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[extract  from  the  annual  report  of  the  secretary  of  war.] 

War  Department, 

November  10, 1881.     : 

I  invite  especial  attention  to  that  part  of  the  report  of  the  Chief  of . 
Engineers  which  refers  to  onr  sea-coast  defenses.  For  many  years, : 
during  which  no  work  whatever  has  been  done  upon  these  defenses  r 
except  for  their  preservation  and  repair,  under  small  appropriations, 
confined  to  these  purposes  by  law,  the  Chief  of  Engineers  has  called : 
attention  in  his  annual  reports  to  the  very  great  danger  which  results 
from  leaving  ourfortifications  in  their  present  condition. 

The  casemated  works,  which  necessarily  form  a  large  part  of  our 
sea-coast  defenses,  were  built  before  the  invention  of  modern  armor, 
and  before  the  introduction  of  rifled  guns  into  maritime  warfare.  They . 
are  built  of  masonry,  unprotected  by  armor,  and  although  in  their  day 
they  were  equal  to  any  in  the  world,  they  are  utterly  unfitted  to  with- . 
stand  the  assaults  of  modem  ships  of  war. 

The  Chief  of  Engineers  shows  tLat  a  defense  by  fortifications  and ; 
torpedoes  is  the  only  one  which  is  at  all  practicable  for  coasts  as  ex- 
tended as  ours,  comprising  so  many  rich  maritime  cities,  extensive  navy- . 
yards,  and  depots  of  supply;  that  any  attempt  at  any  other  mode  of 
defense  would  be  enormously  expensive  both  for  first  cost  and  cost  of: 
maintenance,  and  that  it  is  the  only  mode  adopted  by  maritime  nations. 

Experience  shows  that  modern  wars  come  on  suddenly;  that  serious 
international  disputes  occur  between  natioAS  the  relations  of  which  are 
apparently  the  most  unlikely  to  be  other  than  Mendly,  and  that  a  con- 
dition of  readiness  for  defense  and  an  attitude  of  belligerency  are  some- 
times the  best  preventives  of  actual  war.  We  know  that  the  neces- 
sary new  works  and  the  proper  modifications  of  our  old  works  will 
require  many  years  for  their  completion,  and  it  seemB  simply  a  matter 
of  common  prudence  that  we  commence  without  delay,  and  under 
liberal  appropriations,  to  put  our  coasts  in  an  efiicient  condition  of 
defense. 

1  also  commend  attention  to  that  p^irt  of  the  report  of  the  Chief  of 
Engineers  which  speaks  of  the  needs  of  our  torpedo  system,  and  the 
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importance  of  increasing  the  strength  of  the  Engineer  Battalion  to  520 
men,  the  minimum  number  consistent  with  reasonable  efllciency.  The 
work  of  engineer  troops  is  more  technical  than  is  required  in  any  other 
part  of  the  Army,  and  while  this  is  so,  they  are  regular  soldiers, 
thoroughly  instructed  in  infantry  tactics,  and  are  as  available  in  an 
emergency  as  any  other  troops  of  the  line  for  any  duty  that  may  be 
required  of  soldiers.  On  our  torpedo  service  much  will  depend  in 
future  wars,  and  520  men  in  training  for  that  service,  for  all  our  coasts 
.  and  all  our  harbors,  seems  but  a  small  number,  and  the  desire  of  the 
Chief  of  Engineers  for  an  increase  of  320  men  above  the  200  to  which 
the  battalion  is  limited  by  orders,  under  the  reduction  of  the  Army  to 
25,000  men,  is  a  reasonable  one,  and  should  be  granted.  Xo  increase 
of  officers  is  necessary,  simply  a  i)rovision  of  law  authorizing  the 
recruitment  of  the  Engineer  Battalion  by  the  number  necessary  to 
raise  its  strength  to  520  enlisted  men,  this  number  to  be  in  addition  to 
the  25,000  men  who  now  constitute  the  entire  Army,  if  my  recom- 
mendation for  a  repeal  of  recent  restrictions  as  to  the  enlisted  force  of 
the  Army  is  not  concurred  in.  The  maximum  strength  of  the  bat- 
talion, as  authorized  by  existing  law,  is  752,  or  232  more  than  the 
strength  recommended. 

The  funds  applied  to  the  improvement  of  rivers  and  harbors  during 
the  past  fiscal  year  were  derived  from  the  appropriation  of  June  14, 
1880,  and  balances  remaining  unexpended  of  previous  appropriations, 
the  total  amount  available  for  expenditure  on  July  1,  1880,  being 
$13,549,455.41.  To  the  above  should  be  added  certain  small  amounts 
from  the  appropriation  of  March  3,  1881,  which  were  made  available 
before  the  commencement  of  the  present  fiscal  year.  Operations  havd 
been  carried  on  under  approved  projects  for  the  improvements  to  which 
they  relate,  with  results  which  have  been  generally  satisfactory. 
Detailed  information  in  regard  to  the  various  works  in  progress  during 
the  year  will  be  found  in  the  report  of  the  Chief  of  Engineers. 

The  preliminary  arrangements  which  were  in  progress  at  the  date  of 
last  annual  report  for  making  a  practical  test  of  the  flume  Invented  by 
Mr.  M.  J.  Adams  for  increasing  the  depth  oi  water  in  the  Mississippi 
Eiver,  for  which  the  sum  of  $20,000  was  provided  by  act  of  March  3, 
1879,  have  been  continued  during  the  fiscal  year,  under  the  direction 
-^ud  supervision  of  the  inventor. 

The  surveys  and  examinations  of  rivers  and  harbors,  called  for  by 
the  act  of  March  3,  1881,  are  in  process  of  execution,  and  it  is  expected 
that  the  reports  and  maps  will  be  ready  for  transmission  to  Congress 
in  the  early  part  of  the  session. 

The  Mississippi  Eiver  Commission  has  been  engaged'  in  the  further 
prosecution  of  surveys  of  the  river  and  its  tributaries,  and  in  consid- 
ering plans  for  the  improvement  of  the  main  river,  and  in  making  the 
necessary  arrangements  for  the  application  of  the  appropriation  of 
$1,000,000  in  the  river  and  harbor  act  of  March  3, 1881^  for  the  im- 
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provement  of  the  river  below  Cairo.  Beports  from  the  commission  will 
be  found  appended  to  the  Eeporfc  of  the  Chief  of  Engineers. 

On  the  survey  of  the  northern  and  northwestern  lakes,  a  new  chart 
of  the  west  end  of  Lake  Erie  has  been  completed  and  published.  The 
final  report  of  this  survey  is  now  in  course  of  preparation. 

In  the  survey  of  the  territory  of  the  United  States  west  of  the  one  hun- 
dredth mendiaii  work  has  been  confined  to  the  reduction  of  notes  and 
the  eonstrriction  of  maps.     Six  atlas  sheets  liave  been  completed. 

A'ohinie  VM,  tlie  la^t  of  the  (iiiiuto  rei)()i'ts  of  {]w  fortieth  parallrl 
survey,  has  been  pnblislied. 

Eight  officers  of  the  Corps  of  Engineers  have  been  on  duty  at  (he 
lieadquarters  of  the  military  divisions*  and  departments,  and  have  been 
engaged  in  making  sucli  surveys  and  jneiJaring  sueh  nnips  as  arc  re- 
quired for  the  use  of  the  Army.  The  maps  prepared  by  these  officers 
are  of  great  value  in  the  movement  of  troops,  and  the  establishment  of 
posts  for  controlling  the  Indians  and  protecting  settlers.  There  is  a 
great  demand  for  the  maps  from  citizens  for  use  in  the  location  of  rail- 
roads, mines,  and  valuable  lands.  The  small  appropriation  asked  for 
the  next  fiscal  year  for  continuing  these  surveys  and  for  publication  of 
maps  required  for  military  purposes  is  earnestly  recommended. 

Impromnxent  of  the  South  Pass  of  the  Mississippi  River. — The  last  an- 
nual report  from  this  department  brought  the  history  of  this  work  to 
August  9, 1880,  when  there  had  been  from  July  8,  1879,  a  full  year's 
maintenance  of  the  channel  required  by  law,  after  excluding  days  of 
non-maintenance,  all  of  which  occurred  in  the  first  two  quarters.  Unin- 
terrupted maintenance  was  continued  for  the  two  quarters  ending  Feb- 
ruary 9,  1881.  The  engineer's  certificate  for  the  succeeding  quarter 
showed  that  there  was  full  maintenance,  excepting  through  the  pass 
itself,  in  which,  as  measured  from  the  plane  of  the  established  gauge- 
mark,  there  was  a  slight  failure  for  a  distance  of  240  feet ;  but  during 
the  time  in  question  the  stage  of  the  river  was  such  as  to  make  its 
3«tual  level,  at  low  tide,  1.2  feet  higher  than  the  established  low- water 
mark,  so  that  the  required  channel  was  in  fact  maintained  during  the 
^quarter.  The  facts  being  submitted  by  me  to  the  Attorney-General  for 
liis  opinion  as  to  whether  Mr.  Eads  was  entitled  to  payment  for  main- 
tenance during  the  quarter  ending  May  9,  1881,  he  answered  in  the 
;afflrmative,  and  payment  was  i^ade  accordingly^.  The  next  quarter  ex- 
tended to  include  August  13,  1881,  four  days  being  excluded  in  com- 
putation on  account  of  the  channel  being  in  that  time  reduced  to  110 
feet  in  width  at  one  point  and  given  the  required  width  by  dredging. 
Four  quarterly  payments  of  $25,000  each  for  the  maintenance,  and  two 
semiannual  payments  of  $25,000  ea<;h  for  interest  on  the  $1,000,000  re- 
tained, have  accordingly  been  made  to  Mr.  Eads. 

The  total  expenditures  of  the  government  up  to  this  time,  on  account 
•of  this  improvement,  are  $4,550,000.    It  will  be  seen  that  there  has 


Digitized  by 


Google 


Yi    EXTRACT  FROM   ANNUAL   REPORT   OP  SECRETARY   OP  WAR. 

been  a  substantial  maintenanee  of  the  prescri)[>ed  channel  during  the 
eighteen  months  last  past,  mth  a  loss  of  only  four  days,  and  that  the 
remarks  in  my  predecessor's  report  concerning  the  permanency  of  this 
work  arc  confirmed,  to  a  large  extent,  by  the  results  obtained  during 
the  second  year  of  successful  operation  of  this  remarkable  improvement. 
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OF 
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Office  of  the  Chief  of  Engineees, 

United  States  Army, 
Washington^  B.  0.,  October  22, 1881. 

Sir  :  I  have  the  honor  to  present  for  your  information  the  following 
report  upon  the  duties  and  operations  of  the  Engineer  Department  for 
the  fiscal  year  ending  June  30,  1881. 

OFFICERS  OF  THE*  CORPS  OF  ENGINEERS. 

The  number  of  officers  holding  commissions  in  the  Corps  of  Engineers, 
United  States  Army,  at  the  end  of  the  fiscal  year  was  106  on  the  active 
list  and  7  on  the  retired  list ;  the  latter,  however,  under  the  law  of  Jan- 
uary 21, 1870,  not  being  available  for  duty.  In  the  duties  devolving 
upon  the  Coips  by  law  and  by  its  organizations,  the  employment  of  a 
number  of  scientists  and  assistant  engineers  ha«  been  necessary. 

Since  the  last  annual  report  the  Corps  has  lost  by  death,  resignation, 
and  retirement,  three  of  its  officers :  Capt.  Charles  B.  Phillips,  who  died 
at  Norfolk,  Va.,  June  14, 1881;  Lieut.  Samuel  E.  Tillman,  who  resigned, 
to  date  December  31, 1880;  and  Col.  John  G.  Barnard,  who  was  retired 
January  2, 1881,  in  conformity  with  provisions  of  section  1244,  Eevised 
Statutes,  being  over  sixty-two  years  of  age,  and  having  served  over  forty- 
five  years  as  a  commissioned  officer. 

There  have  been  added  to  the  Corps,  by  promotion  of  graduates  of  the 
Military  Academy,  two  second  lieutenants  and  three  additional  second 
lieutenants,  whose  commissions  date  from  June  11, 1881,  but  who  did 
not  become  available  for  duty  till  after  the  close  of  the  year,  and  are, 
therefore,  not  included  in  the  strength  of  the  Corps. 

On  the  30th  June,  1881,  the  officers  were  distributed  as  follows : 

On  duty,  Office  Chief  of  Engineers,  including  the  Chief 4 

On  duty,  fortifications 1 

On  duty,  fortifications  and  light-house  duty 1 

On  duty,  fortifications  and  river  and  harbor  works 13 

On  duty,  fortifications,  river  and  harbor  works,  and  licht-house  duty 1 

On  duty,  fortifications,  river  and  harbor  works,  and  "  The  Mississippi  River  Com- 
mission " 1 

On  duty.  Board  of  Engineers 1 

On  duty.  Board  of  Engineers  and  river  and  harbor  works 1 

On  duty.  Board  of  Engineers,  fortifications,  and  river  and  harbor  works 3 

On  duty,  Board  of  Engineers,  Battalion  of  Engineers  and  fortifications 1 

On  duty,  Board  of  Engineers,  and  light-house  duty 1 

On  duty,  river  and  harbor  works 27 

On  duty,  river  and  harbor  works  and  light-house  duty 3 

On  duty,  river  and  harbor  works,  light-house  duty  and  "The  Mississippi  River 

Commission/' I 

On  duty,  survey  of  northern  and  northwestern  lakes,  and  "The  Mississippi  River 

Commission.'' 1 
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On  duty,  jetties  at  month  of  Mississippi  River,  fortifications  and  light-house  duty.      1 

On  duty  with  Battalion  of  Engineers .\.     11 

On  special  duty  in  Europe 1 

On  Btaft*  of  General  commanding  Department  and  on  river  and  harbor  works 1 

On  duty,  construction  of  building  for  State,  War,  and  Navy  Departments ;  Wash- 
ington Aqueduct,  and  construction  of  Washington  National  Monument 1 

On  duty,  fortifications,  river  and  harbor  works,  and  in  connection  with  CentenniiJ 

celebration  and  Monument  at  Yorktown,  Va 1 

Detached  on  duty  with  the  General  of  the  Army,  Generals  commanding  divisions 
and  de])artment8,  Light-House  Establishment,  Military  Academy,  the  Board  of 
CoramiRsi oners  of  the  District  of  Columbia,  "The  Mississippi  River  Commis- 
sion," aud  on  special  duty  in  Europe 30 

106 
The  officers  detached  were  on  duty  as  follows: 

Col.  William  F.  Raynolds,  engineer  fourth  light-house  district 

Lieut.  Col.  J.  C.  Duane,  engineer  third  light-house  district 

Maj.  O.  M.  Poe,  on  staft'of  the  General  of  the  Army 

Maj.  O.  E.  Babcock,  engineer  fifth  light-house  district 

Maj.  P.  C.  Haines,  engineer  sixth  light-house  district 

Maj.  F.  U.  Farquhar,  engineer  secretary  to  Light-house  Board 

Maj.  W.  J.  Twining,  Engineer  Commissioner  District  oif  Columbia 

Capt.  D.  P.  Heap,  Delegate  of  United  States  to  Electrical  Exhibition  at  Paris, 
France 

Capt.  W.  A.  Jones,  on  stall*  of  Major-General  commanding  Division  of  the  Pacific. 

Capt.  W.  R.  Livermore,  on  staff  of  commanding  General  Department  of  Texas 

Capt.  W.  S.  Stanton,  on  staff  of  commanding  General  Department  of  the  Platte.. 

Capt.  J.  F.  Gregory,  on  stall' of  Lieutenant-General,  Division  of  the  Missouri 

Capt.  Geo.  M.  Wheeler,  in  connection  with  International  Exhibition  of  Geography 
at  Venice,  Italy 1 

Capt.  J.  B.  Quinn  and  Lieut.  W.  L.  Marshall,  in  charge  and  disbursing  officers  of 
works  under  *  The  Missiasipiii  River  Commission" 2 

Capt.  C.  W.  Raymond  aud  lAeiit.  H.  S.  Taber,  on  duty  with  Company  E,  Battal- 
ion of  Engineers,  and  atMilithr,  Academy 2 

Capt.  Clinton  B.  Sears  and  Lieuts.  J.  G.  D*  Knight,  Eric  Bergland,  Dan  C.  King- 
man, Willard  Young,  S.  W.  Ro(..>  ler,  and  J.  L.  Lusk,  on  duty  at  the  Military 
Academy - *- 7 

Licuts.  R.  L.  Hoxie  and  F.  Y.  Groeui-,  assistants  to  Engineer  Commissioner  of  the 
Distinct  of  Columbia 2 

Lieut.  C.  F.  Palfrey,  on  staff  of  commanding  General  Department  of  Arizona I 

Lieut^  T.  N.  Bailey,  on  staff  of  conmianding  General  Department  of  the  Missouri.       1 

Lieut.  T.  W.  Symous,  on  staff  of  commanding  General  Department  of  the  Colom- 
bia         1 

Lieut.  S.  8.  Leach,  secretary  and  disbursing  officer  of  "  The  Mississippi  River  Com- 
mission"        1 

30 
SEA-COAST  AND   LAKE-FRONTIER  DEFENSES. 

During  the  past  fiscal  year  work  upon  our  sea-coast  defenses  has  been 
limited,  in  accordance  with  the  terms  of  the  act  of  March  3,  1881,  to 
their  protection,  preservation,  and  repair. 

It  is  again  my  duty  to  invite  attention  to  the  importance  of  early  and 
reasonable  expenditures  on  our  sea-coast  defenses,  but  I  can  make  no 
better  exposition  of  the  necessity  of  a  commencement^  if  nothing  more, 
in  the  modification  of,  and  additions  to,  our  works  of  fortifications  on 
which  the  safety  of  our  maritime  cities,  our  navy-yards,  and  depots  of 
supply  must  sooner  or  later  depend,  than  by  repeating  the  views  which 
were  presented  in  my  last  annual  report. 

For  many  years  no  appropriations  whatever  have  been  made  for  the 
construction  of  new  works,  or  for  the  modifications  of  the  old  works  which 
were  built  before  the  introduction  of  modem  ordnance  and  armored  ships, 
and  which  latter,  although  there  were  none  better  in  theif  day,  are  now 
most  of  them  utterly  unfit  to  cope  with  modern  ships  of  war.  The 
earthen  batteries  more  rex^ently  built  in  the  positions  which  are  avail- 
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able  for  such  batteries  in  onr  harbors  are  generally  in  effective  condition, 
though  by  reason  of  the  late  increase  in  the  power  of  ordnance  some  of 
them  should  be  strengthened  by  thickening  the  parapets  and  coverings 
of  magazines. 

The  casemated  works  of  which  our  sea-coast  defenses  are  necessarily 
largely  composed  were  built  when  wooden  walls  were  the  only  protec- 
tion of  guns  afloat.  Now,  ships  of  war  are  clad  in  armor  up  to  two  feet 
in  thic£ies8,  and  the  old  smooth-bores  have  been  replaced  by  rifled 
guns,  the  largest  of  w Wch  throw  shot  of  nearly  a  ton's  weight  and  which 
bum  at  each  discharge  nearly  a  quarter  of  a  ton  of  powder. 

While  otiier  maritime  nations  are  adding  to  their  already  powerful 
navies  heavily  armored  ships  of  war,  which  are  armed  with  81  and  100- 
ton  guns  and  which  cost,  exclusive  of  armament,  more  than  two  and  a 
half  millions  of  dollars,  they  are  building  armored  defenses  for  the  pro- 
tection of  their  own  coasts.  Great  Britian  has  already  more  than  500 
guns  in  position  behind  armored  defenses. 

We  have  not  one  such  gun,  nor  have  we  any  armored  defenses  what- 
ever. 

I  think  it  is  plainly  demonstrated  in  the  remarks  which  follow,  taken 
from  my  last  annual  report,  not  only  that  reliance  can  be  placed  on  no 
other  mode  of  defense  of  our  sea-coast,  but  that  fortifications  and  tor- 
pedoes furnish  the  most  efficient,  most  enduring,  and  least  expensive 
mode  of  such  defense;  and  I  earnestly  hope  that  Oongress  may  be 
induced  to  grant  for  the  next  fiscal  year  a  reasonable  amount  for  the 
resumption  of  work  on  our  sea-coast  defenses. 

In  this  connection  I  invite  attention  to  the  summary  of  the  report  of 
The  Board  of  Engineers,  page  56,  and  to  the  letter  from  Lieut.  Colonel 
Gillmore,  <^  the  Corps  of  Engineers,  who  has  devoted  much  attention 
to  the  sulgect  of  sea-coast  defenses,  which  will  be  found  in  Appendix 
No.  2,  page  399. 

Tb»  United  States,  separated  from  the  rest  of  the  world  by  wide  oceans,  pursuing 
towards  all  nations  a  policy  strikingly  characterized  by  its  pacific  tendency,  its  im- 
partiality and  Instice;  contracting  no  political  alliances;  confining  her  intercourse 
with  the  rest  of  the  world  rigidly  to  the  letter  of  such  temporary  arrangements  as  are 
dictated  by  reciprocal  commercial  interests,  mi^ht,  at  first  view,  be  regarded  as  too 
remote  physically,  and  as  politically  too  insulated,  to  be  endangered  by  the  convulsions 
which,  from  time  to  time,  disturb  the  nations  of  the  earth. 

Neither  our  geographical  position,  however,  nor  onr  forbearance,  nor  the  equity  of 
our  policy,  can  always  avail  us  under  the  relation  in  which  it  is  our  destiny  to  stand 
to  the  rest  of  the  world. 

Experience  has  shown  that  even  the  intercourse  of  traffic,  much  as  it  conduces  to 
our  prosperity,  can  be  indulged  only  at  the  risk  of  obliging  the  nation  occasionally  to 
assume  a  belligerent  attitude,  and  of  surrendering  to  the  spirit  of  contention — which 
seems  to  govern  nations  as  it  does  the  natural  man — a  portion  of  its  fruits.  The  cer- 
tainty of  the  return  of  periods  of  embarrassment  and  strife  with  foreign  nations  simi- 
lar in  their  ori^n  to  those  which  have  visited  this  nation,  afibrds  a  sufficieDt  reason  of 
itself  for  securing  ourselves  in  the  best  manner  against  the  more  serious  evils  of  these 
unavoidable  collisions. 

No  one  acquainted  with  our  history  can  hesitate  to  ascribe  much  of  the  wantonness 
and  duration  of  the  wrongs  we  have  endured  to  a  knowledge  on  the  part  of  the  nations 
of  the  scantiness  and  inefficiency  of  our  military  and  naval  forces.  It  is  certain  that 
in  our  present  condition  injuries  to  our  citizens  abroad' and  insults  to  our  flag  could 
not  be  resented  with  that  visor  and  promptitude  demanded  by  the  dijgnity  and  honor 
of  the  nation,  and  Justified  l)y  a  knowledge  that  our  fine  harbors,  important  navy- 
vards,  rich  commercial  cities,  and  depots  ror  military  and  navaJ  stores  were  guarded 
by  impregnable  fortifications  and  obstructions. 

It  conoems  the  honor  of  the  United  States,  when  involved  in  controversy  with  other 
powers,  to  be  able  to  appeal  to  the  sword,  but  that  appeal  should  be  accompanied  by 
xheoonaciousness  that  the  weapon  M^peued  to  would  not  be  inferior  to  that  held  by 
the  adversary.  This  relation  of  infenority  may  at  present  exist  though  the  adversary 
be  a  oomparatively  weaker  power. 

When  the  great  change  in  ships  and  their  armaments  was  initiated  after  the  com- 
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luoncomeut  of  onr  late  civil  war.  Great  Britain  did  not  hesitate  to  appropriate 
$40,000,000  for  the  defense  of  its  most  important  harbors,  and  we  may  well  profit  by 
her  example.  There  is  nothing  so  costly  to  a  nation  as  a  lack  of  preparation  for  war. 
In  fact,  to  be  prepared  for  war  will  often  prevent  it ;  and  though  we  may  not  feel  the 
daily  imminence  ofwar  with  great  foreign  powers,  as  England  did,  yet  with  incomplete 
or  inadequately  armed  defenses  for  our  great  sea-port  cii^QS,  even  the  attitude  of  belliger- 
ency, which  we  not  unfreqnently  have  to  assume,  has  not  the  imposing  effect  it  should 
have,  nor  is  it  accompanied  with  a  jnstly  founded  self-confidence  on  our  own  part. 
The  neglect  of  suitable  preparation  cost  France  many  millions  of  treasure,  a  portion  of 
her  territory,  and  a  great  humiliation.  The  same  mnst  inevitably  happen  to  the 
United  States  if  it  does  not  push  forward  its  coast  defenses  and  provide  them  with 
guns  like  those  possessed  not  only  by  the  great  powers,  but  even  by  smaller  nations. 

"It  is  upon  our  maritime  fix)ntier  that  we  are  most  exposed.  Our  coast  for  three 
thousand  miles  is  washed  by  the  ocean  which  separates  us  from  those  nations  who 
have  made  the  highest  advances  in  all  the  arts,  and  particularly  in  those  which  min- 
ister to  the  operations  of  war,  and  with  whom,  from  our  intercourse  and  political  rela- 
tions, we  are  most  liable  to  be  drawn  into  collision.  If  this  great  medium  of  com- 
munication, the  element  at  the  same  time  of  separation  and  of  union,  interposes  pecu- 
liar obstacles  to  the  progress  of  hostile  demonstrations,  it  also  offers  advantages  which 
are  not  less  obvious,  and  which,  to  be  successfully  resisted,  require  corresponding 
arrangements  and  exertions.  These  advantages  depend  on  the  economy  and  facility 
of  transportation,  on  the  celerity  of  movement,  and  on  the  power  of  an  enemy  to 
threaten  the  whole  shore  spread  out  before  him,  and  to  select  his  point  of  attack  at 
pleasure.  A  powerful  hostile  fleet  upon  the  coast  of  the  United  States  presents  some 
of  the  features  of  a  war  where  a  heavy  mass  is  brought  to  act  against  detachments 
which  may  be  cut  up  in  detail,  although  their  combined  force  would  exceed  the  as- 
sailing foe.  Our  points  of  exposure  are  so  numerous  and  distant  that  it  would  be  im- 
practicable to  keep,  at  each  of  them,  a  force  competent  to  resist  the  attack  of  an  enemy 
prepared  by  his  naval  ascendency  and  his  other  arrangements  to  make  a  sudden  and 
vigorous  inroad  upon  onr  shores.  It  becomes  us,  therefore,  to  inquire  how  the  conse- 
quences of  this  state  of  things  are  to  be  best  met  and  averted."* 

In  the  event  of  war  with  a  maritime  nation,  if  we  had  no  well-digested  system  of 
fortifications  ready  foi'  use,  the  cruisers  and  war  vessels  of  the  enemy  could  run  into 
our  harbors,  and,  without  landing,  could  either  destroy  the  property  along  our  shores 
or  else  lay  our  cities  under  contribution.  We  have  a  sea-coast  line  of  more  than  three 
thousand  miles  in  extent  on  the  Atlantic  and  Gulf  of  Mexico,  and  one  thousand  miles 
on  the  Pacific,  not  including  Alaska,  along  both  of  which  lie  scattered  all  the  great 
cities,  all  the  depots  of  commerce,  all  the  establisliments  of  naval  construction,  outfit, 
and  repair,  and  towns,  villages,  and  establishments  of  private  enterprise  without 
number.  From  these  lines  or  sea-coasts,  navigable  bays,  estuaries,  and  rivers,  the 
shores  of  which  are  similarly  occupied,  penetrate  deep  into  the  heart  of  the  country. 
The  accurate  detailed  charts  of  our  harbors  and  channels  published  by  the  United 
States  Coast  Survey  are  accessible  to  all  nations  and  are  doubtless  in  their  possession. 
There  are  foreign  military  and  naval  depots  and  arsenals  in  close  proximity  to  our 
shores,  and  the  arrival  of  armed  vessels  will  follow  in  a  few  days  or  even  hours  the  decla- 
re t  ion  of  war.  Thirty-six  hours' steaming  could  bring  them  from  Halifax;  6  hours 
could  bring  them  from  Havana;  and  96  hours  from  Victoria,  Vancouver's  Island,  could 
bring  them  in  front  of  San  Fi-ancisco,  the  navy-yard  at  Mare  Island,  and  the  arsenal 
at  Benioia.  There  might  be  very  little  time  for  preparation  to  meet  the  assaults  of 
these  fast-running,  sea-going,  armored  ships,  ships  clad  with  from  6  to  24  inches  of 
iron  armor,  carrying  rifled  guns  from  9  inches  to  17  inches  bore,  which  are  more  pow- 
erful than  any  gun  we  have  in  our  service.  With  a  fleet  or  even  a  single  vessel  ol  tliis 
kind  in  one  of  our  harbors,  it  would  be  of  no  avail  to  collect  troops  in  the  city  or  town 
threatened.  Suppose,  with  our  railroad  facilities,  we  could  concentrate  100,000  men 
in  *IA  hours  at  the  point  threatened,  of  what  use  would  they  be  against  the  armored 
ship?  Suppose  that  in  a  night  the  men  concentrated  could  throw  up  temporary 
earthworks  and  mount  such  guns  as  might  be  hastily  mounted  on  improvised 
|)latforms,  32-ponnder8,  42-pounder8,  100-pounder  rifles  (even  if  it  were  possible  to 
handle  guns  of  this  small  size  with  the  rapidity  assdmed) — what  injury  could  all  this 
do  to  the  armoredfShip  T  The  projectiles  from  such  batteries  would  fall  harmlessly 
from  the  side  of  the  ememy.  While  lying,  if  need  be,  beyond  the  range  even  of  our 
guns,  with  his  800  to  2,000  pounders  he  would  pierce  such  temporary  parapets  through 
and  through,  dismount  the  guns,  and  explode  any  magazines  of  a  temporary  character. 

But  it  may  be  said  that  we  would  mount  guns  as  powerful,  and  even  more  powerful 
than  those  of  the  enemy.  Doubtless  this  would  be  done ;  first,  if  we  had  such  guns  in 
our  service,  and,  second,  if  we  had  the  time. 

The  only  modem  guns  of  which  we  have  any  number  are  8-inch  rifles  carrying  shot 
of  180  pounds,  fired  with  35  pounds  of  powder,  of  which  there  are  ou  hand  110.     It  is 

*  Secretary  of  War  Cass. 
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understood  that  the  Ordoauce  Department  has  recently  obtained  appropriations,  and 
has  made  contracts,  for  constrticting  four  breech-loading  12>inch  rines  on  the  Krupp 
plan,  which  will  carrj-  shot  of  800  pounds  ^red  with  300  pounds  of  powder,  and  that 
that  department  will  eonyert  the  3*25  15-inch  smooth-bores  on  hand  (which  at  1,200 
yards  are  less  efficient  than  the  9-inch  rifle)  into  11-inch  breech-loading  rifles,  carrj-- 
ing  shot  of  500  pounds  fired  with  90  pounds  of  powder,  as  soon  as  Congress  may  appro- 
pnate  money  thesefor. 

Such  isour  copaition  for  arming  onr  coasts.  European  govei-nments  are  rapidly  re- 
placing their  oM  armaments  by  rifled  guns  of  immense  calibers,  among  which  are  12- 
inch  rifles,  which  weigh  38  tons  and  cany  shot  of  800  pounds,  fired  with  130 pounds  of 
powder ;  and  16-inch  rifles,  which  weigh  80  tons  and  carry  shot  of  1,700  pounds,  fired 
with  370  pounds  of  i)owder;  and  they  are  now  making  17-inch  rifles,  which  weigh 
100  tons  and  carry  shot  of  2,000  pounds,  fired  with  470  pounds  of  powder.  These  are 
the  kinds  of  guns  we  must  mount  in  batteries  against  the  armored  vessels.  But  their 
great  weight  and  size  require  corresponding  dimensions  \n  the  batteries  in  whjch 
they  are  placed,  and  in  the  strength  and  solidity  of  the  platforms  upon  which  they  a^ 
mounted.  The  parapets  and  traverses  of  earth  and  sand  to  protect  them  must  be  three 
and  even  four  times  as  thick  and  massive  as  they  were  formerly  built  to  resist  the 
armaments  of  20  years  ago.  Where  the  parapets  of  earth  were  but  10  feet  in  thickness, 
now  they  must  be  40  feet.  Guns  that  were  formerly  dragged  with  ease  by  15  or  20  men, 
and  placed  in  position  over  night,  are  now  supplanted  by  armaments  of  such  huge 
masses  that  special  mechanical  appliances  are  required  to  move  them  even  slowly,  and 
cannot  be  lifted  upon  their  supports  without  the  aid  of  hydraulic  power.  No  matter 
how  many  men  may  be  at  our  disposal,  the  time  required  to  place  the  modem  arma- 
ments in  position  is  vastly  greater  than  for  the  guns  of  20  years  ago,  and  before  such 
works  could  be  improvised  in  a  harbor,  the  enemy  in  his  armored  ships  will  have  ac- 
eomplished  all  he  desired,  and  have  sailed  or  steamed  for  some  other  harbor  to  repeat 
the  injuries  of  the  first.  But  suppose  the  harbor  in  question  was  on  the  New  England 
coast,  and  the  season  of  the  year  the  winter— when  the  ground  is  frozen  hard — then 
the  erection  of  efficient  earthen  batteries  would  be  out  of  the  question. 

It  will  require  much  time  and  large  expenditures  to  make  the  necessary  modifica- 
tions of  our  casemated  works,  and  to  complete  our  barbette  and  mortar  batteries  and 
furnish  them  wifch'suitable  armaments.  It  would  be  but  an  act  of  prudence  to  make 
the  beginning  without  delay.  The  disasters  of  the  first  three  months  of  a  war  under 
the  present  condition  of  our  defenses  might  cost  the  nation  tenfold  the  expenditure 
that  would  be  needed  to  thoroughly  protect  our  coast  against  attack.  Our  great  cities, 
New  York,  Philadelphia,  Boston,  San  Francisco,  New  Orleans,  Baltimore,  and  Wash- 
ingtouj  should  they  fall  into  the  hands  of  an  enemy,  would  suffer  ten  times  more  than 
the  cost  of  all  the  forts  necessary  to  secure  them  against  such  disaster.  But  such  re- 
verses would  also  be  great  calamities  to  the  nation,  crippling  its  war  power. 

It  was  estimated  that  in  the  great  fire  iu  the  city  of  Boston,  in  1872,  the  property  de- 
stroyed within  a  few  hours  was  worth  upward  of  $86,000,000,  although  the  fire  was 
confined  to  a  small  part  of  the  city,  and  did  not  touch  the  shipping.  Is  it  easy,  then, 
to  estimate  the  loss  that  would  accrue  from  the  fires  that  a  victorious  enemy  could 
kindle  by  his  shells  ?  Or  is  it  easy  to  overrate  the  tribute  such  a  city  would  pay  for 
exemption  from  that  calamity  f  Can  we  value  too  highly  the  pecuniary  losses  that 
the  destruction  of  one  of  the  great  navy-yards  would  involve  f  and  the  loss  beyond 
all  pecuniary  value  of  stores  and  acoonmiodations  indispensable  in  a  state  of  war,  and 
which  a  state  of  war  could  hardly  replace  ? 

In  what  way  may  a  powerful  enemy  wage  war  against  us  ?    He  may  do  so — 

1.  By  attacking  our  commerce  and  navigation  upon  the  ocean .  As,  however,  no  mili  - 
tary  preparations  on  the  shore  can  avert  this  danger,  and  the  means  of  meeting  it 
iftdst  be  purely  naval,  these  means  do  not  now  fall  under  consideration ;  or, 

2.  By  assailing  one  or  more  of  the  important  points  of  ]ihe  coast  with  a  large  military 
and  naval  force,  with  a  view  to  immediate  damage,  or  more  or  less  protracted  occupa- 
tion ;  or, 

3.  By  suddenly  appearing  with  a  larg;e  squadron  of  vessels  before  our  principal  com- 
mercial cities,  laying  them  under  contribution,  and  burning  or  carrying  off  me  ship- 
ping, and  by  making  powerful  attacks  upon  our  navy-yardjs  in  order  to  destroy  those 
establishments ;  or, 

4.  By  attacks  on  smaller  towns  and  establishments  of  the  coast  with  small  squad- 
rons or  single  vessels,  or  with  privateers,  capturing  or  destroying  the  shipping  therein, 
and  levying  contributions,  and  by  like  means  intercepting  the  interior  commerce 
within  the  bays,  sounds,  and  estuaries  of  the  coast ;  these  lesser  enterprises  being  often 
conducted  under  the  countenance  and  support  of  considerable  fleets. 

The  danger  may  take  any  of  these  foi-ms,  or  all  of  them.  And  against  any  or  all  of 
these  a  naval  force  of  equal  or  greater  strength,  if  it  could  with  any  certainty  be  found 
at  hand,  might  be  an  adequate  resort,  though  it  would  not  be  the  most  economical. 
But,  in  the  first  place,  we  are  yet,  and  shall  be  for  years,  inferior  in  our  naval  prepara- 
tion to  nations  with  which  we  are  likely  to  be  in  conflict  j  and,  next,  if  we  were  even 
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far  superior,  it  would  be  ixapoesible  to  have  at  each  of  the  points  to  be  goftrded  a  naval 
foroe  sufficient  to  secure  it,  because  a  hostile  squadron  of  powerful,  fast^running  armored 
steamers  would  fall  with  equal  ease  on  either  of  the  Jmporiant  points,  and  oould  with 
no  more  certainty  be  expected  at  one  than  at  another ;  so  that,  to  resist  snooeflsfully, 
we  must  be  ready  at  each  and  all  with  a  foroe  not  less  than  that  of  the  enemy;  if  less, 
an  unavailing  resistance  would  but  augment  the  calamitous  consequences. 

An  enemy's  squadron,  assembled  at  Halifax  or  Bermuda,  must  be  equally  looked  for 
at  every  important  poiat,  from  the  Penobscot  to  New  Orleans,  inclusive,  fiar  it  oould 
with  equal  ease  fall  upon  either.  The  same  would  be  true,  moreover,  of  such  a  force 
assembled  in  any  Atlantic  port  of  Europe. 

There  has  been  but  one  practice  among  nations  as  to  the  defense  of  pcorts  and  har- 
bors, and  that  has  been  a  resort  to  fortifloations,  and  obstructions  by  torpedoes  or 
otherwise.  All  the  experience  that  history  exhibits  is  on  one  side  only ;  it  is  the  oppo- 
sition of  forts,  or  other  works  comprehended  by  the  term  fortifications,  to  attack  by 
vessels.  No  nation  omits  covering  the  exposed  points  upon  her  aeaboard  with  fortifi- 
cations, nor  hesitates  in  confiding  in  them. 

^'AU  the  harbors  and  inlets  upon  the  coast  where  there  are  cities  or  towns  whose  sit- 
uation and  importance  create  just  apprehension  of  attack,  and  particularly  where  we 
have  public  naval  establishments,  should  be  defended  by  works  proportioned  to  any 
exigency  that  may  probably  arise/'* 

'\Afber  a  careful  and  anxious  investiffation  of  a  subject  involving  in  so  high  a  degree 
the  safety  and  honor  of  the  country,  I  fully  concur  m  the  opinions  expiressed  by  the 
Board  of  the  superiority  of  permanent  works  of  defense  over  all  other  expedients  that 
have  yet  been  devised,  and  of  their  absolute  necessitv  if  we  would  avoid  the  danger 
of  deieat  and  disgrace— a  necessity  rather  increased  than  dimiuiahed  by  the  introduc- 
tion of  steam  balrteries  and  the  use  of  hollow  shot.  It  would,  in  my  opinion,  prove  a 
most  fatal  error  to  dispense  with  them,  and  to  rely  upon  our  Navy  alone,  aided  by  the 
number,  strength,  and  valor  of  the  people,  to  protect  the  conntrv  against  the  attacks 
of  an  enemy  possessing  great  naval  means.  To  defend  a  line  or  coast  of  three  thou- 
sand miles  in  extent,  and  effectually  to  guard  all  the  avenues  to  our  great  commercial 
cities  and  important  naval  depots,  the  Navy  of  the  United  States  must  be  very  supe- 
rior to  the  means  of  attack  of  the  most  powerful  naval  power  in  the  world,  which  will 
occasion  an  annual  expense  this  country  is  not  now  able  to  bear ;  and  this  large  naval 
armament,  instead  of  performing  its  proper  function  as  the  sword  of  the  State  in  time 
of  war,  and  sweeping  the  enemy's  commerce  from  the  seas,  must  be  chained  to  the 
coast  or  kept  within  the  harbors. 

''It  has  been  clearly  demonstrated  that  the  expense  of  employing  a  sufficient  body 
of  troops,  either  regulars  or  militia,' for  a  j^eriod  of  even  six  months,  for  the  purpose  of 
defending  the  coast  against  attacks  and  feints  that  might  be  made  by  an  enemy's  fleet, 
would  exceed  the  cost  of  erecting  all  the  permanent  works  deemed  necessary  for  the 
defense  of  the  coast.  One  hundred  thousand  men  divided  into  four  columns  would 
not  be  more  than  suffioient  to  guard  the  vulnerable  points  of  our  maritime  frontier,  if 
not  covered  bv  fortifications.  An  amount  of  force  against  an  expedition  of  20,000 
men,  whioh^  if  composed  of  regulars,  would  cost  the  nation  ^,000,000  per  annum, 
and  if  miliUa  about  ^0,000,000 ;  and,  supposing  only  one-half  the  foroe  to  be  required 
to  defend  the  coast  with  the  aid  of  forts  properly  situated  and  judlcieusly  constructed, 
the  difference  of  expense  for  six  months  would  enable  the  government  to  erect  aU  the 
most  necessary  works.  This  calculation  is  independent  of  the  loss  to  the  nation  by 
abstracting  so  large  an  amount  of  labor  from  the  productive  industry  of  the  country, 
and  the  fearfhl  waate  of  life  likely  to  result  from  such  a  oositly,  hazardous,  and  harass- 
ing system  of  defimse. 

"  It  must  be  recollected,  too,  that  we  are  not  called  upon  to  try  a  new  system,  but  to 
persevere  in  the  execution  of  one  that  has  been  adopted  after  mature  delibeiration,  and 
that  is  still  practiced  in  Europe  on  a  much  more  extensive  scale  than  is  deemed  neces- 
sary here;  so  much  more  so'that  there  exist  there  single  fortresses,  each  of  which 
comprises  more  extensive  and  stronger  works  than  is  here  proposed  for  the  whole  line 
of  our  maritime  frontier.  We  must  oear  in  mind,  also,  that  the  destruction  of  some  of 
the  important  points  on  that  frontier  would  alone  cost  more  to  thd  nation  than  the 
expense  of  fortifying  the  whole  line  would  amount  to,  while  the  temporary  occupation 
of  others  would  drive  us  into  expenses  far  surpassing  those  of  the  projected  works  of 
defense. 

**  The  organization  of  permanent  defenses  proposed  bj  the  Board  for  our  frontiers  is 
not  upon  military  and  naval  considerations  alone,  but  is  calculated  to  protect  the  in- 
ternal navigation  of  the  country.  The  fortifications  proposed,  at  the  same  time  that 
they  protect  our  coast  from  the  danger  of  invasion,  and  defend  the  principal  commer- 
cial avenues  and  naval  establishments,  cover  the  whole  line  of  internal  navigation, 
which,  in  tisie  of  war,  will  contribute  in  eo  essentii^.  &  xoanner  to  the  defense  of  the 
country  by  funushing  prompt  and  economical  means  6f  transportation ;  so  that  while 
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the  main  artories  whieh  condnet  our  proclaee  to  tibe  ooean  are  defended  at  tbeir  outlets 
the  interior  navigation,  parallel  to  the  coast,  is  protected,  and  a  free  communlcatien 
kept  np  between  OTety  part  of  the  Union."* 

It  is  traly  an  axiom  in  military  science,  and  one  fully  illustrated  by  military  history, 
that  the  worst  mode  of  waging  war,  although  strictly  defensive,  is  to  allow  its  field  of 
aetion  to  be  within  the  borders,  and  that  the  best  is  that  which  most  frequently  assumes 
an  offensive  attitude.  In  our  case,  war  can  only  be  excluded  from  our  territory  by  for- 
tifteations,  and  we  can  only  assume  the  offensive  through  our  Navy.  The  construction 
of  the  former  secures  ihe  means  of  creating^  equipping,  and  repairing  the  latter,  and 
leaves  it  unincumbered  with  duties  which  it  imperfectly  performs,  to  the  full  exercise 
of  its  important  and  appropriate  frinotions. 

#  •  #  #  #  #  *  # 

It  may  be  asked  what  use  wiU  there  be  in  fortifying  but  compratively  a  small  num- 
ber of  our  harbors  when  the  enemy  can  land  at  hundreds  of  other  places  on  onr  coasts. 
It  is  true  that,  in  comparison  with  the  length  of  our  seaboards,  the  ^tem  of  defense 
bj  permanent  fortL&cations  has  so  far  contemplated  but  a  few  of  t<ne  harbors  and 
cities,  to  wit,  the  Penobscot  and  Kennebec  Rivers;  the  harbors  of  Portland,  Ports- 
jnontn,  N.  H.,  Boston,  and  New  Bedford ;  Narragansett  Bay ;  the  harbors  of  New 
London  and  New  York;  Delaware  River;  the  harbor  of  Baltimore,  and  approaches  to 
The  Capital  via  the  Potomac  River;  Hampton  Roads;  the  harbor  of  Beaufort,  N. 
C. ;  the  mouth  of  the  Cape  Fear  River;  the  harbors  of  Charleston  and  Savannah; 
Cumberland  Sound ;  the  harbors  of  San  Augustine,  Key  West^  Dry  Tortugas,  and 
Mobile;  Ship  Island,  Mississippi  Sound;  the  mouth  of  the  Mississippi  and  the  other 
approaches  to  New  Orleans;  the  harbor  of  Galveston;  the  bays  of  San  Diego  and 
San  Francisco ;  and  the  mouth  of  the  Columbia,  less  than  thirty  in  sJl,  but  most  of 
them  have  sufficient  depth  of  water  to  admit  the  entrance  of  armored  vessels,  carry- 
ing powerful  rifled  ordnance ;  they  contain  all  of  our  navy-yards,  and  include  the 
main  objects  of  the  enemy. 

'*  Although  it  would  appear  on  a  superficial  view  to  be  a  gigantic  and  almost  im- 
practicable project  to  fortify  sueh  an  immense  extent  of  coast  as  that  of  the  United 
States,  and  dimcult,  if  not  impossible,  to  provide  a  sufficient  force  to  garrison  and 
defend  the  works  necessary  for  that  purpose,  yet  the  statements  contained  in  the  re- 
ports of  the  Board  remove  these  objections  entirely.  The  coast  of  the  United  States 
throughout  its  vast  extent  has  but  few  points  which  require  to  be  defended  against  a 
regular  and  powerful  attack.  A  considerable  portion  6f  it  is  inaccessible  to  large  ves- 
sels, and  on^  exposed  to  the  depredations  of  parties  in  boats  and  small  vesselsof  war ; 
against  whi(^  inferior  works  and  the  combination  of  the  san^e  means  and  a  well  organ- 
ized local  militia  wil]|afford  sufficient  protection.  The  only  portions  which  f(fq.uire  to 
be  de£Binded  by  permanent  works  of  some  strength  are  the  avenues  to  the  g^reat  com- 
mercial cities  and  naval  and  military  establiahments,  the  destruction  of  which  would 
Cye  a  serious  loss  to  the  country,  and  would  be  regarded  by  an  enemy  as  an  equiva- 
b  for  the  expense  of  a  great  armament.  It  is  shown,  also,  that  the  nomberof  men 
required,  on  the  largest  scale,  for  the  defense  of  these  lorts^  when  oompaied  with  the 
movable  force  that  would  be  necessary  without  them,  is  inconaiderahle.  The  local 
militia,  aided  by  a  few  regulars  and  directed  by  engineer  and  artillery  officers,  may, 
without  previous  training,  be  safely  intrusted  with  their  defense  in  time  of  war.''* 

Of  all  the  circumstances  of  danger  to  the  coast  the  chance  of  an  attempt  by  an 
enemy  to  land  and  march  any  distance  into  a  populous  district  is  least  to  be  regarded, 
whether  there  be  or  be  not  speedy  mode  of  receiving  re-enforcements,  and  our  system 
of  fortifications  has  little  to  do  with  any  such  danger.  In  preparing  against  maritime 
assaults  the  security  of  the  points  to  be  covered  is  eonsidered  to  be  greatly  augmented 
i^henever  the  defense  can  be  so  arranged  as  to  oblige  an  enemy  to  land  at  some  distance ; 
£oT  the  reason  that  opportunity  is  tnereby  allowed,  in  the  only  possible  way,  for  the 
spirit  and  enterprise  of  the  x>eople  to  come  into  play. 

Instead  of  being  designed  to  nrevent  a  landing  upon  any  part  of  the  coast,  as  many 
seem  to  suppose,  ana  some  to  allege  in  proof  of  extravagant  views  on  the  part  of  the 
system  of  aefense,  the  system  often  leaves  this  landiue  as  an  open  alternative  to  the 
enemy,  and  aims  so  to  cover  the  really  important  and  dangerous  points  as  to  necessi- 
tate a  tU^tani  landing  and  a  inarch  towards  the  object  through  the  people.  It  is  because 
the  expedition  would  otherwise  easily  accomplish  its  object  without  landing,  and  with- 
out allowing  the  population  to  partake  in  the  defense,  that  the  fortifications  are  re- 
sorted to.  For  instance,  without  forts  low  down  in  Delaware  Bay,  an  enemy  could 
place  his  fleet  of  steamers  in  front  of  Philadelphia  by  the  time  his  appearance  on  the 
coast  had  been  well  aamouneed  throughout  the  city,  and  in  spite- of  all  New  Jersey, 
Delaware,  and  Lower  Pennsylvania,  he  could  levy  his  contnbutions,  and  burn  the 
.  navy-yard  ^d  shipping,  and  be  away  in  a  few  hours.  But  bei^g  obHged  by  the  forts 
'  above  montioned  to  land  lull  40  miles  below  the  city,  the  resistanoe  to  his  mardi 
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may  be  safely  lefb  to  tlio  courage  and  patriotism  that  will  find  ample  time  to  airay 
themselves  in  opposition. 

A  distant  landing  is  deemed  to  be  a  great  advantage  to  the  defense  in  all  cases; 
and  in  populous  districts^  if  the  forts  be  sufficient  for  this  particular  duty,  it  makes  the 
security  complete. 

It  is  no  part  of  the  task  assumed  by  the  system  of  fortifications,  as  has  just  been 
stated,  to  guard  against  the  invasion  and  protracted  occupation  of  a  well-peopled 
district,  or  of  a  point  around  which  the  forces  of  the  country  could  soon  be  rallied. 
But  there  are  places  important  in  themselves,  or  necessary  to  the  general  welfare, 
that  have  not  the  advantage  of  a  large  population  at  hand  or  within  call,  and  which 
may  nevertheless  be  very  tempting  objects  to  an  enterprising  enemy.  The  harbors  of 
the  Dry  Tortugas  and  Key  West,  and  the  navy-yard  at  Pensacola  will,  for  instance, 
in  time  of  war,  be  of  iufioite  value  in  reference  to  the  commerce  of  the  Gulf  of  Mexico. 
Their  destruction  would  therefore  be  a  great  object  with  a  maritime  enemy,  and  must 
depend  wholly  on  the  strength  and  state  of  readiness  of  their  defenses.  The  same 
may  be  said  of  Forts  Jackson  and  Saint  Philip,  on  the  Mississippi,  73  miles  below 
New  Orleans.  They  are  surrounded  by  vast  morasses  and  swamps,  and  are  almost 
entirely  inaccessible  by^  land  from  any  direction. 

*^  There  are,  no  doubt,  certain  points  less  equal  to  self-defense  than  others,  and  where 
the  preparation  must  be  greater.  Of  this  class  is  the  delta  of  the  Mississippi,  not  only 
in  consequence  of  its  many  avenues  of  approach,  but  because  its  great  natural  high- 
way does  not  at  present  allow  those  lateral  supplies  of  the  personnel  which,  from  geo- 
graphical formation,  and  from  the  state  of  the  settlements,  can  be  speedily  thrown 
upon  most  other  points  of  the  country."* 

'*  Although  this  department  is  fully  aware  of  the  importance  of  affording  permanent 
and  as  perfect  protection  as  mav  be  possible  to  the  whole  coast,  it  regards  that  section 
embraced  by  the  shores  of  the  (jfulf  of  Mexico  as  the  most  exposed  and  the  most  impor- 
tant. ^  It  is  true  that  the  coast  to  the  eastward  of  Cape  Hatteras  possesses  points  that 
may  attract  the  attention  of  an  enemy,  and  that,  in  the  present  state  of  things,  the 
chances  of  success  would  justify  a  hostile  enterprise,  and  are  much  greater  than  a  wise 
provision  would  allow  to  exist.  It  is  equally  so  tha't,  however  difficult  of  aecess  the 
coast  may  be  from  Cape  Hatteras  to  Florida,  the  nature  of  apart  of  its  population,  and 
the  facility  afforded  to  an  enemy,  by  its  present  neglected  condition,  to  blockade  and 
annoy  the  principal  outlets  of  the  valuable  exports  of  that  important  portion  of  our 
country,  require  our  early  attention ;  still,  the  means  of  defense  from  Maine  to  Florida 
may  bo  united  together,  aud  the  parts  may  aflford  mutual  succor  to  each  other.  But 
the  coast  of  the  Gulf  of  Mexico,  on  the  contrary,  is  insulated  and  apart,  and  must 
depend  altogether  upon  its  own  resources.  It  constitutes  the  maritime  frontier  not 
only  of^ Louisiana,  Mississippi,  Alabama,  and  of  West  Florida,  but  of  Arkansas,  Ten- 
nesee,  Kentucky,  Ohio,  Missouri,  Indiana,  and  Illinois,  and  the  Territories  of  Wisconsin 
and  Iowa,  embracing  nearly  three- fourths  of  the  territory  of  the  United  Stat.es;  and 
it  must  be  borne  in  mind  tliat  the  evils  which  would  result  from  the  temporary  occu- 
pation of  the  delta  of  the  Mississippi,  or  from  a  successful  blockade  of  the  coast  of  the 
Gulf  of  Mexico,  would  not  only  injure  the  prosperity  of  these  States,  but  would  deeply 
affect  the  interests  of  the  whole  Union ;  and  no  reasonable  expense,  therefore,  ought 
to  be  spared  to  guard  against  such  a  casualty,  i" 

Our  lortlfications  and  torpedoes,  then,  must  close  all  of  our  important  harbors  against 
an  enemy,  and  secure  them  to  our  military  and  commercial  marine ;  second,  must 
deprive  an  enemy  of  all  strong  positions  where,  prot-ected  by  naval  superiority,  he 
might  fix  permanent  quarters  in  our  territory,  maintain  himself  during  the  war,  and 
keep  the  whole  frontier  in  perpetual  alarm ;  third,  must  cover  the  great  cities  from 
attack;  fourth,  must  prevent,  as  far  as  practicable,  the  great  avenues  of  interior  navi- 
gation from  being  blockaded  at  their  entrances  into  the  ocean ;  fifth,  must  cover  the 
coastwise  and  interior  navigation ;  and  sixth,  must  protect  the  great  naval  establish- 
ments. In  these  places  are  to  be  found  objects  that  are  in  every  sense  of  the  highest 
value.  On  the  one  hand  we  see  a^cumlations  of  military  and^aval  material,  and 
structure  for  naval  accommodation  that  could  not  be  replaced  during  a  war,  which  are 
of  indispensable  necessity  and  of  great  cost;  and  on  the  other  hand  the  untold  wealth 
of  great  cities.  As  these  objects  must  be  great  in  the  eyes  of  the  enemy — great  for 
him  to  gain  and  for  us  to  lose — corresponding  efforts  on  his  part  must  be  looked  for 
and  guarded  against. 

There  should  now  be  stated,  in  a  few  words,  our  system  of  sea-coast  defense,  a  system 
steadily  pursued  from  the  first  by  this  department,  but  modified  from  time  to  time  as 
new  improvements  in  attack  and  defense  of  coasts  have  been  introduced. 

Fortincations  must  command  from  the  shores  ext-erior  to  our  harbors  all  the  waters 
from  which  the  enemy  can  reach  our  cities  and  navy-yards  with  his  shot  and  shell ; 
the  harbor  mouths,  and  ail  the  narrow  passes  within  them,  must  also  be  occupied,  ^ 
and  if  nature  has  not  afforded  all  the  positions  deemed  requisite,  others  must,  if  prac- 
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ticable,  be  formed  artificially.  Forfcifications  should  succeed  each  other  along  the 
channels  of  approach  and  in  our  harbors,  so  that  the  enemy  may  nowhere  find  shelter 
from  oar  fire  while  lying  within  onr  harbors,  should  he  succeed  in  passing  the  outer 
lines  of  works.  The  harbor  mouths  and  channels  must  be  obstructed  by  lines  of  elec- 
trical torpedoes  for  holding  the  enemy's  vessels  under  fire  of  the  fortifications',  previously 
constructed  and  stored  in  the  latter,  and  laid,  on  the  advent  of  war,  in  systems,  the  plans 
of  which  have  been  carefully  elaborated  in  time  of  peace,  by  studies  of  the  local  charts 
and  tidal  currents,  each  harbor  having  its  own  system  recorded  in  this  department. 
The  wires,  for  conducting  the  current  from  the  electric  apparatus  on  shore,  must  at 
the  same  time  be  laid  securely  in  subterranean  galleries  carried  out  to  deep  water, 
and  the  electric  machines  themselves — ^the  hearts  of  the  torpedo  system — ^must  be 
placed  in  chambers  within  the  fortifications,  hidden  from  the  enemy,  and  secured 
beyond  all  peradventure  from  his  direct  and  curved  fire.  These  galleries  and  chambers 
miist  be  covered  with  heavy  masonry  arches  and  great  masses  of  earth,  and  the  for- 
mer, to  be  efficient,  must  be  indurated,  and  the  latter  compacted  by  time.  The  tor- 
pedo lines  must  be  served  by  officers  selected  firom  the  Engineers  and  the  Artillery, 
assisted  by  detachments  from,  a  Torpedo  Corps  of  intelligent  and  skilled  engineer 
soldiers,  and  botJi  officers  and  men  must  be  thoroughly  instructed  in  the  theory  and 
practice  of  electricity  and  torpedo  obstructions;  for  they  must  know  how  to  render 
the  torpedoes  instantly  harmless  for  our  own  vessels,  or  active  against  an  enemy's. 

Heavy  mortars  must  be  placed  in  large  numbers  to  command  all  those  positions 
where  an  enemy  is  likely  to  anchor  within  their  range,  either  for  the  purpose  of  tam- 
pering with,  or  destroying  our  torpedo  lines,  or  shelling  our  cities  and  public  depots 
of  military  and  naval  supplies.  The  efiiciency  of  mortar  batteries  against  ship- 
ping is  acknowledged  by  all  military  engineers ;  it  is  fully  appreciated  by  the  navies 
of  M  nations,  and  they  are  comparatively  inexpensive. 

Our  guns  and  mortars  must  be  capable  of  piercing  the  sides  of  his  iron-clads  and  of 
breaking  in  his  decks,  and  they  must  be  mounted  in  numbers  sufficient  to  make  it 
impossible  for  any  of  his  fast-running  war  steamers *to  get  past  our  works. 

The  method  of  defense  by  fortifications  and  torpedoes — torpedoes  for  holding  the 
enemy's  vessels  exposed  in  front  of  the  fortifications,  and  fortifications  for  (among 
their  other  duties)  protecting  their  torpedo  lines,  is  the  most  efficient  and  the  lea«t 
expensive  one  that  can  be  devised.  The  cost  of  such  vessels  as  the  British  shix> 
Inflexible — 4  guns — as  we  learn  from  a  recent  government  pubtication,  is  not  less  than 
$900,000  per  gun,*  while  the  cost  of  permanent  fortifications  need  not  average  one- 
tenth  of  that  amount.  ^ 

The  cost  of  repair  of  the  British  iron-clads  in  1875-74  ranged  from  $20,000  to  |50,000 
I)er  aqnum  each,t  while  the  cost  of  repair  of  permanent  fortifications  is  comparatively 
trifling. 

Only  a  small  number  of  our  existing  fortifications  are  what  may  be  called  new,  that 
is,  planned  in  accordance  with  the  requirementii  for  resisting  modem  heavy  ordnance, 
and  these  works  are  in  all  cases  earthen  barbette  batteries.  Nearly  all  of  the  other 
works  have  bebn  handed  down  to  us  from  former  periods,  when  small  guns  and  wooden 
ships  were  to  be  contended  with,  some  of  them  even  dating  back  into  the  lasf  century. 
But  the  great  powers  of  Europe  do  not  place  their  reliance  for  maritime  defense  on 
barbette  batteries.  They  believe  in,  and  are  constructing,  casemated  forts,  some  of 
which  are  provided  with  wrought-iron  scraps  and  others  with  iron  casemate  shields, 
to  protect  the  guns  and  the  gunners  serving  them  from  direct  and  curved  fire.  This 
department,  while  recommending  and  urging  the  construction  of  barbette  batteries  for 
the  partial  defense  of  some  of  our  most  important  harbors,  and  the  entire  defense  of 
others  of  less  importance  which  are  in  some  degree  protected  by  the  shallow  water 
of  the  channels  leading  to  them,  has  always  insisted  that  the  efficient  service  of  heavy 
guns  mounted  in  these  balteries  requires  very  high  parapets  and  depressing  or  counter- 
poise carriages — carriages  which  can  be  lower^  under  cover  of  the  parapets  while 

*  The  Inflexibley  the  Dreadnought^  and  the  Alexandra  are  among  the  latest  examples 
of  British  armored  ships.  The  Inflexible  and  the  Dreadnought  are  double-turret  ships, 
the  former  carrying  an  armament  of  four  (4)  81-ton  guns,  and  the  latter  an  armament 
of  four  (4)  38-ton  guns.  The  Alexandra  is  a  broadside  armored  ship,  carrying  an  arma- 
ment of  twelve  guns  of  smaller  calibers,  viz,  two  (2)  25-ton  guns  alid  ten  (10)  18-ton 
guns. 

"  The  Inflexibleis  estimated  to  cost  £521,750,  the  Dreadnought  £508,395,  and  the  Alex- 
andra £521,500."— iCtfi^'fi  European  Ships  of  W'or,  1877. 

t  "Here  it  will  be  seen  that  in  1873-'74  the  largest  ex])eiise  was  incurred  for  the  repair 
of  iron-clads.  It  is  also  worthy  of  remark  that  a  small  number  of  vessels  only  was 
dealt  with,  as  a  reference  to  the  accounts  would  prove.  Thus,  in  that  year  alone  the 
Achillee  cfmt  £24,907;  the  lielJen^hon,  which  had  cost  nearly  £30,000  in  1870,  was 
again,  in  1873,  charged  with  an  expense  of  £40,395;  the  Minotaur  cost,  in  this  year, 
£16;(>81;  the  Northumberland,  £10,255;  the  Beeisiance,  £31,637,  and  the  Warniw  the 
large  sum  of.£50,000."— JtiM^'s  European  Ships  of  War,  1877. 
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being  loaded.  It  hafl  also  foreseen  ironl  the  time  of  the  introdaction  of  modem  arnioi 
and  ordnance,  which  oommenoed  dumg  oar  late  civil  war,  that  the  iron  plating  of 
ships  must  lead  to  the  iron  plating  efforts;  and  that,  as  there  is  a  limit  to  the  weight 
of  armor  a  ship  can  carry,  while  tnere  is  practically  no  limit  to  the  weight  a  fort  may 
bear,  forts  most  retain  the  supremacy  they  have  always  had.  The  department  has 
therefore  looked  forward  to  the  conversion  of  those  of  our  casemated  works  which 
would  admit  the  change,  for  the  reception  of  guns  of  the  heaviest  calibers  and  for 
armor  plating,*  and,  in  some  instances,  to  the  coustniction  of  new  works. 

From  1869  to  1875,  while  appropriations  for  coast  defense  were  granted  by  Cougress, 
mnch  progress  was  accomplished  in  our  earthen  batteries,  and  various  modifications 
were  made  in  the  plans  of  these  batteries  by  which  their  strength  was  ^atly  increased, 
by  adding  to  the  thickness  of  parapets ;  by  frequently  interposing  high  and  bonneted 
ta-averses  oetween  the  guns  to  guard  from  enfilade  fire  and  from  splinters;  by  adding 
to  the  combined  masonry  ana  earth  coverings  of  magazmes;  bv  increasing  the 
heights  of  the  parapets,  and  by  introducing  monolithic  masses  of  hydraulic  cement 
concrete  for  the  platforms  of  the  guns  in  lieu  of  the  granite  blocks  previously  used  for 
this  purpose.  No  appropriations  have  been  made  for  the  construction  of  fortifications 
since  the  latter  of  the  above  mentioned  years,  and  the  sudden  failure  of  appropriations 
left  these  earthen  batteries  in  all  stages  of  incompletion,  some  just  commenced,  some 
nearly  finished ;  and  by  reason  of  their  incompletion,  the  storms  and  the  waves  have 
been  undoing  mnch  of  what  had  been  accomplished.  The  same  may  be  said  of  the 
earthen  mortar  batteries,  which  were  commenced  during  the  same  period. 

In  conclusion  :  with  old  casemated  works  (than  which  there  were  none  better  in 
the  world  in  their  day)  designed  long  before  the  introduction  of  the  800  to  2,000 
pounder  rifled  guns  into  modem  warfare  ;  their  walls  pierced  for  guns  lonp^  since  out 
of  date ;  without  iron  armor  or  shields,  and  but  partiall  v  armed,  even  with  the  old 
ordnance ;  with  old  earthworks,  some  of  them  built  in  the  last  century ;  with  new 
ones  for  modem  guns  and  mortars  but  partially  built  and  rapidly  being  destroyed  by 
the  elements  by  reason  of  their  incompletion ;  with  gun  batteries  without  guns,  and 
mortar  batteries  without  mortars ;  witn  no  carriages  whatever  for  barbette  guns  of. 
large  size,  except  such  as  require  the  cannoniers  to  load  from  the  tops  of  parapets, 
from  which  they  can  be  picked  off  in  detail  by  the  enemy's  sharpshooters ;  with  an 
.excellent  defensive  torpedo  system  developed  at  our  torpedo  school  at  Willets  Point, 
but  only  partiaUy  cartied  into  effect ;  with  but  a  very  small  number  of  our  works 
prepared  with  the  torpedo  casemates  and  galleries  necessary  for  securing  the  electri- 
cal apparatus  from  the  enemy's  fire,  and  for  conducting  the  electric  wires  to  the  tor- 
pedo fines  which  must  be  laid  when  the  day  of  trial  comes,  and  with  less  than  200 
engineer  soldiers  educated  for  torpedo  and  other  engineer  service  instead  of  the  752 
men  now  authorized  by  law,  and  of  whom  not  less  than  520  ought  to  be  ready  to  supply 
the  detachments  required  for  torpedo  duty  in  our  fortified  harbors,  we  can  make  but 
a  feeble  defense  against  the  powerful  fleets  now  prepared  and  rapidly  increasing,  which 
will  sooner  or  later  be  brought  Against  ns  by  some  of  the  most  powerful  man  time 
nations  on  the  earth,  or  by  others  nearer  at  hand  whose  offensive  naval  means  exceed 
our  own,'  and  whose  powers  are  not  to  be  despised. 

The  estiiiiates  submitted,  based  ou  the  several  estimates  of  the  officers 
in  charge,  exhibit  the  amounts  which  are  deemed  necessary  by  this  de- 
jxartment  ior  the  commencement,  the  continuance,  or  the  completion,  as 
the  case  may  be,  of  the  several  works  of  defense  during  the  next  fiscal 
year. 

Special  attention  is  invited  to  the  estimate  of  $100,000  for  provi<1ing 
torpedoes  to  be  stored  in  our  fortifications,  and  planted,  on  the  advent 
of  war,  in  the  channels  and  fairways  of  our  harbors,  and  for  providing 
the  electric  apparatus  by  which  the  torpedo  lines  are  to  be  fired. 

The  Board  of  Engineers  for  Fortifications,  referring  to  this  subject,  in 
its  annual  report  for  the  last  fiscal  year,  says : 

The  annual  appropriation  made  for  the  fiscal  year  1880-'81  for  providing  materials 
to  defend  our  coasts  with  submarine  mines,  &g.  ($50,000),  has  been  expended,  upon 
the  recommendation  of  this  Board,  chiefiy  in  the  purchase  of  torpedo  cases  and  junc- 
tion boxes  to  be  stored  for  use  in  the  channels  leading  to  the  harbor  of  Boston.  A 
much  larger  sum  could  have  been  judiciously  expended  in  providing  for  other  impor- 
tant harlKm,  now  quite  neglected ;  and  an  increase  in  this  appropriation  for  the  com- 
ing year  is  unrently  to  be  recommended.  The  material  is  not  liable  to  deteriorate  in 
store,  and  in  tke  present  eondition  of  our  sea-coast  defenses  and  of  their  armaments  an 

*  We  have  the  assurance  that  ixon  plates  can  be  manufaotnred  in  this  oonntry  eqaal 
in  magnitude,  and  not  inferior  in  quality,  to  those  which  twenty  years  of  vasperienoe 
have  enabled  the  English  roUiDg-mills  to  turn  out. 
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ample  supply  of  torpedoes  is  a  neeeasity  wblcli  cannot  be  ignored  withont  risk  of 
disiinter.  Not  less  tnan  $100,000  shoald  be  annually  applied  to  this  purpose  for  sev- 
eral years  to  come. 

It  is  for  procuring  and  storing  torpedoes  and  such  portions  of  the  ap- 
paratus as  cannot  readily  be  obtained  in  the  event  of  sadden  hostilities 
that  the  appropriation  is  asked. 

Special  attention  is  also  invited  to  the  item  of  $200,000  for  preparing 
our  most  important  fortifications  for  operating  torpedo  lines,  by  provid- 
ing bomb-proof  chambers  for  the  electrical  apparatus,  and  the  bomb- 
proof subterranean  galleries  through  which  the  electric  wires  are  to  be 
carried  to  deep  water;  both  of  these  being  essential  to  the  operation  of 
the  torpedo  system  of  defense  in  connection  with  the  fortifications  them- 
selves. The  Board  of  Engineers  for  Fortifications  remarks  on  this  sub- 
ject as  toUows: 

Another  matter  in  this  connection  demands  immediate  action.  In  its  last  annual 
report  this  board  pointed  out  in  some  detail  the  necessity  for  a  special  appropriation 
to  prepare  our  forts  to  serve  as  operating  stations  for  submarine  mines.  Without  such 
preparation  only  a  very  imperfect  use  could  be  made  of  the  materials  in  store.  Unless 
the  electric  cables  connecting  the  mines  with  the  casemate  containing  the  batteries, 
declare  so  introduced  as  to  be  secure  against  bombardment,  a  single  fortunate  shot 
may  open  the  whole  channel  to  the  enemy.  This  would  be  the  condition  of  Boston 
to-day,  and  indeed  of  most  of  our  ^at  seaports.  It  is  useless  to  proylde  mines  without 
also  constructing  the  shafts,  galleries,  and  bomb-proofs  necessary  for  their  efficient  serv- 
ice. An  appropriation  of  f200,000  would  go  far  towards  supplying  all  our  chief  forts 
with  these  most  necessary  additions,  and  the  appropriation  of  that  sum  is  again  recom- 
mended. The  works  require  time  for  their  construction,  and  at  the  outbreak  of  hos- 
tilities this  would  certainly  be  lacking. 

I  beg  leave  to  quote  the  following  extract  from  the  report  of  the  Board  ^ 
of  Engineers  for  Fortifications  for  the  fiscal  year  1879-'80,  respecting  the 
necessity  for  increasing,  the  number  of  enlisted  men  in  the  Battalion  of 
Engineers : 

FoT  several  years  the  board  has  urged  in  its  annual  reports  the  importance  of  in- 
creasing the  number  ci  enlisted  men  of  engineers  under  training  to  fit  them  for  snb- 
marine  mining.  The  legal  organization  of  the  battalion  provides  lor  752  enlisted  men ; 
but,  in  consequence  of  the  reduction  of  the  Army,  and  the  necessity  for  troops  on  the 
plains,  the  force  authorized  to  be  enlisted  is  only  200  men,  and  of  these  50  are  stationed 
at  West  Point  on  special  duty,  which  prevents  their  receiving  drill  or  instruction  in 
this  new  and  important  duty  assigned  by  Congress  to  the  engineer  troops.  We  have, 
therefore,  only  150  men,  even  on  paper,  who  possess  any  knowledge  of  tne  planting  or 
serving  of  the  submarine  defenses  designed  to  cover  our  whole  extensive  sea-coast. 
The  work  is  technical,  requiring  special  qualifications  and  special  training  not  to  be 
found  in  the  soldiers  of  the  other  arms  of  service,  nor  among  the  volunteers. 

This  statement  is  a  sufficient  reason  for  increasing  our  present  force ;  but  if  addi- 
tional argument  be  needed,  it  is  found  in  the  fact  that  now,  in  time  of  peace,  Great 
Britain  maintains  at  Bermuda  or  Halifax,  almost  in  our  own  waters,  six  companies,  or 
probably  from  three  to  four  times  as  many  engineer  soldiers,  instructed  in  torpedo 
warfare,  as  we  have  to  depend  upon  to  cover  our  whole  coast  froiA  Maine  to  Alaska. 

In  this  connection  the  board  would  invite  attention  to  the  last  annual  report  of  the 
General  of  the  Army,  which  suggests  providing  troops  for  sp^ial  needs  not  connected 
with  service  against  the  Indians,  by  a  law  authorizing  their  recruiting,  in  addition  to 
the  2.^,000  men  that  now  constitute  the  entire  Army  (except  the  Signal  Service,  which 
is  already  provided  for  upon  a  plan  similar  to  that  now  suggested).  If  the  importance 
of  this  increaae  were  thoroughly  understood,  it  might  result  in  authorizing  the  mini- 
mum number  of  engineer  soldiers  (520)  needed  to  bo  kept  under  training  in  submarine 
mining.  No  inci'ease  in  officers,  nor  cliange  in  the  legal  organization  of  the  battalion 
would  be  required,  and  being  regular  soldiers,  thoroughly  instructed  in  infantry  tac- 
tics, the  men  would  be  as  available  in  any  sudden  emergency  as  any  other  troops  in 
the  service. 

Upon  this  subject  Lieutenant-Colonel  Abbot,  commanding  the  Engi- 
neer Battalion  and  Torpedo  School,  remarks: 

The  torpedo 'tfltvice  is  not  like  that  of  troops  in  line  of  battle,  where  any  blunder 
by  a  private  is  quickly  seen  and  corrected  by  his  officers.  There  are  many  small  de- 
tails which  must  be  intrusted  to  the  individual  soldieiB;  errors  might  be  covered  up 
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in  the  progress  of  the  work^  and  it  is  only  when  the  mine  is  planted  that  they  can  be 
detected ;  and  then  hours  of  precious  time  must  be  lost  in  taking  the  croup  from  the 
water  to  correct  some  little  mistakes  which,  with  trained  men,  would  never  occur. 
Experience  with  newly-enlisted  men  at  the  torpedo  school  constantly  confirms  these 
views.  Thoroughly  impressed,  therefore,  with  the  absolute  necessity  for  trained  soldiers 
in  torpedo  operations,  I  feel  it  incumbent  upon  me  to  invite  attention  to  the  need  of 
provision  for  a  proper  organization. 

The  following  considerations  have  a  bearing  upon  the  subject :  Torpedoes  are  planted 
by  grand  groups  of  21  mines.  To  do  this  properly,  requires  3  non-commissioned  offi- 
cers and  23  instructed  privates  of  engineers,  and  about  40  boatmen,  laborers,  &c., 
which  it  is  assumed  could  be  hired  in  any  of  our  seaports  to  do  the  parts  of  the  work 
requiring  no  particular  knowledge  or  skill.  In  important  harbors  and  in  times  of 
haste,  several  grand  groups  could  and  should  be  planted  simultaneous! v ;  but  to  arrive 
at  the  lowest  judicious  organization.  26  enlisted  men  of  engineers  will  be  assumed  for 
each  seperate  channel  to  be  defenaed.  lliere  are  30  such  channels  in  the  United 
States  which  would  call  for  immediate  defense.  The  minimum  force  then  would  be 
26x30=780  effective  soldiers.  The  legal  war  organization  of  the  Engineer  Battalion 
consists  of  five  companies  of  150  men  each,  or  752  men,  including  2  staff  sergeants. 
Evidently,  therefore,  for  reasonable  efficiency,  the  full  strength  should  be  maintained. 
Allowing,  however,  one-third  as  the  maximum  safe  reduction  below  this  estimate  for 
a  peace  organization,  and  we  have  520  men  who  must  be  kept  thoroughly  instructed 
and  always  available.  Considering  that  in  war  time  these  men  would  be  scattered 
along  the  whole  sea-coast,  these  engineer  troops,  besides  their  duties  with  torpedoes, 
must  be  ready  at  any  time  to  act  as  sappers  and  miners  and  pontoniers,  and  to  make 
reconnaissances,  and  photograph  maps  with  troops  in  the  field ;  and,  finally,  that  they 
are  equally  as  available  as  other  sokfiers  in  any  sudden  emergency  occurring  in  a  time 
of  peace  calling  for  a  military  force,  and  it  would  appear  that  a  minimum  peace  organi- 
zation of  520  men  should  be  maintained.  This  number  is  but  little  more  than  one- 
quarter  of  the  police  force  of  New  York  City,  and  is  certainly  very  small  compared  with 
the  enormous  interest  intrusted  to  it — the  torpedo  defense  of  the  harbors  along  the 
whole  coast  of  the  United  States. 

The  Board  of  Engineers  for  Fortifications  in  its  annual  report  for  the 
last  fiscal  year,  which  will  be  found  further  on  in  this  report,  again  urges 
the  importance  of  the  torpedo  service,  and  the  increase  of  the  Battalion 
of  Engineers  desired,  and  I  heartily  concur  in  its  recommendations, 
which  are  thus  stated : 

It  is  the  duty  of  the  board  to  agaiti  urge  the  importance  of  increasing  the  number 
of  enlisted  men  of  engineers  sufficiently  to  properly  prepare  for  the  service  of  our  sub- 
marine mines  in  war.  At  present,  owing  to  the  reduction  of  the  Army  and  to  the  need 
of  troops  on  the  plains,  only  about  100  men  would  be  available  in  an  emergency, 
hardly  enough  to  defend  the  port  of  New  York  City.  The  service  is  technical,  requir- 
ing qualifications  and  training  not  to  be  found  in  details  from  other  amis  of  the  service, 
or  among  the  volunteers.  No  change  in  the  organic  law  creating  the  Battalion  of 
Engineers  is  required,  but  simply  a  provision  authorizing  it  to  be  recruited  to  its  full 
strength  (752  enlisted  men^,  in  addition  to  the  25,000  men  to  which  the  Army  is  now 
limited.  The  Signal  Service  is  already  provided  for  upon  this  plan,  which  has  also 
received  the  favorable  indorsement  of  the  General  of  the  Army  in  his  annual  report  lor 
1879.  No  increase  of  commissioned  officers  nor  change  in  legal  organization  wouhl  be 
needful,  and  the  men  being  thoroughly  disciplined  and  well  drilled  as  infantry,  would 
be  as  serviceable  in  ordinary  emergencies  as  those  of  any  other  arm  of  service. 

FORTIFICATIONS. 
DEFENSES  OF  THE  NORTHERN  FRONTIER. 

Fort  Wayne^  Michigan^  in  charge  of  Maj.  W^alter  McFarlandj  Corpn  of 
Engineers. — This  work  is  situated  on  the  west  bank  of  the  Detroit  Kiver, 
within  the  limits  of  the  city  of  Detroit,  <and  commands  the  passage  of 
the  Detroit  Eiver.  It  is  a  square  bastioned  work,  commenced  in  1841, 
with  a  brick  and  concrete  scarp  i*eplacing  the  original  timbered  8(?arp, 
detached  parapet  on  the  curtains  and  faces,  an  unfinished  demilune  on 
the  water  front,  and  unfinished  water  batteries  on  the  up  and  down 
stream  sides. 

Except  for  slight  repairs,  no  money  has  been  expended  upon  this  work 
since  18C9-'70. 
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DEFENSES  OP  THE  NORTHERN  FRONTIER— Continued. 

The  masonry  of  the  work  is  very  much  in  need  of  repointing,  and  in 
some  places  the  brick  facing  is  damaged  by  the  frost  to  such  a  degree 
that  it  shouUl  be  relaid.' 

No  appropriatioQ  was  made  for  the  fiscal  year  ending  June  30,  1882. 
No  appropriation  asked  for  next  fiscal  year. 

Fort  Porter,  Black  Rock,  near  Buffalo,  y.  Y.,  in  charge  ofMaj.  Walter 
McFarland,  Corps  of  Engineers. — This  work,  commenced  in  1842,  is  sit- 
uated on  the  Niagara  Biver,  within  the  limits  of  the  city  of  Buffalo,  and 
consists  of  a  square  stone  tower  or  keep,  in  ruins,  surrounded  by  a  square 
barbette  battery. 

The  keep  was  nearly  destroyed  by  fire  many  years  ago,  and  the  en- 
tire work  is,  in  its  present  condition,  useless  for  offense  or  defense. 

By  joint  resolution  of  Congress,  approved  July  11, 1870,  published 
in  General  Orders  93,  July  22, 1870,  permission  was  granted  to  the  city 
of  Buffalo,  through  its  park  commissioners,  "  to  improve  and  beautify 
the  grounds  known  as  Fort  Porter,  situated  in  said  city,  and  belonging 
to  the  United  States,  in  connection  with  a  public  park  to  be  laid  out  on 
land  adjoining  the  said  grounds,  the  plans  for  the  same  to  be  approved  by 
the  Secretary  of  War :  Frovided,  That  this  resolution  shall  not  be  con- 
strued to  pass  any  title  in  the  said  grounds,  but  that  the  ownership  and 
control  of  said  grounds  shall  remain  entirely  in  the  United  States,  and 
shall  be  subject  to  such  changes  and  uses,  for  military  purposes  as  the 
Secretary  of  War  may  direct." 

Under  this  authority  the  larger  part  of  the  United  States  grounds  at 
Fort  Porter  have  been  handsomely  laid  out  and  improved  by  the  author- 
ities of  the  city  of  Buffalo. 

No  appropriation  was  mad^for  the  fiscal  year  ending  Jane  30,  1882. 
No  appropriation  asked  for  next  fiscal  year. 

Fort  Niagara,  mouth  of  Niagara  River,  New  York,  in  charge  ofMaj.  Wal- 
ter McFarland,  Corps  of  Engineers. — This  work,  commenced  in  1839,  is 
situated  at  the  mouth  of  the  Niagara  River  on  the  south  shore  of  Lake 
Ontario,  about  forty  miles  from,  and  east  of  its  western  extremity. 

It  is  an  irregular  work,  having  one  strong  land  front  running  nearly 
north  and  south,  extending  from  Lake  Ontario  at  its  northern  extrem- 
ity, nearly  to  the  Niagara  River  at  its  southern  extremity. 

This  front  is  half  bastioned,  with  detached  parapet,  demilune,  and 
four  casemates  for  howitzers  in  each  flank. 

The  rest  of  the  tracS  is  irregular,  following  the  general  course  of  the 
river  and  of  the  lake  shore. 

The  work  contains  two  masonry  block-houses,  built  by  the  French 
about  1757,  and  other  buildings  begun  by  the  French  and  finished  by  the 
English  after  its  capture  by  them  during  the  French  and  Indian  war. 

No  money  has  been  expended  on  this  work  since  1871,  except  for 
slight  repairs. 

The  masonry  of  the  salient  of  the  scaip  wall  of  the  south  bastion, 
taken  down  in  1870,has  been  rebuilt,  the  work  extending  from  the  angle 
35  feet  on  the  left  face  and  55  feet  on  the  right  face. 

Thirty  linear  feet  of  the  coping  has  been  relaid. 

The  brick  coping  of  the  scarp  has  been  a  good  deal  damaged  by  the 
action  of  the  elements,  and  should  be  relaid  in  many  places.    Funds  for 
this  purpose  will  be  furnished  from  the  appropriation  for  protection, 
preservation,  and  repair  of  fortifications  for  the  current  fiscal  year. 
No  appropriation  was  made  for  the  fiscal  year  ending  June  30,  1882. 
No  appropriation  asked  for  next  fiscal  year. 
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Fort  Ontario^  mouth  of  Oswego  River ^  New  Yorkj  in  charge  ofMaj.  Walter 
McFarland^  Corps  of  Engineers. — ^This  work,  commenced  in  1839,  is  situ- 
ated at  the  mouth  of  the  Oswego  Eiver  on  its  east  bank,  and  on  the  south 
sliore  of  Lake  Ontario,  and  lies  within  the  limits  of  the  city  of  Oswego. 

It  is  a  bastioned  work,  pentagonal  in  shape,  with  one  front  facing  the 
lake,  one  facing  the  river,  and  three  land  fronts,  the  middle  one  of  which 
has  a  demilune. 

The  scarp,  which  is  unfinished,  is  of  maisonry ;  the  counter-scarp  is 
revetted  with  timber. 

The  sallyport  passes  through  the  curtain  of  front  4,  which  is  that  one 
of  the  three  land  fronts  which  lies  nearest  the  river,  with  bastion  D  on 
its  left  and  bastion  E  on  its  right.  The  flanks  which  cover  this  entrance 
are  furnished  with  three  casemates  each  for  howitzers. 

The  faces  adjacent  to  these  flanks  are  partly  furnished  with  scarp 
galleries  loop-holed  for  musketry. 

All  the  other  flanks  are  to  be  provided  with  scarp  galleries  loop-holed 
for  musketry ;  but  five  of  them  are  not  yet  built. 

No  money,  except  for  slight  repairs,  ha«  been  expended  upon  this  work 
since  1872,  and  its  condition  is  now  the  same  as  it  was  shown  to  be  in 
the  annual  report  for  that  year,  except  that  a  part  of  the  timber  roofing 
of  the  coal  cellars  in  the  rear  of  the  ofi^cers'  quarters  has  decayed  and 
fallen  in,  and  the  rest  is  in  danger  of  doing  so. 

The  work  is  in  an  entirely  indefensible  condition  against  a  determined 
assault,  owing  to  the  fact  that  the  masonry  of  both  flanks  of  bastions  G 
and  B,  and  of  the  right  flank  of  bastion  A,  has  been  carried  up  but  4  or 
5  feet  above  the  bottom  of  the  ditch,  while  the  masonry  of  the  faces  and 
curtains  lying  between  these  flanks  has  been  rais^  but  12  or  14  feet. 

As  this  masonry  when  finished  would  be  covered  from  artillery  fife 
by  the  earth-works  in  front  of  it,  the  objections  usually  made  to  the 
use  of  masonry  in  fortifications  do  not  hold  here,  and  there  is  no  good 
military  reason  why  this  work  should  not  be  completed  as  designed.  If 
it  is  not  completed  there  will  always  be  danger,  when  the  garrison  is 
ordered  of^  on  duty,  that  the  small  guard  left  behind  for  the  protection 
of  the  ordnance  and  other  stores  may  be  overcome  by  a  rabble,  the 
work  taken,  and  the  stores  seized,  as  was  threatened  four  years  ago 
during  the  labor  riots. 

Fifty  thousand  dollars  could  be  well  expended  in  the  completion  of 
this  work  during  the  next  fiscal  year. 

With  the  exception  of  the  construction  of  the  flank  casemates  on  front 
4,  no  preparations  whatever  have  been  made  for  the  armament  of  this 
work. 

No  appTopriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion, during  the  last  fiscal  year  bevond  its  protection,  preservation,  and 
repair,  as  lar  as  was  possible  witli  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  jiext  fiscal  year $50, 000  00 

Fort  Montgomery^  outlet  to  Lake  Champlain,  New  York^  in  charge  of  Col. 
Henry  W,  Benham^  Corps  of  Engineers. — This  casemated  work,  com- 
menced in  1841,  occupies  a  strategic  point  of  great  importance,  and  com- 
mands the  entrance  to  Lake  Champlain  from  the  Bichelieu  or  Saint  John 
Eiver. 

The  work  during  the  past  fiscal  year  has  been  confined  to  such  repairs 
as  were  deemed  most  immediately  needed  to  prevent  great  dilapida- 
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tions,  and  such  as  could  be  ma^e  within  the  amount  allotted  for  this 
fort  from  the  general  appropriation  for  the  preservation  and  repair  of 
fortifications. 

The  work  done  consisted  mainly  in  the  repairing  of  the  asphalt  cover- 
ing of  curtains  I.,  II.,  IV.,  and  V.,  along  the  back  of  the  parade  wall,  and 
that  of  thfe  bastions  B,  C,  D,  and  E,  around  the  staircases. 

The  wooden,  much-decayed  stair  roofings  of  these  bastions  have  been 
rebuilt  and  painted.  The  casemate  doors  and  all  the  casings  of  cur- 
tains I.,  II.,  IV.,  and  v.,  have  also  been  painted,  two  coats  on  the  outside 
and  one  on  the  inside,  after  the  doors  as  far  as  necessary  had  been 
repaired. 

In  addition  some  of  the  depressions  in  the  terreplein  have  been  graded 
up  to  the  proper  level. 

Projects  for  the  modification  of  this  work  to  suit  its  armament  of 
heavy  guns  have  been  prepared  by  the  Board  of  Engineers  for  Fortifi- 
cations, and  should  be  carried  out. 

No  appropriation  having  been  ma4e,  no  work  was  done  at  this  fortifica- 
tion dnrine  the  last  fiscal  year  beyond  ita  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  daring  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year $33,000  00 

DEFENSES  OP  THE  PENOBSCOT. 

Fort  Knoxj  Buchsport^  PenobscotyMiverj  Maine^  in  charge  of  Lieut.  Col, 
C.  E.  Blunty  Corps  of  Engineers. — ^This  work,  situated  at  the  narrows  of 
the  Penobscot  River,  furnishes  a  defense  for  the  city  of  Bangor,  18  miles 
abeve,  and  other  towns  bordering  the  river,  and  renders  it  available  as 
a  secure  harbor  of  refuge  for  the  shipping  of  the  extensive  eastern  coast. 

The  work,  which  was  commenced  in  1843,  consists  of  a  casemated 
main  work  and  exterior  earthen  batteries,  both  requiring  extensive 
modifications.  It  remains  in  an  unchanged  condition,  no  operations 
having  been  carried  on  during  the  fiscal  year  except  for  the  necessary 
care  and  preservation  of  the  property. 

No  appropriation  was  made  for  the  fiscal  year  ending  June  30,  ldB2. 
No  appropriation  asked  for  next  fiscal  year. 

DEFENSES  OP  THE  KENNEBEC. 

Fort  Popham^  Kennebec  River^  Maine,  in  charge  of  Lieut  Col.  C.  F, 
Bluntj  Corps  of  Engineers. — This  casemated  work^  commenced  in  1857, 
defends  the  entrance,  through  the  mouth  of  the  Kennebec  Eiver^  the 
rich  valley  of  this  river,  the  cities  of  Bath  and  Augusta,  and  the  United 
States  arsenal  at  the  latter  place. 

The  work,  which  requires  extensive  modifications,  remains  in  an  un- 
finished condition,  no  operations  havingbeen  carried  on  during  the  fiscal 
year,  except  for  the  necessary  care  and  preservation  of  the  property. 

No  appropriation  was  made  for  the  fiscal  year  ending  Jnne  30,  1882, 
No  ai)proi)riation  asked  for  next  fiscal  year. 

DEFENSES  OF    PORTLAND. 

Fort  Gorges,  Portland  Harbor,  Maine,  in  charge  of  Lieut.  Col.  C.  E. 
Blunt,  Corps  of  Engineers. — This  casemated  work,  commenced  in  1857, 
is  one  of  the  series  of  forts  designed  to  defend  the  harbor,  and  channels 
2  E 
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leading  into  the  harbor,  of  the  important  strategic  position  occupied' by 
the  city  of  Portland.  Its  construction  was  suspended  for  want  of  funds 
in  1876,  and  the  work  is  in  an  incomplete  condition. 

The  long  suspension  of  operations  causing  deterioration,  the  working 
plant  must  be  renewed  when  work  is  resumed. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  beyond  its  protection^  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplatea  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year $12,000  00 

Fort  Preble^  Portland  Harbor ^  Maine,  in  charge  of  Lieut  Col,  C.  U. 
Blunt,  Corps  of  Engineers, — This  work  occupies  such  a  position  that 
three-fourths  of  its  guns  command  the  two  principal  channels  entering 
the  harbor  of  Portland. 

The  original  work  on  this  site  was  built  in  1808.  The  new  earthen 
batteries  with  parados  and  traverse  magazines,  which  have  been  par- 
tially executed,  are  in  an  incomplete  condition  and  suffering  Irom 
exposure. 

The  condition  of  the  work  is  unchanged  from  the  close  of  the  last  fiscal 
year. 

The  derricks  and  other  working  machinery  have  so  deteriorated  dur- 
ing the  long  suspension  that  considerable  expense  must  be  incurred  in 
their  renewal. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year $35,000  00 

Fort  Scammelj  Portland  Harbor,  Maine,  in  eharge  of  Lieut.  Col.  C.  E. 
Blunt,  Corps  of  Engineers. — ^This  work,  commenced  in  1841,  occupies  a 
very  important  position  in  the  harbor,  and  commands  four  of  the  chan- 
nels leading  into  it.  It  is  an  inclosed  work  with  detached  masonry  bas- 
tions and  heavy  earthen  batteries. 

Plans  for  its  modification  and  for  additional  earthen  batteries  have 
been  prepared  by  the  Board  of  Engineers  for  Fortifications  and  ap- 
proved by  the  Secretary  of  War.  They  are  only  partially  executed,  and 
the  work  is  in  an  incomplete  condition. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  daring  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year $100, 000  00 

Battery  on  Portland  Head,  Portland  Harbor,  Maine j  in  charge  of  lAeut. 
Col.  C.  E.  Blunt,  Corps  of  Engineers. — This  modern  earthwork,  commenced 
in  1873,  will,  when  completed,  cover  by  its  guns  all  the  approaches  to 
the  main  channel  leading  into  the  harbor,  and  will  prevent  by  its  fire  an 
enemy's  fleet  from  taking  up,  unopposed,  a  position  behind  Bang's  Island 
froin  which  to  bombard  Portland  or  shell  the  shipping  in  the  harbor. 

This  work  remains  in  the  incomplete  condition  reported  at  the  close 
of  the  last  fiscal  year. 

For  the  construction  of  the  operating-room  and  gallery  for  torpedo- 
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cables  and  for  continuing  work  on  the  battery  itself,  an  appropriation 
of  $50,000  is  asked. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  &r  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year $50,000  00 

Batteries  an  Cow  Island^  approaches  to  the  liarhor  of  Portland^  Maine. — 
The  object  of  these  earthworks  is,  with  batteries  designed  to  be  placed 
on  Gt'eat  Hog  Island,  to  prevent  an  enemy's  occupation  of  Casco  Bay 
and  to  guard  the  passage  from  it  to  Portland  Harbor. 

Plans  for  the  construction  of  batteries  for  the  heaviest  guns  on  this 
island  have  been  prepared  by  the  Boajd  of  Engineers  for  Fortifications, 
and  it  is  proposed  to  commence  work  upon  them  as  soon  as  funds  are 
available. 

No  appropriation  for  their  construction  has  yet  been  made. 

Appropriation  asked  for  next  fiscal  year $50,000  00 

Batteries  on  Oreat  Hog  Island^  approaches  to  the  harbor  of  Portland^ 
Maine. — ^The  object  of  these  earthworks  is,  with  batteries  designed  to  be 
placed  on  Gow  Island,  to  prevent  an  enemy's  occupation  of  Casco  Bay 
and  to  guard  the  passages  from  it  to  Portland  Harbor. 

Plans  for  the  construction  of  batteries  for  the  heaviest  guns  on  this 
island  have  been  prepared  by  the  Board  of  Engineers  for  Fortifications, 
and  it  is  proposed  to  commence  work  upon  them  as  soon  as  funds  are 
available. 

Ko  appropriation  for  their  construction  has  yet  been  made. 

Appropriation  asked  for  next  fiscal  year $50,000  00 

DEFENSES  OF  PORTSMOUTH  AND  THE  NAVY- YARD  AT  KITTEBY. 

Fort  Mc  Clary y  Portsmouth  Harbor ^  New  Hampshire^  in  charge  of  Lieut. 
CoL  G.  E,  Blunt  J  Corps  of  Engineers. — This  work,  together  with  Fort  Con- 
stitution, opposite,  forms  the  inner  line  of  defense  to  the  mouth  of  the 
Piscataqua  River  and  to  the  navy-yard  at  Kittery,  Me. 

The  original  fort  was  commenced  early  in  the  present  century.  An 
inclosed  barbette  work  was  commenced  in  1863,  but  has  not  been  com- 
pleted. 

The  work  remains  the  same  as  at  the  date  of  last  report,  no  operations 
having  been  carried  on  except  for  the  necessary  care  and  preservation 
of  the  property. 

No  appropriation  was  made  for  the  fiscal  year  ending  Jnne  30,  1883. 
No  appropriation  asked  for  next  fiscal  year. 

Fort  Constitution^  Portsmouth  Harbor^  New  Hampshire^  in  charge  of 
Lieut,  Col.  C.  E.  Blunt,  Corps  of  Engineers. — This  work,  together  with 
Fort  McClary,  opposite,  forms  the  inner  line  of  defense  to  the  mouth  of 
the  Piscataqua  River  and  to  the  navy-yard  at  Kittery,  Me. 

Extensive  modifications  are  required  for  the  casemated  work  at  this 
place  before  proceeding  with  its  construction.  Plans  for  an  exterior 
earthen  battery  for  heavy  rifled  guns  have  been  approved  by  the  Sec- 
retary of  War,  but  it  has  not  yet  been  commenced. 
*The  condition  of  this  work  has  remained  unchanged  since  the  date  of 
the  last  Annual  Report,  no  operations  having  been  carried  on  except 
for  the  necessary  care  and  preservation  of  the  property. 

No  appropriation  was  made  for  the  fiscal  year  ending  June  30,  1882. 
No  appropriation  a^iked  fo.  next  fiscal  year. 
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Battery  on  QerrisJCs  Island^  Portsmouth  HarhcTj  Kew  Hamjj^hirey  fir 
charge  of  Lieut.  Col.  C.  E.  Blunt,  Corps  of  Engineers. — ^This  earth worky 
with  the  one  opposite  on  Jerry's  Point,  forms  the  outer  line  of  defense 
to  Portsmouth  Harbor  and  to  the  navy -yard  at  Eittery ,  Me.  It  was  com- 
menced in  1873. 

The  work  remains  in  the  same  incomplete  condition  reported  at  the 
close  of  the  last  fiscal  year. 

Plans  for  the  completion  of  this  work  have  been  prepared  by  the  Board 
of  Engineers  for  Fortifications  and  approved  by  the  Secretarj^  of  War^ 
but  are  only  partially  executed. 

An  appropriation  is  asked  for  constructing  the  oi)erating  room  and 
gallery  for  torpedo  cables  and  continuing  work  on  the  battery  proper. 

No  apprc^ristion  havlDg  been  made,  no  work  was  done  at  tliis  fortifica- 
tion daring  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  lar  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year $36, 000  00 

Battery  on  Jerrys s  Pointy  Portsmouth  Harbor ,  Kew  Hampshire^  in  charge 
of  Lieut.  Col.  C.  E.  Bluntj  Corps  of  Engineers. — ^This  earthwork  is  on  the 
western  side  of  the  entrance  to  the  harbor  of  Portsmouth,  New  Hamp- 
shire,  and  with  the  battery  at  G^rrish's  Island  on  the  opposite  side  of 
the  entrance,  forms  the  outer  line  of  defense  to  that  harbor  and  to  the 
navy-yard  at  Bjttery,  Me.    It  was  commenced  in  1873. 

Plans  for  the  completion  of  this  work  have  been  prepared  by  the 
Board  of  Engineers  for  Fortifications  and  approved  by  the  Secretary  of 
War,  but  are  only  partially  executed. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  £ar  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year $50,000  OO 

DEFENSES  OF  BOSTON  AND  THE  NAVY- YARD  AT  CHAELESTOWN. 

Fort  Warren,  Boston  Harbor,  Massachusetts,  in  charge  of  Col.  Henry  W. 
Benham,  Corps  of  Engineers. — ^This  important  casemated  work  on  George^^ 
Island,  commenced  in  1833,  is  for  the  defense  of  the  main  channel  of  en- 
trance to  Boston  Harbor,  and  commands  the  anchorage  of  Nantasket 
Boads. 

From  want  of  funds  operations  have  been  confined  to  a  general  care  and 
oversight  of  the  property  stored  at  this  post,  with  snch  minor  repairs  aa 
the  allotment  fi:om  the  general  appropriation  for  the  preservation  and 
rei>atr  of  fortifications  wonld  permit.  These  repairs  consisted  of  a  re- 
plastering  of  the  concrete  roof  of  the  new  magazine  in  the  parade  of 
bastion  B,  and  the  relaymg  of  part  of  the  brick  wall  closing  its  inner 
end.  Bepairs  were  also  made  to  the  earth  sloi>es  of  the  ravelin,  and  to 
all  of  the  main  snrface  drains.  The  new  exposed  iron-work,  such  as'pin- 
tles,  traverse  circles,&c.,  has  been  scraped  and  painted,  and  some  needed 
temporary  repairs  have  been  made  to  the  engineer  buildings. 

The  condition  of  the  work  at  the  close  of  the  fiscal  year  is  essentially 
the  same  as  at  the  date  of  my  last  report.  The  defects  in  the  scarp  of 
front  II.,  and  the  injuries  to  the  unfinished  concrete  masonry  of  bastion 
E,  still  continue, and  will  probably  increase;  but  an  attempt  at  tempor- 
arj'  repairs  is  judged  to  be  injudicious  at  this  time. 
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An  appropriation  is  askecLfor  the  modification  and  completion  of  the 
work  according  to  plans  prepared  by  the  Board  of  Engineers  for  Forti- 
:fications. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion dnnnj^  the  last  fiscal  year  beyond  its  protection,  preservation^  and 
repair,  as  lar  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  daring  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year $100,000  00 

Battery  at  Long  Island  Head^  Boston  Harbor,  Massachusetts,  in  charge 
ofCoL  Henry  W.  Benham,  Corps  o/J5«^ineer«.— This  earthwork  occupies 
an  important  position  in  the  outer  line  of  defense  for  Boston  Harbor, 
and  its  gnns  bear  on  all  the  channels  of  entrance. 

It  was  commenced  in  1871,  and  was  designed  for  the  reception  of  the 
hea\iest  modern  ordnance.  Nothing  has  been  done  in  constraction 
since  the  fiscal  year  1875-'6  for  want  of  appropriations^  and  the  work, 
the  plans  of  which  have  been  prepared  by  the  Board  oi  Engineers  for 
Fortifications  and  approved  by  the  Secretary  of  War,  is  in  an  nnfinished 
<x>ndition. 

Owing  to  the  want  of  an  appropriation,  no  active  operations  have  been 
under  way;  bat  some  small  repairs  have  been  made  to  the  engineer 
buildings,  and  the  new  iron  15-inoh  gnu  carriages  ajid  chassis  have  been 
scraped  and  painted,  as  have  also  the  pintles  and  traverse  cir<des  of  the 
gun  platforms. 

The  condition  of  the  work  at  the  close  of  the  year  is  essentially  the  same 
as  at  the  date  of  my  last  report.  Certain  minor  repairs  to  the  mftsonry, 
&G.,  are  needed,  which  could  be  made  advantageously  during  the  present 
fiscal  year. 

Ko  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tioa  during  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year " $50,000  00 

Fort  Winthrop^  Boston  Harbor,  Massachusetts,  in  charge  of  CoL  Henry 
W.  BenhunUf  Corps  of  Engineers, — ^This  work,  on  Governor's  Island,  is 
one  of  the  works  forming  the  inner  line  of  defense  for  Boston  Harbor. 

The  present  work  was  commenced  in  1844,  and  consists  of  a  central 
oasemate^l  keep  and  exterior  earthen  batteries. 

With  the  exception  of  slight  repairs  to  the  earth  slopes,  drains,  and 
buildings,  and  the  repainting  of  all  the  exposed  -iron  work  of  the  new 
gun  platforms,  i¥>  operations  have  been  undertaken  during  the  year, 
owing  to  the  want  of  funds. 

The  work  remains  in  essentially  the  same  condition  as  at  the  date  of 
my  last  report,  and  will  be  in  as  good  order  as  when  active  operations 
were  suspended  in  1876,  if  certain  small  repairs,  intended  to  be  made 
during  the  present  fiscal  year,  have  been  completed.  The  mortar  bat- 
tery is  intended  for  six  or  twelve  mortars.  All  of  the  gun  platforms  of 
this  fort,  with  the  exception  of  the  eleven  in  the  exterior  tower  battery, 
are  now  ready  for  their  armament. 

The  necessities  for  the  sea-walls,  heretofore  recommended  for  the  pro- 
tection of  the  east  bluff  of  this  island  and  on  the  south  of  the  main  work, 
are  more  and  more  apparent  every  year.  They  are  estimated  to  cost 
$30,000  and  $25,000,  respective!  v. 
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The  plans  of  this  fort  have  been  modified  by  the  Board  of  Engineers 
for  Fortifications  for  the  reception  of  modem  ordnance,  and  they  have 
been  partially  executed,  but  no  work  has  been  done  since  the  fiscal  year 
1875-76  lor  want  of  appropriations. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year t^O,  000  00 

Fart  Independence.  Boston  Harbor,  MasscuihusettSy  in  charge  of  Cd. 
Henry  W^enham^  Corps  of  Engineers. — ^This  casemated  work,  situated 
on  Castle  island,  is  one  of  the  inner  line  of  defenses  for  the  harbor  of 
Boston. 

The  present  work  was  commenced  in  1833. 

Active  operations  have  again  been  susx^ended  during  the  entire  year 
from  want  of  a  specific  appropriation.  Small  repairs  to  the  slopes. 
drainB,  and  buildings  were  made  from  time  to  time  when  necessary,  ana 
the  iron- work  of  the  new  15-inch  gun  platforms  was  scraped  and  painted. 

The  work  remains  in. about  the  same  condition  as  at  the  date  of  the 
last  report,  and  with  some  contemplated  repairs  to  the  slopes  and  ex- 
posed masonry  would  be  fully  in  as  good  order  as  at  the  close  of  active 
operations  in  1876,  with  the  exception  of  one  gun  platform  in  the  east 
exterior  battery,  on  a  made  embankment,  which  has  settled  so  as  to 
require  resetting. 

The' plans  of  this  work  have  been  modified  by  the  Board  of  Engineers 
for  Fortifications  for  the  reception  of  modern  heavy  ordnance,  and  tiiey 
have  been  partially  executed,  but  no  work  has  been  done  since  the  fiscal 
year  1875'-76,  on  account  of  want  of  appropriations. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
re]pair,  as  far  as  was  i>ossible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  aaked  for  next  fiscal  year $50,000  00 

DEFENSES  OF  NEW  BEDFORD. 

Fort  at  Claries  Poirit,  New  Bedford  Harbor;,  Massachusetts^  in  charge  of 
Lieut.  Col.  0.  K.  Warren,  Corps  of  Engineers. — ^This  casemated  work, 
commenced  in  1857,  commands  the  entrance  of  the  harbor  of  New  Bed- 
ford. 

Plans  for  new  earthen  batteries  for  modern  heavy  guns  have  been  com- 
pleted by  the  Board  of  Engineers  for  Fortifications,  and  work  can  be 
begun  as  soon  as  money  is  appropriated. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion dnrins  the  laat  fiscal  year  bevond  it«  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year $30,000  00 

DEFENSES  OF  NABBAGANSETT  BAY. 

Fort  A  dams  J  Newport  Harbor ,  Rhode  Island,  in  charge  of  Lieut.  Col. 
0.  K.  Warren,  Corps  of  Engineers. — This  large  and  important  work, 
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commenced  in  1824,  defends  the  barbor  and  city  of  Newport,  and  com- 
mands tbe  principal  passage  to  Narragausett  Bay,  one  of  tbe  best  road- 
steads on  the  coast. 

The  preparatory  work  for  the  construction  of  the  new  exterior  earthen 
battery  for  modem  ordnance  (such  as  opening  roads,  draining  the 
grounds,  &c.)  having  been  all  completed,  rapid  progress  can  be  miSde  in 
construction  when  the  necessary  funds  are  appropriated.  This  impor- 
tant battery  at  the  end  of  the  fiscal  year  1875-76  had  but  recently  been 
commenced,  in  accordance  with  plans  approved  by  the  Secretary  of 
War,  and  no  work  has  been  done  since  that  year  for  want  of  appropria- 
tions. Many  repairs  are  needed  to  the  main  work  and  to  the  perma- 
nent wharf. 

No  appropriatiou  having  been  ma<le,  no  work  was  done  at  this  fortifica- 
tion during^  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  Tar  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  daring  the  current 
fiscal  year  for  the  same  reason.  ^    ^ 

Appropriation  asked  for  next  fiscal  year $30,000*00 

Defenses  of  Dutch  Island,  western  entrance  to  Narragansett  Bay^  Rhode 
Island^  in  charge  of  Lieut  Col.  Q.  K.  Warren^  Corps  of  Engineers. — ^These 
earthworks,  commenced  in  1863,  command  «the  western  passages  to 
Narragansett  Bay. 

The  appropriation  asked  is  for  continuing  the  construction  of  barbette 
earthen  batteries  for  modern  ordnance,  in  accordance  with  plans  ap- 
proved by  the  Secretary  of  War. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion dnrlne  the  last  fiscal  year  beyond  its^protection,  preservation,  and 
repair,  as  tar  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year $40,000  00 

DEFENSES  OF  NEW  LONDON  HAHBOB  AND  NAVY-YABD. 

Fort  Trumhully  New  London  Harbor^  Connecticut^  in  charge  of  Ma).  J. 
TT.  Barlow f  Corps  of  JEngineers. — ^This  fort,  commenced  in  1838,  is  situ- 
ated upon  the  west  bank  of  the  Thames  Eiver,  about  two  miles  above 
its  mouth,  and  commands  the  channel  entrance  and  crosses  its  fire  with 
that  of  battery  Gris wold,  upon  the  opposite  bank. 

It  is  a  casemated  work,  built  of  granite,  with  brick  arches,  and  there 
are  two  exterior  batteries,  one  at  the  southwest  of  the  fort  and  one  at 
the  northeast — a  new  battery. 

The  fort  was  probably  originally  sufficient  for  the  objects  in  view,  but 
is  now  inadequate  to  protect  the  city  of  New  London  from  capture,  and 
the  occupancy  of  the  harbor  by  a  hostile  fleet.  It  is  situated  upon  an 
interior  line,  which,  though  important,  should  not  be  solely  relied  upon. 
This  line  should  be  auxiliary  to  an  exterior  one  established  at  the  mouth 
of  the  river,  two  miles  below,  where  excellent  sites  for  works  suitable  for 
a  thorough  protectioo  of  the  harbor  ought  to  be  secured  without  delay. 

The  importaace  of  this  harbor  iu  case  of  a  foreign  war  cannot  be  over- 
estimated. It  is  readily  accessible  to  all  classes  of  vessels,  and  its  pos- 
session by  an  eueray  would  secure  to  him  the  control  of  Long  Island 
Sound  and  the  cities  upon  its  borders.  In  the  present  state  of  its  de- 
fenses the  capture  of  the  harbor  would  be  an  easy  matter,  and  its  recov- 
ery attended  with  enormous  cost. 
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With  a  small  sam  allotted  from  the  general  appropriation  for  preser- 
vation and  repair  of  fortifications,  the  twelve  recess  and  embrasure 
arches,  which  were  of  brick  and  much  deteriorated,  have  been  taken 
out  and  replaced  by  bStan  agglomere.  The  parapet  of  the  main  work 
and  place  of  arms  has  been  repaired  by  adding  to  the  breast-high  wall 
a  cotfrse  of  6  by  6  inches  granite,  the  interior  slope  of  earth  being  con- 
nected at  the  back  of  this  course,  so  as  to  give  sufficient  soil  for  the 
support  of  the  grass.  The  roads  have  been  improved  by  the  addition 
of  oyster-shells,  and  the  gutters  relaid  where  necessary.  The  portculUs 
has  been  put  in  working  order  without  the  necessity  of  removing  the 
shafts.  The  machinery  can  now  be  kept  in  good  condition  by  ordinary 
attention  on  the^part  of  the  garrison. 

The  recommendation  of  last  year  is  renewed,  that  an  appropriation  of 
$40,000  be  made  for  the  next  fiscal  year,  to  be  applied  to  building  the 
south  exterior  battery  in  accordance  with  approved  plans. 

^o  appropriation  having  been  made,  no  work  wasMone  at  this  fortifica- 
tion  dorinff  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  genend  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  tbe  current 
fiscal  3'ear  for  tbe  same  reason. 
Appropriation  asked  for  next  fiscal  year $40, 000' 00 

Fort  OrisxcoMj  New  London  Harbor^  Connecticut^  in  charge  ofMaj.  J.  TT* 
Barlow^  Corps  of  Engineers. — ^This  barbette  earthen  work,  commenced  in 
1840,  is  auxiliary  to  Fort  Trumbull  in  the  defense  of  Kew  London  Har- 
bor. It  occupies  an  important  site  upon  the  east  bank  of  the  Thames 
Kiver,  nearly  opposite  the  city  of  New  London.  Its  guns  command  the 
channel  from  oelow  the  mouth  of  the  river  to  Wiuthrop's  Point,  above 
New  London,  and,  with  the  batteMes  of  Fort  Trumbull,  give  a  cross-fire 
upon  the  entire  harbor.  Plans  for  the  modification  of  this  earthwork, 
to  enable  it  to  mount  the  heaviest  modern  guns,  were  prepared  by  the 
Board  of  Engineers  for  Fortifications  and  approved  by  the  Secretary  of 
War  in  1874,  but  for  want  of  appropriations  the  work  of  construction 
has  not  commenced. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  witn  the  general  appropriation  made  for 
lliis  puri»ose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year f25,000  00 

DEFENSBS  OP  NEW  HAVEN, 

Fort  Hale,  Netv  Haven  Harbor,  Connecticut,  in  charge  ofMaj  J,  W,  Bar 
low,  Corps  of  Engineers. — ^Tliis  w^ork,  on  the  east  side  of  the  harbor,  com* 
mands  the  channel  of  entrance  and  is  the  only  defense  of  the  city  of 
New  Haven  against  a  naval  attack. 

The  fort  is  a  temporary  structure,  built  about  the  close  of  the  late  war, 
and  is  much  deteriorated.  The  site  is  an  important  one,  and  should  be 
occiii>ied  by  a  permanent  fort.  Fortifications  exterior  to  this  should 
also  be  built  near  the  old  lioflit-house,  to  prevent  the  anchoring  of  an 
enemy's  fleet  at  the  mouth  of  the  harbor,  whence  he  would  be  able  to 
bombard  the  city.  The  wealth  and  commercial  importance  of  New 
Haven  would  seem  to  warrant  a  marked  improvement  in  the  character 
of  its  defenses,  involvinj]^  a  system  of  permanent  works  adequate  to  it^ 
thorough  protecticm  in  case  of  a  foreign  war. 

No  appropriation  was  made  for  the  fiscal  year  ending  June  30,  18ri2. 
No  appropriation  asked  for  next  fiscal  year. 
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Fort  Schuyler  J  East  River  j  New  YorJcj  in  charge  of  Lieut  Col.  H,  L. 
Abbotj  Corps  of  Engineers. — ^This  is  an  important  work  for  the  defense 
of  the  entrance  to  the  harbor  of  Kew  York  City  through  the  Ea^t  Biver. 
It  was  conunenced  in  1833. 

Owing  to  the  want  of  funds,  nothing  more  than  the  ordinary  care  of 
the  property  has  been  possible  during  the  past  year. 

The  condition  of  the  several  batteries,  &c.,  remains  the  same  as  stated 
in  the  annual  report  of  last  year,  since  which  time  no  change  has  occurred, 
except  the  gradual  deterioration  consequent  upon  exposing  unfinished 
work  to  the  action  of  the  weather.  The  completion  of  the  barbette  tier 
of  the  main  work  is  greatly  to  be  desirexl  to  check  this  progress  and  to 
put  tlie  fort  into  a  condition  to  receive  its  new  armament  promptly  in 
<;ase  of  war.  The  completion  of  the  parados  of  the  10-gun  earthen  bat- 
tery— a  work  requiring  time — for  a  like  reason  should  not  be  delayed. 

The  necessity  of  immediately  resuming  \iork  at  this  place  is  suffi- 
ciently set  forth  in  the  remarks  upon  the  fort  on  Willets  Point,  which 
co-operates  with  Fort  Schuyler  in  the  defense  of  the  Bast  Eiver  entrance 
of  New  York  Harbor. 

The  sum  asked  ($150,000)  is  urgently  needed  to  complete  the  exten- 
sion of  the  barbette  tier  of  the  main  work  and  other  modifications  de- 
signed to  give  room  for  a  modern  armament ;  to  repair  the  sea-wall,  and 
to  continue  the  parados  of  the  10-gun  earthen  battery  as  far  as  the  funds 
will  permit. 

Time  is  essential  to  this  work,  and  if  left  until  the  breaking  out  of  war 
the  position  could  not  be  properly  defended. 

No  appropriation  haviDg  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  duriug  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year •. $150,000  00 

Fort  at  Willets  Pointy  eastern  entrance  to  Neic  TorJc  Harbor ,  in  charge 
of  Lieut  Col.  R.  L.  Abbot,  Coiys  of  Engineers. — This  fort,  which  was 
commenced  in  1863,  is  designed,  together  with  Fort  Schuyler,  to  close 
the  harbor  of  New  York  City  against  approach  from  Long  Island  Sound. 
In  former  years  the  natural  obstructions  at  Hell  Gate,  the  location  of  the 
navy -yard  and  of  the  great  commercial  interests  near  the  southern  end 
of  Manhattan  Island,  and  the  limited  range  of  artillery,  all  combined  to 
make  this  channel  of  much  less  importance  to  the  defense  than  that 
through  the  Narrows ;  and  the  armament  and  emplacements  were  ac- 
cordingly planned  on  a  smaller  scale.  The  modern  increase  in  range 
and  power  of  artillery,  the  growth  of  the  city  toward  the  north,  and  the 
improvements  at  the  Hell  Gate  channel,  have  thus  done  relatively  more 
to  uncover  New  York  City  on  this  side  than  on  the  other ;  and  prompt 
attention  is  now  demanded  to  prepare  for  even  a  respectable  defense 
against  any  fleet  likely  to  be  used  in  attacking  the  city. 

In  the  present  state  of  the  defenses  the  torpedo  lines  could  not  be 
properly  protected,  nor  could  the  works  needful  for  the  purpose  be  con- 
structed in  haste.  The  site  is  contracte<l,  and  the  concrete  needfiil  for 
gun  platforms  cannot  be  subjected  to  heavy  shocks  when  newly  laid.  It 
requires  time  to  harden,  and  it  cannot  be  laid  in  freezing  weather.  Time 
is  absolutely  essential  to  proper  preparation.  It  will  be  a  fatal  mistake 
to  suppose  either  that  the  work  can  be  done  promptly  at  the  beginning 
of  a  war  or  that  the  channel  can  be  effectively  closed  by  torpedoes  in 
the  present  state  of  the  forts. 
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Fortunately,  much  work  has  already  been  done  upon  the  new  earth- 
works planned  since  the  war,  and  a  moderate  sum  would  add  greatly  to 
their  present  value.  The  principal  part  of  the  grading  and  sodding  is 
done,  and  all  but  three  of  the  traverse  magazines  are  serviceable. 

The  stone  fort,  being  in  an  unfinished  condition,  is  gradually  deteriora- 
ting from  the  exposure  to  the  weather ;  and  it  is  very  desirable  that  the  [ 
second  tier  arches  should  be  turned  and  asphalted  to  protect  the  case-  I 
mates,  which,  in  an  emergency,  would  be  of  much  value  to  the  defense.  I 
This  is  doubly  important  since  the  armament  has  been  placed  in  posi- 
tion and  requires  to  be  kept  covered  with  paulins,  on  account  of  the  I 
leakage  upon  them.  ' 

Nothing  but  the  simple  care  of  the  works  has  been  possible  during 
the  past  year.    The  funds  have  been  only  sufficient  for  absolutely  nee-  j 

essary  repairs,  which  have  included  the  extensive  earthen  slopes,  the 
sea-wall,  the  engineer  wharf,  temporary  buildings,  tools  and  implements, 
and  the  steam  engine  and  boilers. 

An  appropriation  is  desired  to  complete  the  parapet  of  the  middle 
(earthen)  battery,  to  construct  three  service  magazines,  and  to  prepare 
platforms  for  twenty  guns. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion dniins  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year $80,000  00 

•  Defenses  of  Oovernor^s  Islandy  New  York  ffarbor,  in  charge  of  Col. 
Henry  W.  Benhanij  Corps  of  Engineers. — ^These  works  are  Fort  Columbus, 
Castle  Williams,  South  Battery,  and  l^ew  Barbette  Battery.  They, 
with  Fort  Wood,  on  the  opposite  side  of  the  channel,  defend  the  en- 
trances to  the  East  River  and  the  Hudson  River.  The  fortifications  on 
Governor's  Island  were  commenced  in  1831. 

The  exterior  heavy  earthen  batteries  are  as  yet  unfinished,  and  a  new 
sea-wall  on  the  shore,  in  rear  of  the  ofiBcers'  quarters,  is  very  greatly 
needed. 

During  the  last  fiscal  year  the  scarp-wall  of  Castle  Williams  has  been 
color-washed  by  the  garrison  with  the  material  furnished  by  the  Engi- 
neer Department  in  December,  1879 ;  and  the  asphalted  felting  with 
which  the  terreplein  of  this  castle  was  covered  in  the  latter  part  of  the 
same  year  has,  no  doubt,  answered  the  purpose  intended,  as  no  com- 
plaints about  leakages  there  have  reached  me  thus  far. 

In  the  annual  report  for  the  year  1877,  estimates  were  made  for  an  ex- 
tension of  the  sea-wall  on  the  west  side  of  the  island,  and  for  surface- 
drains  in  the  moat  of  Fort  Columbus.  The  recommendations  then  made 
are  repeated.  The  shore-line  along  the  southeast  part  of  the  island, 
back  of  the  range  of  oflQcers'  quarters,  between  the  South  Battery  and 
the  main  wharves,  is  without  protection,  and  is  irregularly  broken  down 
by  the  wash  of  the  waves  in  storms,  while  in  front,  or  outward  from  the 
shore,  a  shoal  extends,  bare  at  low- water,  to  the  distance  of  100  feet  to 
200  feet,  which,  from  its  positiqn  in  the  eddy  between  the  Buttermilk 
Channel  and  the  Hudson  River,  receives  the  drift  and  carrion  offal  of 
the  river,  making  it  very  offensive  and  injurious  to  the  health  of  the 
garrison  on  the  island. 

The  best  remedy  for  this,  and  a  necessity,  is  considered  to  be  a  sea- 


Digitized  by 


Google 


KEPORT  OF  THE  CHIEF  OF  ENGINEERS,  U.  S,  ARMY.     27 
DEFENSES  OF  NEW  YORK  AND  THE  NAVY-YARD  AT  BROOKLYN — 

Continued. 

m 
wall  of  rounded  or  convex  line  of  short  faces,  running  out  upon  this 
shoal,  which,  without  indentations,  would  give  a  regular  current  and 
direction  to  the  water,  thus  tending  to  carry  off  all  such  offensive  and 
deleterious  matter,  while  the  space  in  rear,  filled  up,  as  it  might  be 
without  great  cost,  in  part  perhaps  by  the  garrison,  would  add  some 
acres  to  the  area  of  the  island,  where  every  yard  of  land  is  so  valuable. 
The  construction  of  this  wall  is  strongly  urged  by  Gen.  W.  S.  Hancock, 
commanding  Mintaiy  Division  of  the  Atlantic;  the  Engineer  officer  in 
charge  of  the  construction  and  repairs  of  the  defenses,  and  by  the  med- 
ical authorities  of  the  island. 

The  length  of  wair  required  would  be  about  1,800  running  ffeet,  and, 
if  of  8  feet  height,  with  stone  facing  and  concrete  backing  and  founda- 
tion, would  cost,  as  near  as  can  be  estimated,  about  $20  per  running 
foot,  or  $36,000.  Adding  for  the  wall  on  the  west  shore,  the  cost  will  be 
about  $40,000. 

The  appropriation  asked  is  for  the  foreging  objects,  and  for  contin- 
uing the  construction  of  the  exterior  earthen  battery  for  heavy  ord- 
nance designed  by  the  Board  of  Engineers  for  Fortifications  for  this 
important  site,  and  approved  by  the  Secretary  of  War. 

No  appropriation  haying  been  made,  no  work  was  done  at  this  fortifica- 
tion diirinff  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the^  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year 175,000  00 

(See  Appendix  No.  1.) 

Fort  Woodj  Bedlo^s  Islandy  Kew  York  Harhor^  in  charge  of  Col,  Henry 
W.  Benhamj  Corps  of  Eiigineers. — This  work,  commenced  in  1841,  forms 
one  of  the  inner  line  of  defenses  for  New  York  Harbor,  and  with  those 
on  Grovemor's  Island  is  designed  to  close  the  entrances  to  the  East 
Eiver  and  the  Hudson  River,  and  to  protect  New  York,  part  of  Brook- 
lyn, and  Jersey  City  from  bombardment. 

No  operatiotifl  have  been  under  way  during  the  year.  A  heavy  mod- 
em earthern  battery  designed  by  the  Board  of  Engineers  for  Fortifica- 
tions is  partially  built,  and  its  completion  would  finish  all  that  is  planned 
for  this  island. 

No  appropriation  haying  been  made,  no  work  was  done  at  this  fortifica- 
tion durine  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  lar  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  daring  the  current 
fiscal  ^ear  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year $40,000  00' 

Fort  Hamilton  and  additional  batteries^  New  YorTc  Harbor^  in  charge  of 
Col.  Henry  W.  Benham,  Corps  of  Engineers. — These  works,  commenced 
in  1824,  are  situated  at  the  Narrows  of  New  York  Harbor,  upon  the  Long 
Island  side. 

No  regular  appropriation  having  been  made,  the  operations  have  been 
confined  to  such  repairs  as  the  limited  allotment  for  this  fort  from  the 
general  appropriation  for  the  preservation  and  repair  of  fortifications 
would  allow.  The  larger  part  of  the  work  performed  was  done  with  the 
view  of  stopping  the  lea»kages  to  the  casemates  of  the  fort  proper,  to 
insure  drier  and  more  healthy  quarters  for  the  garrison. 

The  terreplein  of  the  channel  or  west  front,  which  leaked  to  a  great 
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extent,  caused  by  the  separation  of  the  parade  wall  from  the  arches,  and 
the,  in  many  places,  broken  brick  pavement,  has  been  supplied,  after 
the  mending  of  the  latter,  with  a  water-proof  cover  of  asphalted  telUug 
and  gravel,  a  method  of  repair  which,  considering  its  cheapness,  seems 
to  work  very  well,  and  which  may  answer  the  purpose  for  years  if  prop- 
erly taken  care  of. 

On  the  north  front  efforts  have  been  made  to  stop  the  leakages  in  the 
arches  over  casemates  2,  3,  and  4,  as  also  around  the  bases  of  all  those 
scarp-wall  chimneys  of  the  fort  which  had  not  already  been  repaired 
during  the  preceding  fiscal  year.  Eight  of  these  chimneys  were  entirely 
rebuilt. 

On  the  exterior  slope  of  the  15-inch  gun  battery  a  slide  of  about  120 
feet  in  extent,  and  the  fence  on  the  foot  of  the  same,  have  been  repaired, 
as  also  part  of  the  slope  of  entrance- way  leading  to  the  northern  maga- 
zine in  the  rear  of  this  battery. 

For  some  necessary  repairs  and  the  completion  of  earthen  batteries 
now  in  part  constructed,  in  accordance  with  plans  designed  by  the  Board 
of  Engineers  for  Fortifications,  and  approved  by  the  Secretary  of  War, 
an  appropriation  for  the  next  fiscal  year  is  recommended. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion daring  the  last  fiscal  ^ear  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  daring  the  currenji 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year $50,000  00 

Mortar  Battery  at  Fort  Hamilton^  New  YorJc  Harbor^  in  charge  of  OoL 
Henry  W.  Benham^  Corps  of  Engineers, — No  operations  were  carried  on 
during  the  past  fiscal  year. 

Some  little  work  yet  remains  to  be  done  on  this  battery  (which  was 
commenced  in  1871)  to  place  it  in  a  condition  to  receive  its  full  armament, 
as  projected  by  the  Board  of  Engineers  for  Fortifications.  The  cost  to 
finish  this  battery,  amounting  to  about  $1,100,  is  included  in  the  estimate 
for  Fort  Hamilton  and  additional  batteries. 

No  separate  appropriation  is  asked  for  this  work. 

Fort  Lafayette^  New  York  Harbor. — ^This  old  work,  commenced  in  1812, 
and  situated  on  a  shoal  at  the  Narrows  entrance,  occupies  the  best  of  all 
the  positions  for  the  defense  of  New  York  Haroor.  It  was  injured  by 
fire  in  December,  1868,  to  such  a  degree  as  to  make  it  practically  worth- 
less, unless  repaired  at  a  very  considerable  outlay ;  and  as  it  was  adapted 
to  guns  of  small  caliber  only,  it  was  not  thought  worth  while  to  restore 
it,  but  to  replace  it  by  a  construction  which  should  meet  the  demands  of 
modern  armaments. 

The  defense  of  New  York  Harbor  requires  a  new  work  on  this  shoal 
which  will  admit  of  the  mounting  of  80  to  100  ton  guns.  It  will  require 
several  years  in  building,  and  should  be  undertaken  without  delay. 

No  appropriation  having  been  made,  no  work  was  done  at  this  forti6ca- 
tion  during  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  far  em  was  possible  with  the  general  appropriatioD  made  for 
this  piir})ose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  ask<jd  for  next  fiscal  year $200,000  00 

Fort  Wadsicorthj  Staten  Island,  New  York  tiarhor,  in  charge  of  Lieut, 
4JoL  Q.  A.  Gillmore,  Corps  of  Engineers, — This  fort,  commenced  in  1847, 
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is  situated  on  the  west  side  of  the  Narrows,  and  constitutes  a  part  of 
the  second  line  of  defense  of  the  southern  water  approach  to  New  York. 

It  is  an  inclosed  work,  built  of  granite,  containing  three  tiers  of  guns 
in  casemates,  and  one  en  barhett€j  the  lower  tier  being  only  a  few  feet 
above  the  water-level. 

The  work,  in  connection  with  those  adjacent  to  it  on  either  side.  Fort 
Tompkins  and  the  two  Glacis  Batteries  on  the  hill  in  rear,  is  deigned 
to  throw  a  heavy  concentrated  fire  on  vessels  apx)roaching  or  attempt- 
ing to  pass  through  the  Narrows,  crossing  its  fire  with  that  from  Fort 
Hamilton  and  batteries  on  the  opposite  side  of  the  channel. 

During  the  past  year  the  10-inch  smooth-bore  guns  in  the  first  tier 
were  replaced  by  8-inch  rifles. 

An  appropriation  of  $9,000  is  asked  for  next  fiscal  year,  to  be  ex- 
pended in  clearing  the  ditch  of  the  sand  washed  in  from  the  slope  of  the 
hill  in  rear,  in  painting  the  iron-work  in  the  embrasures,  in  pointing  the 
masonry  or  the  whole  work,  in  replacing  25  old  pintles  in  the  barbette 
gun-platform  with  new  4-inch  pintles,  and  in  covering  with  a  brick  arch 
5ie  reservoir  which  supplies  the  fort  with  water. 

No  appropriation  having  been  made,  no  work  was  done  at  thig  fortifioa- 
tion  daring  the  last  fiscal  year  beyond  its  i>rotection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
tMs  puri>ose,  and  no  other  work  is  contemplated  daring  the  current 
fiscal  year  the  same  reason. 

Appropriation  asked  for  next  fiscal  year. $9,000  00 

Fort  on  site  of  Fort  TompJcinSj  New  York  Harbor j  in  charge  of  Lieut. 
Ool,  Q.  A.  Qillmorey  Corps  ofFngineers. — ^This  work,  commenced  in  1858, 
with  the  earthen  Glacis  Gun  Battery  on  its  left,  and  the  Glacis  Mortar 
Battery  on  its  right,  crowns  the  hill  in  rear  of  Fort  Wadsworth  and  the 
earthen  batteries  known  as  .North  Cliflf  Battery,  South  OUflf  Battery, 
Battery  Hudson,  and  the  South  Mortar  Battery. 

It  is  an  inclosed  pentagonal  work,  having  on  its  four  land  faces  twa 
tiers  of  casemate  quarters,  a  deep,  dry  ditch,  and  a  heavy  battery  to 
resist  a  land  attack,  and  on  its  channel  front  seventeen  large  casemates 
for  storage  and  other  purposes.  It  mounts  its  channel-bearing  guns  en 
barbette.  It  is  intended  to  supply  quarters  for  the  garrison  and  act  as  a 
keep  for  all  the  defensive^  works  occupying  this  position.  Properly 
armed,  this  work  will  be  able  to  throw  a  heavy  fire  from  a  commanding 
X)Osition  upon  vessels  attempting  to  pass  through  the  Narrows. 

The  four  land  faces  were,  for  all  defensive  purposes,  finished  in  1865. 
In  December,  1869,  a  plan  giving  such  increased  depth  to  the  casemates 
that  heavy  rifled  guns  could  be  mounted  over  them  en  barbette  was 
adopted  and  carried  into  execution. 

Since  1876  the  work  has  been  in  readiness  to  receive,  on  temporary 
platforms,  all  the  heavy  guns  intended  for  channel  defense.  With  funds 
supplied  in  part  from  other  sources,  the  floors  of  three  large  casemates 
on  tiie  channel  front  were  raised  to  the  proper  height,  and  the  casemates 
in  other  respects  were  prepared  for  the  storage  of  torpedo  cases.  • 

The  estimates  for  the  completion  of  Fort  Tompkins  comprise  10  per- 
manent gUn-platforms  in  place  of  the  present  wooden  ones,  4  bonnets  on 
the  traverses  for  the  better  protection  of  guns  and  gunners,  and  finishing 
off  26  casemates  for  quarters,  and  11  large  casemates  on  the  channel 
front  for  storage  purposes.    The  ap'propriations  for  the  Glacis  Battery 
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and  the  North  Cliff  and  South  Cliff  Batteries  are  included  in  that  for 
Fort  Tompkins. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  beyond  its  protection,  preservation  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  durl^  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year |75, 000  00 

Olaeis  Oun  Battery  {north  effort  on  site  of  Fort  Tompkins),  Staten  Island, 
New  York  ff arbor,  in  charge  of  Lieut.  CoL  Q.  A.  Gillmorej  Corps  of  Engi- 
neers.— This  earthen  barbette  battery,  built  in  1872,  is  designed  to  sup- 
plement the  barbette  fire  of  Fort  Tompkins.  .  It  has  been  in  readiness 
to  receive  its  annament  on  temporary  platforms  for  the  last  six  years, 
and  may  be  reported  as  finished,  although  some  little  work  remains  to 
be  done  to  the  magazine  doors  and  lamp  closets.  It  is  provided  with  tim- 
ber gun-platforms  and  ample  magazine  room. 

The  cost  of  substituting  stone  for  the  timber  gun  platforms^  and  rais- 
ing  them  breast  high,  in  all  amounting  to  $8,250,  is  included  in  the  esti-' 
mate  for  fort  on  site  of  Fort  Tompkins.  iNo  separate  appropriation 
asked  for  this  work. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  vear  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Olacis  Mortar  Battery  {south  of  fort  on  site  of  Fort  Tompkins),  Staten 
Isla/nd,  New  York  Harbor,  in  charge  of  Lieut.  Col.  Q.  A.  Gillmore,  Corps 
of  Engineers. — This  battery,  built  in  1872  and  1873,  is  intended  to  throw 
a  powerfiil  vertical  fire  upon  vessels  approaching  or  attempting  to  pass 
through  the  Narrows.  It  is  provided  with  ample  storage  and  service 
magazine  room,  and  is  ready  for  service,  although  a  little  work  yet  re- 
mains to  be  done  to  the  magazine  lamp  closets,  and  the  principal  maga- 
zine requires  to  be  lined  with  wood. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  daring  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year  in  the  estimates  under  the  gene- 
ral head  of  sea-coast  mortar  batteries. 

Battery  Hudson,  Staten  Island,  New  York  Harbor,  in  charge  of  Lieut. 
Col.  Q.  A.  Oillniore,  Corps  of  Engineers. — This  work,  built  in  1841  to 
1843,  and  the  Forth  Cliff  and  South  Cliff  Batteries  occupy  the  slope 
of  the  hill  between  the  fort  on  site  of  Fort  Tompkins  and  the  water,  and 
are  able  to  bring  a  powerful  direct  fire  upon  the  channel  leading  up  to 
and  through  the  Narrows. 

For  want  of  funds  no  work  except  that  of  preservation  and  repair 
has  been  done  since  the  close  of  the  fiscal  year  ending  June  30, 1876, 
One  of  the  new  platforms  was  constructed  for  King's  depressing  car- 
riage and  a  15-inch  smooth-bore  gun  mounted  thereon. 

The  work  necessary  for  the  completion  of  this  battery  comprises  12 
new  permanent  gun-platforms  in  place  of  old  ones,  the  construction  of 
a  new  breast-height  wall  in  front  of -some  of  the  platforms,  and  raising 
the  wall  to  a  higher  level  in  front  of  others,  the  construction  of  bon- 
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nets  on  the  traverses,  and  the  placing  of  a  wooden  lining  in  oue  of  the 
principsd  magazines. 

No  appropriation  haviog  been  made,  no  work  was  done  at  this  fortifica- 
tion durine  the  last  fiscal  year  bevond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year $20,000  00 

South  Mortar  Battery  (in  rear  of  Battery  Hudson  Extension)^  Staten 
Island^  New  York  Harbor j  in  charge  of  Lieut  Col.  Q.  A.  Qillmore^  Corps 
of  Engineers, — This  battery,  commenced  in  1872,  is  situated  south  of 
Fort  Tompkins  and  directly  in  rear  of  Battery  Hudson  Extension.  It 
is  designed  to  throw  a  heavy  vertical  fire  upon  vessels  approaching  the 
^Narrows  from  the  lower,  bay.  Since  1873  no  appropriation  has  been 
made  for  it.  The  work  necessary  for  its  completion  consists  in  construct- 
ing and  laying  eight  timber  mortar  platforms,  and  in  fitting  up  the  inner 
magazines  with  doors  and  lamp  closets.  Estimated  cost  of  completing 
the  work,  $9,000. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion dnring'the  last  fiscal  year  bevond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year  in  the  estimates  under  the  gen- 
eral bead  of  sea-coast  mortar  batteries. 

¥oTth  Cliff  Battery^  Staten  Island^  New  York  Harbor^  in  charge  of  Lieut. 
Col.  Q.  A.  Oillmore^  Corps  of  Engineers. — ^This  earthen  gun  battery,  which 
was  commenced  in  1862,  is  located  north  of  Fort  Wadsworth,  on  the 
slope  of  the  hill  between  Fort  Tompkins  and  the  water.  It  is  designed 
to  throw  a  direct  fire  upon  vessels  attempting  to  pass  through  the 
Narrows.  It  was  intended  for  an  armament  of  15-inch  smooth-bore 
guns  or  corresponding  rifies,  and  was  provided  with  two  storage  maga- 
zines, one  large  bomb-proof  shelter,  and  five  traverses  between  guns, 
two  of  them  containing  service  magazines.  Under  a  modification  ap- 
proved December  8, 1869,  the  bomb-proof  shelter  was  suppressed  and 
some  traverses  and  service  magazines  between  the  guns  were  added, 
the  number  of  guns  being  necessarily  reduced  thereby. 

The  15-inch  gun  which  occupied  platform  No.  1  was  dismounted  and 
sent  away. 

The  cost  of  finishing  this  battery^  by  substituting  six  stone  gun-plat- 
forms for  those  of  timber,  constructing  six  breast-height  walls,  two  bon- 
nets on  the  traverses,  lining  the  two  principal  magazines  with  wood, 
thickening  the  parapet,  and  constructing  a  rough  sea-wall  at  the  foot  of 
the  exterior  slope,  amounting  in  the  aggregate  to  $35,000,  is  included 
in  the  estimate  for  fort  on  site  of  Fort  Tompkins. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion dnring  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  conto^iplated  during  the  current 
fiscal  year  for  the  same  reason. 

South  Cliff  Battery,  Staten  Island,  New  York  Harbor,  in  charge  of  Lieut. 
Col.  Q.  A  Oillmore,  Corps  of  Engineers. — ^This  earthen  gun  battery,  occu- 
pying the  slope  of  the  hill  between  Fort  Tompkins  and  the  water  directly 
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south  of'Fort  Wadswortb,  was  built  in  1858  to  1861  for  154ncli  guns  or 
corresponding  rifles,  and  was  provided  with  two  storage  and  two  service 
magazines.  In  December,  1869,  modifications  were  oniered,  adding  four 
new  traverses,  including  two  traverse  magazines,  by  which  the  number 
of  guns  was  necessarily  reduced.  • 

All  the  gun-platforms  required  by  the  new  plan  are  in  serviceable  con- 
dition, although  only  two  of  them  are  supplied  with  a  6-inch  pintle.  All 
the  other  pintles  are  5  inches  in  diameter.  Much  work  remains  to  be 
done  on  the  magazines  and  traverses. 

The  cost  of  finishing  the  battery,  comprising  the  completion  of  four 
traverses,  the  construction  of  one  new  traverse  magazine,  adding  to  the 
thickness  of  the  parapet,  building  a  rough  sea-wall  at  the  foot  of  the 
exterior  slox)e,  lining  the  two  principal  magazines,  and  putting  in  new 
6-inch  pintles,  amounting  in  the  aggregate  to  $37,000,  is  included  in  the 
estimate  for  fort  on  site  of  Fort  Tompkins. 

No  approi)riatiou  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair  as. far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current- 
fiscal  year  for  the  same  reason. 

Fort  at  Sandy  ffooJc^  New  Jersey,  in  charge  of  Col.  Henry  W.  Benliamy 
Corps  of  Engineers. — This  casemated  work,  commenced  in  1857,  com- 
mands the  southern  approaches  by  sea  to  the  harbor  and  city  of  New 
York,  and  is  also  designed  to  prevent  the  occupation  of  the  Lower  New 
York  Bay  as  an  anchorage  by  an  enemy's  fleet. 

No  operations  have  l^en  carried  on  for  several  years  past,  and  the 
work  remains  in  essentially  the  same  condition  as  at  the  date  of  last 
annual  report.  -  • 

Owing  to  the  want  of  a  regular  appropriation  for  this  work,  there  have 
been  no  active  operations  during  the  past  fiscal  year.  The  sums  al- 
lotted from  the  amount  appropriated  for  the  general  preservation  and 
repair  of  fortifications  have  been  expended  in  the  care  and  oversight  of 
the  military  reservation  and  the  public  property  stored  here,  with  ^uch 
repairs  to  storehouses  and  other  engineer  buildings  as  were  found  to  be 
necessary  for  their  safety  and  preservation;  a  small  amount  being  also 
used  in  the  repairing  of  the  broken  ends,  and  the  refilling  of  that  part 
of  the  sand-box  bul^ead  still  remaining  in  position. 

The  condition  of  the  fort  itself  is  essentially  the  same  as  for  several 
years  past;  and  as  to  the  works  of  protection  to  the  shore  east  of  the 
fort,  I  would  state  that  about  600  feet  of  the  sand-box  bulkhead,  con- 
structed in  the  earlier  part  of  the  year  1878,  still  remains  standing  in 
a  comparatively  good  condition,  commencing  opposite  the  southeast 
bastion  at  a  point  150  feet  south  of  the  shoulder  angle,  and  running 
thence  southeast  to  within  100  feet  of  the  caniatl-boat  jetty  No.  1 ;  the 
land  end  of  which  latter  being  about  550  feet  east  from  the  salient  of 
the  southeast  bastion.  The  concrete  jetties  built  on  this  shore  in  former 
years  are,  with  the  exception  of  the  canal -boat  jetty  mentioned,  so  much 
reduced  by  the  incessant  wash  of  the  sea  as  to  render  them  in*actica;lly 
useless ;  and  nothing  now  remains  of  the  two  brush  jetties  Nos.  3  and 
8,  to  the  north  of  the  concrete  jetties. 

But  still  the  clianges  on  this  beach  do  not  indicate  any  great  varia- 
tions from  a  certain  approximately  stable  bank,  or  high-water  line,  as 
the  surveys  for  many  years  past  seem  to  sliow,  the  sand  washed  away 
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at  one  time  being  generally  replaced  at  auother  iu  early  succeeding 
stomis. 

This  w^k  is  the  most  advanced  of  all  the  defenses  of  the  southern 
api>roaches  by  sea  to  the  harbor  and  city  of  New  York.  The  channel 
of  entrance  opposite  the  Hook  is  more  than  a  mile  wide,  and  0|f  depth 
sufficient  for  the  largest  and  most  powerful  armored  vessels  yet  built 
or  designed.  The  occupation  by  an  enemy's  fleet  of  the  capacious  bay 
just  within  the  Hook  would  prevent  all  egress  from  the  harbor  south- 
ward to  the  sea,  and  effectually  seal  up  the  main  outlet  from  the  city. 
The  modification  and  completion  of  this  important  work  for  the  recep- 
tion of  the  heaviest  modem  rifled  guns,  protected  by  impenetrable  iron 
armor,  and  the  protection  of  the  site  against  encroachments  by  the  sea, 
are  of  very  great  importance,  and  an  appropriation  therefor  is  urgently 
recommended. 

Ko  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion durinc  the  last  fiscal  year  beyond  its  protection^  preservation ^  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year $150,000  00 

DEFENSES  OF  PHILADELPHIA,  AND  LEAGUE  ISLAND  NAVY- YARD. 

Fart  Mifflin^  Delaware  River,  Pennsylvania,  in  charge  of  CoL  J.  N,  Ma- 
«ow5,  Corps  of  Engineers. — This  fort,  built  in  1779,  is  situated  on  the 
right  bank  of  the  Delaware  River,- below  its  confluence  with  the  Schuyl- 
kill. It  guards  the  approaches  to  the  port  of  Philadelphia  and  tjie 
League  Island  navy-yard,  and  is  the  only  work  of  the  projected  line  of 
interior  works  for  the  defense  of  the  Delaware  yet  built  or  commenced. 

The  site  of  the  fort  is  diked  to  protect  it  from  overflow  at  high-water 
The  Back  Channel  was  formerly  navigable  for  vessels  drawing  16  feet, 
and  was  occupied  by  British  war- vessels  in  the  capture  of  Fort  Mifflin 
in  1777,  but  is  now  a  drain  only.  The  main  ship-channel,  with  a  prac- 
ticable low-water  depth  of  29  feet,  passes  within  700  yards  of  the  fort, 
and  the  improvement  of  the  Delaware  navigation  now  in  progress  per- 
mits the  passage  of  ships  drawing  27  feet. 

In  its  present  condition  it  is  incapable  of  effective  operations  against 
modem  ordnance  and  ships  of  war.  It  will  be  necessary  to  make  exten- 
sive alterations  in  the  main  work,  and  to  supplement  these  with  heavy 
earthen  batteries  above  and  below. 

Under  the  approved  plans  of  the  Board  of  Engineers  for  Fortifica- 
tions, the  preparation  of  exterior  earthen  works  to  receive  heavy  guns 
was  commenced,  but  since  1875  no  appropriations  have  been  made,  and 
the  work  is  in  the  incomplete  condition  which  was  reported  last  year. 

Operations  during  the  last  fiscal  year  have  been  confined  to  the  gen- 
eral care  and  preservation  of  the  work,  viz,  cleaning  the  moat ;  making 
needed  repairs  at  interior  end  of  main  sluice  ,•  to  breast-height  wall  in 
main  works  and  demilune,  and  constructing  temporary  covering  of  lum- 
ber to  12  gun-platforms. 

Should  appropriations  be  made  for  1882-'83,  the  plans  already  prepared 
would  be  pursued  in  the  following  work: 

Constructing  torpedo  casemate-gallery;  completing  exterior  ear  hen 
battery;  constructing  earthen  battery  on  north  face  of  demilune;  con- 
3  E 
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structing  an  earthen  battery  on  south  face,  with  two  traverses ;  com- 
mencing storage  magazine  for  exterior  earthen  battery. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  beyond  it«  protection,  preservation,  and 
repair^  as  Far  as  was  possible  with  the  general  appropriation  maae  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year $90,  OOO  OU 

Mortar  Battery  at  Fort  Mifflin^  Pennsylvania^  in  charge  of  Col.  J".  K. 
Macomby  Corps  of  Engineers. — The  site  of  this  battery  is  on  the  reclaimed 
land  west  of  the  main  work  and  north  of  the  unfinished  gun-battery. 
Operations  for  its  construction  commenced  in  1871  and  continued  till 
near  the  close  of  the  fiscal  year  ending  June  30, 1874,  since  which  time 
work  has  remained  suspended  for  want  of  funds. 

This  battery,  the  plans  of  which  were  prepared  by  the  Board  of  En- 
gineers for  Fortifications,  remains  in  an  unfinished  condition,  and  is 
suffering  from  exposure. 

Ko  appropriation  having  heen  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year  in  the  estimates  under  the  gen- 
eral head  of  sea-coast  mortar-batteries. 

Site  for  defenses  at  Red  BanJcj  New  Jersey  ^  in  charge  of  Col.  J,  N.  Macomb  j 
Corps  of  Engineers. — This  site,  covering  about  100  acres  on  the  Few 
Jersey  bank  of  the  Delaware,  nearly  opposite  Fort  MiflBUn,  was  pur- 
chased in  1872  with  the  intention  of  constructing  thereon  an  earthen 
barbette  work,  which,  in  conjunction  with  the  works  at  Fort  Mifilin, 
should  constitute  the  inner  line  of  defense  for  Delaware  Biver.  Bed 
Bank  was  the  site  of  a  Bevolutiouary  work  named  Fort  Mercer,  which 
successfully  resisted  an  attack  by  1,200  Hessians  under  Count  Donop 
on  the  21st  of  October,  1777. 

No  appropriation  has  been  made  for  this  work.  The  site  is  an  impor- 
tant one,  on  a  bluff  commanding  the  channel  at  short  range.  Its  occu- 
pation by  a  suitable  armament  is  indispensable  to  any  attempt  to  defend 
the  port  of  Philadelphia. 

The  property  remains  in  charge  of  a  keeper,  and  some  necessary 
repairs  to  the  dike  protecting  the  lower  portion  bordering  Woodbury- 
Creek  were  made  during  the  last  year. 

No  appropriation  T^as  made  for  the  fiscal  year  ending  June  30,  1882. 
No  appropriation  asked  for  next  fiscal  year. 

Fort  Delaware^  Delaware  River,  Delaware^  in  charge  of  Col.  J.  N. 
Macomb^  Corps  of  Engineers. — Fort  Delaware,  on  Pea  Patch  Island, 
about  42  miles  below  Philadelphia,  constitutes,  with  the  batteries  on  the 
New  Jersey  and  Delaware  shores,  the  outer  line  of  defenses  for  the  Del- 
aware Eiver.  The  main  ship-channel  passes  to  the  eastward,  its  fur- 
ther 24-foot  curve  being  within  1,000  yards  of  the  fort. 

The  work  of  modifying  this  casemated  fort  (the  masonry  of  which 
wa«  commenced  in  1852)  to  adapt  it  to  the  greater  size  and  power  of 
modern  ordnance  has  remained  suspended  since  1876  for  want  of  appro- 
priations, and  the  fort  and  island  are  substantially  as  reported  la^t  year. 

Pea  Patch  Island  is  only  protected  against  the  river  by  dikes  which 
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the  storm  of  October,  1878^  proved  to  be  inadequate.  They  should  be 
raisecl  at  least  2  feet  and  proportionably  strengthened. 

During  the  past  year  the  wooden  wharf  on  the  eastern  side  of  the 
island  has  been  thoroughly  repaired;  the  deposit  of  mud  in  the  moat 
has  been  nearly  cleaned  oiit,  and  some  repairs  have  been  made  to  the 
temporary  buildings  and  to  the  boats. 

The  breast-height  wall  of  the  barbette,  the  retaining  walls  of  the 
magazine  traverses,  the  p^irade  walls,  the  barracks  and  officers'  quarters, 
the  southern  wharf,  and  the  temporary  buildings  outAide  the  fort,  all 
need  extensive  repairs.  The  stone  wharf  on  the  eastern  side  remains 
nnfuished.  To  restore  the  healthfulness  of  the  island,  the  cleaning  of 
the  moat  and  ditches  should  be  completed,  and  the  decaying  materiifl, 
scattered  over  its  surface  by  the  inundation  of  1878,  should  be  thor- 
oughly cleared  up.  The  dikes  are  in  good  conditiou,  but  their  height 
is,  as  before  stated,  insufficient  for  full  protection. 

Fort  Delaware  was  designed  to  be,  and  is,  the  main  defense  of  the 
Delaware  Biver,  but  it  is  not  in  a  condition  to  cope  with  modern  ships 
of  war.  Extensive  modifications  are  imperatively  necessary,  and  an 
appropriation  therefor  is  urgently  recommended. 

No  appropriation  having  been  made,  no  ^ork  was  done  at  this  fortifica- 
tion dnrin^  the  last  fiscal  ^^ear  beyond  its  protection,  preservation,  and 
repair,  a«  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  daring  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year $75,000  00 

Battery  at  Finn^s  Pointy  DeUttoare  Bivety  New  Jersey^  in  charge  of  Col. 
J.  N.  Macomb^  Corps  of  Engineers. — ^This  is  designed  to  be  a  powerful 
earthen  barbette  battery,  and  forms  the  left  of  the  outer  line  of  defenses 
across  the  mouth  of  the  Delaware  Biver. 

Itfl  construction,  in  accordance  with  plans  prepared  by  the  Board  of 
Engineers  for  Fortifications,  and  approved  by  the  Secretary  of  War,  was 
begun  in  1872.  It  is  only  partially  completed,  no  appropriation  having 
been  made  for  it  since  the  appropriation  for  the  fiscal  year  1875-'76, 
From  its  unfinished  condition,  and  the  insufificient  protection  against 
the  river  furnished  by  the  dikes  and  sea-wall,  the  work  suffers  yearly 
from  deterioration.  The  storm  of  October  23, 1878,  did  great  damage, 
as  it  raised  the  liver  level  to  11  feet  5  inches  above  mean  low- water. 

The  battery  remains  substantially  as  reported  last  year,  with  the  ex- 
ception that  for  want  of  a  river  wall,  which  cannot  now  be  built  for  lack 
of  funds,  the  washing  away  of  the  exposed  exterior  slope  has  continued. 

During  the  past  year  the  wharf  has  been  repaired ;  slight  repairs  have 
been  made  to  the  dike;  and  a  new  road  leading  to  the  national  cemetery 
has  been  fenced  where  it  passes  through  a  cultivated  field. 

The  appropriation  asked  for  the  year  1882-'83  would  be  applied  to 
repairing  and  raising  the  .dikes  and  sea-wall,  to  constructing  4  gun- 
platforms  with  breast-height  wall,  2  magazines,  3  traverses,  and  the 
passage  through  the  battery  from  the  wharf,  and  to  continuing  the  em- 
bankment of  the  battery. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during^  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year $50,000  00 
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Mortar  Battery  at  FinrCs  Pointy  Delaware  River,  New  Jersey,  in  cliarge 
of  Col.  J.  N,  Macomb,  Corps  of ' Engineers. — This  work  forms  a  part  of 
the  earthen  barbette  battery  at  Finn's  Point.  It  was  commenced  in 
1872,  according  to  plans  prepared  by  the  Board  of  Engineers  for  For- 
tifications, and  in  the  two  following  years  two  magazines  were  built;  a 
sea-wall  at  the  foot  of  the  exterior  slope  was  constructed  to  a  height  of 
9  feet  above  mean  low- water;  the  terreplein  was  embanked  and  the 
traverses  and  parapet  commenced.  Since  th^n  no  work  has  been  done 
for  want  of  funds.  The  sea-wall  has  been  badly  damaged  by  storms, 
and  the  unfinished  embankments  have  been  considerably  washed  away. 

Na  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 

^     fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  yeai^in  the  estimates  under  the  general 
head  of  sea-coast  mortar-batteries. 

Fort  opposite  Fort  Delatcare,  Delaware  shore,  in  cliarge  of  Col.  J,  If, 
Macoinh,  Corps  of  Fngineers. — ^This  is  designed  to  be  a  strong  earthen 
battery,  forming  the  right  of  the  lower  line  of  defense  for  the  Delaware 
Elver.  The  site  was  purchased  in  1871,  and  the  work  was  commenced 
in  1873. 

Ko  appropriation  has  been  made  since  the  appropriation  for  the  fiscal 
year  1875-'76,  and  the  work  is  in  an  incomplete  condition. 

For  continuing  its  construction,  in  accordance  with  plans  prepared  by 
the  Board  of  Engineers  for  Fortifications,  and  the  protection  of  the  site, 
an  appropriation  for  the  next  fiscal  year  is  recommended. 

The  only  work  done  at  this  battery  during  the  p9«t  year  has  been  the 
repairing  of  the  wharf.  The  head  was  raised  10  Inches  by  putting  on 
an  additional  cap,  and  the  sides  were  brought  to  the  same  level;  some 
decayed  timbers  were  replaced  by  new;  the  stone  Retaining  walls  of  the 
inner  portion,  or  roadway,  were  relaid  and  built  higher,  and  the  whole 
wharf  was  filled  in  with  mud  from  the  fiats  alongside,  as  far  as  practi- 
cable, and  the  rest  with  earth.  The  derrick  at  the  head  of  the  wharf 
has  been  taken  down  and  stored. 

The  appropriation  asked  for  1882-'83  would  be  expended  in  rebuild- 
ing dikes,  repairing  wharf,  completing  the  torpedo  cable  gallery,  con- 
structing 7  additional  gun-platforms  with  the  necessary  breast-height 
wall.  3  magazines  and  3  traverses,  and  continuing  the  embankment  of 
the  battery. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  beyond  its  protection,  preserv^ation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year , $75,000  00 

Mortar  Battery  opposite  Fort  Delaware,  near  Delaware  City,  Delaware, 
in  charge  of  Col.  J,  N.  Macomb,  Corps  of  Engineers. — The  construction  of 
this  battery  was  commenced  in  1872^  according  to  plans  prepared  by 
the  Board  of  Engineers  for  Fortifications,  and  in  the  next  year  2  mag- 
azines were  nearly  completed,  the  terreplein  was  formed,  and  the  para- 
pet embanked  about  7  feet  above  that  level.  Nothing  more  was  done 
until  1876,  when  a  small  balance  of  an  old  appropriation  was  applied  to 
completing  the  two  magazines  and  embanking  the  two  traverses,  with 
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the  parapet  in  front  of  them,  to  nearly  their  full  height.    The  work  is 
in  an  unhnished  condition. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion daring  the  last  fiscal  year  beyond  its  protection,  pteservation,  and 
repair,  as  far  as  was  possible  witii  the  general  appropriation  made  for 
ths  purpose,  and  no  other  work  is  contemplated  daring  the  current 
fiscal  year  for  the  same  reason.  « 

Appropriation  asked  for  next  fiscal  year  in  the  estimates  under  the  general 
head  of  sea-coast  mortar-batteries. 

DEFENSES  OF  BALTIMORE. 

Fort  Mcffenryj  Baltimore  Harbor,  Marylaytd,  in  charge  of  Lieut  CoL 
William  P.  Craighilly  Corps  of  Engineers. — This  fort  forms  part  of  the 
inner  line  of  defense  for  Baltimore  and  its  dependent  interests,  and  com- 
mands with  its  fire  the  interior  waters  of  the  harbor  and  the  channel  of 
approach  thereto,  in  which  latter  a  depth  of  24  feet  exists  at  mean  low- 
water. 

The  fortifications  at  this  place  were  commenced  in  1775,  and  in  1794 
the  present  work  was  built. 

Although  the  original  fort  has  become  almost  useless  as  a  defensive 
work,  the  site  is  still  an  important  one,  and  the  water-front  should  be 
occupied  bj  a  battery  of  modem  guns,  mounted  behind  an  earthen  pjira- 
pet  of  the  most  approved  dimensions,  and  provided  with  bomb-])roof 
cover  for  ammunition  and  gunners.  Such  a  battery,  the  plans  of  which 
were  prepared  by  the  Board  of  Engineers  for  Fortifications,  was  com- 
menced in  1872,  and  is  partly  constructed,  although  all  work  upon  it 
has  been  suspended  for  want  of  funds  since  July,  1876. 

A  bulkhead  of  ballast  having  been  made  by  the  United  States,  with- 
out expense,  along  a  line  in  front  of  the  site,  and  at  a  distance  from  the 
authorized  pier  line  of  375  feet,  and  a  line  having  also  been  established 
in  the  rear  of  the  site  at  the  same  distance  from  the  pier  line,  it  is  pro- 
posed to  fill  in  the  whole  area  thus  defined  with  ballast  from  ships  com- 
ing to  the  port.  The  available  limits  of  the  site  will  thus  be  largely 
increased,  without  expense  to  the  United  States. 

Considerable  progress  has  been  made  in  this  filling  with  ballast  in 
fipont  of  the  site,  and  the  contractor  for  dredging  in  the  channel  near 
the  fort  has  dumped  about  65,000  cubic  yards  of  material  on  the  flats 
behincl  the  site  during  the  year. 

Some  repairs  have  been  made  to  the  sea-wall,  to  the  slope  of  the  unfin- 
ished battery,  and  to  drains.  They  are  the  following:  150  feet  of  brick 
gutter  in  the  fort  at  the  foot  of  the  parade-wall  taken  up  and  relaid ; 
46  feet  of  new  brick  and  stone  gutter  on  the  right  flank  of  the  new  bat- 
tery ;  200  linear  yards  of  coping  of  sea-wall  removed  and  relaid,  and 
underpinned  to  a  greater  or  less  extent ;  22  linear  yards  of  coping  of 
sea-wall  removed,  relaid,  and  from  1  foot  in  height,  to  1  foot  6  inches 
of  wall  rebuilt  under  it;  132  linear  yards  of  coping  on  sea-wall  under- 
pinned; 59  linear  feet  of  the  se^-wall  taken  down  and  rebuilt  (57 
cubic  yards);  144  cubic  yards  of  embankment  placed,  to  reduce  the 
declivity  of  the  interior  slope  of  a  portion  of  the  new  battery ;  and  207 
square  yards  of  sod  revetment  laid;  70.5  feet  of  coping  were  removed 
from  the  front,  where  the  area  is  being  filled  in  nnd  used  to  replace 
coping  broken  or  washed  away  of  that  i>ortion  repaired. 

A  sea-wall  should  be  built  along  the  line  of  the  temporary  bulkheads 
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referred  to  above,  and  the  present  wharf  should  be  removed  and  a  new 
one  built  near  the  new  dry-dock. 

To  continue  work  on  the  new  earthen  battery  the  sum  of  $50,000  is 
asked  for  the  next  fiscal  year,  which  would  nearly  complete  the  parapet 
and  terre-plein  of  the  unfinished  battery,  including  magazines,  but  not 
the  gun-platforms. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  tar  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year |50,000  00 

Fort  Carroll^  Baltimore  Harbor^  Maryland^  in  charge  of  Lieut  Coh 
William  P.  Craighill,  Cojys  of  Engineers. — This  fortification,  commenced 
in  1847,  is  situated  upon  an  exterior  line  of  defense  for  the  harbor  of 
Baltimore. 

It  is  proposed  to  modify  this  important  casemated  work  so  as  to  enable 
it  to  receive  the  hea\iest  modern  rifled  guns,  protected  by  iron  armor  of 
such  form  and  thickness  as  to  be  impenetrat)le  by  any  guns  which  may 
be  brought  to  our  coasts.  Its  completion  is  indispensable  to  the  safety 
of  the  rich  city  of  Baltimore  in  time  of  foreign  war,  and  the  work  to  be 
done  cannot  safely  be  left  until  the  approach  of  hostilities.  It  will 
require  several  years  and  liberal  appropriations  to  accomplish  it,  and  it 
should  be  commenced  without  delay. 

Operations  during  the  past  year  have  been  confined  to  the  general 
care  and  preservation  of  the  work  and  the  public  property  stored  thereat. 
They  have  been  of  small  extent,  consisting  mainly  in  repairs  of  roofs  of 
sheds,  houses,  casemates,  and  magazines. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the. current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year ^100, 000  00 

DEFENSES  OF  WASHINGTON. 

Fort  Foote^  Potomac  River ^  Maryland^  in  charge  of  Lieut  Col.  William 
P.  Craighill,  Corps  of  Engineers. — ^This  earthwork,  commenced  in  1862  , 
is  on  the  inner  line  of  defense  of  the  channel  of  approach  by  water  to 
Alexandria  and  the  capital  of  the  United  States.    The  site  is  command- 
ing and  verj^  favorable. 

Projects  for  the  modification  of  this  fort  and  for  an  additional  battery 
for  the  use  of  the  heaviest  modern  guns  have  been  prepared  by  the  Board 
of  Engineers  for  Fortfications.  They  were  partially  executed  when 
work  was  suspended  by  reason  of  failure  of  appropriations,  the  last  of 
which  was  for  the  fiscal  year  ending  June  30,  1874.  Attention  is  again 
urged  to  the  tact  that  the  fort  in  its  present  unfinished  condition  is  daily 
becoming  much  deteriorated.  The  modification  of  the  work  should  be 
resumed  and  completed  as  soon  as  possible. 

During  the  past  fiscal  year  but  little  could  be  done  for  want  of  funds. 

For  the  more  economical  and  satisfactory  supervision  of  the  property 
one  small  detached  shed  was  taken  down  and  another  put  up  in  a  more 
convenient  place,  the  new  shed  being  built  chiefly  from  the  materials  of 
the  old,  and  the  property  in  the  old  shed  being  removed  to  the  new. 
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Several  new  box  drains  have  been  put  in  on  the  sides  and  under  the 
roadway  leading  from  the  wharf  to  the  plateau  on  which  the  fort  stands. 
The  drainage  of  the  ditch  of  the  fort  has  also  been  improved  by  putting 
in  a  box-drain  down  to  the  adjacent  ravine,  and  thus  preventing  the 
washing  and  caving  of  the  slope. 

Ko  apx>ropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion  during  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  w  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropnation  asked  for  next  fiscal  year $50, 000  00 

Fart  Washington,  Potomac  River,  Maryland,  in  charge  of  Lieut.  Col, 
William  P.  Craighill,  Corps  of  Engineers, — This  fort  occupies  a  very  im- 
portant position  on  the  outer  line  of  defense  of  the  cities  of  Alexandria, 
Washington,  and  Georgetown,  and  the  interests  connected  with  them. 

The  importance  of  this  site  has  been  fully  set  forth  in  previous  annual 
reports.  The  casemated  fort,  commenced  in  1816,  is  of  very  little  value, 
and  the  new  earthen  batteries,  which  have  been  devised  in  accordance 
with  the  latest  ideas  of  defensive  arrangement^  have  been  barely  begun. 
There  has  been  no  specific  appropriation  for  this  place  since  that  for  the 
fiscal  year  1873-74.  The  unfinished  work  is  constantly  suffering  dete- 
rioration. 

Attention  is  again  earnestly  asked  to  the  need  of  continuing  and  fin- 
ishing the  new  batteries. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  daring  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year $50,000  00 

Obstructions  of  the  Potomac,  in  charge  of  Lieut  Coh  William  P.  Craig- 
hill,  Corps  of  Engineers, — ^The  material  i)ertaining  to  these  obstructions 
has  continued  in  store  at  Fort  Foote,  in  charge  of  a  watchman.  The 
timber  portion  is  very  much  decayed  and  is  rapidly  becoming  worthless. 
The  irons  are  in  good  condition. 

DEFENSES  OF  HAMPTON  ROADS  AND   GOSPORT  NAVY-YARD. 

Fort  Monroe,  Old  Point  Comfort,  Virginia,  in  charge  of  Lieut,  Col,  Q, 
A.  Oillmore,  Corps  of  Engineers, — This  extensive  work,  commenced  in 
1817,  occupies  an  important  position,  covering,  in  co-operation  with 
Fort  Wool,  on  the  opposite  side  of  the  channel,  the  only  approach  from ' 
the  sea  to  Hampton  Eoads,  the  cities  of  Norfolk  and  Portsmouth,  the 
Gosport  navy-yard,  and  the  James  Eiver. 

These  works,  also,  in  offering  a  safe  rendezvous  for  our  own  vessels 
of  war,  afford  indirect  protection  to  Baltimore,  Annapolis,  and  Wash- 
ington, and  all  the  harbors  and  towns  on  the  Chesapeake  Bay  and  Po- 
tomac River.  The  work  covers  an  area  of  86  acres,  and  the  distance 
around  it  is  If  miles. 

The  modifications  that  have  been  planned  and  approved  for  adapting 
Fort  Monroe  to  the  requirements  of  efficient  defense  against  war  vessels 
of  recent  type,  contemplate  arming  the  channel  front  of  the  advanced 
redoubt  with  heavy  barbette  guns,  provided  with  suitable  traverses  and 
traverse  magazines ;  mounting  a  similar  armament  in  the  re-entering 
place  of  arms,  located  on  the  right  of  the  redoubt  in  advance  of  Front 
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No.  5  ;  constructing  a  new  open  battery  for  barbette  guns  to  the  right 
of  the  old  casemated  water-battery ;  and  placing  a  few  heavy  guns  in. 
the  salients  of  the  main  work  and  covered  way.  There  is  plenty  of  room 
for  mortar-batteries  both  within  and  without  the  work. 

The  work  of  making  the  requisite  modifications  has  been  suspended 
for  several  years  past  for  want  of  appropriations. 

In  the  advanced  earthen  redoubt  the  two  traverse  magazines  are 
finished,  except  the  earth  covering  to  one  of  them,  and  six  gun-platforms 
are  nearly  completed.  Most  of  the  earthwork  of  the  redoubt  is  also 
fbaished.  In  the  place  of  arms  the  concrete  service  magazine  is  finished, 
but  not  covered  with  earth,  and  the  concrete  foundations  for  the  gun- 
platforms  have  been  laid.  The  new  10-gun  earthen  battery  has  not  been 
commenced. 

The  operations  during  the  last  fiscal  year  were  confined  to  the  repairs 
necessary  for  the  protection  and  preservation  of  the  work.  Repairs  were 
made  to  the  exterior  slope  of  the  advance  redoubt  where  the  tide  had 
overflowed  the  ret<aining  wall,  and  cut  into- the  earthwork  of  the  para- 
pet. A  temporary  3-inch  plank  revetment  was  built  in  upward  continu- 
ation of  the  retaining  wall,  and  carried  2  feet  above  high-water  mark 
for  a  length  of  520  feet  along  the  foot  of  the  earth  slope.  The  embank- 
ment jvas  then  filled  in  to  its  original  height  with  sand,  clay,  and  soil, 
and  properly  sodded.  Some  slight  repairs  were  made  to  the  parapet  of 
covered  way  near  the  east  end  of  the  water-battery,  and  also  to  the 
ramps  inside  the  main  work.  The  bridge  and  railing  over  the  sluice  in 
advance  of  Front  5  were  entirely  rebuilt  and  painted.  The  dry  ditch,  360 
feet  long,  3  feet  wide,  and  4  feet  deep,  which  drains  the  road  skirting 
the  parade,  was  thoroughly  cleaned,  the  rough  stone  and  rubble  re- 
placed, and  the  ditch  covered  with  a  layer  of  gravel  4  inches  thick. 

New  fencing  for  a  total  length  of  1,825  feet  was  built  to  replace  the 
old  fences  inclosing  engineer  shops,  store-yard,  quarters,  stables,  &c., 
The  engineer  headquarters,  building  and  the  oflBce  were  painted  outside 
and  the  engineer  shops,  stables,  fences,  quarters,  &X5.,  were  white  and 
yellow  washed. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year J75, 000  00 

Artesian  Well  at  Fort  Monroe,  Virginia^in  charge  of  Lieut.  Col,  Q.A,  Gill- 
morej  Corps  of  Engineers, — No  work  was  done  during  the  last  fiscal  year 
and  none  is  contemplated  during  the  present  fiscal  year  for  want  of  funds. 
The  inadequate  and  uncertain  supply  of  water  at  Fort  Monroe  is  an  evil 
which,  it  is  conceded' on  all  sides,  may  at  any  time  arise  to  serious  mag- 
nitude. The  present  depth  of  the  well  is  about  900  feet.  It  is  recom- 
mended that  provision  be  made  to  increase  this  depth  to  1,200  or  even 
1,500  feet  before  abandoning  the  project  of  obtaining  a  water  supply 
by  this  method. 

No  appropriation  was  made  for  the  fiscal  year  ending  June  30,  1882. 

Appropriation  asked  for  next  fiscal  year ' $10,000  00 

Fort  Wooly  Hampton  Roods,  Virginiaj  in  charge  of  Lieut  Col,  Q.  A*  OiU- 
more,  Corps  of  Engineers, — This  work  unites  with  Fort  Monroe  in  closing 
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the  sea  approach  to  Hampton  Eoacls,  being  located  on  the  opposite  side 
of  the  channel  from  that  work,  and  therefore  crossing  its  fire  with  it. 

Fort  Wool  is  an  inclosed  casemated  fort.  It  was  l^gun  in  1818  by 
forming  an  artificial  foandation  with  stone  of  random  sizes,  unloaded 
npon  a  10-foot  shoal  selected  as  the  site  of  the  work.  When  the  scarp 
wall  and  piers  had  reached  a  height  to  include  the  lintels  of  the  lower 
tier  of  embrasares,  settlement  began,  and  work  was  stopped  after  piling 
a  quantity  of  stone  upon  the  walls,  sufficient  to  bring  upon  the  foun- 
dation a  pressure  somewhat  exceeding  that  of  the  finished  work. 

The  work  of  construction  was  resumed  in  1858,  and  when  it  was  sus- 
pended, 52  casemates  of  the  lower  tier,  with  iron-throated  embrasures, 
were  finished  and  ready  for  the  guns.  On  the  second  tier,  the  scarp 
wall  and  piers  of  those  portions  of  the  work  bearing  on  the  cnaunel  had 
reached  nearly  to  tlie  height  of  the  embrasure  lintels,  the  embrasure 
irons  had  been  set,  and  the  floors  of  most  of  the  casemates  paved.  On 
the  gorge  faces  very  little  work  had  been  done. 

It  is  designed  to  modify  this  important  work  so  that  it  may  receive 
the  heaviest  modern  rifled  guns,  protected  by  impenetrable  iron  armor. 
The  work  to  be  done,  which  will  require  several  years  for  its  execution^ 
cannot  be  left  until  the  near  approach  of  war,  and  a  liberal  appropria- 
tion for  it  is  urgently  recommended. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year $150, 000  OO 


Fort  MaeoUy  Beaufort  Harbor^  North  Carolina^  in  charge  of  Lieut.  CoL 
Q.  A.  Chillmore^  Corps  of  Engineers. — This  barbette  work,  commenced  in 
1826,  is  situated  at  the  mouth  of  the  harbor  on  the  south  side,  and  de- 
fends the  principal  approach  thereto  from  the  sea. 

More  than  twenty  years  ago  five  short  spur  jetties,  formed  of  stone  of 
random  sizes,  and  extending  a  little  beyond  the  low- water  mark,  were 
built  to  the  east  and  south  of  the  fort,  for  the  security  of  the  site.  Until 
quite  recently  they  thoroughly  subserved  their  purpose.  The  two  on  the 
left  or  inner  end  of  the  line  have  settled  so  that  their  shore  ends  are  at 
the  low- water  level.  The  next  two  have  apparently  remained  intact, 
while  the  outer  one  (No.  5)  has  altogether  disappeared  from  sight. 

A  storm  which  occurred  in  August,  1879,  produced  such  extensive 
changes  in  the  vicinity  of  the  fort  that  recourse  was  had  to  a  board  sand- 
catch,  with  a  view,  if  ppssible,  of  restoring  the  beach  to  its  former  area 
and  height.  The  results  have  been  satisfactory  and  the  sand  is  gradu- 
ally accumulating  in  several  localities  where  most  needed. 

tinder  the  apprehension  that  the  security  of  this  site  will  require  the 
restoration  or  renewal  of  two,  and  perhaps  three,  of  the  spur  jetties  at 
an  early  day,  an  appropriation  of  $6,000  is  askea  for  that  purpose. 

A  project  for  adapting  this  work  to  the  requirements  of  modern  de- 
fense is  under  consideration. 

No  appropriation  was  made  for  the  fiscal  year  ending  June  30,  1882. 

Appropriation  asked  for  next  fiscal  year  for  protection  of  the  site  ...» J6, 000  OO 
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Fart  Caswelly  mouth  of  Cape  Fear  River ^  North  Carolina,  in  charge  of 
Lieut.  Col  Q.  A.  Oillmore,  Corps  of  Engineers. — ^This  barbette  wor^ 
commeDced  in  1826,  covers  the  entrance  into  Gape  Fear  Biver,  and 
hence  the  water  approach  to  the  city  of  Wilmington,  and  oonstitates 
the  only  defense  of  that  locality. 

Upon  its  evacuation  by  the  Confederate  forees  in  January.  1865,  im- 
mediately after  the  flail  of  Fort  Fisher,  an  attempt  was  made  to  blow 
it  up.  All  the  scarp  wall  of  the  southeast  face  was  overturned  by  a 
mine  exploded  in  the  scarp  gallery  of  that  face;  a  portion  of  the  scarp 
wall  of  the  north  and  west  fronts  was  so  badly  shattered  by  the  ex- 
plosion of  a  magazine  on  the  covered  way  near  northwest  salient  that 
it  will  have  to  h^  rebuilt,  and  the  citadel  on  the  parade  of  the  work  was 
burned.  There  is  now  neither  armament  nor  quarters  for  a  garrison  at 
the  place. 

The  subject  of  its  modification  is  now  under  consideration. 

No  appropriation  was  made  for  the  fiscal  year  ending  June  30,  1BS3. 
No  appropriation  asked  for  next  fiscal  year. 

DEFENSES  OF  CHARLESTON. 

Fort  Moultrie^  Charleston  Harbor ,  South  Carolina,  in  charge  of  Lieut. 
Col.  Q.  A.  Oillmore,  Corps  of  Engineers. — ^This  work  is  located  on  Sul- 
livan's Island,  and  co-oi>erate8  with  Fort  Sumter  in  defending  the  water 
approach  from  the  sea  to  the  city  and  harbor  of  Charleston.  It  is  an 
earthen  barbette  work,  and  was  commenced  in  1841. 

The  completion  of  the  work  comprises  the  construction  of  eleven  per- 
manent gun-platforms  and  breast-height  walls,  bonnets  on  the  traverses, 
a  portion  of  the  masonry  and  all  the  earth  covering  of  the  bomb-proof 
shelter,  the  postern  gallery,  a  part  of  the  earth  covering  of  the  maga- 
zines, and  an  earthen  cover  face  on  the  channel  front. 

The  work  done  during  the  last  fiscal  year  consisted  in  covering  the 
exposed  concrete  over  the  sally-port  and  guard-rooms  to  protect  it  from 
the  weather,  in  repairing  the  fort-keepe?s  house,  and  the  fences  sur- 
rounding the  outside  grounds,  and  clearing  the  latter  from  rubbish. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion dnring  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year $50,000  00 

Fort  Sumter,  Charleston  Harbor,  South  Carolina,  in  charge  of  Lieut. 
Col.  Q.  A.  Oillmore,  Corps  of  Engineers. — ^This  casemated  work  is  located 
on  a  shoal  on  the  south  side  of  the  entrance  into  the  harbor,  and  its 
guns,  crossing  their  fire  with  thosg  of  Fort  Moultrie  on  Sullivan's 
Island,  command  the  only  channel  of  approach  thereto  practicable  for 
vessels  of  war. 

Its  construction  was  begun  in  1829,  and  was  nearly  finished,  although 
still  wanting  most  of  its  armament,  when,  in  April,  1861,  it  was  captured' 
by  the  Confederate  forces.    It  was  held  by  them  until  February  18, 1865. 

The  reconstruction  of  the  work  with  the  view  of  adapting  it  to  the 
conditions  of  modem  defense  was  begun  in  1870,  and  is  now  well  ad- 
vanced. Of  the  barbette  gun-platforms  required  eight  have  been  laid. 
Tliree  of  these  eight  are  permanent  and  hve  are  of  timber,  four  of  the 
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latter  being  occupied  by  two  15-inch  guns  and  two  200-pounder  Parrotb 
riHes. 

By  replacing  two  platforms  on  the  southeast  face  now  occupied  by 
light  guns  with  heavy  platforms,  timber  for  which  has  already  been 
provided,  the  work  would  be  ready  for  its  barbette  armament.  Eight 
easemates  on  the  northwest  face  are  ready  for  the  guns  except  the 
traverse  circles,  and  the  nine  casemates  on  the  northeast  face,  one  in  the 
pan  conpS  between  the  northeast  and  north  faces,  and  one  adjacent 
thereto  on  the  north  face  (11  in  all)  are  armed. 

The  completion  of  this  work  comprises  the  construction  of  seven  per- 
manent gun-platforms  and  their  breast-height  walls,  placing  bonnets  on 
the  traverses,  most  of  the  earthwork  on  the  gorge  face  and  the  parades 
and  magazines  adjacent  thereto,  the  arrangement  of  a  room  for  tori)edo 
defense,  and  the  repair  and  extension  of  the  wharf  and  other  matters  of 
detail. 

The  work  done  during  the  last  fiscal  year  consisted  in  replacing  with 
a  timber  revetment  the  old  marsh-sod  revetment  in  front  of  guns  6  and 
7  on  the  northeast  face,  and  guns  9  and  10  on  the  southeast  face,  and  in 
beginning  the  extension  of  the  wharf.  This  extension  was  to  be  com- 
pleted in  July  or  August  of  the  present  fiscal  year. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion durinc^  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year |50,OOO  00 

Fort  Johtison,  Cliarleston  Harbor^  South  Carolina,  in  charge  of  Lieut 
Col.  Q.  A.  Oilhnore,  Corps  of  Engineers, — ^This  old  work,  situated  on 
James  Island,  a  little  more  than  1|  miles  west  of  Fort  Sumter,  should 
constitute  one  of  the  inner  works  in  the  system  of  defense  for  this  lo- 
cality. 

It  is  a  fort  only  in  name,  having  neither  armament  nor  magazines,  but 
only  some  irregular  mounds  of  earth  representing  what  remains  of  the 
battery  found  there  at  the  close  of  the  civil  war. 

The  project  for  reconstructing  this  old  work  contemplates  making  it 
a  battery  for  heavy  guns  and  sea-coast  mortars.  Timber  platforms  for 
the  mortars  have  been  procured. 

Ko  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possii>le  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year. 120,000  00 

Castle  Pinckney,  Charleston  Harbor^  South  Carolina^  in  charge  of  Lieut. 
Col.  Q.  A.  OiUmorej  Corps  of  Engineers. — This  work,  situated  on  Shute's 
Folly  Island,  about  one  mile  east  of  the  city  of  Charleston,  is  one  of  the 
interior  works  in  the  system  of  defense  of  the  harbor.  The  work  was 
commenced  in  1829.  In  its  present  condition  it  is  useless  for  defensive 
purj)Oses,  and  is  now  in  charge  of  the  Light  House  Board  for  light- 
house purposes. 

An  expenditure  of  about  $10,000  will  be  required  to  adapt  this  work 
to  the  reception  of  an  armament. 

No  appropriation  was  made  for  the  fiscal  year  ending  June  30, 1882. 
No  appropriation  asked  for  next  fiscal  year. 
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Fort  JcLcksoUj  Savannah  River]  Oeorgia^  in  charge  of  Lieut  Col.  Q.  A. 
Oillmore^  Corps  of  Engineers. — This  work,  eommencecl  in  1842,  is  situated 
about  four  miles  from  the  city  of  Savannah,  and  forms  the  inner  line  of 
defense  for  that  city. 

Modifications  of  this  work,  approved  January  11,  1870,  so  as  to  fit  it 
for  the  reception  of  heavy  guns,  were  commenced  in  the  fiscal  year  end- 
ing June  30, 1873,  but  they  were  suspended  some  years  since  for  want  of 
appropriations. 

No  appropriation  having  l>een  made^  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  beyond  its  protection,  preserration,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  dnring  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year $10,000  CO 

Fort  Ptdaski,  mouth  of  Savannah  River,  Georgia^  in  charge  of  Lieut.  CoL 
Q.  A.  Oillmorej  Corps  of  Engineers. — ^I'his  casemated  work,  commenced 
in  1829,  is  located  on  Cockspur  Island,  covers  the  ship  channel  leading 
from  Tybee  Boads  into  the  Savannah  River,  and  constitutes  the  principal 
defense  of  the  city  of  Savannah  against  naval  attack. 

From  1872  to  1875  the  work  of  remodeling  the  demilune  was  carried 
on  at  intervals  and  |nearly  completed.  Its  gun-platforms  were  built  of 
timber,  and  two  15-inch  guns  were  mounted  on  the  north  face.  All  these 
platforms  are  more  or  less  decayed. 

Nothing  has  been  done  as  jet  toward  making  the  required  modifica- 
tions of  the  main  work  except  to  lay  tlie  foundations  of  nearly  all  the  piers 
for  extending  the  casemates  on  the  north  lace. 

No  appropriation  having  been  ma<le,  no  work  was  done  at  this  fortifica- 
tion dnring  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year |75,000  00 

New  fort  on  Tyhee  Island^  mouth  of  Savannah  River,  Georgia,  in  charge 
of  Lieut.  Col.  Q.  A.  Oillmore,  Corps  of  Engimers. — Plans  have  been  pre- 
pared for  defensive  earthen  works  to  be  constructed  on  the  north  point 
of  Tybee  Island,  for  the  double  purpose  of  preventing  the  occupation  of 
Tybee  Eoads  by  hostile  vessels  and  defending  the  channel  of  approach 
to  the  Savannah  River.  ^ 

The  land  necessar>^  for  the  work  was  acquired  by  the  United  States  in 
1875. 

No  appropriation  for  their  constrnction  has  yet  been  made. 

Appropriation  asked  for  next  fiscal  year $50,000  00 

DEFENSES  OF   CUMBERLAND   SOUND. 

Fort  Clinch,  Amelia  Island,  Florida,  in  charge  of  Lieut.  Col.  Q.  A.  Oill- 
more,  Corps  of  Engineers. — This  casemated  work,  commenced  in  1847, 
defends  the  entrance  into  Cumberland  Sound,  and  is  in  an  unfinished 
condition.  A  plan  for  modifying  the  work  has  been  prepared  by  the 
Board  of  Engineers  for  Fortifications,  which  contemplates  an  armament 
of  rifled  guns  and  the  construction  of  an  exterior  earthen  battery  for 
12-inch  rifled  guns. 

A  recent  survey  of  the  entrance  into  Cumberland  Sound  for  purposes 
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of  channel  improvement  having  shown  that  the  site  of  Fort  Clinch  and 
the  security  of  the  work  is  threatened  by  the  encroachments  of  the  sea, 
arrangements  were  made,  and  contracts  entered  into,  for  the  construc- 
tion of  4  or  5  spur  jetties  of  riprap  stone,  supported  by  {liatforms  of 
heavy  logs,  in  order  to  restore  the  shore-hue  and  afford  protection  to  the 
site.  These  jetties  were  not  quite  finished  at  the  close  of  the  last  fiscal 
year.    The  results  have  been  satisfactory. 

The  work  of  roofing  over  the  Ave  tower  bastions,  fixing  new  leaders 
to  quai'ters,  boarding  up  windows,  doors,  and  embrasures,  repairing 
roof  on  barracks,  &c.,  for  jirolection  against  the  weather,  was  in  prog- 
ress, but  not  completed  at  the  close  of  the  fiscal  year. 

Ko  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  6ther  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason.  "^ 

Appropnation  asked  for  next  fiscal  year |50,000  00 

DEFENSES  OF  SAINT  AUGUSTINE, 

Fort  Marion,  8aint  Augustine,  Florida,  in  charge  of  Lieut  Col,  Q.  A,  Gill- 
more.  Corps  of  Engineers. — This  work  is  intended  to  defend  the  harbor 
and  city  of  San  Augustine.  It  was  built  by  the  Spaniards,  and  was 
called  by  them  San  Marco.  It  was  essentially  completed  in  the  3'ear 
1756,  its  construction  having  extended  through  a  period  of  more  than 
one  hundred  years.  It  is  built  of  coquina,  a  natural  shell  concrete 
found  in  the  vicinity.  No  money  has  been  expended  by  the  United 
States  for  the  maintenance  of  the  work,  or  in  arresting  the  progress  of 
ordinary  deterioration  and  decay,  for  the  reason,  doubtless,  that  the 
water  battery  constructed  in  front  of  it  in  1842-'43  will,  if  suitably 
armedj  furnish  a  sufficient  defense  for  this  locality.  The  main  work  is 
not  smtable  for  an  efficient  defense. 

Should  it  be  desired  to  restore  old  Fort  San  Marco,  both  main  work 
and  demilune,  to  the  condition  substantially  in  which  it  was  left  by  the 
Spaniards,  it  can  be  done,  so  far  as  it  is  possible  to  attain  this  object,  and 
omitting  all  preparations  for  an  armament,  for  from  $10,000  to  $12,000^ 

No  appropriation  was  made  for  the  fiscal  year  ending  June  30,  1882. 
No  appropriation  asked  for  next  fiscal  year. 

•  DEFENSES  OF  KEY  WEST. 

Fort  Taylor  and  batteries.  Key  West,  Florida,  in  charge  of  Capt  W.  Jff. 
Heuer,  Corps  of  Engineers. — These  works,  comprising  the  main  case- 
mjited  work  on  a  submarine  foundation  and  earthen  batteries  on  the 
island,  are  for  the  defense  of  the  important  harbor  of  Key  Wegt.  The 
main  work  was  commenced  in  1844. 

The  exterior  earthen  batteries  for  heavy  guns^  projected  by  the  Board 
of  Engineers  for  Fortifications,  and  commenced  m  1872,  were  left  incom- 
plete at  the  close  of  the  last  fiscal  year,  for  which  an  appropriation  for 
this  work  was  made  (1875-'76). 

During  the  year,  on  account  of  the  small  amount  of  money  available 
no  work  was  done  to  the  fort  proper  or  batteries.  A  fine  bridge  720 
feet  long  by  22  feet  wide,  resting  on  70  piers  built  of  concrete  and  brick, 
was  finished,  which  connects  the  island  of  Key  West  with  the  fort.    A 
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new  wooden  bridge  SO  feet  long  by  11  feet  wide  was  also  bailt  over  the 
ditch.  The  warehoases^  stables,  carpenter  shop,  and  other  engineer 
bnildings  outside  the  fort  were  repaired  sufiftciently  to  properly  protect 
the  government  property  which  they  contain. 

The  barracks  and  quarters  within  the  fort  are  in  bad  order.  To  put 
them  in  good  order  will  cost  about  $15,000.  The  masonry  of  the  fort  is 
in  good  order. 

The  two  Martello  Towers  are  in  fair  condition.  They  were  constructed 
in  the  early  part  of  the  war  on  private  land,  the  title  to  which  has  never 
been  acquired  by  the  United  States. 

For  certain  necessary  repairs  to  the  main  work  and  buildings,  for  re- 
building bridge,  and  for  continuing  the  construction  of  the  exterior 
batteries  for  modern  guns  of  large  caliber,  an  appropriation  is  recom- 
mended. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  bevond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 
Appropriation  asked  for  next  fiscal  year  : 

For  repairs  of  buildings,  and  continuing  the  construction  of  the  exterior 

batteries |67,000  OO 

For  acquisition  of  sites  of  the  two  Martello  Towers,  by  purchase  or  con- 
denmation 2,500  OO 

69,500  00 

J    DEFENSES  OF  THE  HARBOR  OF  DRY  TORTUGAS. 

Fort  Jefferson^  Garden  Key^  TortugnSj  Florida,  in  charge  of  Capt.  W. 
H.  Heuer^  Corps  (>/  Engineers. — ^This  casemated  work,  commenced  in 
1846,  perfectly  commands  the  admirable  harbor  lying  in  the  heart  of 
this  group  of  keys.  • 

During  the  past  fiscal  year  operations  were  restricted  to  caring  for 
the  public  property  and  buildings. 

The  modifications  of  this  work,  designed  by  the  Board  of  Engineers 
for  Fortifications,  are  in  an  incomplete  condition,  and  for  continuing 
ihe  same,  including  the  erection  of  stone  platforms  for  heavy  rifled 
guns  and  for  necessary  repairs  to  the  work,  an  appropriation  is  recom- 
mended. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  beyond  its  protection,  preservation^  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  foi*  the  same  reason. 

Appropriation  asked  for  next  fiscal  year $28,000  00 

DEFENSES  OF  PENSACOLA  HARBOR  AND  NAVY- YARD. 

Fart  Pickens^  Pensacola  Harbor,  Florida,  in  charge  of  Capt,  A.  N'.  JDan^ 
rellj  Corps  of  Engineers. — ^This  casemated  work,  commenced  in  1828,  with 
Fort  Barrancas  and  the  proposed  new  batteries  near  the  site  of  Fort 
McEee,  constitute  the  defenses  of  the  town  and  harbor  of  Pensacola, 
and  the  navy-yard  at  Warrington.  It  is  situated  near  the  west  end  of 
Santa  Eosa  Island,  and  is,  at  present,  the  only  work  of  defense  to  the 
entrance  and  main  channel  to  Pensacola  Harbor. 

From  1869,  when  a  new  platform  for  a  15-inch  gun  in  west  bastion 
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was  completed,  until  1873,  operations  were  confined  to  general  repairs. 
In  December,  1873,  operations  were  commenced  to  change  the  center 
pintle  platforms  into  front  pintle  platforms  for  mounting  new  arma- 
ment; after  the  completion  of , eight  of  these,  work  was  suspended  (in 
February,  1874)  for  want  of  funds,  and  operations  were  again  confined 
to  general  repairs  imtil  January,  1876,  when  a  kitchen  and  mess-hall 
were  built,  preparatory  to  commencing  work  on  the  modification  of  the 
fort,  according  to  an  approved  plan  of  the  Board  of  Engineers  for  Forti- 
fications. Work  on  the  bastions  C  and  D  was  carried  on  until  August, 
1876,  when,  fiinds  being  again  exhausted,  operations  had  to  be  sus- 
I>ended.  With  the  exception  of  the  gun-platform  on  bastion  C,  both 
bastions  were  completed. 

The  importance  of  this  work,  on  account  of  its  location,  makes  it  de- 
sirable that  the  modifications  to  the  fort  and  the  construction  of  sand 
batteries,  as  recommended  by  the  Board  of  Engineers  for  Fortifications, 
should  be  carried  out  at  an  early  day;  and  an  appropriation  of  seventy- 
five  thousand  dollars  could  be  profitably  expended  on  these  works  dur- 
ing the  fiscal  year  ending  June  30, 1883. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion dnrinff  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year |75,000  00 

Fort  Barrancas  and  redoubt^  Fensacola  Harbor,  Florida,  in  charge  of 
Capt.  A.  N.  Damrell,  Corps  of  Engineers. — These  works,  commenced  in 
1839,  are  situated  on  the  north  bank  of  the  entrance  of  Pensacola  Har- 
bor, opposite  to  Fort  Pickens,  and  are  intended  for  defense  of  this  en- 
trance and  protection  from  land  attacks. 

For  many  years  operations  at  this  work  were  confined  to  necessary 
repairs  to  masonry,  slopes,  and  woodwork,  until  1874,  when  the  construc- 
tion of  four  front  pintle  platforms  for  mounting  new  ordnance  was  com- 
menced ;  but  work  was  suspended  before  much  progress  was  made,  none 
of  the  platforms  having  been  completed.  Since  that  time  operations 
have  again  been  confined  to  ordinary  repairs.  Portions  of  the  fencing 
around  the  fort  and  redoubt  have  been  rebuilt  during  the  past  fiscal  year. 

Plans  and  estimates  for  the  construction  of  an  exterior  battery  on  the 
bluflf  west  of  the  fort  have  been  prepared  by  the  Board  of  Engineers  for 
Fortifications,  but  so  far  no  appropriations  have  been  made  and  no  work 
has  been  done. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion dnrinff  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
re]|)air,  as  lar  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year |50, 000  00 

Fort  McRee,  Pensacola  Harbor,  Florida,  in  charge  of  Capt  A.  N.  Bam- 
rell,  Corps  of  Engineers. — This  fort,  situated  on  the  west  side  of  the  main 
ship  channel  to  Pensacola  Harbor,  commenced  in  1836,  has  been  a  ruin 
since  the  late  war;  and  the  greater  portion  has  been  washed  away  by  the 
encroachment  of  the  sea  upon  its  site. 

Plans  for  the  construction  of  batteries  for  the  heaviest  modern  guns 
and  mortars  near  the-  site  of  the  old  fort,  to  co-operate  with  Fort  Pick- 
ens and  the  works  at  Barrancas  in  the  defense  of  this  important  harbor, 
have  been  prepared  by  the  Board  of  Engineers  for  Fortification?,  but 
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as  no  appropropriation  has  been  made  for  them  no  work  was  done  upon 
them. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  rar  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  daring  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year $50,000  00 

DEFENSES   OF  MOBILE. 

Fort  Morgan^  eastern  entrance  to  Mobile  Bay,  Alabama^  in  charge  of 
Capt  A.  N.  Bamrell,  Corps  of  Engineers. — This  cavsemated  fort,  com- 
menced in  1819  and  comjileted  in  1833,  is  situated  at  Mobile  Point,  on  the 
east  side  of  the  main  ship  channel  to  Mobile  Bay,  and  as  it  commands 
this  channel  from  the  outer  bar  to  the  lower  anchorage,  and  forms  with 
Fort  Gaines  on  the  west  side  of  the  channel  the  outer  line  of  defenses  to 
the  harbor  and  port  of  Mobile,  its  site  is  of  great  importance,  but  will 
not  be  of  much  value  as  a  defensive  work  until  the  contemplated  water 
batteries  for  heavy  ordnance,  along  the  western  and  southern  shore,  are 
completed.  As  stated  in  my  last  year's  report,  the  construction  of  these 
batteries  was  commenced  in  September,  1875 ;  but  work  had  to  be  sus- 
pended in  April,  1876,  the  amount  appropriated  being  exhausted ;  and 
as  no  appropriations  have  been  made  since,  this  work  has  not  been  re- 
sumed. 

During  the  winter  of  1873-74,  twelve  of  the  old  barbette  gun  plat- 
forms on  the  channel  front  of  the  fort  were  changed  for  200-pound  Par- 
rott  gun-platforms ;  and  the  guns  mounted  on  these  are  the  only  guns 
now  serviceable.  The  sea-wall  completed  to  a  distance  of  1,300  feet 
south  of  the  wharf,  in  1878,  for  the  protection  of  the  site  of  the  fort,  was 
badly  injured  by  the  heavy  storms  in  December,  1879,  by  being  partially 
undermined  near  its  southern  end ;  and  a  brush  apron,  with  stone  ballast, 
was  put  in  front  of  that  section  of  the  wall. 

After  a  heavy  gale  during  February,  1881,  it  was  found  that  the  water 
almost  along  the  entire  length  of  the  wall  had  deepened  to  such  an 
extent  as  to  threaten  its  destruction  by  undermining,  and  an  allotment  of 
$3,934.75  was  made  from  the  general  appropriation  for  preservation  and 
repair  of  fortifications  for  the  protection  of  the  wall.  During  the  months 
of  April,  May,  and  June,  an  apron  constructed  of  brush  mattrasses  sunk 
with  rock  ballast  has*  been  put  in  front  of  the  wall  where  the  greatest 
wash  had  taken  place,  and  so  far  has  prevented  further  damage.  In 
the  construction  of  this  apron  936  cubic  yards  of  mattrasses  and  1,500 
cubic  yards  of  rock  ballast  were  used,  and  468  cubic  yards  of  sand  and 
clay  were  hauled  for  back-filling. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  bevond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  witn  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year |75,000  00 

Fort  OaineSy  Dauphin  Island j  Alabama,  in  charge  of  Capt.  A.  y.  Dam- 
rellj  Corps  of  Engineers. — This  work,  commenced  in  1848,  is,  with  Fort 
Morgan,  on  the  opposite  side  of  the  main  entrance  to  Mobile  Harbor, 
designed  to  command  that  entrance  and  the  lower  fleet-anchorage.  It 
needs  complete  modification  to  adapt  it  to  the  use  of  modern  heavy  guns, 
and  plans  therefor  have  been  prepared  by  the  Board  of  Engineers  for 
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Fortifications ;  but  no  appropriations  having  been  made  for  this  work, 
the  fort  i^emains  in  the  same  condition  as  reported  last  year. 

The  palmetto  jetties  erected  for  the  protraction  of  the  site  of  this  fort 
from  abrasion  by  the  sea  have  been  very  much  damaged  by  floating 
logs  during  the  past  year,  and  the  olticer  in  charge  designs  to  submit  a 
plan  for  a  more  permanent  protection  as  soon  as  necessary  surveys  can 
be  made. 

No' appropriation  having  been  made,  no  work  was  clone  at  this  fortifica- 
tion daring  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  cdntemjilated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year $50,000  00 

DEFENSES  OF  MISSISSIPPI  SOUND. 

Fort  on  Ship  Island^  in  charge  of  Capt  A.  JV^.  Damrellj  Corps  of  En- 
gineers.— ^This  casemated  fort,  commenced  in  1862,  is  located  at  the  west 
end  of  Ship  Island,  on  the  east  side  of  Ship  Island  channel,  and  is 
designed  for  the  defense  of  a  maritime  depot  of  coal,  provisions,  &c. ; 
of  the  navigation  of  Mississippi  Simnd,  and  of  the  approaches  to  New 
Orleans  from  the  eastward. 

During  a  heavy  gale  in  February,  1881,  the  whole  island  was  flooded, 
and  some  damage  was  done,  to  the  store-bouse  and  quartqr-building^ 
which  was,  however,  repaired  before  the  close  of  the  year. 

No  appropriation  was  made  for  the  fiscal  year  ending  June  30,  1882. 
No  appropriation  asked  for  next  fiscal  year. 

DEFENSES  OF  NEW  ORLEANS. 

Fort  Pikej  Rigolets  Pass,  Louisiana^  in  charge  of  Maj,  C.  W.  Hoicellj 
Corps  of  Engineers, — This  casemated  work,  commenced  in  1819,  is  located 
on  the  south  side  of  the  Kigolets,  a  pass  connecting  Lake  Pontchartrain 
with  Mississippi  Sound  and  the  Gulf  of  Mexico.  It  was  designed  to 
guard  the  extreme  eastern  approach  to  New  Orleans  available  for  vessels 
drawing  seven  feet  or  less. 

During  the  late  civil  war,  while  in  the  i)OSsession  of  the  Confederates, 
with  the  aid  of  obstructions  in  channel,  it  served  to  prevent  predatory 
incursions  of  light-draught  steam  gunboats  of  the  United  States  Navy 
into  Lake  Pontchartrain,  which,  no  doubt,  but  for  it,  would  have  cut  off 
direct  communication  by  the  lake  and  by  rail  between  New  Orleans  and 
the  country  eavSt  of  the  Mississippi  River. 

Since  1862  the  work  has  been  kept  in  about  the  same  condition  it  was 
then,  except  as  to  armament  and  garrison,  botli  of  which  have  since 
been  removed. 

A  project  for  the  modification  of  this  work,  to  adapt  it  for  the  recep- 
tion of  modern  ordnance,  was  prepared  by  tlic  Board  of  Engineers  for 
Fortifications  in  1870,  but  no  appropriation  has  been  made  therefor. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  lant  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  aH  far  as  was  possible  with  the  geueral  appropriation  made  for 
this  puri>08e,  and  no  other  work  in  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year $24,000  00 

Fort  Ma^combj  Chef  Menteur  Passj  Louisiana^  in  vJiarge  of  Maj.  C.  W. 
Soicell,  Corps  of  Engineers. — This  work,  commenced  in  1822,  is  located 
4  E 
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on  the  south  side  of  the  "  Chef  Menteur,"  a  pass  connecting  Lake  Pont- 
chartrain  with  Lake  Borgne  and  the  Gulf  of  Mexico.  It  covers  the  ap- 
proach to  Xew  Orleans  of  vessels  drawing  four  feet  or  less  via  the  pass 
and  Lake  Pontchartrain,  and  also  the  practicable  approach  of  a  land 
force  from  the  pass  via  the  "  Gentilly  Ridge,''  and  the  line  of  the  New 
Orleans,  Mobile,  and  Chattanooga  Railroad,  which  crosses  the  pass  but 
a  few  hundred  yards  from  the  fort. 

A  project  for  the  modification  of  this  work,  to  adapt  it  for  the  recep- 
tion of  modern  ordnance,  was  prepared  by  the  Board  of  Engineers  for 
Fortifications  in  1870,  but  no  appropriation  has  been  made  therefor. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  iiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
Iiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year $24,000  00 

Tower  DuprS,  Lake  Borgne,  Louisiana,  in  charge  of  Maj.  C.  W.  Howell j 
Corps -of  Engineers, — ^This  tower,  commenced  in  1830,  is  located  at  the 
mouth  of  Bayou  Dupr^,  a  bayou  connected  with  Lake  Borgne  and  head- 
ing near  the  Mississippi  River,  about  12  miles  below  the  city  of  New 
Orleans.  It  is  one  of  the  system  of  works  designed  to  command  the 
approaches  to  New  Orleans  from  Mississippi  Sound. 

It  was  mainly  through  this  bayou  that  the  British  forces  approached 
New  Orleans  in  1814. 

About  1873  and  1874  the  bayou  was  converted  into  a  canal  by  wid- 
ening and  straightening  it  in  places  and  by  excavation  extending  to 
within  a  few  hundred  feet  of  the  Mississippi  River.  A  pier  was  also 
extended  into  the  lake.  Vessels  drawing  four  feet  or  less  can  now 
easily  pass  from  the  Gulf  of  Mexico  via  this  canal  to  its  end  near  the 
river. 

Since  the  late  civil  war  but  little  has  been  done  to  this  work,  and  for 
the  past  few  years  nothing  has  been  done.  The  tower  is  at  present  in  a 
fair  state  of  preservation.  The  parapet  of  the  battery  has  nearly  all 
been  removed,  and  there  is  no  armament.  In  case  of  necessity  the  work 
can  be  put  in  condition  in  a  few  days  to  receive  a  section  of  a  battery  of 
rifled  fleld  guns  and  a  suitable  garrison. 

No  appropriation  was  made  for  the  fiscal  year  ending  June  30,  1882. 
No  appropriation  asked  for  next  fiscal  year. 

Battery  Bienvenue,  LaJce  Borgne,  Louisiana,  in  charge  of  Maj.  0.  W. 
Howell,  Corps  of  Engineers. — This  battery,  commenced  in  1826,  is  situ- 
ated in  the  sea  marsh  at  the  junction  of  the  two  main  branches  of  Bayou 
Bien venue,  and  about  three  miles  from  the  mouth  of  the  bayou.  It  wa» 
designed  to  guard  against  boat  expeditions  from  Lake  Borgne  via  this 
bayou  to  attack  New  Orleans  in  the  rear  of  the  lower  portion  of  the 
city. 

No  appropriation  was  made  for  the  fiscal  year  ending  June  30,  1832. 
No  appropriation  asked  for  next  fiscal  year. 

Tower  at  Proctorsville,  Lalce  Borgne,  Louinana,  in  charge  of  Maj.  C.  W. 
Howell,  Corps  of  Engineers. — This  work,  commenced  in  1856,  is  one  of 
the  system  of  works  designed  to  command  the  approaches  to  New 
Orleans  from  Mississippi  Sound.  No  work  was  done  during  the  past 
Iiscal  year. 

No  appropriation  was  made  for  the  fiscal  year  ending  June  30,  1882. 
No  appropriation  a«ked  for  next  fiscal  year. 


Digitized  by  VjOOglC 


'  REPORT  OF  THE  CHIEF  OF  ENGINEERS,  U.  S.  ARMY.     51 

DEFENSES  OF  NEW  ORLEANS— Continued. 

Fort  Jackson^  Mmmippi  Biver^  Louisiana^  in  charge  of  Maj.  C.  W. 
Howell^  Corps  of  Engineers. — This  work,  commenced  in  1822,  is  situated 
on  the  right  (west)  bank  of  the  Mississippi  Eiver,  at  what  is  known  as 
the  Plaquemine  Bend,  about  70  miles  below  the  city  of  Xew  Orleans. 

Together  with  Fort  Saint  Philip,  situated  on  the  opposite  bank  of  the 
river,  it  was  intended  to  serve  in  the  defense  of  the  very  imi)ortantport 
of  New  Orieans  and  its  surrounding  country  against  attack  of  a  hostile 
fleet  attempting  their  capture  by  way  of  the  river. 

It  is  an  inclosed  casemated  work,  with  masonry  scarps  and  new  exte- 
rior earthen  batteries,  which  are  in  an  incomplete  condition. 

For  needful  repairs  to  the  work,  completing  new  earthenlbatteries, 
and  for  continuing  preparations  for  mounting  an  armament  of  heaviest  • 
caliber,  the  modifications  of  this  work,  designed  by  the  Board  of  Engi- 
neers for  Fortifications,  to  adapt  it  for  the  use  of  modern  heavy  ordnance 
being  incomplete,  an  appropriation  is  asked. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  beyond  Its  protection,  preservation,  and 
repair,  as  Tar  as  was  poasible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year $25,000  00 

Fort  Saint  Philip^  Mississippi  River ^  Louisiana^  in  charge  of  Maj.  C.  W. 
Howellj  Corps  of  Engineers. — The  location  and  purpose  of  this  work, 
which  was  commenced  in  1841,  are  suflSciently  described  in  the  preceding 
report  on  Fort  Jackson. 

It  is  fully  as  important  to  be  maintained  and  properly  armed  as  Fort 
Jackson.  Although  the  latter  is  the  larger  work,  the  position  of  the 
former  is  more  advantageous. 

It  is  an  inclosed  barl^tte  work,  with  masonry  scarp  and  new  exterior 
earthen  batteries,  which  are  in  an  incomplete  condition. 

For  needful  repairs  to  the  main  work,  and  for  continuing  the  construc- 
tion of  the  exterior  earthen  batteries  of  heavy  guns  which  have  been 
designed  by  the  Board  of  Engineers  for  Fortifications,  and  which  are 
yet  incomplete,  an  appropriation  is  recommended. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
refiair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year |25, 000  00 

Fort  Livingston,  Barataria  Bay,  Louisiana,  in  charge  of  Maj.  C.  TF. 
Howell,  Corps  of  Engineers. — ^This  work,  commenced  in  1842,  is  located 
on  the  west  end  of  Grande  Terre  Island,  at  the  entrance  to  Barataria 
Bay,  and  guards  the  western  line  of  approach  to  New  Orleans  offered 
by  the  bay,  and  the  bayous  and  canals  connecting  the  bay  with  the  Mis- 
sissippi Eiver  opposite  New  Orleans.  It  also  secures  the  anchorage  in 
the  bay  as  a  harbor  of  refuge  for  coasting  or  other  light-draught  vessels 
in  time  of  war. 

The  location  is  likely  to  be  given  even  greater  importance  than  in  the 
past,  because  of  the  projected  Barataria  ship-canal,  and  the  canal  already 
far  advanced  connecting  the  bay  with  Bayous  Lafourche  and  Terrebonne 
and  the  Atchafalaya. 

No  appropriation  was  made  for  the  fiscal  yi  ar  en  ling  Jnne  30,  1882. 
No  appropriation  asked  for  next  fiscal  year. 
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Batteries  at  the  entrance  to  the  harbor  of  Oalveston^  Texas, — The  object 
of  the  earthen  batteries  of  heavy  guns,  recently  designed  by  the  Board 
of  Engineers  for  Fortifications,  to  be  placed  on  Pelican  Spit,  Galveston 
Island,  and  Bolivar  Point,  is  for  the  defense  of  the  entrance  to  the  har- 
bor of  Galveston,  a  harbor  rapidly  increasing  in  commercial  importance. 
Xo  ai)propriation  for  the  construction  of  these  works  has  yet  been  made. 
Appropriation  asked  for  next  fiscal  year $50,000  00 

DEFENSES  OF  SAN  DIEGO  HARBOR. 

Fort  at  San  DiegOj  California^  in  cliarge  of  Lieut,  Col.  C,  8,  Stewart, 
Corps  of  Engineers, — This  earthwork,  situated  in  rear  of  Ballast  Point, 
commands  the  channel  at  the  entrance  to  the  bay  and  harbor  of  San 
Diego. 

The  first  and  only  appropriation  for  it  was  an  appropriation  of  $50,000 
for  the  fiscal  year  1873-74;  under  it  work  was  commenced  in  1873,  and 
considerable  progress  was  made,  but  in  its  present  unfinished  state  this 
battery  is  utterly  worthless  for  defensive  purposes.  Its  position  wholly 
controls  the  entrance  to  the  important  harbor  and  bay  of  San  Diego, 
every  vessel  going  in  necessarily  passing  close  to  the  work. 

The  embankment  of  the  faces  of  the  battery  was  raised  to  the  level 
of  the  parade,  and  the  concrete  masonry  of  the  walls  of  one  service  mag- 
azine built  to  the  spring  of  the  arch. 

The  watchman  in  charge  of  the  public  property  has  made  the  repairs 
to  embankments  which  have  been  required;  has  cleaned  water-tanks, 
and  has  improved  the  catch- water  drains  in  the  hillsides  and  around 
the  i)ublic  buildings.    He  reports  everything  in  good  condition. 

To  complete  this  work  so  that  it  may  receive  its  armament  of  fifteen 
heavy  guns  requires  the  construction  of  everything  above  the  level  of 
the  parade ;  that  is,  of  parapets,  magazines,  terrepleins,  breast-height 
walls,  platforms,  and  communication.  It  is  estimated  about  $135,000 
will  be  required  for  these.  An  appropriation  of  $70,000,  to  be  applied 
to  the  masonry  of  magazines,  breast-height  walls,  and  gun  platforms, 
and  so  much  of  the  earthwork  connected  therewith  as  possible,  is  asked 
for  the  year  ending  June  30, 1883. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  tar  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  daring  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  askodfor  next  fiscal  year |70,000  00 

DEFENSES  OF    SAN    FRANCISCO,    THE    NAVY- YARD    AT  31ARE  ISLAND, 
AND  THE  ARSENAL  AT  BENICIA. 

Fort  at  Fort  Point,  entrance  to  San  Francisco  Harbor,  California,  in 
charge  of  Lieut.  Col.  C,  8.  Stewart,  Corps  of  Engineers. — This  casemated 
work,  commenced  in  1853,  and  its  exterior  earthen  barbette  batteries, 
commenced  in  1870,  form  the  defenses  of  the  south  side  of  the  Golden 
Gate,  the  entrance  to  San  Francisco  Harbor. 

The  main  casemated  w^ork  has  been  occupied  by  a  garrison. 

Minor  repairs  to  the  quarters,  in  matters  of  sewage,  &c.,  tending  to 
the  welfare  and  comfort  of  the  occupants,  and  not  interfering  in  any- 
way with  the  defense,  have  been  made  with  the  sanction  of  the  Engineer 
Department  by  the  Quartermaster's  Department. 
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The  iron  work  of  the  embrasures  has  been  painted  and  kept  in  order, 
so  far  as  practicable,  by  the  watchmen.  Owing  to  the  action  of  wind, 
water,  and  changes  of  temperature,  the  pointing  of  the  brick  scarps  and 
casemate  arches  is  steadily  wearing  away  and  dropping  out.  In.  a  few 
years  its  extensive  renewal  will  be  needed. 

The  sea-wall  is  in  general  in  good  order.  The  heavy  stones  of  the 
apron  at  its  base  have  in  places,  in  past  years,  been  considerably  disturbed 
by  the  sea.  Xo  great  change  in  this  apron  seems  to  have  taken  place 
since  the  last  annual  report. 

The  magazines,  so  far  as  reported,  are  in  good  condition.  The  gen- 
eral state  of  this  work,  subject  to  the  usual  annual  wear  and  tear,  is  as 
it  has  been  in  past  years. 

At  the  earthen  barbette  batteries  exterior  to  the  fort,  during  the  year, 
the  watchmen  have  made  repairs  to  the  sodding  of  slopes,  to  drains, 
fences,  wharf,  and  buildings.  The  latter  have  been  whitewashed.  Some 
of  them  are  of  little  value. 

Portions  of  the  sodded  slopes  of  parapets  and  traverses  have  been 
removed.  Strictly  speaking,  there  is  here  no  such  thing  as  sod.  What 
is  so  called  consists  of  the  thin  and  not  matted  roots  of  weeds  and  grasses. 
Without  great  labor  and  expense  it  is  not  possible,  therefore,  to  keep  the 
slopes  looking  well  during  the  long  dry  season.  From  past  experience 
those  most  exposed  to  the  sun  and  the  strong,  steady  winds  of  summer 
stand  best  when  not  mowed.  The  long  weeds  and  grasses  act  as  a  mat 
to  keep  the  light,  dry  soil,  loosened  and  pulverized  by  the  burrows  of 
gophers  and  like  animals,  from  being  blown  away.  Therefore  a  great 
part  of  such  slopes  has  not  been  mowed.  Takinginto  view  the  climate, 
this  want  of  good  sod,  and  the  fact  that  no  appropriation  which  would 
permit  more  than  small  repairs  has  been  made  for  five  years,  these  bat- 
teries are  now  in  tolerably  good  order. 

Thirteen  traverse  magazines  are  finished.    Sixteen  more  can  be  used 
if  necessary.    Twelve  timber  platforms  for  heavy  mortars  are  in  place. . 
They  are  deteriorating. 

To  prepare  the  exterior  earthen  barbette  batteries  of  this  very  im- 
portant position  for  receiving  their  armament  of  the  heaviest  modern 
guns  and  mortars,  under  existing  plans  designed  by  the  Board  of  Engi- 
neers for  the  Pacific  Coast,  and  to  make  good  the  damages  since  the 
cessation  of  work  in  1876,  will  require,  it  is  estimated,  $115,000.  This 
sum  could  be  applied  to  the  completion  of  thirty  platforms  for  heavy 
guns,  together  with  the  traverses,  service  magazine,  terreplein,  and 
communications  corresponding  thereto. 

Xo  work  upon  these  batteries  has  been  done  since  1876,  for  want  of 
funds,  and  the  importance  of  an  efficient  protection  of  the  city  of  San 
Francisco,  the  navy -yard  at  Mare  Island,  and  the  United  States  arsenal 
at  Benicia  warrants  an  early  and  adequate  appropriation  therefor. 

Xo  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year $100,000  00 

Fort  at  Lime  Pointy  San  Francisco  Harbor,  California^  in  charge  of 
Lieut,  Col,  George  IL  MendeUj  Corps  of  Engineers. — The  system  of  works 
projected  for  the  defense  of  the  Golden  Gate  from  the  northern  shore 
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consists  of  a  casemated  work  to  be  built  at  Lime  Point,  and  detached 
earthen  barbette  batteries  on  Point  Cavallo;  on  Lime  Point  Kidge,  at 
Gravelly  Beach,  and  on  Point  Diablo. 

Some  work  was  done  in  1867  and  1868  on  the  excavation  of  the  site 
of  the  casemated  work,  but  it  remains  incomplete.  The  Point  Diablo 
Battery  was  never  begun.  The  other  barbette  batteries  were  under 
construction  from  1870  to  1876,  but  are  incomplete,  with  the  exception 
of  the  Gravelly  Beach  Battery. 

♦  In  order  to  complete  the  batteries  begun,  and  to  restore  the  wharf 
and  other  structures  damaged  during  the  suspension  of  operations,  the 
sum  of  $100,000  will  be  necessary^  $80,000  of  which  can  be  profitably 
applied  during  the  fiscal  year  beginning  June  30, 1882.  This  sum  will 
be  applied  to  the  construction  of  platforms,  and  necessary  repairs  and 
equipment. 

The  batteries  have  been  under  the  care  of  keepers,  and  remain  in 
good  condition,  not  differing  greatly  from  that  reported  in  the  last  an- 
nual report. 

No  appropriation  baving  been  made,  no  work  was  done  at  tbis  fortifica- 
tion durinff  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemplated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year ^0,000  00 

Fort  on  Alcatraz  Inland^  San  Francisco  Harbor^  California^  in  charge  of 
Li^ut,  Col.  Oeorge  H.  Mendell,  Corps  of  Engineers. — Alcatraz  Island  lies  in 
the  harbor  of  San  Francisco,  two  miles  inside  its  entrance,  in  a  very 
advantageous  position  for  the  defense  of  the  channels  on  every  side  of  it. 

In  1870  the  work  of  remodeling  the  defenses  of  this  island  to  adapt 
them  to  modern  ordnance — this  work  consisting  of  the  construction  of 
heavy  earthen  batteries — ^was  commenced  and  carried  on  for  a  few 
years,  when  it  was  suspended  for  want  of  funds.  The  last  appropria- 
tion ($25,000)  was  for  the  fiscal  year  1875-'76,  although  there  was  some 
work  done,  mostly  by  the  military  prisoners  confined  on  the  Island,  in 
1877. 

The  appropriation  asked  for  will  be  applied  to  the  construction  of  gun- 
platforms  for  earthen  batteries  ready  to  receive  them,  and  to  the  con- 
struction of  earthen  batteries  not  yet  commenced. 

No  appropriation  having  been  made,  no  work  was  done  at  this  fortifica- 
tion during  the  last  fiscal  year  beyond  its  protection,  preservation,  and 
repair,  as  far  as  was  possible  with  the  general  appropriation  made  for 
this  purpose,  and  no  other  work  is  contemi)lated  during  the  current 
fiscal  year  for  the  same  reason. 

Appropriation  asked  for  next  fiscal  year ^50,000  00 

Batteries  at  Point  San  Jos6^  San  Francisco  Harbor^  California^  in  charge 
of  Lieut.  Col.  C.  8.  Stewart,  Corps  of  Engineers. — During  the  late  civil 
war  two  temporary  earthen  batteries  were  built  on  this  point. 

In  the  east  battery  the  timber  platforms  are  decayed  as  well  as  the 
wood- work  of  the  magazines,  part  of  which  has  caved  in.  This  battery 
is  unserviceable. 

The  three  platforms  on  the  right  of  the  west  battery  are  new,  having 
been  put  down  at  the  end  of  the  la«t  fiscal  year,  and  the  guns  for  them 
have  been  remounted  during  this  year.  The  timber  of  the  remaining 
platforms  is  much  decayed.  The  traverse  magazine  of  timber  is  in  good 
condition  and  in  use. 
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Projects  for  new  earthen  batteries  of  heavy  guns  and  mortars  for  the 
occupation  of  this  important  point  im  the  second  line  of  defense  for  the 
bay  and  harbor  of  San  Francisco  have  been  prepared  by  the  Board  of 
Engineers  for  the  Pacific  Coast. 

No  appropriation  was  made  for  the  fiscal  year  ending  June  30,  1882. 
No  appropriation  asked  for  next  fiscal  year. 

Batteries  on  Angel  Island^  San  Francisco  Harbor,  Calijornia,  in  charge 
of  Lieut  Col.  C.  IS.  Stewart^  Corps  of  Engineers. — The  three  earthen  bat- 
teries on  this  island  were  built  during  the  late  civil  war  for  temporary 
use.  The  timber  platforms  and  the  timber  magazines  are  decayed,  and 
nearly  all  the  gun-carriages  have  been  condemned. 

The  batteries  are  practically  unserviceable. 

Barbette  earthen  batteries  for  the  heaviest  guns  have  been  planned 
by  the  Board  of  Engineers  for  the  Pacific  Coast,  to  occupy  the  most  val- 
uable positions  on  the  island  which  bear  on  the  channels  leading  to  the 
upper  part  of  the  bay,  to  the  navy -yard  at  Mare  Island,  and  to  the  arse- 
nal at  Benicia. 

Ko  appropriation  was  made  for  the  fiscal  year  ending  June  30,  1882. 
No  appropriation  asked  for  next  fiscal  year. 

DEFENSES  OF  THE  COLUMBIA. 

Defenses  at  the  mouth  of  the  Columbia  Eiver,  Oregon^  and  Washington 
Territory,  in  charge  of  Maj.  O.  L.  Gillespie,  Corps  of  Engineers. — The 
defenses  consist  of  Fort  Stevens,  an  inclosed  earthwork  at  Point  Adams, 
Oregon,  on  the  south  side,  commanding  the  entrance  to  the  Columbia 
Eiver  by  the  south  channel,  which,  after  passing  the  outer  or  northern 
end  of  Clatsop  Spit,  skirts  the  eastern  shore  of  Point  Adams  on  the 
approach  to  Astoria;  and  the  earthen  batteries  at  Fort  Canby,  Cape 
Disappointment,  Washington  Territory,  on  the  north  side,  commanding 
the  entrance  by  the  north  channel,  which  passes  in  c!ose  to  the  head- 
land, leaving  Sand  Island  to  the  southward. 

These  earthworks  were  built  during  the  late  civil  war  in  anticipation 
of  complications  with  foreign  powers.  The  breast-high  retaining  walls 
of  the  parapets,  the  walls  and  roofs  supporting  the  earth  coverings  of 
magazines,  the  gun-platforms,  nad  other  parts  which  are  commonly 
built  of  masonry-  in  permanent  earthworks,  were,  in  this  case,  necessa- 
rily built  of  wood,  for  want  of  time  and  money,  and  they  are  subject  to 
rapid  decay  in  the  climate  of  the  mouth  of  the  Columbia. 

At  Fort  Canby  a  small  quantity  of  metallic  paint  and  oil  was  purchased 
to  paint  the  powder  magazine  located  near  the  light-keeper's  dwelling. 
JSo  other  repairs  were  made  during  the  year. 

Funds  will  be  provided  from  the  appropriation  for  protection,  preser- 
vation, and  repair  of  fortifications  for  the  current  fiscal  year  for  rebuild- 
ing two  gun  platforms  in  the  center,  and  two  in  the  left  battery,  and 
keeping  the  powder  magazine  in  repair. 

At  Fort  Stevens  the  sallyport  was  wholly  rebuilt,  and  the  floor,  as 
well  as  the  connecting  bridge  across  the  ditch,  was  raised  ten  inches  to 
prevent  high  water  obstructing  the  entrance;  the  revetment  of  the  tra- 
verses on  either  side  of  the  15-inch  gun  were  rebuilt  and  the  earth  sodded 
and  the  interior  revetment  at  other  points  on  the  sea  faces  was  repaired. 

Funds  will  be  provided  from  the  appropriation  for  protection,  i>reser- 
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vation,  and  repair  of  fortifications  for  rebuilding  two  gun  platforms  on 
the  sea  front,  and  for  renewing  part  of  the  interior  revetment. 

^  No  appropriation  was  made  for  the  fiscal  year  ending  June  30,  1882. 
No  appropriation  asked  for  next  fiscal  year. 

BOARDS  OF  ENGINEERS. 

THE  BOARD   OF  ENGINEERS. 

The  Board  of  Engineers  stationed  at  New  York  City,  consisting  of  CoL 
Z.  B.  Tower,  CoL  John  Newton,  Lieut.  Col.  Henry  L.  Abbot,  and,  when 
so  ordered,  the  oflBcer  in  charge  of  the  work  under  consideration,  has 
been  engaged  in  the  duties  which  have  from  time  to  time  been  referred 
to  it,  and  it  has  submitted  the  following  summary  of  its  operations : 

Coast  Defenses. — ^Bach  year's  progress  on  the  part  of  maritime  nations 
for  attacking  land  forts  constructed  for  the  protection  of  coastwise 
harbors  has  revealed  more  and  more  the  necessity  for  important  and 
radical  changes  in  our  own  sea-coast  defenses.  From  the  great  ad- 
vance made  in  the  power  of  guns  mounted  on  war  ships  during  the  past 
twenty  years,  and  in  the  resistance  of  their  iron  armor  to  projectiles,  by 
which  they  are  enabled  without  great  risk  to  approach  near  enough  to 
shore  batteries  to  give  efficiency  to  their  own  fire,  it  seems  to  be  gen- 
erally conceded  that  earth  parapets  and  iron  shields  are  the  most  suita- 
ble cover  for  shore  guns  yet  arrived  at.  The  earth  parapet  commends 
itself  by  its  comparative  cheapness,  and  there  are  many  positions  in 
which  it  can  be  used  effectively ;  and  the  more  so  if  the  guns  which  it 
covers  are  mounted  on  carriages  permitting  them  to  be  depressed  for 
loading  without  exposing  the  gunners  to  direct  fire.  Of  course  the  ob- 
jection to  a  barbette  battery  always  remains,  that  it  does  not  protect 
against  highly  curved  and  vertical  fire.  The  combination  of  iron  shields 
with  masonry  scarps,  regarded  as  admissible  some  year^  ago,  is  not  now 
looked  upon  with  the  same  favor ;  in  fact,  the  development  of  the  80  and 
100  ton  guns,  the  improvement  in  projectiles  and  their  initial  velocities, 
seem  to  have  rejected  that  method  of  construction  for  forts.  The  ques- 
tion naturally  arises,  how  can  iron  be  used  to  cover  shore  guns  most 
economically  and  most  efficiently  f  It  is  a  question  as  between  forts 
with  iron  scarps  and  turrets,  and  perhaps  one  mainly  of  relative  cost. 
If  the  latter  be  the  more  expensive,  gun  for  gun,  it  gives  a  full  circle  of 
fire  to  compensate  for  the  greater  outlay  in  its  construction.  The  turretf 
seems  to  be  especially  appropriate  for  the  most  important  harbors  of  our 
coast,  from  the  fact  that  the  forts  in  existence  fiirnish  casemate  cover 
for  garrisons  and  munitions  of  war,  which  can  be  made  secure  without 
large  outlays.  In  adding  turrets,  therefore,  casemate  room  only  large 
enough  for  their  service  ^ed  be  added  when  they  are  placed  outside  of 
the  fort ;  if  \\ithin,  additional  casemates  will  not  generally  be  required. 
This  Board  is  entirely  in  favor  of  using  iron  turrets  for  sea-coa«t  defense 
in  the  most  important  harbors  of  the  United  States. 

A  large  number  of  barbette  batteries  have  been  commenced,  and  in 
many  localities  advanced  nearly  to  completion.  They  wiU  be  suitable, 
when  finished,  for  the  reception  of  12-inch  rifled  guns. 

The  turrets  should  be  designed  and  built  for  an  80  or  100  ton  gun,  as 
the  most  powerful  yet  constructed.  During  the  past  year  our  studies 
have  been  directed  to  designing  a  turret  for  a  100  ton  gun,  a  report 
upon  which  has  already  been  submitted. 
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Reports  upon  questions  relating  to  fortifications  have  been  made  dur- 
ing the  year  as  follows :   ' 

1880.  November  16.  Upon  device  of  Lieut.  G.  N.  Whistler,  U.  S.  A., 
for  a  hydraulic  gun-carriage. 

December  27.  Upon  application  of  the  State  of  New  York  for  permis- 
sion to  use  a  portion  of  the  Fort  Porter  military  reservation  for  canal 
purposes. 

1881.  January  11.  Upon  question  of  granting  right  of  way  through 
public  lands  of  the  United  States  near  Fort  W^sworth,  Staten  Island, 
N.  Y.,  for  railroad  purposes. 

January  27.  Upon  proposition  of  Mr.  Eobert  B.  Lines,  agent,  to  sell 
to  the  United  States  Government  the  right  to  manufacture  the  White- 
head-Luppis  torpedo. 

February  9.  Supplementary  report  upon  same  subject. 

January  27.  Upon  invention  of  Mr.  Newton  F.  Hartshorn,  of  balloons 
for  war  purposes. 

April  16.  Upon  paper  of  Professor  Hofer  on  theory  of  blasting  and 
military  mining ;  translated  by  Capt.  C.  W.  Eaymond,  Corps  of  Engi- 
neers. 

May  4.  Upon  plan  of  Mr.  W.  M.  Stehley  for  "  elastic  armor"  for  war 
vessels. 

June  30.  Upon  subject  of  further  defense  of  Boston  Harbor  by  means 
of  turrets  and  additional  barbette  batteries,  with  accompanying  draw- 
ings. 

June  30.  Upon  a  design  made  by  this  Board  of  a  turret  for  harbor 
defense,  with  accompanying  drawings. 

Torpedo  Befeme.-^The  annual  appropriation  made  for  the  fiscal  year 
1880-'81,  for  providing  materials  to  defend  our  coasts  with  submarine 
mines,  &c.  ($50,000),  has  been  expended,  upon  the  recommendation  of 
this  Board,  chiefly  in  the  purchase  of  torpedo  cases  and  junction  boxes 
t«)  be  stored  for  use  in  the  channels  leading  to  the  harbor  of  Boston.  A 
much  larger  sum  could  have  been  judiciously  expended  in  providing 
for  other  important  harbors  now  quite  neglected;  and  an  increase  in 
this  appropriation  for  the  coming  year  is  urgently  to  be  recommended. 
The  material  is  not  liable  to  deteriorate  in  store ;  and  in  the  present 
condition  of  our  sea-coast  defenses,  and  of  their  armaments,  an  ample 
supply  of  torpedoes  is  a  necessity  which  cannot  be  ignored  without  risk 
of  disaster.  Not  less  than  $100^000  should  be  annually  applied  to  this 
purpose  for  several  years  to  come. 

Another  matter  in  this  connection  demands  immediate  action.  In 
our  last  annual  report,  this  Board  pointed  out  in  some  detail  the  neces- 
sity for  a  special  appropriation  to  prepare  our  forts  to  serve  as  operating 
stations  for  submarine  mines.  Without  such  preparation  only  a  very 
imperfect  use  could  be  made  of  the  materials  in  store.  Unless  the 
electric  cables  connecting  the  mines  with  the  casemate  containing  the 
batteries,  &c.,  are  so  introduced  as  to  be  secure  against  bombardment, 
a  single  fortunate  shot  may  open  the  whole  channel  to  the  enemy.  This 
would  be  the  condition  of  Boston  to-day,  and  indeed  of  most  of  our  great 
seaports.  It  is  useless  to  provide  mines  without  also  constructing  the 
shafts,  galleries,  and  bomb-proofs  necessary  for  their  eflicient  service. 
An  appropriation  of  $200,000  would  go  far  towards  supplying  all  our 
chief  forts  with  these  most  necessary  additions,  and  the  appropriation 
of  that  sum  is  again  recommended.  The  works  require  time  for  their- 
construction,  and  at  the  outbreak  of  hostilities  this  would  certainly  be 
lacking. 

It  is  the  duty  of  the  Board  to  again  urge  the  importance  of  increasing 
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the  number  of  enlisted  men  of  engineers  sufficiently  to  properly  prepare 
for  the  service  of  our  submarine  mines  in  war.  At  present,  owing  to 
the  reduction  of  the  Army  and  to  the  need  of  troops  on  the  plains,  only 
about  100  men  would  be  available  in  an  emergency — hardly  enough  to 
defend  the  port  of  New  York  City.  The  service  is  technical,  requiring 
qualifications  and  training  not  to  be  found  in  details  from  other  arms  of 
the  service  or  among  the  volunteers.  No  change  in  the  organic  law 
creating  the  Battalion  of  Engineers  is  required,  but  simply  a  provision 
authorizing  it  to  be  recruited  to  its  full  strength  (752  enlisted  men)  in 
addition  to  the  25,000  men  to  which  the  Army  is  now  limited.  The  Sig- 
nal Service  is  already  provided  for  upon  this  plan,  which  has  also  re- 
<5eived  the  favorable  indorsement  of  the  General  of  the  Army  in  his 
annual  report  for  1879.  No  increase  of  commissioned  ofl&cers  nor  change 
in  legal  organization  would  be  needful;  and  the  men,  being  thoroughly 
disciplined  and  well  drilled  as  infantry,  would  be  as  serviceable  in  ordi- 
nary emergencies  as  those  of  any  other  arm  of  service. 

The  experimental  development  of  our  system  of  submarine  mining 
lias  been  continued,  as  heretofore,  at  Willets  Point ;  the  expense  being 
reduced  to  a  minimum  by  the  employment  of  the  engineer  troops  in  the 
needful  mechanical  operations. 

Under  the  head  of  '^explosives,''  Koble's  latest  improvement  in  the 
<5lass  of  nitro-glycerine  compounds,  known  as  explosive  gelatine,  has 
received  attention.  The  private  manufacture  of  this  material  for  our 
market,  although  under  consideration,  is  not  yet  definitely  arranged  and 
under  existing  navigation  laws  it  has  been  found  impossible  to  import 
it  from  Europe.  No  facilities  have  been  provided  for  manufacturing 
43xplosives  in  bulk  at  Willets  Point,  as  the  private  establishments  of  the 
country  are  sufficient  to  supply  all  probable  requirements.  For  these 
reasons  it  has  been  found  necessary  to  delay  these  experiments  longer 
than  was  at  first  expected ;  but,  through  the  kindness  of  Captain  Eam- 
say,  U.  S.  N.,  commanding  the  naval  torpedo  station  at  Newport,  we 
have  recently  been  presented  with  an  excellent  sample  of  about  100 
pounds,  made  there  by  Professor  Hill,  and  are  thus  enabled  to  compare 
this  new  explosive  with  those  already  carefully  studied  for  use  in  sub- 
marine mines. 

The  sample  was  made  upon  the  usual  formula :  89  per  cent,  of  nitro- 
glycerine; 7  per  cent,  of  soluble  gun-cotton;  4  per  cent,  of  camphor. 
The  substance  was  an  elastic  jelly,  amber-colored  and  sufficiently  tough 
to  be  cut  with  a  knife  in  strips.  Water  caused  no  exudation  of  nitro- 
glycerine, nor  did  explosion  occur  from  the  impact  of  a  bullet  fired  at 
short  range;  two  important  advantages  over  dynamite. 

Tested  for  intensity  of  action  when  fired  under  water,  by  the  ring 
method  in  use  at  Willets  Point,  the  new  explosive  gave  better  results 
than  any  heretofore  obtained,  proving  to  be  about  17  per  cent,  strong-er 
than  dynamite  No.  1.  The  curious  fact  was  developed  that  several  dis- 
tinct orders  of  explosion  are  possible,  depending  upon  the  nature  of  the 
prinier  employed.  Thus,  with  3  ounces  of  gun-cotton  or  dynamite  Ko.  1, 
ignited  by  20  grains  of  fulminating  mercury,  complete  detonation  ap- 
peared to  be  secured ;  giving  normal  results  well  represented  by  the 
formula. 

P  =  (^^^^^  ^^  +  -^^)  ^^ 


/-GGSG  {8  +  259)  C\  o 
V    (D -1-001)2.1    J^ 


In  which  P  denotes  the  mean  instantaneous  pressure,  in  pounds,  per 
square  inch  of  exposed  surface,  which  would  be  registered  upon  the 
4M)pper  disk  of  a  Eodman  pressure  gauge;  8,  the  vertical  angle  made  by 
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a  line  drawn  from  the  center  of  the  charge  to  the  object  receiving  the 
shock,  measured  from  the  nadir;  C,  the  charge  of  the  explosive  in 
pounds ;  and  D,  the  distance  from  the  charge  to  the  object,  in  feet. 
This  formica,  framed  by  Lieutenant-Colonel  Abbot,  appears  to  be  gene- 
ral in  its  application  to  all  the  modem  explosive  compounds,  when  the 
proper  number  replaces  259  in  the  numerator.  For  dynamite  'No.  1 
this  number  is  186 ;  for  gun-cotton  135^  &c. 

If,  however,  the  charges  of  explosive  gelatine  be  fired  by  an  ordinary 
torpedo  fuze  primed  with  20  grains  of  fulminating  mercury  in  a  copper 
cap,  explosion  usually  occurs  (only  two  failures  in  eighteen  trials),  but, 
as  a  rule,  much  less  intensity  of  action  is  developed;  and,  as  the  size 
of  the  charge  is  increased,  this  difference  appears  to  become  greater. 
Thus  in  these  trials  the  measured  intensities  ranged  from  unity  to  ^o  of 
perfect  detonation,  the  charges  varying  from  1  pound  to  5  pounds. 
Special  primers  of  a  much  more  powerful  character  than  those  in  use 
with  the  older  explosive  compounds  are  thus  proved  to  be  necessary, 
as,  indeed,  was  anticipated  from  foreign  notes  upon  the  subject. 

Although  these  experiments  with  explosive  gelatine  prove  that  it 
X>ossesses  certain  merits  which  must  constitute  it  a  strong  rival  to  dyna- 
mite No.  1  in  submarine  mining,  more  extended  trials  are  needfiil  before 
a  final  decision  can  be  reached.  Such  trials  will  be  made  without  un- 
necessary delay.  For  use  in  military  demolitions  and  in  similar  work 
devolving  upon  the  engineers  of  an  army  in  the  field,  its  strength  and 
safety  in  handling  will  undoubtedly  place  it  in  the  first  rank. 

As  stated  in  the  last  annual  report ,of  the  Board,  a  systematic  series  of 
exi)eriments  with  Sim's  electrical  fish  torpedo  is  in  progress  at  Willets 
Point.  Ten  official  runs  and  over  thirty  wharf  trials  were  made  last 
summer  and  autumn  to  determine  the  capabilities  and  defects  of  the 
invention,  to  fix  upon  the  best  form  of  propeller,  and  to  settle  other 
practical  points  connected  with  the  working  of  the  apparatus.  During 
the  past  winter  certain  improvements  suggested  by  these  experiments 
have  been  made  in  the  boat  and  in  the  shore  ma<5hinery,  and  the  trials 
will  soon  be  resumed  and  vigorously  prosecuted.  They  have  already 
established  the  fact  that  the  boat  possesses  merits  of  a  high  order, 
which  will  make  it  a  useftil  adjunct  to  our  submarine  mines  and  an  effi- 
cient weapon  for  repelling  countermining  operations  and  other  attempts 
of  the  enemy  to  destroy  channel  obstructions. 

The  usual  routine  of  laboratory  and  other  trials  to  perfect  the  details 
of  our  system  of  subinarine  mining  has  been  continued  by  Lieutenant 
Colonel  Abbot,  but  his  most  pressing  work  has  been  the  reduction  and 
arrangement  of  the  accumulated  records  for  publication  in  the  Battalion 
press.  This  is  more  than  ever  necessary  now  that  officers  of  other  arms 
of  the  service  are  allowed  to  take  a  course  of  instruction  at  Willets 
Point  to  qualify  themselves  for  detail  as  acting  engineers,  should  it  be- 
come necessary  to  defend  our  coasts  with  submarine  mines. 

During  the  past  year  126  quarto  pages  have  been  thus  printed  and 
are  now  in  the  hands  of  the  Board,  and  it  is  believed  that  duritig  the 
coming  year  the  work  will  be  brought  up  to  date. 

River  and  Harbor  Improvement^^  &c. — [Jnder  this  head  the  Board  has, 
during  the  same  period,  prepared  and  forwarded  reports  upon  the  fol- 
lowing projects  submitted  to  it: 

1880.  August  23.— Upon  project  of  Lieut.  Col.  G.  K.  Warren,  for  the 
improvement  of  Nantucket  Harbor,  Massachusetts. 

August  25.  Upon  additional  breakwater  for  the  further  improvement 
of  Stonington  Harbor,  Connecticut. 
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September  10.  Upon  project  of  Col.  George  Thom,  for  the  improTe- 
ment  of  Eockland  Harbor,  Maine. 

September  13.  Upon  project  of  Col.  George  Thom,  for  the  improve- 
ment of  the  harbor  of  Scitnate,  Massachusetts. 

September  16.  Upon  Lieutenant-Colonel  N.  Michler's  modification  of 
project  for  the  improvement  of  South  Shrewsbury  River,  New  Jersey. 

September  24.  Upon  project  of  Maj.  S.  M.  Mansfield,  for  improvement 
of  channel  over  bar  at  the  mouth  of  Brazos  River,  Texas. 

September  25.  Upon  project  of  Lieut.  Col.  N.  Michler,  for  improve- 
ment of  the  channel  between  Staten  Island  and  New  Jersey. 

September  30.  Upon  project  of  Capt.  O.  H.  Ernst,  for  an  ice-harbor 
at  Saint  Louis,  Missouri. 

October  4.  Upon  project  of  Col.  George  Thom,  for  the  improvemen  t 
of  Newburyport  Harbor,  Massachusetts. 

Nov.  16.  Upon  project  of  Charles  Deering,  for  a  breakwater  at  Rock- 
land, Maine. 

November  29.  Upon  plan  of  General  H.  Haupt,  for  the  improvement 
of  rivers;  more  especially  the  Ohio  River. 

November  30.  Upon  plan  of  Mr.  H.  F.  Knapp,  for  improving  the 
channel  through  Sandy  Hook  Bar,  New  York  Harbor. 

(See  Appendix  D  23.) 

1881.  January  13.  Upon  project  of  Maj.  G.  J.  Lydecker,  for  an  exterior 
breakwater  at  Chicago,  Illinois. 

February  12.  Upon  project  of  Capt.  A.  N.  Damrell,  for  the  improve- 
ment of  Pensacola  Harbor,  Florida. 

Upon  the  IGth  of  April  a  supplementary  report  upon  the  above  sub- 
ject was  made. 

February  12.  Upon  subject  of  improvement  of  the  mouth  of  Columbia 
River,  Oregon. 

June  7.  Upon  subject  of  improvement  of  Christiana  River,  Delaware* 

In  addition  to  their  duties  with  this  Board  the  members  have  been 
engaged  upon  special  boards  and  various  duties,  viz: 

The  special  board  for  the  improvement  of  Galveston  Harbor,  Texas^ 
of  which  Generals  Tower  and  Newton  are  members,  was  reconvened  in 
October  last  to  consider  certain  points  presented  to  the  Chief  of  Engi- 
neers by  Colonel  Mansfield,  the  officer  in  charge  of  this  work  of  improve- 
ment. A  report  was  submitted  October  31.  Subsequently  Colonel  Mans- 
field appeared  before  the  Board,  and  on  the  19th  of  November  an 
addendum  to  prior  report  was  forwarded,  suggested  by  his  explana- 
tions. 

During  the  summer  of  1880  General  Tower  made  an  examination  of 
various  harbors  on  the  New  England  coast,  and  has  in  addition  served 
upon  a  special  board  for  the  examination  of  candidates  for  promotion  in 
the  Corps  of  Engineers. 

General  Newton,  besides  attending  to  the  important  works  of  river 
and  harbor  improvement  with  which  he  is  charged,  has  served  during 
the  past  year  as  a  member  of  the  Warren  Court  of  Inquiry. 

General  Abbot  has  continued  in  command  of  the  Engineer  school  of 
application  at  WiUets  Point,  L.  I.,  and  has  served  on  a  special  board  to 
examine  engineer  officers  for  promotion. 

BOARD  OF  ENGINEERS  FOR  THE  PACIFIC  COAST. 

This  Board  has  consisted  of  the  following  officers  of  the  Corps:  Lieut. 
Col.  C.  S.  Stewart,  Lieut.  Col.  R.  S.  Williamson,  Lieut.  Col.  G.  H.  Men- 
dell,  First  Lieut.  A.  H.  I*ayson,  recorder,  with  whom  in  the  discussion 
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of  certain  of  the  subjects  brought  before  it,  have  been  associated  Maj. 
Godfrey  Weitzel,  Maj.  D.  C.  Houston,  and  Maj.  G.  L.  Gillespie,  of  the 
Corps  of  Engineers. 

The  Board,  during  the  year,  has  had  under  consideration,  and  has  re- 
ported upon,  the  selection  of  a  site  for  a  harbor  of  refuge  on  the  Pacific 
coast  between  San  Francisco  and  the  Straits  of  Fuca;  on  the  canal  at 
the  Cascades  of  the  Columbia  Eiver,  Oregon,  and  on  the  occupation  of 
one  of  the  islands  in  the  Bay  of  San  Francisco,  California,  for  a  quaran- 
tine station. 

BATTALION  OF  ENGINEERS  AND  SCHOOL  OF  APPLICATION. 

The  strength  of  the  Battalion  of  Engineers  on  June  30,  1881,  was  14 
commissioned  officers  and  199  enlisted  men. 

It  has  been  commanded  during  the  year  by  Lieut.  Col.  Henry  L.  Ab- 
bot, and  stationed  as  follows:  The  field,  staff,  band,  and  Companies 
A,  B,  and  C  at  Willc^Jjts -Point,  New  York  Harbor;  Company  E  at  West 
Point,  K.  Y.  Company  D  exists  only  on  paper,  at  present,  owing  to  the 
excessive  reduction  of  the  Battalion,  in  numerical  strength,  below  the 
legal  organization. 

During  the  past  year  recruiting  has  been  limited  to  the  enlistment 
of  suitable  men,  applying  at  Willets  Point  and  West  Point,  and  to  oc- 
casional assignments  of  selected  men  from  the  general  depot  at  David's 
Island. 

The  changes  during  the  year  have  consisted  of  one  death ;  35  dis- 
charges; 9  desertions;  30  re- enlistments;  19  enlistments;  4  recruits 
received  from  depot;  1  deserter  apprehended;  and  3  transfers  from 
other  branches  of  service. 

The  military  duties  of  the  troops  have  consisted  in  guarding  the  de- 
pot at  Willets  Point,  where  over  $3,000,000  worth  of  public  property 
is  intrusted  to  their  care ;  performing  skilled  labor,  such  as  remodeling 
the  bridge  trains,  printing  confidential  documents  pertaining  to  the 
torpedo  service,  and  other  work  of  a  similar  character.  They  also  aid 
in  the  instruction  of  the  Cadets  at  the  Military  Academy,  in  sapping, 
mining,  and  pontoniering.  Their  most  important  duty,  however,  is  to 
keep  pace  with  modem  improvements  in  their  special  duties  in  time  of 
war.  These  include  many  branches,  such  as  military  reconnaissance, 
the  duplication  of  maps  by  photography,  the  practical  details  of  sub- 
marine mining,  the  attack  and  defense  of  fortified  positions,  the  con- 
struction of  military  bridges,  the  construction  of  land  mines,  &c.,  &c., 
which  are  unknown  toother  branches  of  the  service,  and  in  which  rapid 
progress  is  now  making  by  reason  of  the  modern  improvements  in  en- 
gines of  war. 

Such  knowledge  can  only  be  obtained  by  constant  study  in  times  of 
peace,  and  its  value  at  the  outbreak  of  hostilities  can  hardly  be  over- 
estimated. 

The  officers'  branch  of  the  school  of  application  has  made  steady  prog- 
ress during  the  past  year,  and  it  now  includes  not  only  the  strictly  mil- 
itary parts  of  the  profession,  but  also  civil  engineering  to  fit  the  young 
officers  for  the  works  of  internal  improvement  upon  which  the  Corps  of 
Engineers  is  so  largely  engaged  in  times  of  peace.  The  course  of  in- 
struction at  West  Point  is,  from  the  nature  of  the  case,  limited  to  the 
theoretical  study  of  most  of  these  branches;  and  the  tour  of  duty  at 
Willets  Point  not  only  accustoms  the  recent  graduates  to  service  with 
troops,  but  also  renders  them  expert  in  the  handling  and  use  of  instru- 
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ments  and  in  the  practical  application  of  their  knowledge  learned  from 
books. 

In  connection  with  the  submarine  mining  branch  of  the  duties  of  the 
Corps  of  Engineers  the  young  oflScers  do  much  more  than  this.  Every 
facility  for  the  study  of  electricity  and  modern  explosives  is  afforded 
them  at  Willets  Point,  and  they  acquire  much  information  to  be  obtained 
at  no  other  place  in  the  country.  During  the  past  year  the  experiment 
of  having  a  small  detail  of  artillery  officers  study  this  course  for  a  period 
of  six  months  has  been  successfully  tried.  Three  officers  have  done  so 
in  a  thorough  manner,  and  would  now  be  qualified  for  detail  as  acting 
engineers  should  their  services  be  required  in  defending  our  coasts  with 
torpedoes. 

In  my  last  annual  report  I  so  fully  set  forth  the  necessity  for  an  increase 
in  the  number  of  enlisted  men  of  engineers  that  repetition  here  is  hardly 
required.  The  matter  is  one  of  urgent  importance,  and  I  desire  to  press 
its  consideration  upon  the  attention  of  the  department  as  strtmgly  as 
possible.  Ko  change  in  the  legal  organization  njor  in  the  actual  number 
of  commissioned  officers  is  requested;  but  only  that  the  rank  and  file 
may  be  placed  upon  such  a  footing  as  to  afford  a  reasonable  expectation 
that  the  work  which  must  devolve  upon  them  at  the  outbreak  of  any 
war  maybe  performed  in  a  manner  to  meet  the  just  expectations  of  the 
country.  At  present  this  is  not  the  case,  owing  to  the  limitation  fixed 
upon  the  number  authorized  to  be  enlisted — ^200  men  instead  of  752  men 
allowed  by  law. 

(See  Appendix  ISo.  3.) 

ENGINEER    POST    AND    DEPOT    AT    WILLETS    POINT,    NEW 

YORK    HARBOR. 

This  post  and  depot  is  commanded  by  Lieut.  Col.  Henry  L.  Abbot, 
Corps  of  Engineers. 

It  contains  the  engineer  school  of  application,  where  the  enlisted  men 
of  that  branch  of  the  service  are  trained  in  their  duties  as  sappers,  miners,, 
pontoniers,  military-map-making,  &c.,  and  where  officers  on  assignment 
to  the  corps  are  sent  for  practical  instruction  in  the  military  and  in 
many  of  the  civil  branches  of  their  profession.  All  our  experiments 
with  torpedoes  have  been  conducted  there,  and  from  this  school  must 
come  the  officers  and  men  qualified  to  employ  the  new  weapon  in  defend- 
ing our  coasts  against  maritime  attack. 

The  buildings  have  all  been  constructed  in  as  plain  and  economical  a^ 
manner  as  possible.  "No  special  appropriations  have  been  made  for  sev- 
eral years  for  this  purpose,  and  the  sum  of  $5,000  is  earnestly  requested 
to  continue  the  work. 

The  depot  contains  the  bridge  equipage  of  the  Army,  the  engineer 
trains  for  field  service,  the  torpedo  materials  stored  for  the  defense  of 
the  coast,  the  astronomical,  geodetic,  and  surveying  instruments  used  by 
the  corps  in  civil  works,  all  guarded  and  cared  for  by  the  engineer 
troops. 

The  usual  appropriation  of  $1,000  for  the  purchase  of  materials  for 
instructing  the  three  companies  at  Willets  Point  in  their  military  dutie& 
is  requested. 

Also^  the  usual  appropriation  of  $4,000  for  the  current  expenses  of  the 
depot,  including  the  repair  of  instruments  for  the  general  use  of  the> 
orps. 
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Statement  of  funds. 

Amount  expended  and  pledged,  ld80-'81 $5,000 

Amount  available  for  1881-'«2 5,000 

Amount  desired  for  188:^^83  viz : 

Materials  for  instruction  of  troops $1,000 

Current  expenses  of  depot 4, 000 

Construction  of  public  buildings 5,  000 

10,000 

(See  Appendix  Xo.  4.) 

UNITED   STATES    MASTIC    WORKS    ON    GOVERNOR'S    ISLAND,. 
N£W    YORK   HARBOR. 

Tliese  works  are  in  charge  of  Col.  John  Newton,  Corps  of  Engineers* 

Statement  of  mastic  and  bitumen  stored  with  post  quartermaster  at  Governor's  Island,  Xeu?^ 

York  Harbor. 
Mastic : 

^Pounds. 

On  hand  July  1,  1880 236,17 

Sold  to  officers  for  public  works 1, 980 

On  hand  July  1,  1881 234,187 

Bitumen : 

On  hand  July,  1880 65,760 

Sold  to  officers  for  public  works 4, 275 

On  hand  July  1,  1881 61,48S 

RIVER   AND    HARBOR    IMPROVEMENTS. 

The  funds  with  which  the  works  for  the  improvement  of  rivers  and 
harbors  were  prosecuted  during  the  past  fiscal  year  were  derived  from 
the  balances  of  the  appropriations  of  June  14, 1880,  and  of  previous- 
dates,  together  with  such  small  portions  of  the  appropriation  of  March 
3, 1881,  as  were  made  available  before  the  30th  of  June. 

A  brief  statement  is  given  below,  setting  forth  the  condition  of  each 
improvement,  the  extent  of  the  work  performed  during  the  year,  the 
amount  of  money  expended,  and  an  estimate  of  the  probable  cost  of  com- 
pletion, together  with  an  estimate  of  the  amount  that  can  be  profitably 
expeaded  during  the  year  ending  June  30, 1883. 

The  reports  of  the  officers  in  /charge  of  the  various  improvements  will 
be  found  in  the  Appendix,  and  to  these  reports  special  reference  should 
be  made  whenever  detailed  information  is  desired  concerning  the  pro- 
gress and  condition  of  each  work. 

The  examinations  and  surveys  required  and  provided  for  in  the  3d 
section  of  the  river  and  harbor  act  of  March  3, 1881,  have  been  distrib- 
uted and  assigned  to  the  officers  in  charge  of  the  several  river  and  har- 
bor districts,  and  it  is  expected  that  reports  may  be  received  in  time  to 
be  submitted  to  Congress  in  the  early  part  of  the  ensuing  session. 

ATLANTIC     COAST. 

tttPROVET^EENT  OF  RIVERS  AND  HARBORS  IN  THE  STATES  OF  MAINE,. 
NEW  HAMPSHIRE,  AND  MASSACHUSETTS. 

Officer  in  charge.  Col.  George  Thom,  Corps  of  Engineers,  who  has 
under  his  immediate  orders  Lieut.  William  T.  Eossell,  Corps  of  Engi- 
neers. 

1.  Brectkwater  on  Saint  Croix  River j  near  Calais,  Jfafna.— This  break- 
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water  was  built  by  the  United  States  Government  in  1856,  upon  "  the 
Ledge,"  which  is  situated  about  5  miles  below  the  bridge  at  Calais,  Me. 
It  consists  of  three  crib-work  piers,  ballasted  with  stone,  and  was  so 
located  as  to  prevent  vessels  in  descending  the  river  on  the  ebb-tide 
from  being  thrown  upon  the  ledge  by  the  strong  tidal  current  which 
sets  directly  upon  it.  This  work  has  hitherto  answered  this  purpose  in 
a  very  satisfactory  manner,  but,  owing  to  the  damage  sustained  by  run- 
ning ice  and  decay  of  timber,  it  has  become  so  much  dilapidated  as  to 
necessitate  its  being  entu^ely  rebuilt 

foT  this  work  the^sum  of  $4,000  was  appropriated  by  the  river  and 
harbor  act  of  March  3, 1881,  under  which  a  contract  has  been  made  for 
its  comx)letion  on  or  before  the  31st  of  October,  1881. 

Amount  appropriated  by  act  approved  March  3,  1881 $4,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabiUties  July  1,  1880 24  59 

July  1,  1881,  amount  available 3,975  41 

(See  Appendix  A  1.) 

2.  Luhec  Channelj  Maine. — The  project  for  the  impro^^ement  of  this 
channel  was  based  upon  a  survey  made  in  1878,  the  object  being  to 
make  the  channel  navigable  in  all  stages  of  the  tide  by  giving  it  a  depth 
of  not  less  than  12  feet  at  mean  low- water,  or  9  feet  at  low-water  of 
spring  tides.  This  channel  is  now  obstructed  by  shoals  lying  between 
Ithe  head  of  "  the  Narrows"  and  "  Western  Bar  beacon,"  a  distance  of 
about  2^  miles,  the  shoalest  parts  of  which  have  a  depth  of  not  more 
than  5  feet  at  mean  low- water. 

The  following  api>ropriations  have  been  made  for  this  improvement, 
to  wit: 

By  the  river  and  harbor  act  of  March  3,  1879 $44,000 

By  the  river  and  harbor  act  of  June  14,  1880 20,000 

By  the  river  and  harbor  act  of  March  3,  lb81 45,000 

Total 109,000 

Under  the  api)ropriation  of  March  3,  1879,  a  contract  was  made  in 
September,  1879,  for  the  i)artial  dredging  of  this  channel.  Under  this 
contract  the  removal  of  the  spit  off  Leadurny  Point  was  completed  and 
dredging  was  commenced  in  the  lower  part  of  the  channel,  near*  the 
"Western  Bar  beacon,"  after  which  (in  March,  1880)  the  contracting 
party  abandoned  the  work.  Subsequently  proposals  were  invited  for 
this  work  three  times,  the  last  time  August  17, 1880,  under  the  two  ap- 
propriations then  available,  resulting  in  a  contraet  made  September  2, 
1880. 

The  total  amount  expended  as  above,  to  the  close  of  the  year  ending 
June  30, 1880,  was  $3,127.35; 

Under  the  contract  of  September  2,  1880,  dredging  was  commenced 
June  1,  1881. 

During  the  fiscal  year  ending  June  30, 1881^  the  additional  sum  that 
has  been  expended,  inchiding  outstanding  liabilities,  amounts  to  $3,663.50, 
whereby  the  channel  has  been  still  further  improved  at  its  lower  end. 

Under  the  appropriation  of  March  3, 1881,  proposals  are  to  be  invited 
at  an  early  day,  for  continuing  this  work. 

With  the  amount  now  avaihible  the  channel  can  x>robably  be  opened 
to  the  projected  depth  for  a  width  of  about  170  feet ;  but  to  complete  it 
to  the  full  projected  width  of  200  feet  (as  it  should  be),  will  require  an 
additional  appropriation  of  $25,000. 
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July  1,  1880,  amonnt  available |60,872  65 

Amount  appropriated  by  act  approved  March  3,  1881 ....    45, 000  00 

$105,872  65 

July  0,  1881,  amount  expended  during  fiscal  year,  exclusive 

of  outstanding  liabilities  July  1,  1880 3,119  40 

July  1,  1881,  outstanding  liabilities 544  10 

3,663  50 

July  1,  1881,  amount  available , 102,209  15 

Amount  (estimated)  required  for  completion  of  existing  project . ./- 25, 000 ,  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 

1883 20,000  00 

(See  Appendix  A  2.) 

3.  Moosea-bec  Bar  at  Jonesportj  Maine. — The  project  for  the  improve- 
ment of  the  channel  at  this  place  was  adopted  in  1881,  the  object  being 
to  afibrd  a  safe  and  direct  channel  of  not  less  than  200  feet  in  width  and 
14  feet  in  depth  at  mean  low- water,  or  llj  feet  at  low-water  of  spring- 
tides, the  mean  fall  of  the  tides  being  11^  feet.  The  main  channel  is  very 
narrow  and  tortuous,  and  so  much  obstructed  by  sunken  ledges  as  to 
make  navigation  very  unsafe. 

The  estimated  cost  of  this  improvement  is  $35,000. 

By  the  river  and  harbor  act  of  March  3,  1881,  there  was  appropriated 
therefor  the  sum  of  $10,000,  which  is  to  be  applied  to  the  partial 
dredging  of  the  channel  across  the  bar,  the  same  to  be  done  by  contract. 

The  additional  amount  of  $25,000  that  will  be  required  for  the  comple- 
tion of  this  improvement,  it  is  proposed  to  apply  to  the  completion  of 
this  channel  to  the  projected  width  and  depth,  and  to  the  removal  of 
the  sunken  ledge  near  steamboat  buoy. 

Amount  appropriated  by  act  approved  March  3,  1881 |10, 000  00 

July  1. 1881;  amount  expended  during  fiiscal  year,  exclusive  of  outstanding 

Uabilities  July  1,  1880 8  75 

July  1,  1881,  amount  available 9,991  25 

Amount  (estimated)  required  for  completion  of  existing  project 25, 000  00 

Amonnt  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 . .    25, 000  00 
(See  Appendix  A3.) 

4.  Belfast  Harbor,  Maine. — The  project  for  the  improvement  of  this 
harbor  was  adopted  in  1876,  the  object  being  to  give  a  depth  in  front  of 
the  wharves  sufficient  to  enable  steamers  and  other  vessels  to  arrive 
and  depart  in  all  stages  of  the  tide.  In  the  upper  part  of  the  harbor,  in 
front  of  Lane's  wharf,  there  was  not  more  than  4  feet  of  water  at  mean 
low- water,  when  surveyed  in  1875.  and  this  depth  increased  downwards 
to  about  midway  between  Sanfora's  Boston  steamer  wharf  and  McGU- 
very's  ship-yard,  where  there  was  12  feet  of  water  at  mean  low- water. 

Under  the  several  appropriations,  aggregating  $22,000,  made  in  the 
years  1876-'79,  this  harbor  has  been  excavated  to  a  depth  of  10  to  12 
feet  at  mean  low- water  from  the  wharf  lines  out  to  deep  water,  in*com- 
pletion  of  the  project  adopted. 

July  1, 1880,  amount  available f3,000  00 

July  1,  1881,  amount  available 3,000  00 

(See  Ai)pendix  A  4.) 

5.  Rockland  Harbor,  Maine. — The  project  for  the  improvement  of  this 
harbor  was  adopted  in  January,  1881,  the  object  being  to  afford  a  safe  and 
convenient  harbor  of  refuge  at  this  place,  by  means  of  two  rubble  stone 
breakwaters,  one  to  be  built  out  from  Jameson  Point,  in  a  direction  of 
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about  south,  10^^  east  for  a  distance  of  1,900  feet  from  high- water  mark^ 
and  the  other  to  commence  at  South  Ledge,  and  extend  in  a  direction 
about  north,  9<^  east  for  a  distance  of  2,640  feet. 
The  estimated  cost  of  these  breakwaters  is  as  follows,  viz : 

Jameson  Point  Breakwater $125, 00(^ 

South  Ledge  Breakwater 375,000 

By  the  river  and  harbor  act  of  June.  14, 1880,  the  sum  of  $20,000  was 
appropriated  for  this  harbor,  under  which  a  contract  has  been  made  for 
furnishing  and  placing  in  the  Jameson  Point  breakwater  24,000  tons  of 
rubble  stone,  the  contract  to  be  completed  on  the  30th  of  November, 
1881. 

The  amount  expended  during  the  fiscal  year  ending  June  30,  1881, 
including  outstanding  liabilities  is  $10,823.92  whereby  the  breakwater 
has  been  built  out  for  a  length  of  560  feet  to  a  point  distant  about  670 
feet  from  high- water  mark ;  with  a  probability  of  its  completion  to  a 
farther  distance  of  about  400  feet  under  the  present  contract. 

The  appropriation  of  $105,000  asked  for,  for  the  fiscal  year  ending 
June  30,  1883,  it  is  proposed  to  apply  to  the  completion  of  the  Point 
breakwater. 

July  1,  1880,  amount  available 920,000  00 

Jaiy  1,  1881,  amount  expended  during  fiscal  year,  exclusive 

of  outstanding  liabilities  July  1,  1880 |9,854  99 

July  1,  1881,  outstanding  liabilities '. 968  93 

10,823  92 

July  2,  1881,  amount  available 9,176  08 

Amount  (estimated)  required  for  completion  of  existing  project 480, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 
1883 105,000  00 

(See  Appendix  A  5.) 

6.  Richmond  Harbor .  Kennebec  River,  Maine. — The  project  for  the  im- 
provement of  this  harDor  was  adopted  in  1881,  the  object  being  to  afford 
a  channel  of  navigable  width  and  of  not  less  than  10  feet  in  depth  at 
me^n  low- water  at  the  shoals  at  the  upper  end  of  Swan  Island,  and  at 
Hatch's  Rocks,  2  miles  below  5  and  not  less  than  11  feet  at  mean  low- 
water  at  the  foot  of  Swan  Island.  The  channel  at  the  first  two  place* 
is  narrow  and  not  more  than  8J  feet  in  depth  at  mean  low- water,  whilst 
at  the  foot  of  the  Island  it  is  not  more  than  30  feet  in  width  for  a  depth 
of  11  feet  at  mean  low- water. 

By  the  river  and  harbor  act  of  March  3, 1881,  the  sum  of  $10,000  was 
appropriated  for  the  improvement  of  this  harbor,  which  is  to  be  applied 
to  the  constmctiou  of  a  wing-dam  at  the  head  of  Swan  Island,  and  to 
the  dredging  in  part,  of  the  projected  channels  at  Hatch's  Rocks  Shoal^ 
and  at  the  foot  of  Swan  Island,  for  which  works  contracts  have  been 
made.  The  additional  appropriation  of  $10,000  asked  for  is  to  be  ap- 
plied to  completing  the  dredging  of  the  channels  and  the  wing  dam  at 
Hatch's  Rocks  Shoal. 

Amount  appropriated  by  act  approved  March  3,  1881 $10, 000  00 

July  1. 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 19  02 

July  1,  1881,  amount  available 9,980  98 

Amount  (estimated)  required  for  completion  of  existing  project 10, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 18S3,    10, 000  00 

(See  Appendix  A  6.) 
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7.  Cathance  River j  Maine. — ^The  project  for  the  improvement  of  this 
liver  was  based  upon  the  survey  made  in  1879,  the  object  being  to  afford  a 
channel  of  navigable  width  and  of  not  less  than  10  feet  depth  at  mean  low- 
water  (or  15J  feet  at  mean  high-water)  from  the  outlet  of  the  "river  into 
Merrymeeting  Bay  to  the  channel  of  Kennebec  River  near  "The  Chops," 
a  distance  of  about  2^  miles.  The  natural  channel  was  crooked  and  had 
but  6  feet  of  water  at  mean  low- water  in  its  shoalest  part. 

By  the  river  and  harbor  act  of  June  14, 1880,  the  sum  of  $10,000  was 
appropriated  for  the  improvement  of  this  river,  of  which  there  was  ex- 
pended during  the  fiscal  year  ending  June  30, 1881,  the  sum  of  $9,459.69, 
which  was  applied  to  the  completion  of  the  channel  by  dredging  through 
the  "outer  bar"  (near  "The  CJhops"),  and  to  its  completion  at  the  lower 
part  of  the  Bar  HI.  for  a  width  of  100  feet. 

By  the  river  ana  harbor  act  of  March  3, 1881,  the  additional  sum  of 
$6,000  was  appropriated  for  this  river,  under  which  a  contract  has  been 
made  for  completing  the  work  that  is  now  deemed  most  necessary  for 
its  improvement,  and  is  to  be  applied  to  widening  the  channel  at  the 
lower  part  of  Bar  III  to  a  width  of  about  130  feet,  and  to  opening  a 
channel  to  a  width  of  about  125  feet  through  the  upper  part  of  this  bar, 
the  same  to  be  completed  on  or  before  the  30th  of  September,  1881. 

Jaly  1,  1880,  amount  available $10,000  00 

Amount  appropriated  by  act  approved  March  3,  188i 6, 000  00 

116,000  00 

July  1.  1681,  amount  expended  daring  fiscal  year,  exclusive  of  outstand- 
ing liabilities  July  1,  1880 9,459  6^ 

July  1,  1881,  amount  available 6,540  31 

Amount  (estimated)  reouired  for  completion  of  exlstine  project 9, 000  00 

Amount  that  can  be  prontably  expended  in  fiscal  year  ending  June  30, 188t{ .        9, 000  00 

(See  Appendix  A  7,) 

8.  "  Out^  opposite  Bath,  Maine. — The  project  for  the  improvement  of 
the  channel  at  this  place  was  adopted  in  1870  and  modified  in  1878,  the 
object  being  to  afford  a  navigable  channel  not  less  than  90  feet  in  width 
at  and  near  "upper  hell- gate,''  in  Back  River,  and  of  not  less  than  11 
feet  in  depth  at  mean  low- water  above  the  gate,  and  12  feet  in  depth 
below  it.  The  channel  was  originally  very  crooKed  and  narrow,  and 
much  obstmcted  by  dangerous  sunken  ledges,  the  shoalest  of  which 
had  not  more  than  3  feet  of  water  on  it  at  mean  low- water. 

The  total  amount  expended  to  the  30th  of  June,  1880,  on  the  project 
BOW  being  executed  was  $33,249.71.  whereby  the  channel  above  the 
gate  had  been  opened  to  the  projected  width  (110  feet)  and  depth,  and  in 
tiie  gate  and  below  it  to  a  depth  of  12  feet  at  mean  low- water  for  a  part 
of  its  extent  only. 

Under  the  appropriation  of  $7,000  made  by  the  river  and  harbor  act 
of  June  14, 1880,  a  contract  was  made  for  breaking  up  and  removing 
about  175  cubic  yards  of  the  remaining  sunken  ledges,  the  same  to  be 
completed  during  the  present  season. 

During  the  year  ending  June  30,  1881,  there  has  been  expended, 
including  outstanding  indebtedness,  the  sum  of  $1,901.37  in  partial 
completion  of  said  contract. 

Under  the  appropriation  of  $5,000  made  by  the  river  and  harbor  act 
of  March  3, 1881,  a  contract  has  been  made  for  breaking  up  and  remov- 
ing all  the  remaining  sunken  ledges  in  completion  of  5l  the  work  pro- 
jected for  the  improvement  of  this  channel,  the  same  to  be  completed  on 
or  before  the  30th  of  November,  188L 
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July  1,  1)880,  amount  available 17,250  29 

Amount  appropriated  by  act  approved  March  3, 1881 5, 000  00 

»12,250  29 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outatanding  liabilities  July  1,  1880 1,551  37 

Julyl,  1881,  outstanding  liabilities 350  00 

1,901  37 

Julyl,  1881,  amount  available •    10,348  92 

^See  Appendix  A  8.) 

9.  Portland  Harbor,  Maine. — The  project  for  the  improvement  of  this 
harbor  by  building  a  breakwater  on  Stanford's  Ledge  was  adopted  in 
1833-'36.  and  was  modified  in  1866, 1872  and  1881  as  to  the  plan  for  the 
completion  of  the  breakwater  and  the  improvement  of  the  harbor  by 
-dredging.  The  amount  expended  thereon  up  to  the  close  of  the  fiscal 
year  ending  June  30^  1880,  was  $250,000,  by  which  the  following  work 
had  been  done,  to  wit : 

1.  The  breakwater  extended  and  completed  for  a  total  length  of  2,005 
feet,  including  the  granite  pier,  25  feet  in  diameter,  at  its  outer  extrem- 
ity. 

2.  A  channel  dredged  through  the  Middle  Ground  Bar  to  a  width  of 
500  feet  and  to  a  depth  of  20  to  22  feet  at  mean  low-water,  on  the  shoal- 
est  part  of  which  there  was  originally  but  16  feet  at  mean  low- water. 

3.  The  area  in  front  of  the  Grand  Trunk  Railway  wharves  dredged  to 
a  depth  of  20  feet  at  mean  low- water,  and  all  that  in  front  of  the  Har- 
bor Commissioner's  Line,  from  Atlantic  Wharf  up  to  Merrill's  Wharfl  to 
a  depth  of  16  feet,  where  before,  on  its  shoalestpart,  there  wasbut  4  feet 
of  water  at  mean  low-water. 

4.  The  channel  in  Back  Bay,  from  Tukey.'s  Bridge  up  to  the  stone- 
shed  wharves,  dredged  to  a  width  of  not  less  than  100  feet  and  for  a 
depth  of  8  feet,  where  before,  on  its  shoalest  part,  there  was  but  2  feet  of 
water  at  mean  low-water. 

5.  Sunken  rocks  and  a  wreck  removed  from  the  harbor. 

During  the  fiscal  year  ending  June  30,  1881,  the  additional  sum  of 
^13,209.31  has  been  expended,  whereby  the  dredging  in  front  of  the 
Harbor  Commissioner's  Line  has  been  continued  to  a  depth  of  16  feet  at 
mean  low- water  up  to  near  Brown's  wharf,  and  in  front  of  Atlantic 
Wharf  to  a  depth  of  21  feet  at  mean  low- water,  and  the  removal  of  the 
"  Middle  Ground,"  in  the  lower  part  of  the  harbor  to  a  depth  of  21  feet 
at  mean  low-water,  has  been  commenced. 

There  is  now  available  for  this  harbor  $46,700.69  which  is  to  be  ap- 
plied under  a  contract  therefor,  to  continuing  the  removal  of  the  "Mid- 
^dle  Ground"  to  a  depth  of  21  feet  at  mean  low- water,  for  a  width  of 
about  400  feet  whicli  will  probably  be  completed  before  the  close  of  the 
2)resent  season. 

The  amount  that  can  be  profitably  exi>ended  during  the  fiscal  year 
ending  June  30, 1883,  is  $110,000  which,  if  appropriated,  it  is  proposed 
to  apply  to  completing  the  removal  of  the  "  Middle  Ground  "  to  a  depth 
of  21  feet  at  mean  low- water,  up  to  the  Harbor  Commissioner's  Line,  be- 
ing all  that  is  now  projected  for  completing  the  improvement  of  this 
harbor. 

By  the  removal  of  this  "  Middle  Ground,"  as  projected,  greatly  increased 
facilities  which  have  now  become  necessary,  would  be  afforded  the  num- 
erous ocean  steamers  as  well  as  other  large  class  vessels  which  visit 
this  port,  in  approaching  and  entering  the  present  and  projected  docks, 
as  well  as  in  affording  more  capacious  and  suitable  anchorage  ground. 
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July  1,  1880,  amount  available $40,000  00 

Amount  appropriated  by  act  approved  Marcb  3, 1881 20, 000  00 

160,000  oa 

July  1,  1881,  amount  expended  during  fiacal  year,  exclusive  of 

outstanding  liabilities  July  1, 1880 12,967  50 

July  1,  1881,  outstanding  liabilities 331  81 

13,299  31 

July  1,  1881,  amount  available 46,700  69 

Amount  (estimated)  required  for  completion  of  existing  project 110, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  110, 000  00 

(See  Appendix  A  9.) 

10.  BichmoncPs  Island  Harbor^  Maine. — The  project  adopted  for  the 
improvement  of  this  harbor  was  adopted  in  1872,  the  object  being  to 
afford  a  harbor  of  refuge  by  means  of  a  rabble  stone  breakwater  aboat 
2,000  feet  in  length  which  connects  the  island  with  the  main  land. 

The  total  amount  expended  thereon  up  to  the  clos6  of  the  fiscal  year 
ending  June  30, 1881,  was  $106,907.18,  whereby  the  breakwater  has  been 
built  to  the  projected  length  nearly  in  completion  of  same. 

The  amount  now  available  is  to  be  applied  under  a  contract  made 
therefor,  to  the  completion  of  this  work  to  the  projected  height,  so  that 
no  further  appropriation  is  asked  therefor. 

July  1,  1880,  amount  available |3,(l00  00 

Amount  appropriated  by  act  approved  March  3, 1881 3, 000  00 

|6, 000  00 

July  1, 1881,  amount  expended  daring  fiscal  year,  exclusive  of  outstanding 
liabiUties  July  1,  1880 2,907  18 

July  1,  1881,  amount  available 3,092  82* 

(See  Appendix  A 10.) 

11,  KennebunTc  River ^  Maine, — ^The  project  originally  adopted  for  the 
improvement  of  this  river,  consisted  in  the  erection,  in  1829-'52,  of  twa 
granite  piers  at  its  mouth,  to  afford  a  permanent  entrance  to  the  river, 
and  of  a  wharf  a  short  distance  above  for  the  security  of  vessels  when 
detained  by  tides  and  storms.  With  the  appropriations  made  in  1870 
and  1871,  aggregating  $10,000,  these  piers  were  extended  and  repaired 
and  the  wha^  above  was  also  repaired.  This  project  was  modified  in 
1876,  the  object  being  to  afford  a  channel  of  navigable  width  from  the 
mouth  of  the  river  up  to  Kennebunkport,  a  distance  of  about  1  mile, 
and  of  not  less  than  4  feet  in  depth  at  mean  low- water,  or  13  feet  at 
mean  high- water.  \ 

The  amount  expended  from  1870  to  June  30, 1880,  is  $15,074.83,  and 
has  resulted,  in  addition  to  the  extension  and  repairs  of  the  piers  and 
wharf,  in  the  partial  improvement  of  the  channel  as  projected. 

During  the  fiscal  year  ending  June  30, 1881^  the  sum  of  $3,929.81  was 
expended  on  this  work,  which  has  resulted  in  the  completion  of  the 
channel  as  projected,  and  in  some  repairs  on  the  Government  Wharf. 
The  amount  now  available  is  to  be  applied  to  completing  the  repairs  of 
the  wharf  and  piers,  which  will  be  sufficient  for  that  purpose,  so  that  no 
further  appropriation  is  required  for  this  river. 

July  1,  1880,  amount  available $3,925  17 

Amount  appropriated  by  act  approved  March  3,  1881 2, 000  00 

$5,925  17 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1, 1880 3,929  81 

July  1,  1881,  amount  available 1,995  36 

(See  Appendix  A  11.) 
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12.  Winnipiseogee  Lalce,  Kew  Hampshire. — ^The  project  for  the  im- 
provement of  this  lake  was  adopted  in  1879,  the  object  being  to  afford 
at  its  outlet  into  Long  Bay,  a  channel  50  feet  in  width  and  not  less  than 
5  feet  in  depth  in  the  lowest  known  stage  of  the  water,  the  estimated 
cost  of  which  was  $7^500. 

For  completing  this  improvement  the  following  sums  have  been  ap- 
propriated by  Congress,  viz: 

By  the  river  and  harbor  act  of  Jane  14,  1880 ^,000 

By  the  river  and  harbor  act  of  March  3,  1881 2,500 

Total 7,500 

Under  these  appropriations  contracts  have  been  made  for  the  com- 
pletion of  the  proposed  improvement,  on  or  before  the  close  of  the  present 
season,  some  progress  having  been  made  thereon  during  the  fiscal  year 
ending  June  30^  1881. 

July  1,  1880,  amount  available f5,000  00 

Amount  appropriated  by  act  approved  March  3, 1881 %  500  00 

17,500  00 

July  1. 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstand- 
ing liabilities  July  1,  1880 104  35 

July  1,  1881,  amount  available  7,395  65 

(See  Appendix  A  12.) 

13.  Lamprey  River ^  New  Hampshire. — The  project  for  the  improvement 
of  this  river  was  adopted  in  1874,  the  object  being  to  afford  a  channel 
of  navigable  width  and  not  less  than  11  feet  in  depth  at  mean  high-water 
from  its  mouth  to  the  head  of  tide- water  at  New  Market,  a  distance  of 
aboat  2^  miles. 

The  natural  channel  is,  in  places,  narrow  and  crooked,  and  much  ob- 
structed by  sunken  rocks  and  shoals,  with  not  more  than  9  feet  of  water 
ui)on  them  at  mean  high-water. 

By  the  river  and  harbor  act  of  March  3, 1881,  the  sum  of  $10,000  was 
appropriated  for  the  improvement  of  this  river,  which  is  to  be  applied 
to  the  removal,  in  part,  of  the  sunken  rocks,  arrangements  ha\ing  been 
made  to  commence  operations  at  once. 

Should  the  sum  of  $14,000  asked  for,  for  the  fiscal  year  ending  June 
30, 1883,  be  appropriated,  it  is  proposed  to  apply  it  to  completing  the 
removal  of  all  the  shoals  and  obstructions  estimated  for  in  the  original 
project,  whereby  a  safe,  navigable  channel  will  be  made  up  to  the  head 
of  navigation  at  the  wharves  of  New  Market. 

Amount  appropriated  by  act  approved  March.3, 1881 $10, 000  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusiye  of  outstanding 
liabiUtiee  July  1, 1880 .• 8  75 

July  1, 1881,  amount  available 9,991  25 

Amount  (estimated)  required  for  completion  of  existing  project 14, 000  00 

Amount  that  can  be  prontably  exx)ended  in  fiscal  year  ending  June  30, 1883 .     14 ,  000  00 

(See  Appendix  A  13.) 

14.  Exeter  River ^  Ifew  Hampshire, — The  project  for  the  improvement 
of  this  riv^  was  adopted  in  1880,  the  object  being  to  aflt'ord  a  channel  of 
navigable  width  from  themouth  of  theriver  up  to  the  headof  tide-water 
at  Exeter,  N.  H.,  and  of  not  less  than  10  to  12  feet  in  depth  at  mean 
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bigh- water.  The  natural  channel  is  narrow-  and  crooked  and  obstracted 
by  snnken  rocks,  and  in  its  shoalest  part  in  Exeter  it  has  not  more  than 
7^  feet  of  water  at  mean  high- water. 

The  following  approprip^tions  have  been  made  by  Congress  for  complet- 
ing all  the  work  projected  for  the  improvement  of  this  river,  to  wit: 

By  theriver  and  harbor  act  of  June  14,  1880 $20,000 

By  the  river  and  harbor  act  of  March  3,  1881 15,000 

Total - 35,000 

The  amount  expended  thereon  daring  the  fiscal  year  ending  Jane  30, 
1881  (inclading  outstanding  liabilities),  is  93,026.92,  which  has  resulted 
in  the  removal  of  nearly  all  the  sonken  rocks  from  the  channel  whereby 
its  navigation  has  been  very  much  improved  throughout.  A  contract 
has  also  been  made  for  completing  all  the  projected  dredging  during  the 
present  season,  of  which  a  portion  has  been  done  above  Fernald's  wharf, 
80  that  no  further  appropriation  will  be  required  therefor. 

July  1,  1880,  amount  available $20,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 15, 000  00 

$35,000  00 

July  If  1881,  amoimt  expended  during  fiscal  year,  exclusive  of 

outetandlng  liabilities  July  1, 1880 2,072  92 

July  1, 1881,  outstanding  liabilities 954  00 

3,  02d  92 

July  1,  1881,  amount  available 31,973  08 

(See  appendix  A  14.) 

15.  Portsmouth  Harbor^  New  Hampshire. — The  project  for  the  improve- 
ment of  this  harbor  was  adopted  in  1879,  the  object  being : 

1.  To  close  by  means  of  a  ,rubble-stone  breakwater  the  channel  be- 
tween Great  Island  and  Ooat  Island,  so  as  to  prevent  the  strong  cur- 
rent of  flood-tide  from  passing  through  that  channel,  as  by  it  vessels  in 
^oing  up  the  harbor  have  often  been  thrown  upon  Goat  Island  Ledge, 
which  projects  far  into  the  channel,  here  very  narrow. 

2.  The  removal  of  Gangway  Bock  to  a  depth  of  20  feet  at  mean  low- 
water,  or  28  J  feet  at  mean  high- water,  which  lies  in  the  channel  between 
South  Beacon  Shoal  and  the  navy-yard,  the  shoalest  part  of  which  has 
now  but  12  feet  of  water  on  it  at  mean  low- water,  and  9.7  feet  at  extreme 
low- water  of  spring  tides. 

3.  The  removal,  in  part,  of  the  ledge  at  the  southwestern  point  of  Badg- 
er's Island,  upon  wMch  vessels  are  liable  to  be,  and  often  have  been, 
thrown,  in  coming  down  the  harbor  on  the  ebb-tide. 

The  total  amount  expended  to  June  30, 1880,  on  the  project  being  exe- 
cuted is  $9,988.54,  which  resulted  in  nearly  completing  the  breakwater 
between  Great  Island  and  Goat  Island. 

The  amount  expended  (including  outstanding  indebtedness),  during 
the  fiscal  year  ending  June  30, 1881,  is  $4,601.61,  which  has  resulted  in 
the  completion  of  the  breakwater  between  Great  Island  and  Goat  Island 
and  in  the  removal,  in  part,  of  Gangway  Bock. 

The  amount  now  available  for  this  harbor  is  to  be  applied  to  the  re- 
moval, in  part,  of  Gangway  Bock  under  contracts  made  and  to  be  made 
therefor. 

TUe  amount  of  $55,000,  if  appropriated,  can  be  profitably  expended 
during  the  fiscal  year  ending  June  30, 1883,  in  the  completion  of  the  re- 
moval of  Gangway  Bock  to  the  depth  projected. 
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July  1,  1880,  amount  available,  .., $25,011  46 

Amount  appropriated  by  act  approved  March  3,  1881, 20, 000  00 

$46,  Oil  46 

July  If  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,1880 4,322  61 

July  1,  1881,  outstanding  liabilities 279  00 

4,601  61 

July  1,  1881,  amount  available    40,409  8S 

Amount  (estimated)  required  for  , completion  of  existing  project 95,000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    55, 000  00 

(See  Appendix  A  15.) 

16.  Newburyport  Harbor ^  Massachusetts, — The  project  for  the  improve- 
ment of  this  harbor  (at  its  entrance)  was  adopted  in  1880,  after  a  special 
survey,  the  object  being  to  make  a  permanent  channel  of  sufficient 
width  and  depth  to  enable  vessels  drawing  13  feet  of  water  to  enter  it 
in  safety  at  all  times  of  tides  and  storms.  The  project  consists  of  two 
converging  rubble-stone  jetties  built  out  from  the  shores  north  and  south 
of  the  entrance  (the  northern  with  a  length  of  2,910  feet  and  the  south- 
em  of  1,500  feet),  so  as  to  have  between  their  outer  ends  an  entrance 
about  1,000  feet  in  width  and  not  less  than  17  feet  in  depth  at  mean 
low- water,  or  24J  feet  at  mean  high-water. 

The  present  estimated  cost  of  the  northern  jetty  is $250,000 

And  of  the  southern  jetty 115, 000 

Total 365,000 

Under  the  appropriations  made  therefor  by  the  river  and  harbor  acta 
of  June  14,  1880,  and  March  3,  1881,  aggregating  $90,000,  a  contract 
has  been  made  for  furnishing  and  placing  in  the  northern  jetty,  at  and 
near  its  shore  end,  60,000  tons,  more  or  less,  of  rubble-stone  at  $1.32 
per  ton  of  2,240  pounds,  the  contract  to  be  completed  in  June,  1882. 

During  the  fiscal  year  ending  June  30, 1883,  the  sum  of  $100,000  could 
be  profitably  expended  on  the  northern  jetty. 

July  1, 1880,  amount  available ^,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 40, 000  00 

$90,000  00 

July  1.  1881  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 2,585  82 

July  1,  1881  amount  available 87,414  18 

Amount  (estimated)  required  for  completion  of  existing  project 275, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30,1883.  100, 000  00 

(See  Appendix  A  16.) 

17.  Merrimac  River ^  Massachusetts. — ^The  present  project  for  the  im- 
provement of  this  river  was  adopted  in  1870,  and  modified  in  1874 ;  the 
object  being  to  afford  a  channel  of  navigable  width,  with  a  depth  of  not 
less  than  9  feet  at  mean  low-wat«r  (or  about  16 J  feet  mean  high- water) 
from  its  mouth  at  the  outlet  of  Newburyport  Harbor  up  to  Deer  Island 
Bridge,  a  distance  of  about  5  miles ;  and  thence  up  to  Haverhill  Bridge 
(an  additional  distance  of  12J  miles),  a  depth  of  12  feet  at  ordinary  ^t^A- 
water,  the  rise  and  fall  of  tides  varying  jfrom  7 J  feet  to  4  feet ;  and  thence 
up  to  the  head  of  the  "Upper  Palls''  (an  additional  distance  of  4  miles), 
a  depth  of  not  less  than  4|  feet  in  the  ordinary  stages  of  the  river  with 
tJie  mill- water  at  Lawrence  running;  the  rise  and  fall  of  tbe  tide  vary- 
ing from  4  feet  at  Haverhill  to  0  at  the  foot  of  the  "Upper  Falls." 
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The  natural  channel  of  this  river  was  very  narrow  and  crooked  in 
several  places,  and  much  obstracted  by  sunken  ledges,  bowlders,  and 
shoals;  and  especially  at  "the  falls,'' portions  of  which  were  covered 
with  bowlders  and  ledges  more  or  less  bare,  and  impassable  for  any  ves* 
sels  or  scows ;  whilst  in  Newburyport  Harbor  the  channel  was  obstructed 
by  numerous  sunken  ledges,  crib-work  piers  and  wrecks,  seriously  en- 
dangering navigation. 

The  amount  expended  for  the  improvement  of  this  river  up  to  the 
30th  of  June,  1880,  was  $132,557.95,  and  the  work  done  for  its  improve- 
ment consisted  in  opening  the  channel  above  Haverhill  and  through 
"  the  falls''  to  the  projected  width  and  depth,  in  places  where  absolutely 
necessary  to  make  its  navigation  practicable;  also,  in  dredging  at  Haver- 
hill between  the  bridges,  and  at  Silsby's  Island  Shoals,  as  well  as  at 
Currier's  Shoal  (about  4  miles  below  Haverhill),  and  at  Eock's  Bridge 
(6|  mHes  below  Haverhill),  including  the  removal  of  a  large  number  of 
dangerous  sunken  rocks  at  and  near  Bock's  Bridge  and  the  head  of 
SUsby's  Island  j  also,  in  Newburyport  Harbor  in  the  partial  removal  of 
Gangway  Bock  and  Korth  Bocks,  and  in  the  removal  of  a  sunken  wreck. 

Daring  the  fiscal  year  ending  June  30, 1881,  the  sum  of  $15,469.62 
has  been  expended  in  the  improvement  of  this  river,  and  has  resulted 
in  obtaining  a  channel  of  increased  width  and  depth  at "  the  falls  "  above 
Haverhill,  and  near  Bock's  Bridge,  by  dredging  and  by  removing  sunken 
rocks;  also, in  the  removal  of  numerous  sunken  crib- work  piers  and 
ledges,  and  a  wreck  in  tiie  harbor  of  Newburyport,  which  have  hitherto 
greatly  endangered  navigation. 

The  amount  of  $18,000,  if  appropriated,  could  be  profitably  expended 
in  the  removal  of  all  the  remaining  sunken  rocks  and  ledges  in  New- 
buryport  Harbor,  at  Bock's  Bridge,  and  in  "the  falls"  above  Haverhill, 
in  completion  of  all  the  work  now  projected  for  the  improvement  of  this 
river. 

Jnly  1,1880,  amount  available $15,442  05 

Amount  appropriated  by  act  approved  March  3, 1881 $  9, 000  00 

$24,442  05 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstandiug 

liabilities  July  1,  1880 15,469  62 

Jnly  1,  1881,  amount  available 8,972  53 

Amount  (estimated)  required  for  completion  of  existing  project 18, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     18,000  00 

(See  Appendix  A  17.)  • 

18.  Boston  Harbor  J  Massaehmetts. — In  1866  a  project  was  adopted  for 
the  improvement  of  this  harbor,  which  has  since  been  executed  and  mod- 
ified as  the  interests  of  the  harbor  demanded.  The  objects  of  the  im- 
provement have  been  and  are: 

1.  The  preservation  and  protection  by  permanent  sea-walls  of  all  the 
principal  headlands,  which  were  being  rapidly  worn  away  by  tides  and 
storms,  not  only  to  the  serious  detriment  of  the  channel,  but  also  to  that 
of  navigation  in  the  loss  of  guide-marks  for  sailing  directions. 

2.  Widening,  straightening,  and  deepening  the  main  ship-channel  by 
dredging  and  the  removal  of  dangerous  sunken  rocks,  so  as  to  have  a 
channel  of  not  less  than  600  feet  in  width  and  23  feet  in  depth  at  mean 
low-water,  and  the  removal  of  the  sunken  rocks  and  shoals  in  other  parts 
of  the  harbor  and  in  Broad  Sound. 

3.  Widening  and  deepening  the  channel  in  Hingham  Harbor  by 
dredging  and  removing  sunken  ledges  to  a  width  of  not  less  than  100 
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feet  and  a  depth  of  8  feet  at  mean  low-water,  ia  the  shoalest  part  of 
which  there  was  not  more  than  3  to  5  feet  of  water  at  mean  low-water. 

4.  Opening  a  channel  at  the  mouth  of  Mystic  Biver,  in  the  apper 
harbor,  to  a  width  of  300  feet  and  a  depth  of  23  feet  at  mean  low- water, 
in  the  shoalest  part  of  which  there  was  before  not  more  than  16  feet  at 
mean  low-water. 

5.  Opening  a  navigable  channel  from  the  mouth  of  Charles  Elver,  in 
the  upper  harbor,  up  to  the  head  of  tide-water  at  Watertown. 

6.  Improving  the  channel  leading  from  the  harbor  to  Nantasket 
Beach,  so  as  to  have  for  a  width  of  not  less  than  100  feet  a  depth  of  9^ 
feet  at  mean  low- water. 

The  total  amount  expended  to  June  30, 1880,  on  the  projects  executed 
since  1866,  was  $1,257,565.08,  by  which  the  following  work  has  been 
done: 

Sea-walls  built  at  Point  Allerton,  Great  Brewster  Island,  Lovell's 
Island  (north  and  southeast  heads),  Gallop's  Island,  and  Long  Island 
(north  head),  and  those  on  Deer  Island  repaired. 

Sunken  rooks  broken  up  and  removed,  including  Kelly's  Book  and  all 
the  known  ledges  near  it.  Tower  Bock,  Corwin  Bock,  the  ledges  recently 
discovered  at  the  west  end  of  Great  Brewster  Spit  and  between  there 
smd  George's  Island,  all  in  the  main  ship-channel  at  ^'  the  Narrows,"  to  a 
depth  of  23  feet  at  mean  low- water;  also  to  the  same  depth  the  sunken 
ledges  and  bowlders  recently  discovered  in  the  main  ship-channel  at 
the  Upper  Middle;  also  Barrel  Bock,  in  Broad  Sound,  and  State  and  ' 
Palmyra  rocks  at  the  Lower  Middle. 

Dredging  in  the  main  ship-channel  at  the  west  end  of  Great  Brewster 
8pit,  at  the  southeast  and  southwest  points  of  Lovell's  Island,  and 
^^Cape  God  Shoal,"  at  the  Upper  Middle,  and  Manof-War  Shoals^  in 
completion  of  the  same :  some  progress  made  in  the  projected  dredging 
at  Anchorage,  Lower  Middle,  and  Mystic  Biver  shoals;  and  the  improve- 
ments in  Hingham  Harbor  and  at  Nash's  Bock  Shoal  completed. 

The  locations  of  all  these  improvements  are  shown  on  the  sketch  of 
Boston  Harbor  which  accompanied  the  last  annual  report. 

During  the  fiscal  year  ending  June  30, 1881,  the  sum  of  $61,461.70 
(including  outstanding  liabilities)  was  expended  for  the  improvement 
of  this  harbor,  whereby  the  channel  at  Anchorage  Shoal  has  been 
opened  for  an  additional  width  of  110  feet,  making  a  total  width  of  660 
feet  for  a  depth  of  23  feet  at  mean  low- water,  and  the  channel  at  Mys- 
tic Biver  for  an  additional  average  width  of  not  less  than  125  feet, 
making  a  total  average  width  of  about  250  feet,  for  a  depth  of  23  feet 
at  mean  low- water ;  and  the  channel  of  Charles  Biver  near  its  mouth 
(below  Brookline  Bridge)  has  been  opened  to  a  depth  of  7  feet  at  me^i 
low- water,  and  for  a  width  of  200  feet  for  a  length  of  about  2,600  feet; 
and  the  channel  leading  to  !Nantasket  Beach  for  a  width  of  about  70 
feet  and  to  a  depth  of  9^  feet  at  mean  low- water;  the  mean  rise  and  fall 
of  the  tides  in  all  these  places  being  about  10  feet. 

Under  the  appropriation  of  $100,000  made  by  the  river  and  harbor 
act  of  March  3,  1881,  contracts  have  been  made  for  completing  the 
Mystic  Biver  channel  and  the  Charles  Biver  channel  as  far  up  as  Mar- 
ket street  Bridge ;  and  contracts  are  to  be  made  for  completing  all  the 
dredging  projected  for  Anchorage  Shoal,  and,  in  part,  that  for  the  Nan- 
tasket  Beach  channels. 

Should  the  sum  of  $96,500  asked  for  be  appropriated  for  the  fiscal 
year  ending  June  30, 1883,  it  is  proposed  to  apply  it  to  the  completion 
of  the  improvement  of  the  channel  of  Charles  Biver  up  to  Watertown, 
and  of  the  Nantasket  Beach  channel,  as  well  as  all  the  work  now  con- 
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templated  for  the  improvement  of  Boston  Harbor,  no  further  appropri- 
ation being  required  for  the  Mystic  River  channel. 

Jaly  1, 1880,  amount  available 1 |91,698  92 

Amount  appropriated  by  act  approved  March  3,  1881 iOO,  000  00 

J191,698  92 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive 

of  outstanding  liabilities  July  1,  l(So 57, 014  03 

July  1,  1881,  outstanding  liabilities 4, 447  67 

61,46170 

July  1, 1881,  amount  available 130,237  22 

Amount  (estimated)  required  for  completion  of  existing  project $96, 500  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .      96, 500  00 

(See  Appendix  A  18.) 

19.  ScituaU  Harbor^  Ma^sackusetts.^Th^  project  for  the  improvement 
of  this  harbor  was  adopted  in  1880,  the  object  being  to  make  a  harbor 
of  refuge  for  vessels  caught  in  easterly  storms  off  this  coast  when  unable 
to  find  shelter  elsewhere.    The  project  consists  of— 

1.  Building  of  two  breakwaters  out  from  the  projecting  points  at  the 
entrance  to  this  harbor — that  from  Gedar  Point  on  the  north  side  for  a 
length  of  800  feet,  and  that  from  First  Cliffs  on  the  south  side  for  a 
distance  of  730  feet — to 'be 'located  (as  shown  on  the  accompanying 
sketch)  so  as  to  protect  the  harbor  from  all  winds  from  the  eastward ; 
and, 

2.  Dredging  the  harbor  inside  the  breakwaters,  as  well  as  the  chan« 
nel  leading  up  to  it,  to  depths  varying  from  10  to  16  feet  at  mean  low- 
water,  the  mean  rise  and  fall  of  the  tides  being  10  feet. 

The  estimated  cost  of  this  improvement  is  as  follows,  to  wit : 

1.  For  the  northern  breakwater $44,000 

2.  For  the  southeni  breakwater 46,000 

3.  For  dredging  the  harbor 190,003 

Total 280,000 

By  the  river  and  harbor  acts  of  June  14, 1880,  and  March  3, 1881,  the 
aggregate  sum  of  $17,500  was  appropriated  for  this  harbor,  under  which 
a  contract  has  been  made  for  10,000  tons  of  rubble-stone  to  be  placed  in 
the  northern  breakwater. 

The  officer  in  charge  asks  that  the  sum  of  $100,000  be  appropriated 
for  the  fiscal  year  ending  June  30, 1883,  and  proposes  to  apply  it  to  the 
partial  completion  of  the  two  breakwaters,  and  to  opening  an  entrance 
channel  between  them  into  the  inner  harbor.  This  sum  is  reduced  to 
$30,000  in  this  office. 

July  1, 1880,  amount  available $7,500  00 

Amount  appropriated  by  act  approved  March  3,  1881 10, 000  00 

$17,500  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1, 1880 ,  220  06 

July  1,  1881,  amount  available 17,279  94 

Amount  (estimated)  required  for  completion  of  existing  project 262, 500  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  30, 000  00 

(See  Appendix  A  19.) 

20.  Plymouth  Harbor j  Mmaaohusetts. — The  present  project  for  the  im- 
provement of  this  harbor  was  adopted  in  1866  and  modified  in  1875,  the 
object  being — 

1.  The  protection  and  preservation  of  Long  Beach  upon  the  existence 
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of  which  the  harbor  depends  for  its  only  shelter  from  easterly  storms; 
and 

2.  Opening  a  channel  100  feet  in  width  and  of  not  less  than  6  feet  in 
depth  at  mean  low-water  (or  16  feet  at  mean  high-water)  from  the 
Middle  Grpnnd  up  to  Long  Wharf,  and  thence  to  the  mouth  of  Town 
Brook,  150  feet  in  width  with  a  depth  of  8  feet  at  mean  low- water.  The 
natural  channel  was  very  narrow  and  crooked  with  not  more  than  i  foot 
in  depth  at  mean  low-water  in  its  shoalest  part. 

The  total  amount  expended  from  1866  to  the  30th  of  June,  1880^  on 
the  project  being  executed  was  $61,271.15,  and  resulted  in  the  comple- 
tion of  the  works  projected  for  the  protection  and  preservation  of  Long 
Beach,  and  in  a  channel  50  feet  in  width  from  the  Middle  Ground  up  to 
Long  Wharf. 

The  amount  expended  thereon  during  the  fiscal  year  ending  June  30, 
1881,  including  outstanding  liabilities,  is  $8,609.15,  which  has  resulted 
in  the  completion  of  the  main  channel  leading  from  the  Middle  Ground 
up  to  the  wharves  of  Plymouth,  to  its  full  width  of  100  feet,  and  in  the 
commencement  of  the  8-foot  channel  in  front  of  the  wharves. 

Under  the  appropriation  of  $10,000  made  by  the  river  and  harbor  act 
of  March  3, 1881,  a  contract  has  been  made  for  completing  on  the  31st 
of  January,  1882,  all  the  work  projected  for  ^he  improvement  of  this 
harbor. 

The  sum  of  $1,000  asked  for,  for  the  fiscal  year  ending  June  30, 1883, 
it  is  proposed  to  apply,  if  appropriated,  to  such  repairs  as  may  be  re- 
quired on  the  seversJ  works  built  for  the  protection  and  preservation  of 
Long  Beach. 

Julyl,  1880,  amount  availaWe $13,528  85 

Amount  appropriated  by  act  approved  March  3,  1881 10, 000  00 

123,528  85 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 7,114  83 

Julyl,  1881,  outstanding  liabilities 1,494  32 

8,609  15 

July  1, 1881,  amount  available 14,919  70 

Amount  (estimated)  required  for  completion  of  existing  project 1, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .      1, 000  00 

(See  Appendix  A  20.) 

21.  Pravincetown  Harbor^  Massaxahusetts, — ^The  present  project  for  the 
improvement  of  this  harbor  was  adopted  in  1866,  the  object  being  the 
protection  and  preservation  of  Long  Point  and  Beach  Point  and  the  beach 
at  Cove  Section,  and  closing  the  side  channels  at  the  head  of  Lancey's 
»  Harbor,  and  at  East  Harbor  Creek  (at  the  Wading-place),  near  High 
Head. 

The  amount  expended  to  June  30, 1880,  on  the  project  being  executed, 
was  $100,455.67,  and  resulted  in  the  completion  of  all  the  bulkheads, 
jetties,  and  dikes  projected  for  the  above  localities,  with  the  exception 
of  the  stone  bulkhead  on  Long  Point.  All  those  works  are  generally 
in  excellent  condition  and  have  fully  answered  the  purpose  for  which 
they  were  designed. 

During  the  fiscal  year  ending  June  30, 1881,  the  sum  of  $1,125.68  has 
been  expended  in  raising  and  strengthening  the  stone  bulkhead  on 
Long  Point  where  most  necessary. 

By  the  river  and  harbor  act  of  March  3,  1881,  the  sum  of  $5,000  was 
appropriated,  which  is  to  be  applied  to  the  extension  of  the  stone  bulk- 
head on  Long  Point. 
•     The  additioir.il  $5,0:):)  a^kod  for,  f  )r  the  fiscal  year  ending  June  30, 
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1883,  it  is  proposed  to  apply,  if  appropriated,  to  the  completion  of  that 
bulkhead. 

July  1, 1880,  amount  available |1, 112  77 

Amount  appropriated  by  act  approved  March  3,  1881 . . . ; 5, 000  00 

$6, 112  77 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstand- 
ing liabilities  July  1,  1880 1,125  68 

July  1,  1881,  amount  available 4,987  09 

Amount  (estimated)  required  for  completion  of  existing  project, 5, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  enoing  June  30, 1883.    5, 000  00 

(See  Appendix  A  21.) 

EXAMINATIONS  AND  SURVEYS  FOR  I]yiPROVEMENT. 

To  comply  with  provisions  of  the  river  and  harbor  act  of  June  14, 1880, 
Colonel  Thorn  was  charged  with  and  has  completed  the  following,  which 
were  transmitted  to  Congress  and  printed  in  Senate  Ex.  Doc.  ^o.  29, 
Porty-sixth  Congress^  third  session: 

1.  Maiden  Biver^  Massachmetts.    (See  Appendix  A  22.) 

2.  For  improving  Richmond  Harbor j  on  the  Kennebec  River ^  Maine:  (See 
Appendix  A  6.) 

3.  Mouth  of  Narraguagus  River ^  at  MUbridgCj  Maine.  (See  Appendix 
A  23.) 

And  to  comply  with  the  provisions  of  the  river  and  harbor  act  of 
March  3, 1881,  he  has  been  charged  with  and  is  now  engaged  upon  sur- 
veys and  examinations  at  the  following  localities,  the  results  of  which 
will  be  duly  submitted  when  received : 

1.  To  deepen  the  channel  of  the  Earrisecket  River  from  Weston^  8  Point  to 
Freeport  Landing j  in  Freeport,  Maine. 

2.  Harbor  of  Brunswick,  on  the  Androscoggin  River. 

3.  Lynn  Harbor,  Massachusetts. 

4k.  Merrimac  River,  from  Lawrence,  Massachusetts,  to  Manchester^  New 
Hampshire. 

IMPROVEMENT  OF  HARBORS  AND  RIVERS  ON  THE  SOUTHERN  COAST 
OF  IVtASSACHUSETTS  AND  IN  RHODE  ISLAND — ^IMPROVEMENT  OF  CON- 
NECTICUT RIVER. 

Officer  in  charge.  Lieut.  Col.  G.  K.  Warren,  Corps  of  Engineers. 

1.  Hyannis  Harhor,  Massachusetts. — This  harbor  is  on  the  northern 
shore  of  Nantucket  Sound,  and  is  sheltered  by  a  breakwater  1,170  feet 
l(mg.  It  has  a  depth  of  from  9  to  20  feet  at  mean  low- water  and  an  area 
of  about  175  acres.  The  mean  rise  and  fall  of  the  tide  is  about  3.8  feet. 
It  is  accessible  to  vessels  drawing  16  feet  at  time  of  mean  low- water. 
The  breakwater  was  built  in  1828-1837,  at  a  cost  of  $70,931.82.  In  1853 
the  sum  of  $5,000  was  spent  in  repairs.  Although  the  breakwater  has 
sustained  injuries,  it  has  always  afforded  effective  shelter. 

In  1870  repairs  were  again  made  on  it,  and  between  that  time  and 
June  30,  1880,  $42,500  have  been  expended  In  building  up  the  founda- 
tion of  the  work  and  in  removing  a  wreck. 

No  money'was  appropriated  or  expended  during  the  year  ending  June 
30,  1881. 

The  river  and  harbor  act  of  March  3, 1881,  appropriated  $5,000,  which 
will  be  expended  in  completing  the  repairs  to  the  breakwater,  in  accord- 
ance with  the  approved  project  of  1874. 

No  further  appropriation  is  required  to  complete  the  repairs. 

Hyannis  is  a  place  of  summer  resort.  A  branch  of  the  Old  Colony 
Bailroad,  from  Boston,  terminates  here.    Considerable  coal  for  Cape  Cod 
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is  landed  here.  The  harbor's  chief  importance  is  to  general  commerce 
as  a  harbor  of  refuge.  The  number  of  vessels  seeking  shelter  here  in 
1878  was  about  1,400. 

Hyannis  Harbor  is  in  the  Barnstable  collection  district ;  that  place  is  the  nearest 
port  of  entry ;  the  amount  of  revenue  collected  there  during  the  fiscal  year  ending 
June  30,  1881,  is  not  known  at  this  office. 

Amount  appropriated  by  act  approved  March  3, 1881 |5, 000  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

UabiUtiesJuly  1,1880 50  62 

July  1,  1881,  amount  available 4,949  38 

(See  Appendix  B  1.) 

2.  Nantucket  Sarhor^  Massachusetts. — ^Nantucket  Harbor  is  on  the 
north  side  of  the  island  of  Nantucket.  The  depth  in  the  harbor  exceeds 
12  feet  at  mean  low- water,  with  a  mean  rise  of  tide  of  about  3  feet. 

The  shoal  across  the  entrance  has  a  ruling  depth  of  about  6  feet  at 
mean  low-water.  This  shoal  is  about  IJ  miles  in  width  at  the  entrance 
and  extends  for  several  miles  along  the  shore  each  way.  The  channel 
across  it,  or  line  of  best  water,  is  very  crooked  and  frequently  changes  in 
direction,  but  its  limiting  depths  seem  to  have  been  about  the  same  as 
far  back  as  we  have  any  record  of  it. 

In  1829  a  project  for  dredging  a  channel  through  the  shoal  across  the 
entrance  was  adopted,  and  in  the  years  1829, 1831,  and  1832  $44,265  was 
expended  in  carrying  it  out.  No  permanent  improvement  resulted  from 
this  expenditure.  The  dredged  channel  was  nearly  obliterated  by  one 
storm. 

The  present  approved  and  adopted  project  consists  in  extending  rip- 
rap jetties  ^m  the  shore  across  the  bar  to  deep  water  outside.  The 
jetty  on  the  west  side  is  to  be  built  first,  the  other  one  to  be  built  as 
developments  show  its  necessity.  The  first  appropriation  was  $50,000, 
made  June  14, 1880. 

The  work  during  the  fiscal  year  just  ended  has  only  set  the  improve- 
ment going,  and  it  has  not  been  carried  far  enough  to  produce  any  effect* 

During  the  fiscal  year  ending  June  30, 1882,  it  is  expected  that  all  the 
money  available  will  be  expended,  l)ut  no  material  benefits  are  expected 
to  result  in  this  incomplete  state  of  the  work.  These  will  not  be  real- 
ized until  the  whole  is  complete. 

It  is  believed  that  the  mean  low- water  depth  at  the  entrance  can  be 
ultimately  increased  to  12  feet.  In  this  condition  it  will  be  an  available 
harbor  of  refuge  for  vessels  in  distress  navigating  the  contiguous  dan- 
gerous waters.  Any  increase  of  depth  with  permanent  establishment  of 
channel  will  aid  the  communication  with  Nantucket  Island,  which  is 
becoming  an  important  summer  resort. 

Nantucket  is  a  port  of  entry  and  the  center  of  a  coUection  district,  but  "no  transac- 
tions'' relating  to  revenue  are  reported  for  the  fiscal  year  ending  June  30, 1861. 

July  1,  1880,  amount  available |50,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 25, 000  00 

$75,000  OO 

July  1,  1661,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  Julv  1,  1880 7,551  91 

July  1,  1881,  outstanding  liabilities 363  37 

7,915  28 


Julyl,  1881,  amount  available... 67,084  72: 

Amount  (estimated)  reouired  for  completion  of  existing  project 149, 000  00 

Amount  that  can  be  prohtably  expended  in  fiscal  year  endmg  June  30, 1883 .    75, 000  00 

(See  Appendix  B  2.) 
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3.  Wao€p8  Soil  Harbafy  Massachusetta. — The  name  Wood's  HoU  is  her& 
applied  to  the  strait  connecting  the  waters  of  Buzzard's  Bay  and  Vine- 
yard Sound.  It  is  badly  obstructed  by  rocks  and  is  subject  to  very 
strong  currents^  making  dangerous  navigation. 

Estimates  for  several  improvements  were  submitted  in  1873,  varying^ 
in  cost  between  $5,000  and  $446,000. 

In  1878  an  appropriation  of  $15,000  was  made  for  clearing  the  strait 
of  the  rocks  most  in  the  way  of  existing  steamboat  navigation  and  for 
deepening  the  entrance  to  Little  Harbor. 

The  amount  expended  up  to  June  30,  1880,  was  $13,378,  of  which 
about  $4,000  was  expended  in  deepening  the  entrance  to  Little  Wood's 
HoU  Harbor  to  10  feet  at  mean  low-water  for  a  width  of  130  feet.  The 
mean  rise  of  the  tide  is  1.65  feet  in  Little  Harbor.  This  latter  work  was 
mainly  for  the  light-house  depot  located  there,  and  it  enabled  light-ships 
to  enter.  The  work  done  in.  the  strait  relieved  the  navigation  through 
it  of  its  worst  obstructions. 

The  amount  expended  during  the  year  ending  June  30, 1881,  completed 
the  removal  of  the  rocks  in  the  strait,  which  the  existing  steamboat  linea 
desired  removed,  and  the  navigation  is  now  regarded  by  their  managers 
as  safe,  so  that  this  partial  project  is  complete. 

No  additional  appropriation  is  asked  for. 

To  complete  the  entire  improvement  would  still  require  $430,000^ 
which  would  then  make  it  available  for  the  largest  coasting  vessels. 
This  is  not  pressing  at  the  present  time. 

A  detailed  report  of  tidal  observations  accompanies  the  report  of  the 
engineer  in  charge. 

The  benefits  accomplished  are  the  facilitating  of  the  working  of  the 
Light  House  Service  and  rendering  safe  the  transport  of  passengers  be- 
tween the  main  land  and  the  islands  of  Nantucket  and  Martha's  Vine- 
yard. 

Wood's  |HoU  is  in  the  Barnstable  collection  district.  New  Bedford  is  the  neafest 
port  of  entry.  The  amount  of  revenue  collected  at  New  Bedford  in  the  fiscal  year 
ending  June  30,  1881,  was  |23,806.42.  The  amount  of  revenue  collected  in  the  Barn- 
stable collection  district  during  the  fiscal  year  ending  June  30,  1881^  is  not  known  ^t 
this  office. 

July  1,  1880,  amount  available $1,622  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

Uabilities  July  1,  1880 ,.        716  26 

July  1,  1881,  amount  available 905  74 

(See  Appendix  B  3.) 

4.  Wareham  Harbor ^  Massachusetts. — ^This  harbor  is  an  estuary  of  Buz- 
zard's Bay.  It  is  about  13  miles  east  of  the  harbor  of  New  Bedford.  It 
is  from  200  feet  in  width  in  the  upper  part  to  more  than  one-half  mile  in 
width  in  the  lower  part,  and  is  separated  from  Buzzard's  Bay  by  Long^ 
Beach,  with  a  channel  600  feet  wide  to  the  west  of  it. 

Before  any  improvement  was  made,  the  ruling  depth  in  the  harbor 
was  about  7  feet  at  mean  low-water  in  a  narrow  and  very  crooked  chan- 
nel.   The  mean  rise  of  the  tide  is  4  feet. 

The  original  project  adopted  in  1871  was  to  straighten  the  channeL 
widen  it  to  100  feet  in  the  upper  and  to  300  feet  in  the  lower  part,  and 
deepen  it  to  9  feet  at  mean  low- water.  It  was  modified  so  as  to  increase 
the  depth  of  channel  in  the  lower  part  to  10  feet  at  mean  low- water.  It 
was  completed  in  1876.  The  amount  expended  prior  to  June  30, 1880, 
was  $40,000. 

This  improvement  allowed  coasters  of  13  feet  draught  to  reach  the 
wharfs  at  high- water  without  the  aid  of  steam-tugs. 

A  plan  with  estimate  of  $44,050  for  further  improvement  was  trans* 
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mitted  to  Congress  at  its  last  session,  to  comply  with  requirements  of 
the  river  and  harbor  act  of  June  14, 1880  (see  Appendix  B  4),  and  the 
appropriation  of  $10,000  of  March  3, 1881,  will  be  expended  during  the 
fiscal  year  ending  June  30,  1882,  in  accordance  with  that  plan  in  pro- 
tecting Long  Beach  and  dredging  near  Wareham.  It  is  expectM  with 
this  to  restore  the  depth  at  the  shoalplaces  and  allow  the  13'foot  draught 
at  high-water  to  be  carried  to  Wareham,  leaving  the  widening  to  the 
future. 

The  plan  of  improvement  cannot  be  regarded  as  a  permanent  one, 
but  will  have  occasionally  to  be  repeated,  as  natural  causes  fill  up  the 
artificial  channels. 

Wareham  is  among  the  places  earliest  engaged  in  fabrication  of  iron, 
which  still  forms  the  principal  business. 

It  is  a  port  of  delivery,  is  in  the  New  Bedford  collection  district,  and  New  "Bedford 
is  the  nearest  port  of  entry.  The  amount  of  revenue  collected  during  the  fiscal  year 
ending  June  30,  1881,  was  $23,806.42. 

Amount  appropriated  hy  act  approved  March  3,  1881 $10, 000  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabiUties  July  1,  1880 113  19 

July  1,  1881,  amount  available 9,886  81 

Amount  (estimated)  required  for  completion  of  existing  project 34, 0^  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    20, 000  00 

(See  Appendix  B  4.) 

5.  Taunton  River ^  Massachusetts. — This  river  rises  in  Norfolk  County, 
Massachusetts,  and  empties  into  Mount  Hope  Bay,  a  name  given  to  that 
part  of  Narragansett  Bay  lying  mainly  in  Massachusetts.  Taunton  Eiver 
is  about  44  miles  in  length,  measured  along  its  course. 

The  condition  of  the  river,  before  its  improvement  was  commenced,- 
was  as  follows:  Beginning  at  the  mouth  near  the  city  of  Fall  River  for 
6  miles  to  Somerset,  it  had  sufficient  width  and  depth  for  the  largest 
coasting  vessels.  At  Somerset  it  is  crossed  by  a  railroad  bridge  witJi 
two  very  narrow  draw  openings.  Thence  to  Dighton,  a  distance  of  2 
miles,  the  rulftig  depth  was  about  11  feet  at  mean  high- water.  From 
Dighton  to  Berkeley  Bridge,  about  1  mile,  the  channel- way  was  narrow 
and  obstructed  by  bowlders,  with  a  depth  of  not  more  than  7^  or  8  feet 
at  mean  high- water.  Berkeley  Bridge  has  but  one  available  draw-open- 
ing; this  is  50  feet  wide.  From  Berkely  Bridge  to  Weir,  a  distance  of 
5  miles,  the  channel  depth  was  not  in  places  more  than  5  feet  at  mean 
high-water.  A  vessel  of  30  tons^  burthen  was  as  large  as  could  go  up 
to  Weir.     Just  above  Weir  a  bridge,  without  a  draw,  crosses  the  river. 

In  1870  an  appropriation  was  made  by  Congress  to  increase  the  depth 
by  dredging  to  4J  feet  at  mean  low- water,  with  the  expectation  that  at 
high-water  the  depth  would  be  9  feet.  Tliis  was  based  upon  the  rise  of 
tide  of  5J  feet  as  determined  at  Dighton.  In  1872  observations  were 
made  for  rise  of  tide  at  various  points  on  the  river  from  Dighton  to  Weir. 
From  these  observations  it  was  found  that  the  rise  of  tide  decreased  from 
5i  feet  at  Dighton,  to  3.4  feet  at  Weir.  This  difference  in  the  rise  of 
tide  necessitated  increased  dredging  in  the  upper  part  of  the  river  to 
secure  the  desired  navigable  depth  of  9  feet  at  mean  high-water.  The 
first  project  was  completed  in  the  fiscal  year  ending  June  30, 1880.  In 
1880  Congress  made  an  appropriation  of  $17,500  to  increase  the  depth 
from  9  feet  to  11  feet  at  mean  high- water. 

Amount  expended  to  June  30,  1880,  was  $63,000.  The  river  had  at 
that  time  a  navigable  depth  of  10  feet  at  mean  high-water  from  Dighton 
to  Berkeley  Bridge,  and  thence  to  Weir  9  feet,  with  a  channel  width  of 
60  feet  in  its  narrowest  parts. 
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There  was  expended  daring  tbe  fiscal  year  ending  Jnne  30,  1881, 
$7,925.68  in  dredging  a  channel  11  feet  deep  at  mean  high -water,  from 
the  bridge  at  Weir  down  river  to  "John  R.'s"  Shoal,  a  distance  of  aboat 
half  a  mile.  This  increased  depth  is  not  available  in  bringing  in  vessels 
of  increased  draught,  but  it  gives  loaded  vessels  a  greater  depth  to  lie 
in,  so  that  they  are  less  liable  to  injury  from  grounding  while  waiting 
to  be  unloaded. 

The  amount  remaining  on  hand  of  the  appropriation  made  by  act  of 
June  14,  1880,  and  the  appropriation  of  $25,000  made  by  act  of  March 
3, 18S1,  will  probably  be  expended  during  the  fiscal  year  ending  June 
30, 1882. 

This  will  complete  about  one-half  of  the  present  adopted  project,  from 
the  upper  end  down  river.  It  will  not  be  available  for  commerce  until 
the  channel  is  completed. 

The  estimated  cost  of  completing  the  improvement  in  accordance  with 
the  approved  project  is  $41,500.  This  amount  could  be  profitably  ex- 
pended in  the  fiscal  year  ending  June  30,  1883. 

The  city  of  Taunton,  with  21,213  inhabitsints,  situated  at  the  head  of 
navigation  on  this  river,  is  largely  engaged  in  manufactures.  The  capi- 
tal invested  in  manufactures  is  nearly  $5,000,000.  The  amount  paid  out 
annually  for  labor  in  these  factories  is  upwards  of  $2,500,000.  The 
greater  part  of  the  raw  material  is  broxight  in  vessels.  The  amount  of 
commerce  on  this  river  is  upwards  of  250,000  tons. 

Taui)ton  River  is  in  the  Fall  River  collection  district.  Fall  River  is  the  nearest  -poTt 
of  entry.  The  amount  of  revenue  collected  in  the  fiscal  year  ending  June  30,  1881,  is 
not  known  at  this  office ;  in  1880  it  was  ^12jGd9.2fi. 

July  1,1880, amount  available $17,500  00 

Amount  appropriated  by  act  approved  March  3, 1881 25, 000  00 

^  ^2,500  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,1880 7,352  73 

Jnlv  1.1881,  outstanding  liabilities 572  92 

7,925  65 

July  1, 18S1, amount  available 34,574  35 

Amount  (estimated)  required  for  completion  of  existing  project 41, 500  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    41, 500  00 

(See  Appendix  B  5.) 

6.  PatctueJcet  {Seekonk)  River^  Rhode  Island. — This  is  an  estuary  form- 
ing the  continuation  of  Providence  River  from- Providence  to  Pawtucket, 
a  distance  of  5  miles,  and  forms  a  sboal  tidal  basin  of  about  1^  square 
miles.  The  ruling  low- water  channel  depth  before  it  was  improved  was 
about  5  feet.    The  mean  rise  of  the  tide  is  4.8  feet  at  Pawtucket. 

Tlie  dredging  was  begun  in  1867  to  secure  a  ruling  depth  of  6  feet  at 
mean  low- water.  It  was  found  to  silt  up  at  places  and  the  dredging  was 
repeated.  The  project  was  modified  to  make  a  ruling  mean  low-water 
depth  of  7  feet  with  a  least  channel  width  of  75  feet,  and  to  include  the 
clearing  out  of  the  east  draw-span  of  the  Red  Bridge.  This  was  practi- 
callv  completed  in  1875,  leaving  at  that  time  an  ^unexpended  balance  of 
about  $2,(K)0. 

In  the  season  of  1879  observations  for  tides  were  repeated  at  several 
places  and  connected  by  lines  of  levels.    (See  annual  report  for  1880.) 

The  amount  expended  up  t-)  June  30,  1880,  was  $51,470.72.  The 
dredged  channel  was  at  that  time  available  (with  some  slight  shoaling 
at  places),  but  the  navigation  is  seriously  obstructed  by  a  badly  arranged 
draw-bridge  near  its  lower  end  at  East  Providence,  for  the  modification 
of  which  eiforts  are  being  made  by  local  authorities. 

6e 
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Ko  money  was  expended  during  the  last  fiscal  year,  and  the  condition 
of  the  navigation  is  substantially  unchanged. 

The  increase  in  the  size  and  draught  of  vessels  of  late  years  makes  it 
desirable  that  the  ruling  mean  low- water  depth  should  be  increased  to  9 
feet.  This  could  probably  be  done  for  an  additional  appropriation  of 
$33,000,  which  could  be  profitably  expended  in  one  year.  This  dredged 
material  would  have  to  be  towed  out  of  the  river,  which  could  not  be  done 
at  the  rate  above  estimated  unless  the  Washington  Bridge  is  rebuilt. 

Pawtucket  is  a  town  of  about  30,000  inhabitants,  largely  engaged  in 
manufactures.  In  1878  there  were  350  schooners  and  14  barges  towed 
up  the  improved  channel,  having  a  freight  of  about  100,000  tons. 

It  is  in  the  Providence  collection  district,  that  place  being  the  nearest  port  of  entry. 
The  revenue  collected  there  in  the  past  fiscal  year  is  $200,(^.64. 

The  "project  approved  and  adopted"  is  completed,  and  no  further 
estimate  is  submitted, 

There  is  available  for  contingencies  $529.58  out  of  the  sum  of  all  the 
appropriations,  which  was  $52,000. 

July  1,  1880,  amount  available 529  58 

July  1, 18til,  amount  available 529  58 

(See  Appendix  B  6.) 

7.  Providence  River  and  Narragansett  Bay^  Rhode  Island. — Providence 
Elver  is  an  estuary  of  Narragansett  Bay,  extending  from  Nayat  Point 
to  the  city  of  Providence.  Its  length  is  about  7  miles,  with  a  width  vary- 
ing from  1,000  feet  to  2  miles,  and  a  depth  in  the  channel-way  from  20 
to  50  feet  at  mean  low-water.  Near  its  head  this  estuary  is  joined  by 
another,  called  the  Seekonk  or  Pawtucket  Biyer,  extending  5  miles  far- 
ther to  the  town  of  Pawtucket.    The  mean-rise  of  the  tide  is  4.7  feet. 

Before  any  improvement  was  made,  in  1853,  the  ruling  low- water 
depths  were  as  follows:  By  using  the  middle  entrance  to  Narragansett 
Bay,  the  deepest  draft  vessels  could  ascend  as  far  as  Gaspee  Point  where 
the  water  shoals  to  a  depth  of  21  feet  at  mean  low- water.  This  is  about 
5  miles  from  Providence.  Between  Gaspee  Shoal  and  Pawtuxet  Shoal 
at  Sabin's  Light,  a  distance  of  about  half  a  mile,  the  channel  is  from  23 
to  37  feet  deep  and  about  500  feet  wide.  Pawtuxet  Shoal  had  but  about 
18  feet  depth  at  mean  low- water.  Between  Pawtuxet  Shoal  and  Field's 
Point,  a  distance  of  about  IJ  miles,  the  depth  varied  from  23  to  45  feet 
at  mean  low-water,  having  a  least  width  of  200  feet.  This  reach  had  in 
it  Bulkhead  Rock,  witli  deep  water  ai'ound  it  but  with  only  7  to  8  feet 
at  low- water  upon  it.  Not  far  above  Field's  Point  the  channel  depth 
shoaled  to  about  16  feet  at  mean  low-water.  Finally,  on  reaching  the 
"Crook,''  at  the  junction  of  the  Seekonk  with  the  Providence  liiver  just 
below  the  city  wharves,  the  available  low-water  depth  was  reduced  to 
about  44  feet. 

The  original  project  was  to  deepen  the  channel  at  the  "  Crook"  to  9 
feet  at  mean  low- water.  This  was  ^dredged  in  1852-'53  under  an  appro- 
priation of  $5,000. 

The  next  project  was,  in  1867,  to  increase  the  depth  at  the  '*  Crook '^ 
to  12  feet  at  mean  low-water ;  $23,000  was  then  expended  at  this  place 
lu  dredging  to  a  depth  of  12  feet  and  width  of  200  feet,  and  $2,000  in 
removing  a  wreck  from  Sabin's  Point. 

The  next  project  was  to  increase  the  depth  at  the  "  Crook  "  to  14  feet 
at  mean  low- water.  For  this  purpose  an  appropriation  of  $5,000  was 
used  in  1870,  making  a  channel  having  that  depth  for  a  least  width  of 
130  feet. 

In  1872  an  appropriation  of  $10,000  was  made,  which  was  all  expended 
in  widening  the  channel- way  of  12  feet  depth  at  the  "Crook.'^ 

In  1873  an  appropriation  of  $10,000  was  made  to  cut  off  the  "Point  of 
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Long  Bed,''  which  projected  into  the  channel  from  the  east  side,  just 
below  "  Sassafras  Point  Light.''  With  this  the  worst  of  the  point  was 
removed. 

The  removal  of  Bulkhead  Eock,  in  Providence  River,  was  begun  in 
1870,  and  $2,500  was  then  expended  in  increasing  the  depth  on  it  from 
about  8  feet  to  about  14  feet  at  mean  low- water. 

The  foregoing  expenditures  amounted  in  the  aggregate  to  $50,000, 
and  had  all  been  directed  toward  improving  the  navigation  for  coasting 
vessels. 

The  present  project  has  in  view  the  excavation  of  a  capacious  channel, 
suitable  for  large  ocean  steamers,  and  a  much  enlarged  width  for  coast- 
ers. It  is  designed  to  secure  a  central  depth  of  23  feet  at  mean  low- 
water  for  a  width  of  150  feet,  a  depth  of  12  feet  for  a  width  of  940  feet, 
and  a  depth  of  6  feet  for  a  width  of  1,060  feet.  The  depths  are  to 
increase  gradually  from  the  shoalest  to  the  deepest  water.  The  cost  was 
estimated  at  $500,000. 

The  work  was  begun  in  1878  under  an  appropriation  of  $50,000  for 
dredging  and  $5,000  for  increasing  the  depth  on  Bulkhead  Eock.  The 
dredging  ^jvas  begun,  under  contract,  that  year  and  abandoned  by  the 
contractor.     In  1879  an  additional  appropriation  of  $60,000  was  made. 

Up  to  June  30, 1880,  there  had  been  expended  $61,757.79.  By  this 
expenditure  the  channel  was  made  23  feet  deep  for  a  width  of  70  feet 
through  the  Pawtuxet  Shoal — not  wide  enough  to  be  of  practical  value. 
A  channel  20  feet  deep  and  200  feet  wide  was  made  through  the  shoals 
above  Field's  Point,  which  was  immediately  available.  It  has  been 
reserved  till  later  to  make  the  23-foot  channel  depth  above  Field's  Point. 

The  amount  expended  during  the  fiscal  year  ending  June  30, 1881, 
including  the  removal  of  Bulkhead  Eock  so  as  to  give  a  depth  over  it  of 
20  feet  at  mean  low-water,  is  $79,072.69.  In  this  time  the  23-foot  low- 
water  channel  through  the  Pawtuxet  Shoal  was  increased  to  a  width  of 
200  feet,  and  the  20-foot  channel  through  the  shoals  above  Field's  Point 
to  a  width  of  about  450  feet.  The  city  of  Providence  can  now  h'^ 
reached  at  high-tides  by  vessels  drawing  about  25  feet. 

An  additional  appropriation  was  made  in  1881  of  $60,000,  so  that  the 
balance  on  hand  June  30,  1881,  was  $85,412.58.  This  will  be  profitably 
expended  during  the  fiscal  year  ending  June  30, 1882,  and  will  be  ap- 
plied in  increasing  the  width  of  the  channel  at  points  of  most  immediate 
importance,  according  to  the  plan  adopted  and  approved. 

The  estimated  cost  of  the  entire  work  was  $500,000.  Of  this  $230,000 
have  been  appropriated,  so  that,  according  to  the  original  estimate, 
$270,000  additional  will'  be  required.  The  impossibility  of  finding  con- 
tiguous dumping-ground  has  increased  the  expense  (tor  towage)  about 
10  per  cent,  over  the  original  estimate.  Further  increased  cost  may  be 
occasioned  by  the  discovery  of  hard-pan  or  rock  requiring  removal 

This  work  is  in  the  Providence  collection  district,  and  that  place  is  a  port  of  entry. 
The  amoQut  of  revenue  collected  there  daring  the  fiscal  year  ending  June  'SO.  1881,  was 
y200,009.G4. 

July  1, 1880,  amount  available ^103,001  28 

Amount  appropriated  by  act  approved  March  3, 1881 60, 000  00 

J163,001  28 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive 

of  outstanding  liabilities  July  1, 1880 74, 330  56 

July  1, 1881, outstanding  liabilities 3,258  14 

77,588  70 

July  1,1881,  amount  available 65,412  58 

Amount  (estimated)  reauired  for  completion  of  existiuff  project 270,  GOO  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  enaing  June  30, 1883 .    100, 000  00 
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Eemoval  of  Bulkhead  Hock, 

July  1, 1880,  amount  available ^4,742  13 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstand- 
ing liabilities  July  1, 1880 4,742  13 

(See  Appendix  B  7.) 

8.  Fotowomut  Biver^  Rhode  Island. — Tliis  river  is  a  Binall  estuary  of 
Narragansett  Bay,  situated  about  13  miles  from  Newport.  The  channel 
of  the  river  is  obstructed  by  a  bar  at  the  mouth,  on  which  the  depth  is 
2.6  feet  at  mean  low- water.  This  is  an  original  project  for  improvement 
by  dredging  a  channel  5  feet  deep  at  mean  low- water  through  the  bar 
at  the  mouth. 

A  report  of  the  survey  and  plan  of  improvement  submitted  is  given  in 
Appendix  B  8. 

The  appropriation  of  $5,000,  made  at  the  last  session  of  Congress,  is 
deemed  sufficient  for  the  purpose,  and  will  be  expended  in  the  fiscal 
year  ending  June  30,  1882. 

No  further  appropriation  is  needed  to  complete  the  project. 

This  improvement  is  in  the  Providence  collection  district,  and  that  place  is  the 
nearest  port  of  entry.  The  amount  of  revenue  collected  there  for  the  yctlar  ending 
June  30,  1881,  is  $200,009.64. 

Amount  appropriated  by  act  approved  March  3,  1881 |5, 000  00 

Julv  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 48  99 

July  1,  1881,  amount  available 4,951  01 

(See  Appendix  B  8.) 

9.  Newport  Harbor  j  Rhode  Island. — This  harbor  is  on  the  main  entrance 
to  Narragansett  Bay,  which  is  defended  by  Fort  Adams.  It  is  one  of 
the  most  important  harbors  on  the  coast,  furnishing  a  safe  roadstead 
and  anchorage  for  all  classes  of  vessels.  Newport  itself  is  upon  an 
inner  harbor  admitting  the  largest  vessels,  but  its  capacity  is  limited 
by  shoals,  so  that  it  is  no  longer  adequate  for  the  convenience  of  the 
greatly  increasing  number  of  vessels  seeking  it. 

Prior  to  1872  the  general  business  wharves  of  the  city  did  not  admit 
of  the  approach  of  vessels  at  low-tide  of  greater  draft  than  8  feet.  The 
mean  rise  of  the  tide  is  about  3^  feet. 

The  first  projected  improvement  was  to  increase  the  depth  of  the 
approaches  to  the  harbor-line  for  wharves  to  12  feet  at  mean  low- water, 
and  to  prevent  the  sand  from  being  brought  in  around  the  south  end  of 
Goat  Island.  It  was  prepared  to  comply  with  requirements  of  the  river 
and  harbor  act  of  June  10, 1872.  The  project,  with  some  modifications, 
was  completed  in  the  fiscal  year  ending  June  30,  1876.  The  amount 
appropriated  and  expended  up  to  that  time  was  $28,500.  The  results 
obtained  were  satisfactory,  and  the  work  remains  in  good  condition. 

In  December,  1880,  another  project  was  estimated  for,  under  resolu- 
tion of  the  House  of  Representatives,  to  increase  the  anchorage  dei)th 
in  the  inner  harbor  down  to  13  feet  at  mean  low-water  where  hard  ma- 
tf*rial  did  not  exist,  to  the  extent  of  327,000  cubic  yards,  at  a  cost  of 
$72,000.  For  this  purpose  an  appropriation  was  made  in  March,  1881, 
of  $25,000.  No  dredging  was  done  during  the  fiscal  year  ending  June 
30,  1881.  The  last  appropriation  will  all  be  exi)ended  during  the  fiscal 
year  ending  June  30,  1882,  in  carrying  out  the  new  project. 

The  additional  amount  required  to  complete  the  last  project  is  $47,000, 
which  can  all  be  profitably  expended  in  the  fiscal  year  ending  June  30, 
1883. 
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The  last  project  was  made  to  meet  an  immediate  necessity  for  more 
harbor  capacity,  and  such  occasion  will  recur  when  the  addition  now 
contemplated  is  found  insufficient.  What  is  being  done  is  permanent, 
but  the  time  and  expense  of  the  completion  of  the  work  cannot  be  de- 
termined. 

Besides  the  city  of  Newport,  Fort  Adams,  the  toii)edo  station  and 
training  school  of  the  Navy  are  located  here,  and  vessels  of  all  depart- 
ments of  our  government  and  many  ships  of  foreign  powers  make  use 
of  the  harbor.  It  is  one  of  the  most  important  harbors  of  refuge  for 
the  coasting  trade,  and  is  a  principal  resort  for  the  large  fishing -fleets, 
both  of  sail  and  steam  propulsion,  and  also  of  the  yachting  fleets.  It  is 
often  crowded  beyond  its  capacity,  and  danger  of  collision  is  imminent, 
because  of  the  restricted  anchorage  ground. 

Newport  Harbor  is  in  the  Newport  coUection  district.  The  amount  of  revenue  col- 
lected there  during  the  fiscal  year  ending  June  30,  1881,  was  |2, 0:^6.37. 

Amount  appropriated  by  act  approved  March  3,  1881 $25, 000  00 

July  1,  18ai,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 167  15 

July  1,  1881,  amount  available , 24,832  85 

Amount  (estimated)  required  for  completion  of  existing  project 47, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883    47, 000  00 

(See  Appendix  B  9.) 

10.  Block  Island  Harbor.  Rhode  Island. — This  island  is  a  part  of  the 
State  of  Ehode  Island,  ana  its  nearest  point  is  about  10  miles  south  of 
the  mainland.  It  is  about  14  miles  east  of  Montauk  Point,  on  Long 
Island,  and  has  deep  water  all  around  It. 

The  "  harbor'^  is  an  artificial  one,  built  for  local  purposes  by  the  United 
States,  in  the  years  1870  to  1879  inclusive,  at  a  cost  of  $285,000.  It 
is  on  the  east  side  of  the  island,  towards  the  southern  part,  and  is  formed 
by  a  riprap  jetty  or  breakwater,  to  intercept  the  waves  from  the  east- 
ward, and  has  an  **  inner  harbor''  or  wharf  next  the  inside  shore  end  of 
the  breakwater,  forming  a  basin  about  250  feet  by  300  feet,  which  was 
originally  dredged  to  a  depth  of  7  feet  at  mean  low- water.  This  latter 
in  active  seasons  of  the  year  is  crowded  to  its  full  capacity.  The  mean 
rise  of  the  tide  is  about  3  feet. 

Before  this  work  was  built  no  decked  vessels  could  find  harbor  on  the 
island  in  a  storm,  and  none  were  owned  there.  The  local  business  so 
increased  that  in  February,  1880,  an  estimate  was  called  for  to  increase 
the  entrance  to  and  depth  inside  the  inner  harbor  to  9  feet  at  mean  low- 
water,  to  specially  accommodate  a  small  steamer  belonging  to  the 
island.  The  act  of  June  14,  1880,  appropriated  $6,000  for  this  purpose 
and  to  remove  a  small  wreck.  The  desired  improvements  were  all  com- 
pleted during  the  fiscal  year  ending  June  30,  1881,  and  included  the 
removal  of  two  large  bowlders  (then  but  recently  discovered),  within 
the  sheltered  area.  The  small  balance  on  hand  is  reserved  for  contin- 
gencies. 

This  work  may  be  considered  as  permanent  (except  that  of  the  inner 
harbor,  which  is  a  timber  crib- work),  but  it  is  probable  that  with  the 
growth  of  commerce  frequent  extensions  will  be  required.  Its  capacity 
is  now  hardly  equal  to  the  local  wants.  Besides  the  wants  of  the  mack- 
erel-fishing fieet  and  the  general  coast  navigation,  the  island  is  an  im- 
portant point  on  our  shores  tor  ocean  navigation.  It  has  a  signal  station 
connected  by  submarine  telegraph  with  the  mainland.  Vessels  are  pass- 
ing the  island  at  all  times  and  on  all  sides  of  it,  and  its  position  ren- 
ders it  of  national  importance. 
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No  appropriation  is  asked  for  the  fiscal  year  ending  June  30, 1883. 

Block  Island  is  Id  tlie  Newport  collection  district.  The  amonnt  of  revenao  collected 
there  in  the  year  ending  June  30,  1881;  was  1^,036.37. 

July  1,  1880,  amonnt  available $6,000  00 

July  1,  1881.  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 5,873  74 

July  1,  1881,  amount  available 126  26 

(See  Appendix  B  10.) 

^  11.  LittJe  Karragansett  Bay^  Rhode  Inland  and  Connecticut. — ^Tliis  bay 
is  at  the  mouth  of  Pawcatuck  Kiver,  and  is  between  Stonington  and 
Watch  Hin.  The  water  in  t])e  bay  was  so  shoal  that  4J  feet  was  but 
the  i^reatest  depth  that  could  be  carried  across  it  at  low- water.  The 
Pawcatuck  River,  navigable  to  Westerly,  can  only  be  approached  through 
this  bay.  This  river  has  been  improved  by  the  United  States,  and  has 
now  a  channel  75  feet  wide  and  5|  feet  deep  at  mean  low- water. 

The  original  project  adopted  in  1878  provides  for  a  channel  across  the 
bay  200  feet  wide  and  7^  feet  deep  at  mean  low- water,  and  also  the 
removal  of  a  few  rocks. 

The  amount  expended  up  to  June  30, 1880,  was  $19,798.58.  The  work 
accomplished  had  made  a  channel  through  the  hard  material  at  the  east 
end  of  the  channel,  185  feet  wide,  and  the  rest  of  the  proposed  channel 
40  feet  wide.  The  most  dangerous  rocks  had  been  removed.  The  chan- 
nel was  in  part  too  narrow  to  be  of  much  use  to  navigation. 

The  amount  of  money  expended  during  the  fiscal  year  ending  June 
30,  1881,  increased  the  width  of  the  narrow  part  of  the  new  channel 
jfrom  40  to  60  feet.  The  work  is  still  in  progress,  and  with  the  sum 
available  at  the  begijining  of  the  new  fiscal  year  it  is  expected  will  make 
the  least  width  of  the  channel  140  feet.  It  will  be  of  use  to  the  naviga- 
tion this  autumn. 

The  amount  of  the  estimate  required  to  complete  the  original  project 
is  $21,000.  This  could  be  profitably  expended  during  the  fiscal  year 
ending  June  30, 1883. 

The  nnmber  of  vessels  taken  through  Little  Narragansett  Bay  during  the  year  1878 
was  205.  There  were  31  vessels  drawing  too  much  water  to  cross  the  bay  that  were 
lightered  at  Stonington  and  their  cargoes  taken  to  Westerly. 

Little  Narragansett  Bay  is  in  the  collection  district*  of  Providence  and  Stonington ; 
the  latter  is  the  nearest  port  of  entry.  The  revenue  collected  during  the  fiscalyear 
ending  June  30,  1880,  was :  Providence,  ^00,009.64 ;  Stonington,  $2,511.69. 

July  1,  1880, »amount  available $5,201  42 

Amount  appropriated  by  act  approved  March  3, 1881 5, 000  00 

$10,201  42 

July  1,  1891,  amount  expended  during  fiscal  year,  exclnsivc  of  outstanding 

liabilities  July  1,  1880 .' 490  13 

Julyl,  1881,  amount  available 9,711  29 

Amount  (estimated)  required  for  completion  of  existing  project 21, 000  00 

Amount  that  can  be  profitably  expended  in  tiscal  year  ending  June  30, 1883.    21, 000  0»> 

(See  Appendix  B  11.) 

12.  Connecticut  Biver  ahove  Hartford^  ConnecticuU  and  heloxo  HoJi/olr^ 
Massachiisetts, — ^Fi'om  Hartford  to  Windsor  Locks  at  the  foot  of  Enfield 
Falls,  a  distance  of  lOf  miles,  the  river  lias  a  sedimentary  bed  and  banks, 
and  is  naturally  shoal  at  low-water,  giving  sometimes,  where  not  im- 
proved, a  depth  of  only  18  inches.  Then  Enfield  Falls — a  rock  rapid — 
extending  5J  miles,  prevents  all  navigation  at  the  present  time;  but 
vessels  dra^ving  3  feet  can  pass  around  them  by  means  of  the  canal, 


Digitized  by 


Google 


REPORT   OF   THE   CHIEF   OF   ENGINEERS,  U.  S.  ARMY.  87 

having  locks  80  feet  by  18  feet.  This  canal  is  owned  by  a  corporation 
charging  toll,  and  is  mainly  used  to  furnish  water-power.  From  the 
head  of  the  "  Falls''  to  Holyoke  the  navigation  is  good,  having  a  low- 
water  depth  of  not  less  than  5  feet.  There  is  seldom  any  useful  tide 
from  the  ocean  above  Hartford. 

A  history  of  the  improvement  is  given  in  full,  in  the  Annual  Report 
for  1878,  Part  I,  pp.  247-393,  up  to  that  date.  (Surveys  and  estimates 
were  begun  in  1870.)  The  final  object  to  be  reached  has  been  a  per^ 
manent  improvement  that  would  insure  a  low-water  navigation  through- 
out of  at  least  8  feet.  In  the  mean  time  local  wing-dams  and  dredging 
have  been  resorted  to,  to  relieve  the  part  between  Hartford  and  Enleld 
Falls,  to  secure  3  feet. 

The  part  of  the  river  above  Hartford  and  below  Holyoke  is  fully  re- 
ported upon  in  Appendix  B,  Annual  Eeport  for  1878.  Revised  estiniates 
were  submitted  January  3, 1881,  which  are  appended  to  the  report  of 
the  engineer  in  charge  for  the  present  year.  This  provides  for  a  canal 
17^%  miles  long  from  below  Hartford  to  the  head  of  the  Enfield  Falls, 
with  locks  200  feet  x  50  feet  x  8  feet,  at  an  estimated  cost  of  $1,322,805. 
Something  in  addition  will  have  to  be  added  to  make  a  low-water  navi- 
gation of  8  fftet  up  to  Holyoke.  No  work  has  yet  been  done  upon  this 
main  project. 

Prior  to  June,  1880,  the  amount  expended  between  Hartford  and 
Holyoke  for.  surveys  and  reports  was  about  $32,000,  and  for  works  of 
improvement  about  $25,087.14.  At  points  where  local  work  for  tem- 
porary relief  had  been  done  the  results  were  satisfactory,  but  changes 
that  have  taken  place  left  the  river,  at  extreme  low- water,  in  about  the 
original  unnavigable  condition,  and  further  temporary  works  have  been 
planned  at  the  Farmington  River  Shoals. 

During  the  fiscal  year  ending  June  30,  the  work  at  the  Farmington 
River  Shoals  was  completed  at  an  expenditure  of  $4,919.70.  It  is  too 
soon  to  say  what  the  result  will  be. 

The  means  available  are  ample  to  continue  the  works  of  temporary 
alleviation,  but  not  enough  to  even  begin  the  permanent  plan  of  im- 
provement. This  latter  will  require  at  least  three  years,  and  should  not 
be  begun  with  less  than  one-third  of  the  estimate — about  $450,000. 

The  benefit  to  be  secured  by  the  permanent  work  is  to  cheapen  the 
transportation  of  bulky  articles,  such  as  coal,  iron,  and  pro\isions,  into 
a  large  manufacturing  region  now  only  reached  by  railroads.  It  in- 
cludes the  city  of  Springfield  (at  which  is  a  United  States  Armory)  and 
Holyoke,  on  the  Connecticut,  and  other  smaller  places,  and  will  be  bene- 
ficial to  the  works  at  Miller's  Falls,  and  may  eventually  be  extended 
further. 

This  part  of  the  river  is  in  the  Middletown  collection  district,  which  is  a  port  of  en- 
try.   The  revenue  collected  there  in  the  fiscal  year  ending  Juno  30, 1881,  is  $66,196.73. 

Above  Hartford  and  below  Enfield  Falls, 

July  1,  1880,  amount  availahle ^,120  04 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liahili ties  July  1,  1880 $3,000  79 

July  1,  1881,  outstanding  liabilities 219  78 

3,220  57 

July  1,  1881,  amount  available 3.899  47 

On.  or  above  Enfield  FalU^  Connecticut,  and  below  ffolyol-e,  Massachusetts. 

July  1, 1880,  amount  available 10,702  92 

July  1,  1881,  amount  available 10,702  92 
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Between  Hartford j  ConneoHcuty  and  Holyokej  Massachueetts, 

July  1,  1880,  amount  available |15,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
Uabilities  July  1,  1880 1,330  20 

July  1,  1881,  amount  available 13,669  80 

(See  Appendix  B  12.) 

13.  Connecticut  River  below  Hartford^  Connecticut — The  Connecticut 
Eiver  from  Hartford  to  its  mouth  at  Saybrook  is  about  60  miles  in  length. 
The  tide-,  which  at  the  mouth  of  the  river  rises  about  3J  feet,  rises  but 
about  1  root  at  Hartford  when  the  river  is  at  its  lowest  stage;  when  the 
river  is  5  feet  above  its  lowest  stage  the  rise  of  tide  is  hot  appreciable 
at  Hartford. 

The  chief  obstacles  to  the  free  navigation  of  this  fiver  are,  the  bar 
at  the  mouth  and  the  shoals  between  Middletown  and  Hartford,  a  dis- 
tance of  16  miles.  The  most  troublesome  shoals  are  between  Rocky  Hill 
and  Hartford,  a  distance  of  9  miles,  where  the  river  banks  are  alluvial. 

The  depth  on  the  bar  at  Saybrook  was,  before  commencing  jetties, 
about  6  feet  at  mean  low-water. 

The  shoals  between  Hartford  and  Eocky  Hill  form  at  every  flood  stage 
of  the  river,  and  require  dredging  to  give  the  requisite  9  feet  depth  at 
low-water  for  the  boats  running  between  New  York  and  Hartford. 

The  subject  of  improving  this  part  of  the  river  proper  has  received 
attention  from  a  very  early  period,  and  work  has  been  done  upon  it  of 
a  temporary  character  by  the  United  States  since  1870.  In  1872  a  thor- 
ough survey  was  made  at  Saybrook  Bar  and  jetties  designed  for  its 
permanent  improvement.  (See  Appendix  W  16,  Annual  !^port  1873, 
for  a  full  account  of  this  bar.)  In  1879  an  accurate  survey  was  made 
for  the  first  time  between  Hartford  and  Bocky  Hill,  and  a  plan  was  pro- 
posed for  the  permanent  improvement  of  this  portion.  (See  Annual 
Report  1880,  Appendix  B  12). 

The  amounts  expended  since  1870  and  prior  to  June  30, 1880,  on  sur- 
veys and  improvements  are  about  as  follows :  At  Saybrook  Bar,  $116,000; 
between  Middletown  and  Hartford,  about  $114,203. 

The  results  have  been  a  steady  improvement  of  the  navigation  at  Say- 
brook Bar,  where  the  jetties  are  so  nearly  complete  as  to  produce  bene- 
ficial effect,  and  the  ruling  low-water  depth  has  been  increased  from  6 
feet  to  8  feet. 

Between  Middletown  and  Saybrook  the  dredging  of  certain  shoals  has 
had  to  be  annually  repeated  at  low- water,  and  although  this  has  afforded 
temporary  relief,  it  was  not  possible  often  for  it  to  be  timely.  Its  unsat- 
isfactory character  has  led  to  the  adoption  of  a  permanent  plan  of  im- 
provement, but  the  temporary  dredging  will  have  to  be  continued  till 
the  otber  is  completed. 

Of  the  amount  expended  ddring  the  fiscal  year  ending  June  30, 1881, 
about  $7,493.68  was  upon  jetties  at  Saybrook,  and  about  $6,129.04  in 
temporary  dredging  between  Rocky  Hill  and  Hartford.  The  result  was 
similar  to  previous  year's  work — an  increase  of  depth  at  Saybrook  Bar 
and  temporary  channel  through  shoals  above  Rocky  Hill. 

The  money  available  July  1, 1881,  will  be  expended  partly  upon  Say- 
brook Bar,  partly  in  dredging  temporary  channel  at  low-water,  and 
partly  on  the  wing-dam  at  Glastonbury  Bar,  which  forms  part  of  the 
permanent  river  improvement.  The  permanent  river  improvement  will 
require  an  additional  $318,000.  The  improvement  at  Saybrook  is  pro- 
gressive in  its  character,  and  its  ultimate  cost  will  depend  upon  the 
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depth  the  future  may  demand,  and  may  require  a  part  of  each  appro- 
priation.   The  temporary  work  will  require  alK)ut  $5,000  annually. 

The  amount  that  can  be  profitably  expended  in  the  fiscal  year  ending 
June  30, 1883,  is  $109,000. 

The  business  transportation  that  is  now  carried  on  is  shown  on  page 
399,  Annual  Report  1880,  Appendix  B  12. 

This  part  of  the  Counecticut  River  is  in  the  Middletown  coUection  district,  and  that 
place  is  the  nearest  custom-honse.  The  amount  of  revenue  coUected  there  during  the 
year  ending  June  30,  1881,  was  $66,193.73. 

July  1,  1880,  amount  available $18,318  66 

Amount  appropriated  by  act  approved  March  3, 1881 30, 000  00 

$48,318  66 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 12,622  62 

July  1,  1881,  amount  avaihible 35,696  04 

Amount  (estimated)  required  for  completion  of  existing  project 318, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  109, 000  00 

(See  Appendix  B  13.) 

EXAMINATIONS  AND  SURVEYS  FOR  IMPROVEMENT. 

To  comply  with  provisions  of  the  river  and  harbor  act  of  Jane  14, 1880, 
Lieutenant-Colonel  Warren  was  charged  with  the  survey  and  examina- 
tion of— 

1.  Wareham  Harbor^  Massachusetts.    fSee  Appendix  B  4.) 

2.  Potowomut  River  J  Rhode  Island.    (See  Appendix  B  8.) 

The  reports  of  the  results  have  been  transmitted  to  Congress  and 
printed  in  House  Ex.  Doc.  No.  18,  Forty-sixth  Congress,  third  session. 

To  comply  with  provisions  of  the  river  and  harbor  act  of  March  3^ 
1881,  he  has  been  charged  with  the  examinations  or  surveys  of— 

1.  EdgarUnon  Harbor  and  South  Bea^hj  Massachusetts. 

2.  Buzzard^s  and  Barnstable  baysy  Massachttsetts,  at  the  entrance  of  the 
proposed  Cape  Cod  Canal. 

This  will  be  done  during  the  present  season,  and  the  results  duly  sub- 
mitted. 

IMPROVEMENT  OP  HARBORS  AND  RIVERS  ON  LONG  ISLAND  SOUND. 

Officer  in  charge,  Maj.  J.  W.  Barlow,  Corps  of  Engineers. 

1.  Stonington  Harbor^  Contiecticut — The  harbor  of  8tx)nington  was 
originally  an  open  bay,  unprotected  from  southerly  storms,  and  contain- 
ing a  middle  ground  with  but  6  feet  depth  of  water  at  the  shoalest  part. 

This  obstruction  covered  the  greater  portion  of  the  harbor,  and  left 
but  a  narrow  channel  on  either  side,  with  insufficient  space  for  vessels 
of  12  feet  draught  to  reach  the  upper  wharves  at  low- water. 

A  small  breakwater  or  pier,  costing  $36,753,  was  built  in  1828-'30 
firom  the  east  shore  to  protect  the  commerce  of  the  village. 

Plans  for  more  extensive  improvements  were  considered  in  1872,  the 
object  being  to  afford,  by  means  of  additional  breakwaters  a  consider- 
able anchorage  to  serve  as  a  harbor  of  refuge  for  general  commerce,  and 
also  to  increase  the  depth  of  the  harbor  by  dredging  to  12  feet  at  mean 
low-water. 

During  the  seasons  of  1873-'74,  $45,000  was  expended  in  dredging, 
which  resulted  in  enlarging  the  channel  to  the  steamboat  wharif  by 
removing  the  northern  portion  of  the  middle  ground  to  a  depth  of  12 
feet.  Subsequently  a  breakwater  off  Wamphassuck  Point,  2,000  feet  in 
length,  was  built;  and  another  in  the  vicinity  of  Bartlett's  Reef,  south- 


Digitized  by 


Google 


90  KEPORT   OF   THE   CHIEF    OF   ENGINEERS,  U.  S.  ARMY. 

east  of  the  harbor,  was  commenced.  The  completion  of  the  latter  will 
afford  a  harbor  of  large  dimensions,  thoroughly  sheltered  and  available 
as  anchorage  for  vessels  drawing  18  feet  of  water. 

The  total  amount  expended  to  June  30, 1880,  is  $177,067.65. 

Operations  during  the  year  ending  June  30, 1881,  have  result-ed  in   ' ' 
finishing  the  Wamphassuck  Point  breakwater,  and  constructing  500  feet 
of  the  one  near  Bartlett's  Reef.    The  latter  structure  is  designed  to  be  • 
about  2,000  feet  long,  and  is  estimated  to  cost  $100,000. 

July  1,  1880,  amount  available ^33,552  18 

Amount  appropriated  by  act  approved  March  3,  1881 30, 000  00  i 

$63,55ei8 

July  1, 1881,  amount  expended  during  the  fiscal  year,  exclusive  of  outstand-  ' 

ing  iiabUities  July  1,  1880 33,525  86     ^ 

July  1,  1881,  amount  available 30.026  32 

Amount  (estimated)  required  for  completion  of  existing  project 45, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    45, 000  00 

(See  Appendix  0  1.) 

2.  New  London  Harbor,  Connecticut — This  harbor  is  naturally  the 
finest  on  Long  Island  Sound,  and  one  of  the  best  in  the  United  States. 

It  is  accessible  for  all  classes  of  vessels  at  all  seasons  of  the  year,  and 
is  extensively  used  as  a  harbor  of  refuge.  I 

The  improvement  now  in  progress  consists  in  removing  a  shoal  in  the  ! 
upper  part  of  the  harbor  above  the  city  of  New  London,  which  obstructs 
the  approach  to  the  large  receiving  and  shipping  wharf  of  the  New 
London  &  Northern  Railroad  Company.  The  project  for  the  removal 
of  this  shoal  was  adopted  to  comply  with  the  terms  of  the  river  and 
harbor  act  of  June  14,  1880,  which  directed  that  the  sum  of  $2,500 
should  be  applied  to  that  object.  This  sum  was  expended  in  dredging 
during  the  past  season,  resulting  in  the  removal  of  1,222  cubic  yards  of 
material. 

The  original  estimate  ($6,800)  for  the  entire  removal  of  the  shoal  was 
based  upon  a  probable  price  for  dredging,  which  was  greatly  exceeded 
in  the  contract  for  the  work.  It  is  therefore  probable  that  the  balance 
of  the  original  estimate,  $4,300,  which  is  now  available  for  expenditure, 
will  be  inadequate  for  completing  the  work,  and  a  further  sum  of 
$17,200  is  recommended  by  the  ofBcer  in  charge,  which  could  be  profit- 
ably expended  during  the  year  ending  June  30, 1883. 

July  1,  1880,  amount  available $2,500  00 

Amount  appropriated  by  act  approved  March  3,  1881 4, 300  00 

\  $6,  800  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 _ 2,500  00 

July  1,  1881,  amount  available 4,300  00 

Amount  (estimated)  required  for  completion  of  existing  project $17, 200  00 

Amount  that  can  be  proti  tal)ly  expended  in  fiscal  year  ending  June  30, 1883.     17, 200  00 

(See  Appendix  C  2.) 

3.  Thames  River,  Connecticut. — The  navigation  of  this  river  was  orig- 
inally obstructed  by  shoals  for  a  distance  of  about  3  miles  below  the  city 
of  Noi-wich,  the  depth  in  some  places  being  but  7  feet  at  low-water,  and 
the  channel  narrow  and  tortuous. 

In  1830  plans  were  adopted  for  improving  navigation,  with  a  view  to 
affording  a  channel  100  feet  wide  and  14  feet  deep  at  mean  high- water. 
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These  plans  included,  besides  a  large  amount  of  dredging,  the  construc- 
tion of  several  wing-dams  on  each  side  of  the  channel  to  straighten  and 
confine  the  currents.  To  secure  and  maintain  this  channel  an  aggregate 
of  8169,000  was  expended  from  1830  to  June  30, 1880. 

The  present  project  contemplates  increasing  the  depth  through  the 
shoals  to  14  feet  at  mean  low- water,  or  3  feet  more  than  was  at  first 
attempted.  To  accomplish  this,  it  will  be  necessary  to  repair  and  lengthen 
several  of  the  old  wing-dams,  build  two  or  more  new  ones,  and  dredge  a 
channel  to  the  depth  and  width  sought  throughout  a  distance  of  about 
3  miles. 

Operations  during  the  year  ending  June  30, 1881,  have  been  confined 
to  dredging,  and  resulted  in  removing  9,387  cubic  yards  of  material  from 
the  channel  below  Norwich  and  increased  the  depth  at  the  most  trouble- 
some shoal  from  2  to  3  feet. 

The  unexpended  balance  of  last  year's  appropriation  will  be  applied 
to  dredging  under  existing  contract. 

AVith  the  sum  of  $30,000,  appropriated  At  the  last  sesssion  of  Congress, 
a  dike  about  1,600  feet  in  length  will  be  constructed  at  Trading  Cove 
Flats,  and  dredging  to  afford  a  depth  of  14  feet  at  mean  low- water  will 
be  continued. 

July  1,  1880,  amount  available |25,404  13 

Amount  appropriated  by  act  approved  March  3,  1881 30, 000  00 

155,404  13 

Jnlv  1, 1831,  amount  expended  during  the  fiscal  vear,  exclusive 

of  outstanding  liabilities  July  1,  1880 1 3,849  21 

Jnlv  1,  1881,  outstanding  liabilities .' 2,159  01 

6,008  22 

July  1,  1881,  amount  available 49,395  91 

Amount  (estimated)  required  for  completion  of  existing  project 64, 200  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    64, 000  00 

(See  Appendix  0  3.) 

4.  New  Haven  Harbor  j  Connecticut — ^This  harbor  was  originally  k  broad 
oi)en  bay,  exposed  to  southerly  storms,  and  dangerously  obstructed  at 
the  entrance  bp^  several  sunken  rocks. 

To  the  removal  of  these  rocks  the  first  efforts  for  improvement  were 
directed  in  1852. 

The  upper  part  of  the  harbor  was  so  shallow  that  vessels  exceeding 
9  feet  draught  were  unable  to  reach  the  city  wharves  at  low-water. 

Plans  for  dredging  a  channel  of  navigable  width  and  13  feet  depth  at 
mean  low-water  were  adopted  in  1871,  and  modified  in  1878,  to  make 
the  depth  16  feet  at  mean  low- water  throughout  the  entire  channel. 

The  amount  expended  in  improving  this  harbor  from  1852  to  1880  is 
8151 ,200,  and  had  resulted  in  obtaining  a  channel  16  feet  deep  and  nearly 
400  feet  wide  from  Fort  Hale  to  Tomlinson's  Bridge. 

Operations  during  the  year  ending  June  30, 1881,  have  resulted  in  the 
removal  of  110,000  cubic  yards  of  material  from  the  channel^  between 
Long  Wharf  and  Tomlinson's  Bridge,  increjising  the  width  to  400  feet 
and  making  the  depth  16  feet  at  mean  low-water. 

The  sum  of  $15,000  appropriated  at  the  la«t  session  of  Congress  will 
be  devoted  to  dredging,  with  a  view  to  increasing  the  width  of  the  16- 
foot  channel  between  Fort  Hale  and  Long  Wharf.  To  secure  a  like 
depth  on  the  bar  just  below  Fort  Hale,  the  construction  of  a  dike  on 
the  west  side,  running  south  from  Sandy  Point,  is  recommended  by  the 
ofllcer  in  charge.  The  length  of  the  dike  would  be  4,400  feet,  and  its 
cost  660,000. 
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July  1, 1880,  amount  available J19,790  55 

Amouut  appropriated  by  act  approved  March  3, 1881 15, 000  00 

f«4,790  55 

Julv  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1, 1880 16,665  82 

July  1, 1881,  amount  available 18, 124  73 

Amount  (estimated)  required  for  completion  of  existing  project 60,  COO  00 

Amount  that  can  be  profitably  exx>ended  iu  tiscal  year  ending  June  30, 18c53.     60, 000  00 

(See  Appendix  C  4.) 

5.  Breakwater  at  New  Haven,  Connecticut. — ^This  harbor  was  originally 
exx>osed  to  the  severity  of  all  southerly  storms,  so  that  vessels  seeking 
its  protection  were  compelled  to  anchor  in  the  upper  harbor,  where  the 
channel  was  narrow  and  shoal,  affording  insufiicient  room  for  the  ordi- 
nary commerce  of  the  city.  Under  such  circumstances  the  harbor  was 
of  little  value  as  a  harbor  of  refnge. 

A  project  for  the  construction  of  two  breakwaters  at  the  entrance  was 
adopted  in  1879,  the  object  being  to  afford  a  safe  refuge  for  the  generaj 
commerce  of  Long  Island  Sound,  and  to  secure  at  the  same  time  a  con- 
venient anchorage  for  the  shipping  of  the  harbor. 

The  line  adopted  for  the  east  breakwater  extends  from  Southwest 
Ledge,  the  location  of  the  new  light-house,  to  Quixe's  Ledge,  in  a  north- 
east direction,  a  distance  of  3,300  feet. 

The  amount  expended  to  June  30, 1881,  is  $59,706.15,  and  has  resulted 
in  the  delivery  of  04,392  tons  of  riprap  and  the  building  of  690  linear  feet 
of  completed  work. 

With  the  sum  of  $60,000  appropriated  at  the  last  session  of  Congi^ess 
it  is  proposed  to  continue  the  construction  of  the  breakwater  on  the 
present  line,  extending  it  towards  Quixe's  Ledge  as  far  as  the  funds 
will  allow. 

It  is  of  great  importance  to  the  interests  involved  that  this  improve- 
ment be  pushed  forward  rapidly,  as  little  benefit  will  be  derived  from 
the  money  expended  until  the  greater  part  of  the  work  shall  have  been 
accomplished.  ^ 

The  sum  of  $200,000  can  be  profitably  applied  during  the  fiscal  year 
ending  Juiie  30,  1883. 

The  estimati'd  amount  required  for  the  entire  and  permanent  comple- 
tion of  the  two  breakwaters  is — 

East  breakwater $537,800  00 

West  breakwater 653,334  00 

July  1, 1880,  amount  available |52,877  22 

Amount  appropriated  by  act  approved  March  3,  1881 60, 000  00 

112,877  22 

July  1, 1881,  amount  exj>endod  during  fiscal  year,  exclusive  of  outstand- 
ing liabilities  July  1,  1880 52,583  37 

July  1,  1881,  amount  available 60,293  85 

Amount  (estimate<l)  required  for  completion  of  existing  project 1, 191, 134  00 

Amount  that  can  be  protitably  expended  in  fiscal  year  ending  Juno  30, 

1883 200,000  OO 

(See  Appendix  C  5.) 

G.  Milford  Harbor,  Connecticut. — The  outer  harbor  or  bay.  is  an  inden- 
tation of  the  north  shore  of  Long  Island  Sound,  about  9  miles  west  of 
Xew  Haven,  and  is  formed  by  the  prqjectinj^  headlands  of  Welch's  Point 
and  Charles  Island.    It  has  good  holding  ground,  and  is  sheltered  from 
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northerly  winds,  but  exposed  to  those  from  the  south.  A  small  stream, 
the  Wepawang,  joined  by  the  Indian  River  near  its  mouth,  enters  this 
bay  at  its  head.  The  tide  in  the  Wepawang  extends  as  far  up  as  the 
village  of  Milford,  which  is  situated  about  one-half  a  mile  above  the 
head  of  the  bay. 

The  channel  of  this  stream  was  originally  bare  at  low-water  through- 
out the  greater  part  of  its  length,  and  a  sand-bar  obstructed  the  entrance 
below  its  mouth. 

^lie  plans  for  improvement  adopted  in  1872  contemplated  the  con- 
struction of  jetties  along  Welch's  Bluff  to  prevent  erosion  and  the  wash- 
ing of  material  into  the  harbor,  a  long  jetty  at  the  mouth  of  the  river, 
and  dredging  through  the  bar  below  and  in  the  river  above. 

A  breakwater  off  Welch's  Point  was  also  recommended  to  form  an 
outer  harbor  of  refuge  and  more  perfectly  protect  the  bluff  from  the 
action  of  the  sea. 

With  the  exception  of  the  breakwater,  the  improvements  have  been 
executed,  and  the  upper  channel  extended  as  far  as  the  village  of  Milford. 

The  amount  expended  to  June  30,  1880,  is  $34,500,  and  had  resulted 
in  securing  a  channel  of  entrance  100  feet  wide  and  4  feet  deep  at  mean 
low-water,  with  an  extension  of  like  depth  60  feet  wide  and  about  4,000 
feet  in  length  to  the  village  wharves. 

Tlie  appropriation  of  June  14, 1880,  has  been  applied  in  extending  the 
dredged  channel  to  the  upper  wharves  of  the  village,  a  distance  of  1,100 
feet,  and  in  making  one  cut  at  the  entrance  to  the  harbor  8  feet  deep  at 
mean  low-water. 

An  entrance  channel  of  this  depth  and  100  feet  wide,  as  desired  by 
those  interested  in  this  harbor,  would  require  the  removal  of  45,000  • 
cubic  yards,  costing  about  $11,000.    Should  this  project  meet  with  ap- 
proval, the  whole  amount  could  be  most  profitably  applied  during  the 
next  fiscal  year. 

July  1, 1880,  amount  available , $5,177  33 

July  I,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1, 1880 5,101  14 

July  1,  1881,  amount  available 7()  19 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  11, 000  00 
(See  Appendix  0  6.) 

7.  Housatonic  River ^  Connecticut. — The  entrance  to  this  river  was  origi- 
nally obstructed  by  a  sand  bar  caused  by  the  action  of  storms  upon  tlie 
adjacent  shore  5  the  channel  depth  over  this  bar  at  mean  low-water  being 
from  3  to  4  feet. 

In  the  river  above,  navigation  was  impeded  by  several  shoals,  having 
a  depth  upon  them  of  but  4  feet  at  mean  low- water. 

The  Housatonic  is  a  tidal  stream  to  the  dam  of  the  Ousatonic  Water 
Company,  16  mOes  above  its  mouth.  At  this  point  are  situated  the 
manufacturing  towns  of  Derby,  Shelton,  and  Birmingham,  the  river 
furnishing  water-power  for  their  numerous  mills. 

The  improvement  of  this  river  was  begun  in  1871,  the  object  being 
to  afford  a  navigable  channel  of  not  less  than  7  feet  depth  from  its  mouth 
to  the  head  of  tide-water. 

The  sum  of  $60,000  had  been  appropriated  in  small  amounts  from  1870 
to  1880,  and  devoted  mainly  to  the  removal  of  shoals  above  the  mouth 
of  the  river,  nothing  bej'ond  a  survey  having  been  attempted  at  the 
entrance. 


Digitized  by 


Google 


.  I 


9 

^4     REPORT  OF  THE  CHIEF  OF  ENGINEERS,  U.  S.  ARMY. 

A  channel  through  the  several  bars  with  a  width  of  60  feet  and  a 
depth  of  7  feet  at  mean  low-water  has  been  ijeuerally  maintained  by 
dredging.  The  bars  being  due  to  the  movement  of  sand  in  time  of  freshets 
will  frequently  recur,  and  will  require  periodical  ai)propriations for  their 
removal.  During  the  past  year  a  7-foot  channel  60  feet  wide  has  been 
dredged  through  the  bar  just  beU)w  Stratford,  and  with  the  api)ropria- 
tion  ma«le  at  the  last  session  of  Congress,  the  channel  through  Drew's 
Bar  and  near  the  camx)-meeting  ground  will  be  restored. 

Jnly  1,  1880,  amount  avaUable $2,122  68 

Amount  appropriated  by  act  approved  March  3,  1881 2, 000  00 

$4, 122  ^ 

Jnly  1.  1881,  amonnt  expended  during  fiscal  year,  exclnsLvo  of  outstanding 

liabilities  July  1,  1880 2,070  08 

I  

July  1,  1881,  amount  available 2,052  60 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    5, 000  00 

(See  Appendix  C  7.) 

8.  Bridgeport  Harbor^  Connecticut — The  entrance  to  this  harbor  was 
originally  obstructed  by  two  shoals  known  as  the  outer  aiid  inner  bars. 

The  channel  was  narrow  with  a  depth  of  but  5  feet  on  the  outer  bar 
and  from  4  to  G  feet  on  the  inner  bar  at  mean  low-water. 

Improvements  were  begun  in  1836,  and  consisted  in  dredging  a  chan- 
nel through  the  bars  to  secure  a  depth  of  8  feet  at  mean  low- water.  With 
this  end  in  view  several  appropriations  had  been  applied  to  the  work, 
when  in  1871  the  construction  of  a  riprap  jetty  from  the  east  shore  was 
undertaken  for  the  double  purpose  of  arresting  the  movement  of  sand 
from  the  beach  into  the  harbor,  and  strengthening  the  tidal  currents  over 
the  bars.    The  effect  of  this  jetty  has  been  most  favorable. 

The  amount  expended  from  183G  to  June  30,  1880,  chiefly  in  dredg- 
ing, is  $175,000,  affording  a  channel  300  feet  wide  from  Long  Island 
Sound  to  the  city  wharves,  and  at  least  9  feet  deep  at  mean  low- water, 
with  a  mid-channel  depth  of  12  feet.  The  channel  was  also  extended 
with  a  width  of  100  feet  and  depth  of  9  feet  from  the  lower  bridge  to  the 
Horse  Railroad  Bridge,  a  distance  of  about  3,000  feet. 

With  the  sum  of  $10,000  appropriated  by  act  of  Congress  approved 
March  3,  1881,  the  improvement  of  the  harbor  under  existing  plans  will 
be  comjileted. 

There  is  a  rapidly  increasing  demand  for  more  anchorage  area  above 
the  inner  beacon,  caused  by  the  extensive  use  of  the  harbor  for  refuge. 
To  meet  the  views  of  those  intereste<l  in  this  subject  the  removal  of 
498,000  'Cubic  yards  of  material  will  be  required,  at  a  cost  of  $00,000. 
Should  this  project  be  approved  the  sum  of  $10,000  could  be  profitably 
expended  during  the  next  fiscal  year. 

July  1, 1880,  amount  available ! $10, 031  30 

Amount  appropriated  by  act  approved  March  3,  lrJ81 10, 000  00 

$20. 0:U  30 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 9,947  19 

July  1,  1881,  amount  available 10,084  11 

•  _- 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     10, 000  00 
(See  Appendix  C  8.) 

9.  Southport  Harbor,  Connecticut. — The  navigation  of  Mill  Eiver,  now 
known  as  Southport  Harbor,  was  originally  almost  impracticable,  the 
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natural  channel  being  shallow  and  obstructed  by  bars  formed  from  de- 
posits of  sand  in  easterly  storms. 

"The  plan  for  improvement  adopted  in  1827  embraced  the  construction 
of  a  breakwater  running  south  from  the  sand  spit  opposite  Southport; 
a  dike  extending  northward  in  prolongation  of  the  line  of  the  break- 
water, and  deepening  the  channel  through  the  bars  by  dredging. 

An  aggregate  of  $13,087.43  was  expended  under  this  plan  which 
resulted  in  diminishing  the  formation  of  bars  and  securing  a  navigable 
channel  of  sufficient  dimensions  to  meet  the  commercial  wants  of  the 
village. 

Since  1875.  $12,500  has  been  appropriated  for  the  purpose  of  repair- 
ing the  breakwater  and  dike,  and  dredging  to  secure  a  channel  depth 
of  4  feet  at  mean  low-water. 

During  the  fiscal  year  ending  June  30, 1881,  the  sum  of  $2,500  was 
expended  in  increasing  the  width  and  depth  of  the  channel  from  the 
breakwater  to  the  town  wharves. 

The  sum  of  $2,500,  appropriated  by  act  of  March  3, 1881,  will  be  ap- 
plied to  completing  the  upper  channel  and  increasing  the  width  below 
the  breakwater. 

July  1,  1880,  amonnt  available |2.521  60 

Amount  appropriated  by  act  approved  March  3, 1881 2, 500  00 

$5,02160 

July  1, 1881,  amoant  expended  daring  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 2,510  18 

July  1,  1881,  amount  available j 2,511  42 

Amount  (estimated)  required  for  completion  of  existing  project 3, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  enoiug  June  30, 1883.    3, 000  00 

(See  Appendix  C  9.) 

10.  Norwalk  Harbor,  Connecticut — ^With  the  exception  of  a  survey  in 
1829,  the  government  had  made  no  expenditure  in  improving  this  har- 
bor previous  to  1871.  The  channel  was  then  obstructed  at  several  places 
by  deposits  of  mud  leaving  a  depth  of  from  1  to  2  feet  at  mean  low- 
water,  and  immediately  below  the  stone  bridge  at  Norwalk,  a  large 
middle  ground  of  gravel  and  bowlders  had  formed,  bare  at  low-water 
and  nearly  covering  the  entire  basin. 

The  improvement  of  the  channel  adopted  in  1871,  purposed  increas- 
ing the  depth  through  the  several  shoals  to  6  feet  at  mean  low-water 
and  making  the  width  100  feet  from  Long  Island  Sound  to  the  village 
of  [S'orwalk. 

An  aggregate  of  $53,000  had  been  expended  under  this  project  to 
June  30, 1880,  which  resulted  in  furnishing  a  depth  of  not  less  than  G 
feet  at  mean  low- water,  throughout  the  entire  channel  for  a  width  of  60 
to  100  feet,  and  the  complete  removal  of  the  deposit  of  gravel  and 
bowlders  which  formed  the  middle  ground  at  Korwalk. 

During  the  fiscal  year  ending  June  30, 1881,  the  sum  of  $5,000  has 
been  expended  in  impro\dng  the  channel  below  the  New  York  and  New 
Haven  Eailroad  bridge,  making  the  depth  8  and  the  width  100  feet,  for 
a  length  of  2,200  feet. 

The  sum  of  $5,000,  appropriated  by  act  of  Congress  of  March  3, 1881, 
will  be  applied  to  the  further  improvement  of  the  channel  below  the 
railroad  bridge,  and  to  the  removal  of  shoals  near  Ferry's  Point,  and 
Squirrel  Flats,  formed  by  the  ice  during  the  past  winter. 

After  the  completion  of  the  project,  small  sums  will  probably  be 
required  periodically  to  repair  injuries  arising  from  freshets. 


Digitized  by  VjOOQIC 


96  REPORT    OF   THE   CHIEF   OF   ENGINEERS,  U.  S.  ARMY. 

July  1,  1880,  amonnt  available |5,043  62 

Amonnt  appropriated  by  act  approved  March  3,  1881 5, 000  00 

$10, 043  ® 

July  1, 1831,  amount  expended  daring  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 5,019  09 

July  1,  18S1,  amount  available , 5, 0:^  53 

Amount  (estimated)  required  for  completion  of  existing  project $15, 000  i30 

Amonnt  that  can  be  profitably  cxi)ended  in  fiscal  year  ending  June  30, 1883.     10, 000  00 

(See  Appendix  C  10.) 

11.  Port  Jefferson  Harbor^  Netv  Yorl-.—Vovt  Jefferson  Ilarbor  has  an 
available  anchorage  of  IJ  square  miles,  with  a  depth  of  from  15  to  30 
feet  at  mean  low-water.  It  is  completely  land-locked  and  admirably 
situated  for  a  harbor  of  refuge.  A  gravel  bar  originally  obstructed  the 
mouth  of  the  harbor,  leaving  but  a  narrow  entrance,  which  had  not 
more  than  4  feet  depth  at  mean  low-water. 

A  survey  was  made  in  1853,  but  no  appropriation  for  improvement 
was  granted  until  1871,  when  plans  were  recommended  for  the  con- 
struction of  a  breakwater  at  the  east  side  of  the  entrance  to  stop  the 
movement  of  material  towards  the  channel,  and  for  dredging  through 
the  bar  to  a  depth  of  7  feet. 

In  1875  the  plan  was  modified  by  the  addition  of  a  second  jetty  from 
the  west  beach,  and  in  1877  by  increasing  the  proposed  depth  to  8  feet 
at  mean  low-water. 

The  sum  of  $64,000  has  been  expended  under  the  above  plans,  and 
has  resulted  in  obtaining  a  channel  of  entrance  100  feet  wide  and  »  feet 
deep  at  mean  low- water.  The  sum  of  $3,000,  appropriated  by  act  of 
Congress  of  June  14,  1880,  has  been  applied  to  repairing  and  lengthen- 
ing the  jetties  with  a  ^iew  to  more  thoroughly  preventing  the  dei)osit 
of  sand  and  gravel  upon  the  bar  and  maintaining  the  depth  already 
gained. 

With  the  appropriation  of  $4,000,  made  by  aet  of  March  3, 1881,  the 
work  of  lengthening  the  jetties  will  be  continued.  The  amount  required 
for  the  completion  of  the  work  in  accordance  with  approved  plans  is 
$8,000,  which  sum  could  be  profitably  expended  during  the  fiscal  year 
ending  June  30,  1883. 

July  1,  1880,  amount  available |4,605  67 

Amount  appropriated  by  act  approved  March  3, 1881 4, 000  00 

$«,1505  67 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 1,780  93 

July  1,  1881,  outstanding  liabilities 2,535  00 

4,315  93 

July  1,  1881,  amount  available 4,289  74 

Amount  (estimated)  required  for  completion  of  existing  project «,  Oimi  (jO 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     8,  OUO  00 

(See  Appendix  C  11.) 

EXAMINATIONS  AND  SUBVEYS  FOB  IMPROVEMENT. 

To  comply  with  provisions  of  the  river  and  harbor  act  of  June  14, 
1880,  Major  Barlow  was  charged  with  a  survey  with  the  view  oi  opening 
a  channel  between  LloycPs  Harbor  and  Cold  Spring  Bay^  New  York.  The 
report  of  the  result  was  transmitted  to  Congress  and  printed  in  11.  Ex. 
Doc.  31,  Forty-sixth  Congress,  third  session.    (See  also  Appendix  C  12.) 

And  to  complj'^  with  provisions  of  the  river  and  harbor  act  of  March 
3, 1881,  he  has  been  charged  with  the  following: 
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1.  Harbors  of  Madison  and  Clinton^  Connecticut, 

2.  Greenport  Harbor j  New  York, 

3.  Harbor  of  Mamaroneck^  New  York. 

4.  Survey  for  breakwater  and  harbor  of  refuge  at  MUford,  Connecticut. 
The  results  of  which  will  be  duly  submitted  when  received. 

IMPROVEMENT  OP  HUDSON  RIVER — ^REMOVAL  OP  OBSTRUCTIONS  IN 
EAST  EIYER  AND  HELL  GATE — ^IMPROVEMENT  OP  BUTTERMILK  CHAN-^ 
NEL,  NEW  YORK  HARBOR ;  OP  FLUSHING,  OANARSEB,  SHEEPSHEAD, 
AND  GOWANUS  BAYS  AND  SUMPAWAUMUS  INLET;  OP  HARLEM  RIVER, 
NEWTOWN  AND  EAST  CHESTER  CREEKS ;  THE  HARBORS  OP  RONDOUT, 
ECHO,  PORT  CHESTER,  AND  NEW  ROCHELLE,  NEW  RORK,  AND  OPRARI- 
TAN  AND  SOUTH  RIVERS  AND  CHEESEQUAKES  CREEK,  NEW  JERSEY. 

Officer  in  charge,  Col.  John  Xewton,  Corps  of  Engineers,  with  Lieut. 
G.  McC.  Derby,  Corps  of  Engineers,  under  his  immediate  orders. 

1.  Hudson  River  J  New  York. — The  original  condition  of  the  navigable 
channel  was  between  New  Baltimore  and  Barren  Island  a  depth  at  mean 
low-water  of  7^  feet;  at  Coeyman^s,  8J  feet ;  at  MulPs,  9  feet;  at  Castle- 
ton,  8  feet;  at  Cedar  Hill,  7^  feet;  at  Winnie's,  9.4  feet;  on  the  Over- 
slaugh, 7.7  feet ;  at  Cuyler's  Bar,  9  feet ;  at  Kound  Shoal,  7.2  feet.  That 
is,  at  low-water,  7  J  feet  could  be  carried  from  New  Baltimore  to  Albany; 
to  Troy,  7.2  feet.  The  channels,  however,  were  very  crooked,  in  places 
very  narrow,  and  of  such  diificult  navigation  that  the  grounding  of  boats 
was,  it  might  almost  be  said,  the  rule  and  not  the  exception. 

The  originally  adopted  project  for  the  improvement  was  the  construc- 
tion of  longitudinal  dikes  generally  of  thB  height  of  mean  high-water, 
to  direct  the  currents' and  allow  the  flow  over  their  top  of  freshets  and  of 
ice. 

The  amount  expended  therein  to  the  close  of  the  fiscal  year  ending 
June  30, 1880,  was  $881,441.14. 

The  condition  of  the  improvement  at  that  period  was  a  navigable  depth 
from  New  Baltimore  to  Albany  at  mean  low- water  of  9}  feet,  and  from 
Albany  to  Troy  of  8  feet,  as  reported  by  Lieut.  J.  H.  Willara,  Corps  of 
Engineers. 

During  the  year  ending  June  30,  1881,  there  has  been  expended 
$18,718.02;  the  results  in  the  way  of  increased  depth  and  facilities  for 
navigation  are  not  known  for  want  of  a  recent  survey. 

The  amount  available  on  June  30, 1881,  will  be  devoted  to  the  removal 
of  Austin's  Bock,  and  the  restoration  and  repair  of  lines  of  piles  and  of 
dikes. 

The  benefits  to  be  expected  will  be  a  greater  width  and  depth  of  navi- 
gable channel  and  a  relief  from  being  wrecked  and  sunk  upon  rocky 
reefs. 

The  estimated  amount  required  for  the  entire  and  permanent  comple- 
tion of  the  work  of  improvement  in  aceordance  with  the  approved  and 
adopted  project  is  $30^000. 

July  1,  1880,  amoant  available $57,935  89 

Amonnt  appropriated  by  act  approved  March  3, 1881 15, 000  00 

$72,935  89 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabiUties  July  1,  1880 1H,718  02 

July  1,  1881,  amount  available 54,217  87 

Amount  (estimated)  required  for  completion  of  existing  project 30, 000  00 

Aiuount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    30, 000  00 


(See  Appendix  D  1.) 
7e 
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2.  Rondout  Harbor^  N^ew  York. — ^The  original  condition  of  the  naviga- 
\>\e  channel  gave  a  depth  of  about  7  feet  at  mean  low-water.  The  orig- 
inally adopted  project  was  the  prolongation  of  the  channel  of  Rondout 
Greek  into  the  Hudson  River  by  the  construction  of  two  pa]:allel  dikes 
and  of  a  branch  dike  to  direct  the  current  of  the  river  and  to  protect  the 
north  dike  from  the  floating  ice,  and  there  has  been  no  modification  of 
the  Original  project. 

The  amount  expended  to  June  30, 1880,  was  $88,294.65,  and  at  that 
time  the  depth  in  the  channel  was  13^  feet  at  mean  low-water. 

There  has  been  exi>ended  during  the  year  ending  June  30, 1881,  for  in- 
cidental purposes  only,  the  sum  of  $344.16,  without  effect  upon  naviga- 
tion. 

The  sum  that  can  be  profitably  expended  during  the  fiscal  year  end- 
ing June  30,  1882,  is  the  available  balance  of  $2,361.19  for  repairs  to 
dikes  arising  from  collisions  of  vesselst,  &c.,  and  upon  the  removal  of  a 
portion  of  the  south  dike  at  its  extremity. 

The  estimated  amount  required  for  the  entire  and  permanent  comple- 
tion of  the  work  of  improvement  in  accordance  with  the  approved  and 
adopted  project  would  be  at  most  $1,000  or  $2,000,  to  be  used  in  remov- 
ing any  portion  deemed  necessary  of  the  extremity  of  the  south  dike. 

July  1,  1880,  amoant  available |2, 705  35 

July  1,  1881,  amoont  expended  during  fiscal  year,  exclusive  of  out-standiug 

liabilities  July  1,  1880 \ 344  16 

July  1,  1881,  amount  available 2,;J61  19 

Amount  (estimated)  required  for  completion  of  existing  project 2,  OOO  00 

Amount  that  can  be  profitably  expeiTded  iu  fiscal  year  ending  June  30,  1883.     2, 000  00 

(See  Appendix  D  2.) 

3.  Obstructions  in  East  River  and  Hell  Oate^  New  York. — ^The  original 
condition  of  the  channel  of  East  River  and  Hell  Gate  whs  the  existence 
of  many  large  and  dangerous  rocky  obstructions  to  navigation.  The 
d^pth  over  Diamond  Reef  was  at  mean  low-water  17J  feet ;  over  Coen- 
ties  Reef,  14.3  feet;  over  Frying  Pan,  11  feet;  over  Pot  Rock,  20  feet ; 
over  Heel  Tap  12.1  feet ;  over  reef  at  North  Brother,  16  feet.  Hallet-s 
Point  from  the  shore  of  Astoria  projected  under  water  325  feet  to  the 
contour  line  o.f  2G  feet  at  mean  low- water,  and  embraced  an  area  of  aboat 
3  acres.  The  Middle  Reef,  with  an  area  of  about  9  acres,  lay  in  the 
middle  of  the  channels  at  Hell  Gate,  having  a  small  backbone  project- 
ing above  high- water,  caught  vessels  swept  ui>on  it  by  the  «bb  cur- 
rents which  passed  directly  over  the  rock.  Hallet's  Point  and  the  Mid- 
dle Reef  may  be  said  to  have  been  alternate  in  mischievous  functions  ; 
vessels  which  escaped  one  ran  a  great  risk  of  falling  upon  the  other. 
What  added  considerably  to  the  danger  from  these  reets  was  the  bend 
at  right  angles  of  the  river  at  the  spot. 

The  originally  adopted  project  for  the  improvement  was  the  least  ex- 
tensive of  three  projects  discussed  by  the  engineer  in  charge ;  that  one 
now  being  carried  out  was  judged  by  the  authorities  in  1867  to  be  too 
extensive  and  costly.  The  project  first  adopted  was  the  removal  ol 
Pot  Rock,  Frying  Pan,  Way's  Reef,  Shelldrake,  the  rock  off  Negro  Point, 
the  rocks  near  Woolsey's  bath-house,  BlackwelPs  Rock,  portions  of 
Hallet's  Point,  and  of  Scaly  Rock.  Sea-walls  were  designed  for  the  Mid- 
dle Reef,  Hogsbackjthe  Bread  and  Cheese,  and  a  beacon  for  Rylander's 
Reef. 

The  project  most  favored  by  the  engineer  in  charge,  which  included 
likewise  the  total  removal  of  Hallet's  Point  and  of  the  Middle  Reef,  has, 
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as  time  passed,  received  the  approval  of  the  authorities.  The  project 
first  intended  solely  for  Hell  Gate  has  also  been  modified  by  incorpor- 
ating with  it  rocky  obstructions  in  the  East  River,  Diamond  Reef,  Coen- 
ties  Reef,  and  a  reef  near  the  North  Brother. 

The  amount  expended  thereon  to  the  close  of  the  fiscal  year  ending 
June  30,  1880,  was  $2,359,280.57. 

The  condition  of  the  improvement  was  the  removal  of  Diamond,  Co- 
enties.  Way's  Reef,  and  Shelldrake  to  the  depth  of  26  feet  at  mean  low- 
water,  the  tunneling  and  explosion  of  Hallet's  Point  and  the  removal  of 
a  large  portion  of  the  debris  with  a  least  depth  over  any  portion  of  17 
feet  at  .mean  low- water,  the  tunneling  of  the  Middle  Reef  (Flood  Rock) 
to  the  extent  of  6,211.08  linear  feet  and  the  removal  therefrom  of 
21,520.38  cubic  yards ^ of  stone  measured  in  place.  The  "Bread  and 
Cheese,''  a  dangerous  reef,  has  been  inclosed  and  embanked  by  the  com- 
missioners of  charities  and  correction  of  New  York  City. 

The  amount  expended  during  the  year  ending  June  30,  1881,  was 
$256,981.47.  The  area  off  Hallet's  Point  which  has  been  brought  to  the 
depth  of  26  feet  at  mean  low- water  is  about  two- thirds  of  the  whole  area 
and  double  of  what  it  was  on  June  30, 1880.  The  least  depth  on  the 
remaining  portion  not  removed  to  full  depth  is  19  feet  at  mean  low- water. 
Heel  Tap  Rocks  have  been  broken  up ;  the  tunnels  at  the  Middle  Reef 
(Flood  Rock)  during  the  year  were  driven  an  additional  length  of  7,312 
linear  feet,  with  the  removal  of  18,080  cubic  yards  of  stone  measured  in 
place. 

The  amount  available  on  June  30,  1881,  will  be  expended  in  complet- 
ing the  removal  of  the  debris  at  Hallet's  Point  to  the  depth  of  26  feet  at 
mean  low- water,  removing  Heel  Tap  and  the  reef  at  the  North  Brother, 
with  some  work  on  Frying  Pan  and  Pot  Rock,  and  in  extending  the 
tunnels  and  excavations  in  the  Middle  Reef  (Flood  Rock). 

The  estunated  amount  required  for  the  entire  and  permanent  comple- 
tion of  the  work  of  improvement  in  accordance  with  the  approved  and 
adopted  project  is  $2,215,078.55. 

July  1,  1880,  amount  available ^296,638  81 

AmoTint  received  from  sale  of  coal  to  Capt.  James  Mercur..  VZ'^  75 

Amount  appropriated  by  act  approved  March  3,  18Hl 200, 000  00 

' $496,762  56 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive 

of  oul«tandiug  liabilities  July  1,  1880 \ 188, 859  40 

July  1,  1881,  outstanding  liabilities 57, 385  13 

246, 244  53 

July  1,  1881,  amount  available 250,518  03 

Amount  (estimated)  required  for  completion  of  existing  project 2, 215, 078  55 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .      300, 000  00 

(See  Appendix  D  3.)     . 

4.  Buttermilk  Channel^  New  lorlc. — The  channel  in  its  original  condi- 
tion was  obstructed  by  a  large  shoal  with  a  minimum  depth  of  9.J  feet 
at  mean  low-water,  which  lay  in  the  direct  track  pf  navigation,  too  near 
the  wharves  of  Brooklyn  for  the  safe  passage  or  maneuver  of  large 
vessels. 

The  originally  adopted  project  for  the  improvement  was  the  removal 
of  a  suflticient  i)ortion  of  this  shoal  to  the  depth  of  26  feet  at  mean  low- 
water,  and  thereby  to  increase  the  depth  and  width  of  the  channel. 

IN^othing  had  been  expended  to  the  30th  June,  1880,  and  there  had 
been  no  alteration  in  the  condition  of  the  channel  to  that  date. 

The  sum  of  $25,421.01  was  expended  during  the  fiscal  year  ending 
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June  30, 1881,  and  the  removal  of  about  80,000  cubic  yards  of  material 
in  place  effected  with  an  increase  to  the  depth  and  width  of  the  chan- 
nel. No  survey  having  been  made  at  the  close  of  the  fiscal  year,  noth- 
ing more  precise  of  the  condition  of  the  channel  can  now  be  stated. 

During  the  fiscal  year  ending  June  30, 1882,  it  is  proposed  to  further 
increase  the  width  and  depth  of  the  channel. 

The  estimated  amount  required  for  the  entire  and  permanent  comple- 
tion of  the  work  of  improvement  in  accordance  with  the  approved  and 
adopted  project  is  $20,000 ;  but  owing  to  large  and  unexpected  advances 
in  the  cost  of  dredging,  since  the  first  estimate  was  mude^  it  is  not  un- 
likely that  a  further  appropriation  of  $90,000  will  be  required. 

The  amount  of  commerce  and  navigation  interested  in  this  improve- 
ment is  veiy  great,  though  impossible  to  be  furnished  accurately,  since 
it  forms  a  part  not  easily  separated  from  the  rest  of  the  commerce  of 
the  port  of  New  York. 

In  a  communication  furnished  by  Messrs.  J.  P.  &  G.  C.  Eobinson, 
June  20, 1880,  and  to  be  found  in  Eeport  of  Chief  of  Engineers  for  1880, 
Part  I,  pages  606  and  507,  it  is  stated  that  at  five  piers  south  of  South 
Ferry,  during  the  year  1879,  there  were  1,046  ships,  barks,  steamships, 
and  brigs,  besides  canal  boats  and  lighters.  For  the  first  quarter  ot 
1880,  there  were  reported  423  vessels.  Just  in  the  neighborhooil  there 
are  immense  store-houses  and  grain  elevators.  Messrs.  Eobinson  also 
state  that  within  a  month  or  so  of  the  time  when  they  wrote,  two  large 
vessels  were  aground  on  the  shoal. 

July  1,  1880,  araonnt  available $60,000  00 

Amount  approi)riated  by  act  approved  March  3,  1«81 60, 000  00 

1120, 000  00 

July  1,  1880,  amount  expended  during  fiscal  year,  exclusive 

of  outstanding  liabilities  Jul  v  1,  1880 1 25, 4i21  00 

July  1,  1880,  outstanding  liabilities 5,600  00 

31,021  (fO 

July  1,  1881,  amount  available 88,979  00 

Amount  ^estimated)  reauired  for  completion  of  existing  project 20, 000  00 

Amount  tnat  can  be  pron tably  expended  in  fiscal  year  ending  June  30, 1883 .      60, 000  OO 

(See  Appendix  D  4.) 

5.  HarUin  Riverj  New  York. — The  survey  of  this  work  was  directed 
by  the  act  approved  June  23, 1874,  and  on  February  22, 1875,  a  report 
of  the  results  of  this  survey,  containing  a  project  and  estimate  for  the 
improvement  of  the  river  from  Eandall's  Island  to  the  Hudson  Eiver, 
was  transmitted  to  Congress. 

The  commissioners  appointed  by  the  Supreme  Court  have  not  yet 
completed  the  work  of  acquiring  the  right  of  way  for  the  proposed  cut 
or  canal  to  -connect  the  Harlem  and  Hudson  rivers.  No  operations 
have  therefore  been  undertaken. 

July  1,  1880,  amount  available $400,000  OD 

July  1,  1881,  amount  available 400,000  00 

Amount  (estimated)  required  for  completion  of  existing  project 1, 700, 000  00 

(See  Appendix  Do.) 

6.  Flushing  Baxfj  Xew  YorJc. — The  original  condition  of  the  na\igable 
channel  was  a  depth  at  the  shoalest  part  along  the  line  leading  to 
Flushing  of  3.9  feet  at  mean  low- water,  and  it  was  not  therefore^avail- 
able  for  commerce. 

The  originally  adopted  project  for  the  improvement  was  the  formation 
of  a  tidal  basin  by  means  of  dikes,  which  by  its  filling  and  emptying 
through  one  channel  would  keep  up  a  dei)th  of  6  feet  at  mean  low- water, 
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and  even  more,  after  once  having  been  dredged.  Ko  modification  has 
been  made  in  the  project. 

The  amount  expended  up  to  tJie  close  of  the  fiscal  vear  ending  June 
30,  1880,  Avas  $11,941.89. 

During  that  fiscal  year  but  a  portion,  about  3,000  feet  of  diking,  was 
constructed,  which  would  have  no  decided  effect  upon  the  channel. 

The  amount  expended  during  the  year  ending  June  30,  1881,  was 
$11,347.71  upon  diking  and  dredging,  and  a  narrow  channel  having  a 
depth  of  6  feet  at  mean  low-water  now  communicates  with  the  creek  at 
Flushing. 

The  available  balance,  $14,291.74,  will  be  devoted  to  widening  the 
dredged  channel  and  to  diking. 

The  estimated  amount  required  for  the  entire  and  permanent  comple- 
tion of  the  work  of  improvement  in  accordance  with  the  approved  and 
adopted  project  is  $128,500,  but  it  is  probable  that  the  project  may  be 
completed  for  $75,000. 

The  amount  of  commerce  and  navigation  to  be  benefited  by  the  im- 
provement is  unknown.  It  is  assumed  that  a  development  of  trade  by 
water  would  follow  the  improvement. 

Jaly  1,  1880,  amount  available $15,639  45 

Amount  appropriated  by  act  approved  March  3,  1881 10, 000  00 

$25,639  45 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  Jul v  1,  18?^) 6, 816  23 

July  1,  1881,  outstanding  liabilities 4,531  48 

11, 347  74 

July  1,  l^•^l,  amount  available 14, 291  74 

Amount  (estimated)  required  for  completion  of  existing  project 128, 500  00 

Amount  that  can  be  profitably  expended  in  fiscal  year'ending  June  3(»,  188:L     30, 000  00 

(See  Appendix  D  6.) 

7.  Ooicamis  Bay^  New  York, — The  original  condition  of  the  channel 
was  inadequate  for  the  navigation  of  vessels  employed  in  the  commerce 
of  this  district,  the  depth  of  water  varying  from  6.9  feet  to  12.3  feet  at 
mean  low-water. 

The  originally  adopted  plan  was  to  dredge  a  channel  from  the  18- 
foot  contour  outside  the  bay  to  the  drawbridge  at  Hamilton  avenue;  the 
estimated  cost  was  $182,850 ;  it  ha«  been  recommended  to  the  department 
to  dredge  the  existing  channel  from  Hamilton  avenue  to  the  southwest 
corner  of  Erie  Basin  and  thence  to  divide  it  into  two  branches,  one  to 
the  north  and  one  to  the  south ;  the  cost  of  this  revised  project  will  be 
«1 92,564.90. 

There  were  no  expenditures  up  to  Jun6  30,  1880 ;  the  condition  re- 
mained unaltered  at  that  time. 

There  were  no  expenditures  for  the  year  ending  June  30, 1881.  The 
amount  available  at  that  date  will  be  devoted  to  dredging  a  channel 
from  the  18-foot  contour  near  the  entrance  to  Erie  Basin  southerly  to  a 
point  opi)osite  Forty-sixth  street. 

The  estimated  sum  required  for  the  entire  completion  of  the  work  of 
imi)rovement  in  accordance  with  the  approved  and  adopted  project  is 
$143,000,  and  for  the  proposed  revised  project  $152,564.90. 

Amount  appropriated  by  act  approved  March  3,  1881 |40, 000  00 

July  1,  1881,  amount  available  ' 40,000  00 

Amount  (estimated)  required  for  completion  of  existing  project 142, 850  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  :50,  1883.    60, 000  00 

(See  Appendix  D  7.) 
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8.  Newtown  Greeks  Kew  YorJc. — ^The  original  condition  of  the  channel 
gave  a  depth  of  12J  to  18  feet  at  mean  low-water,  which  was  insufficient 
for  the  large  class  of  vessels  frequenting  the  creek.  The  width  was  240 
feet.  The  original  adopted  project  for  the  improvement  was  to  dredge 
a  channel  about  200  feet  wide  and  from  18  to  21  feet  in  depth,  and  no 
change  has  been  made  therein. 

Nothing  had  been  expended  up  to  the  close  of  the  fiscal  year  ending 
June  30, 1880,  and  there  has  been  no  change  in  the  condition  of  the 
creek  to  same  date. 

The  amount  expended  during  thfe  year  ending  June  30,  1881,  was 
$7,566.48,  and  the  depth  of  the  channel  along  the  cut  made  is  generally 
over  17  feet,  with  a  minimum  depth  of  15J  feet. 

The  balance  on  hand,  $2,433.52,  will  probably  be  exi>ended  during  the 
year  ending  June  30, 1882,  in  removing  bowlders  and  improving  the  cut 
already  made. 

The  estimated  amount  for  the  entire  completion  of  the  work  of  improve- 
ment in  accordance  with  the  approved  and  adopted  project  would  be 
$36,000  by  a  revised,  and  $26,250  by  the  original  estimate. 

The  commerce  of  the  creek  is  very  large,  and  the  amount  of  active 
business  so  great  as  to  make  it  difficult  to  work  upon  the  improvement. 

July  1,  1880,  amount  available |10,000  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabUities  July  1,  1880 7,566  48 

July  1,  1881,  amount  available 2,433  52 

Amount  (estimated)  required  for  completion  of  existing  project 26, 250  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 . .     36, 000  00 

(See  Appendix  D  8.) 

9.  UaM  Chester  CreelCy  Netc  York, — The  original  condition  of  navigation 
was,  between  Town  Dock  and  Lockwood's,  a  draught  of  less  than  7  feet 
at  high-water,  through  an  intricate,,  crooked,  and  narrow  channel  south 
of  Goose  Island,  rather  more  than  7  feet  at  high-water,  and  a  dangerous 
reef  of  bowlders,  &c.,  in  close  proximity  to  the  course  of  vessels  in  pass- 
ing the  draw  at  Pelham  Bridge. 

The  originally  adopted  project  was  for  the  making  of  a  channel  of  9 
or  10  feet  of  draught  at  high-water  from  Town  Dock  to  a  point  3,(KK> 
feet  above  Lockwood's  which  Included  the  construction^  not  yet  under- 
taken, of  a  tidal  basin  above  Lookwood^s;  to  this  has  since  been  added 
the  dredging  of  the  channel  west  of  Goose  Island  and  the  removal  of 
the  reef  of  bowlders,  gravel,  &c.,  just  below  Pelham  Bridge. 

The  amount  expended  to  the  close  of  the  fiscal  year  ending  June  30, 
1880,  was  $46,627.86. 

At  that  date,  from  the  absence  of  complaint,  it  was  inferred,  no  sur- 
veys, however,  having  been  made  to  test  the  fact,  that  the  channels 
retained  the  depth  of  9  or  10  feet  at  high-water. 

During  the  fiscal  year  ending  June  30, 1881,  no  expenditures  have 
been  made. 

It  may  be  necessary  to  rectify  defects  which  a  future  examination  may 
discover  in  portions  of  the  channel  already  operated  upon.  Further- 
more, until  it  is  proved  that  a  depth  of  9  or  10  feet  at  high-w'ater,  deemed 
sufficient  for  the  requirements  of  commerce  in  this  locality,  cannot  be 
maintained  under  the  scale  of  improvement  already  completed,  it  wiU 
be  unnecessary  to  inaugurate  new  works. 

The  amount  of  funds  available,  $7,372.14,  will  be  quite  sufficient  for 
the  present  wants  of  the  case. 
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The  amoant  necessary  to  be  appropriated  for  the  entire  and  perma- 
nent completion  of  the  work  of  improvement  in  accordance  with  the 
approved  and  adopted  project,  if  entirelv  carried  through  as  designed, 
is  $82,500. 

July  I,  1880,  amount  available $7,372  14 

July  1,  1881,  amount  available 7,372  14 

Amount  (estimated)  required  for  completion  of  existing  project 82, 500  00 

(See  Appendix  D  9.) 

10.  Echo  HarhoTj  near  New  Rochelle^  New  Torlc. — The  original  con- 
dition of  navigation  showed  rocky  obstractions,  ^' Start  liock"  and 
"Sheepshead  Rock,"  the  former  exposed  in  part  at  low- water,  and  the 
latter  with  a  minimum  over  it  at  mean  low-water  of  1  foot. 

The  originally  adopted  project  was  the  removal  of  these  rocks,  the 
former  to  6  feet  at  mean  low- water  and  the  latter  at  9  feet.  A  change  of 
])roject  was  made  by  increasiDg  the  depth  of  removal  of  Start  Kock  to  7 
feet  at  mean  low-water. 

The  amount  expended  to  June  30, 1880,  was  $10,288.54. 

The  condition  of  the  improvement  was  the  removal  of  Start  Rock  to 
the  depth  of  7  feet  at  mean  low-water. 

The  amount  exi)ended  during  the  fiscal  year  ending  June  30,  1881, 
was  $98.93,  and  without  change  in  the  navigable  condition  of  the  har- 
bor. 

The  amount  available  July  1, 1881,  will  be  expended  for  the  removal 
of  a  portion  of  Sheepshead  Rock  to  the  depth  of  9  feet  at  mean  low- 
water. 

The  estimated  amount  for  the  entire  and  permanent  completion  of  the 
work  of  improvement  in  accordance  with  the  approved  and  adopted 
project  is  $19,955.38. 

From  information  furnished  in  December,  1875,  it  was  stated  that  the 
tonnage  of  the  port  for  the  previous  thre^e  years  was  50,000  tons  per 
annnm,  and  the  value  of  the  commerce  $1,500,0(K)  x^er  annum. 

July  1, 1880,  amount  available $5,711  46 

Amount  appropriated  by  act  approved  March  3,  1881 3, 000  00 

$8,711  46 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,1880 98  83 

July  1, 1881,  amount  avaUable 8,612  63 

Amount  (estimated)  required  for  completion  of  existing  project 19, 955  38 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30,  l^f^'.i . .  13, 000  00 

(See  Appendix  D 10.) 

11.  Harbor  at  New  Rochelle,  New  York, — The  original  condition  of  the 
channel  was  narrow  and  interspersed  with  sunken  reefs  of  rocks  which 
made  it  dangerous  for  navigation,  and  in  the  channel  proposed  to  be 
excavated  by  dredging  the  depth  varied  from  0  to  8  feet  at  mean  low- 
water. 

The  originally  adopted  project  was  to  remove  the  rocky  obstruction 
and  dredge  an  inner  channel  between  Hunter's  and  Flat  Islands;  the 
estimated  cost  was  $40,825,  and  this  project  has  not  been  modified. 

There  were  no  expenditures  up  to  June  30,  1880,  and  the  condition 
remained  unaltered  at  that  time. 

The  expenditures  during  the  year  ending  June  30, 1881,  $231.15,  were 
for  incidental  purposes  only,  no  work  being  done. 

The  amount  available  July  1, 1881,  will  be  applied  to  tfie  formation  of 
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a  channel  arountt  Glen  Island,  by  dred^ng  and  removing  rock  of  the 
de))tli  of  6  feet  at  mean  low- water,  and  of  the  width  of  100  feet. 

The  estimated  sum  required  for  the  entire  and  permanent  completion 
of  the  work  of  improvement  in  accordance  with  the  ai)proved  and 
adopted  project  is  $20,825. 

Amount  ajipropriated  by  act  approval  March  3,  1^81 |i20, 000  00 

Jnlv  1, 18H1,  amount  expended  during  fiscal  year,  exclusive  of  out-standing 

liabilities  July  1, 18b6 231  15 

July  1.1S.S1,  amount  available 19,768  85 

Amount  (estimated)  required  for  completion  of  existing  project 20, 825  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 18^^ .     19, 000  00 

(See  Appendix  D 11.) 

12.  Po7't  Chester  Harbor^  New  York. — In  its  original  condition  the 
channel  was  obstructed  by  "  Sunken"  and  "  Salt''  Eocks,  the  former  with 
a  depth  over  it  of  5.7  feet  at  mean  low-water,  the  latter  slightly  pro- 
jecting above  the  level  of  mean  low-water. 

The  originally  adopted  project  for  the  improvement  was  the  removal 
of  these  rocks,  and  the  construction  of  a  breakwater.  The  amount  ex- 
|)ended  to  the  close  of  the  fiscal  year  ending  June  30, 1880,  was  $10,050. 

The  condition  of  the  improvement  was  the  removal  of  Salt  Rock  to  a 
depth  of  9  feet  at  mean  low- water,  leaving  ^'Sunken  Rock,"  a  dangerous 
obstruction,  untouched. 

There  has  been  no  expenditure  for  the  year  ending  June  30,  1881. 
.  It  is  not  proposed  to  expend  anything  (luring  the  fiscal  yciir  ending 
June  30, 1882,  as  the  amount  available,  $1,950,  is  too  small  for  operations. 

The  estimated  amount  required  for  the  completion  of  the  improve- 
ment of  the  harbor,  according  to  the  adopted  and  approved  plan,  is 
$84,632. 

July  i,  1H80,  amount  available $1,950  00 

July  1,  1^81,  amount  available. 1,950  00 

Amount  (I'stimated)  required  for  completion  of  existing  project 84,632  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  Juno  30, 1883.  30, 000  00 

(See  Appendix  D  12.) 

'*"  13.  Cmiarsie  Bay^  New  Yorlc. — The  original  condition  of  the  channel 
Icadhig  to  Caiiarsie  answered  to  a  depth  of  4 J  feet  at  mean  low-water. 

The  originally  adopted  project  was  by  the  inclosure  with  dikes  of  a 
tidal  basin,  and  no  important  amendments,  alterations,  or  additions 
thereto  have  been  made. 

Notliing  has  been  expended  np  to  June  30, 1880,  and  the  condition 
of  the  channel  had  not  varied  from  its  original  status.  During  the  fiscal 
year  ending  June  30, 1881,  there  have  been  expended  $9,639.93 ;  and  the 
dike  constructed — no  examination  as  yet  having  been  made  since  its 
completion,  June  27, 1881 — is  rei)orted  to  have  deei>ened  the  water  over 
the  bar  or  shoal  at  the  outlet  of  the  channel. 

The  appropriation  of  March  3, 1881,  will  be  reserved  until  by  addi- 
tional appropriation  a  sufiicient  sum  becomes  available  for  the  construc- 
tion of  a  line  of  sheet  piling  along  the  soutli  edge  of  the  channel  at 
Canarsie  with  the  object  of  collecting  and  concentrating  the  cun*ents  in 
that  channel. 

The  estimated  amount  required  for  the  entire  and  i)ermanent  comple- 
tion of  the  work  of  improvement,  in  accordance  with  the  approved  and 
adopted  project,  is  *73,000. 
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July  1,  1880,  amount  available $10,000  00  ' 

Amount  appropriated  bv  act  approved  March  3,  18dl 5, 000  00 

^15,000  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 9,639  93 

July  1,  1881,  amount  available 5,360  07 

Amount  (estimated)  required  for  completion  of  existing  project ^3, 000  00 

Amoimt  that  can  be  profitably  expended  in  fiscal  j'ear  ending  June  30, 1838 .      9, 000  00 

(See  Appendix  D.  13.) 

14.  Sheepsliead  Bay^  Netc  York, — The  original  condition  of  the  nan- 
gable  channel  was,  for  the  entrance,  a  depth  of  little  over  2  feet  at  mean 
low-water,  and  for  the  interior  channel  not  less  than  4  feet,  except  at 
two  narrow  bulkheads  across  said  channel. 

The  originally  adopted  project,  with  a  proviso,  however,  not  to  be 
commenced  should  the  movement  of  Kockaway  Inlet  be  likely  to  inter- 
fere, was  to  deepen  the  entrance  by  means  of  converging  jetties,  and  to 
improve  the  interior  channel  by  longitudinal  dikes  so  placed  as  in  some 
instances  to  form  tidal  reservoirs  fo?  the  scour  of  the  channel. 

Nothing  has  been  expended  up  to  the  close  of  the  fiscal  year  ending 
June  30,  1880.  The  condition  of  things  at  the  specified  date  was  the 
same  as  that  determined  by  the  survey. 

Nothing  has  been  expended  during  the  year  ending  June  30,  1881,  and 
the  state  of  things  remains  unaltered. 

The  amount  of  funds  on  hand  is  not  sufficient  for  lasting  improve- 
ment at  any  point,  and  therefore  cannpt  be  profitably  expended  prior  to 
June  30, 1882. 

The  estimated  amount  for  the  entire  and  permanent  completion  of  the 
work  of  improvement  in  accordance  with  the  project  approved  and 
adopted  (reserve  being  had  of  the  probable  movement  of  Kockaway 
Inlet)  is  $02,000. 

July  1,  1880,  amount  available $:j,00(»  00 

Amount  appropriated  by  act  approved  March  3, 1881 5, 000  00 

' |H,  000  00 

July  1,  1881,  amount  available 8,000  00 

Amount  (estimated)  required  for  completion  of  existing  project 92, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  10, 000  00 

(See  Appendix  D  14.) 

15.  Sumpatcanmns  Inhtj  Xew  Yorl\ — The  original  condition  of  the  chan- 
nel was,  as  to  depth,  from  1  to  5  feet,  and  as  to  width,  from  30  to  600  feet. 

The  originally  adopted  project  was  to  dredge  a  channel  from  150  to 
100  feet  in  width  and  5  feet  deep  at  mean  low- water,  and  this  project 
has  not  been  modified. 

Nothing  has  been  expended  up  to  June  30,  1880.  The  channel  is  in 
its  original  condition. 

Nothing  has  been  expended  during  the  fiscal  year  ending  June  30, 1881. 

The  amount  available,  $5,000,  is  insufficient  for  a  beginning,  as  there 
would  be  required  at  least  $15,000  to  make  a  channel  of  the  required 
depth  and  60  feet  in  width,  which  is  the  least  that  would  be  of  use  for 
navigable  purposes,  and  for  that  reason  it  cannot  be  profitably  expended 
during  the  fiscal  year  ending  June  30,  1882. 

The  estimated  amount  required  to  finish  the  project  of  improvement, 
as  approved  and  adopted,  is  $18,115. 


Digitized  by 


Google 


106         REPORT   OF   THE    CHIEF    OF   ENGINEERS,  U.  S.  ARMY. 

Amount  appropriated  by  act  approved  March  3,  1881 |5, 000  00 

July  1,  l«ril,  amount  available 5,000  OO 

Amount  (estimated)  required  for  completion  of  existing  project 18, 115  OU 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 18??3.  10, 000  0© 

(See  Appendix  D  15.) 

16.  Raritan  River j  Xew  Jersey. — The  origiual  condition  of  the  naviga- 
tion was  an  intricate  channel  at  the  "Stakes"  of  7  feet  at  mean  low- 
water,  and  of  6.1  feet  on  the  "Middle  Ground,''  and  of  7  to  8  feet  at 
mean  low-water  upon  the  other  shoals  as  far  up  as  New  Brunswick. 

The  originally  adopted  project  was  to  dike  and  dredge  at  the  **  Stakes^ 
and  "Middle  Ground,''  and  to  remove  other  shoals  up  to  New  Bruns- 
wick, so  as  to  make  a  channel  200  feet  wide  and  10  feet  at  least  deep  at 
mean  low-water,  and  no  modification  has  been  made. 

The  amount  expended  to  the  close  of  the  fiscal  year  ending  June  30, 
1«80,  was  $233,453.43. 

The  condition  of  the  improvement  at  that  time  was  the  completion  of 
the  dikes  at  the  stakes  and  middle  ground,  except  tor  a  distance  of  2,053 
feet  at  the  lower  end ;  a  channel  at  the  "Stakes"  everywhere  over  12 
feet  deep  at  mean  low-water  (except  for  a  short  distance  where  it  has 
been  dredged  only  to  9  feet  at  mean  low- water),  has  also  been  obtained. 
Dredging  had  also  been  done  at  the  Middle  Ground,  but  not  sufficiently 
for  a  marked  improvement  in  depth.  A  considerable  amount  of  dredg- 
ings,  bowlders,  and  rock  was  removed  from  the  rocky  shoal  at  White- 
head's sand  dock. 

There  has  been  expended  during  the  fiscal  year  ending  June  30, 1881, 
the  sum  of  $58,602.28.  The  diking  has  been  completed  at  the  "  Stakes, " 
dredging  and  rock-blasting  at  Whitehead's,  and  dredging  on  the  Middle 
Ground.  No  surveys  have  been  made,  and  the  state  of  the  channel  at 
the  Middle  Ground  and  at  Whitehead's  is  not  known. 

With  the  balance  available  July  1, 1881,  a  channel  12  feet  deep  at 
mean  low- water  through  the  Middle  Ground^  and  of  variable  width  and 
12  feet  in  depth  at  Whitehead's,  will  be  excavated. 

The  estimated  amount  required  for  the  entire  and  permanent  comple- 
tion of  the  work  of  improvement,  in  accordance  with  the  ai)proved  and 
adopted  project,  is  $1,708,662. 

July  1, 1880,  amonnt  available $100,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 25, 000  00 

$125,000  00 

July  1, 1881,  amount  expended  during  the  fiscal  year,  exclu- 
sive of  outstanding  liabilities  July  1, 1880 :}2, 055  71 

July  1, 1881,  outstanding  liabilities 22, 678  41 

54,734  12 

July  1,  1881,  amount  available 70,265  88 

Amount  (estimated)  required  for  completion  of  existing  project 1, 708, 662  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  endiug  June  30, 

1883 50,000  00 

(See  Api>endixD  16.) 

17.  South  River^  New  Jersey. — Tbe  original  condition  of  the  navigable 
cbannels  is,  first,  a  false  direction  of  tlie  canal  mouth ;  a  dei)th  there  at 
mean  low- water  of  3J  feet ;  thence  up  to  Little  Washington,  depths  vary- 
ing from  3.1  to  11.6  feet  at  mean  low-water;  then(!e  to  Bissetfs  Brick- 
yard, depths  varying  from  2.8  to  10.1  feet  at  mean  low-water,  and  thence 
to  Old  Bridge,  depths  varying  from  2.1  to  12.5  feet  at  mean  low-wat-er. 
There  are  also  several  sharp  bends  above  Little  Washington,  where  it 
will  be  expedient  to  straighten  the  course  occasionally  by  cuts. 
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The  originally  adopted  project,  Avhich  has  not  been  modified,  was  to 
change  the  outlet  of  the  canal,  to  close  the  natural  course  of  the  river 
below  Petit^s,  to  dike  and  to  dredge,  in  order  to  obtain  8  feet  at  mean 
low- water  up  to  Little  Washington ;  thence  to  straighten  the  course, 
dike  and  dredge  up  to  Bissett's  Brick-yard,  in  order  to  obtain  6  feet  at 
mean  low-water,  and,  finally,  to  straighten  the  course,  dike  and  dredge 
to  Old  Bridge,  in  order  to  obtain  4  feet  at  mean  low-water. 

There  were  no  expenditures  up  to  June  30,  1880,  and  the  condition 
remained  unaltered  up  to  that  time. 

The  sum  of  $382.20  was  expended  during  the  fiscal  year  ending  June 
30,  1881.  The  condition  of  the  river  remained  the  same.  With  the 
amount  available  on  June  30, 1881,  it  is  proposed  to  construct  a  new 
outlet  to  the  canal,  to  close  the  lower  course  of  the  river  below  Petit's, 
and  to  dike  and  dredge  along  the  course  of  the  canal. 

The  estimated  amount  for  the  entire  and  permanent  completion  of  the 
work  of  improvement,  in  accordance  with  the  approved  and  accepted 
project,  is  $148,695. 

July  1,  1880,  amount  available |40, 000  00 

Amount  appropriated  by  act  approved  March  3, 18dl 6, 000  00 

$46,000  00 

July  1,  18m,  amount  expended  diinng  fiscal  year,  exclusive  of  outstanding 

liabiUties  July  1,  1880 382  20 

July  1,  1881,  amount  available 45,617  80 

Amount  (estimated)  required  for  completion  of  existing  project 148, 695  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     20, 000  00 

(See  Appendix  D  17.) 

18.  Cheeseqadkes  Creek y  New  Jersey, — The  ori^nal  condition  of  the 
channel  over  the  bar  or  shoal  at  the  mouth  gives  a  depth  of  1  foot  at 
mean  low- water ;  the  channel  in  the  creek  has  a  depth  of  4  feet  at  mean 
low- water  for  about  f  of  the  length  to  be  improved,  and  for  the  remain- 
ing portion  a  depth  from  4  feet  to  IJ  feet  at  low-water.  The  course  of 
the  creek  is  very  crooked,  and  requires  to  be  straightened.  The  origi- 
nally adopted  project  for  the  improvement  was  the  change  of  the  outlet 
into  a  direction  at  right  angles  to  the  beach ;  to  sustain  this  direction 
by  parallel  jetties  of  stone,  and  to  straighten  the  course  of  the  creek 
and  increase  the  depth  in  the  upper  portions  thereof. 

Nothing  was  expended  to  the  close  of  the  fiscal  year  ending  June  30, 
1880.  The  amount  expended  during  the  year  ending  June  30, 1881,  was 
$129.82,  and  no  alteration  was  made  in  the  original  condition  of  the  outlet 
and  creek. 

The  amount  available  can  be  profitably  expended  in  changing  the 
direction  of  the  outlet,  in  closing  the  present  outlet,  and  in  a  partial 
construction  of  the  jetties  at  the  mouth. 

The  estimated  amount  required  for  the  entire  and  permanent  comple- 
tion of  the  work  of  improvement,  in  accordance  with  the  approved  and 
adopted  project,  is  $50,279. 

July  1,  1880,  amount  available 120,000  00 

Amount  appropriat-ed  by  act  approved  March  3,  1881 5, 000  00 

f 25, 000  00 

July  1, 1881,  amount  expended  during  tiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  188U 129  82 

July  1,  1881,  amount  available 24,870  18 

Amount  (estimated)  required  for  completion  of  existing  project 50,279  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  J  nne  30, 1883.     32, 000  00 

(See  Appendix  D  18.) 
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To  comply  witli  provisions  of  the  river  and  harbor  act  of  June  14, 
1S80,  Colonel  Newton  was  charged  with  and  has  completed  the  follow- 
ing, the  results  of  which  were  duly  transmitted  to  Congress  an4i)rinted 
during  the  third  session  of  the  Forty-sixth  Congress  : 

1.  New  Rochelle Harbor^  Wentchester  County^  Neio  York^from  City  Island 
to  the  town  o/Nmo  Rochelle.  House  Ex.  Doc.  No.  71.  *  (See  Appendix 
DU.) 

2.  Bronx  River ^  or  West  Farms  Tide-icater  Creek ^  from  its  mouth  in  ths 
city  of  New  York.    House  Ex.  Doc.  No.  64.    (See  Appendix  D  19.) 

5.  Hempstead  Harbor  in  tlie  State  of  Kew  York,  House  Ex.  Doc.  No. 
48.    (See  Appendix  D  20.) 

4.  Sumpawaumus  Inlet j  Long  Island,  Xeic  York,  House  Ex.  Doc.  No. 
17.    (See  Appendix  D  15.) 

5.  Water-way  connecting  Jamaica  Bay  with  CornelVs  Landing,  Kevc 
York,    House  Ex.  Doc.  No.  17.    (See  Appendix  D  21.) 

6.  Gowanus  Bay,  Xexc  York,  House  Ex.  Doc.  No.  48.  (See  Appen- 
dix D  7.) 

7.  Patchogue  River,  New  York.  House  Ex.  Doc.  No.  17.  (See  Ai>- 
pendix  D  22.) 

And  to  comply  with  provisions  of  the  river  and  harbor  act  of  March 
3, 1881,  he  has  been  charged  with  completing  the  survey  of  Harlan  River 
and  through  the  Harlem  Kills  to  the  East  River,  the  results  of  which  will 
be  dulj'  submitted  when  received. 

IMPROVEMENT  OF  RIVERS  IN  NORTHERN  NEW  .JERSEY  AND  OF  STA- 
TEN  ISLAND  CHANNEL  AT  ELIZABETHPORT  —  IMPROVEMENT  OF 
HARBORS  ON  LAKE  CHAMPLAIN,  AND  OF  OTTER  CREEK,  VERMONT, 
AND  TIOONDEROGA  RIVER,  NEW  YORK. 

Officer  in  charge,  Lieut.  Col.  N.  Michler,  Corps  of  Engineers. 

1.  Passaic  River,  Keio  Jersey,  above  Newark. — The  present  project  was 
adopted  in  1872  and  provides  for  the  removal  of  rock  and  other  obstruc- 
tions between  Newark  and  the  liead  of  navigation,  so  as  to  afford  a 
sufficient  channel  6  feet  deep  at  mean  low- water. 

The  amount  expended  to  June  3(),  1880,  is  8111,098.78,  and  has  resulted 
in  securing  a  0-foot  channel  at  mean  low-water  from  the  Midland  Bridge 
to  Passaic.  During  the  summer  of  1880  an  old  stone  pier  or  abutment 
which  greatly  obstructed  navigation  was  removed  from  the  draw  of  the 
bridge  of  the  New  York,  Lake  Erie  and  Western  Railroad,  the  railroad 
company  having  agreed  to  pay  all  expenses  connected  with  the  work. 
The  boiler  of  the  steam-drilling  scow,  heretofore  in  use  on  the  river  in 
removing  bowlders  and  other  obstructions,  having  become  unserviceable, 
no  further  work  was  <loiie  during  the  fiscal  year. 

The  appropriation  of  $0,924  asked  is  to  be  ai)plied  to  the  completion 
of  the  existing  project. 

July  1,  1880,  amount  available |2,901  22 

July  1, 18H1,  amount  expended  dnrinjr  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  lc?80 448  60 

July  1,  1881,  amount  available 2,452  (52 

Amount  (estimated)  required  for  completion  of  existing  project 9,924  00 

Amount  that  can  be  protitably  expended  in  fiscal  year  ending  June 30, 1883.  10, 000  00 

(See  Appendix  E  1.) 
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2.  Passaic  River,  from  Pennsylvania  Ba,ilroad  Bridge  to  its  Mouth,  New 
Jersey. — ^The  project  for  this  improvement  was  adopted  in  1880,  and  pro- 
vides for  the  formation  and  maintenance  of  a  channel  200  feet  wide  and 
10  feet  deep  at  mean  low-water,  fix>m  Pennsylvania  Bailroad  Bridge  to 
Newark  Bay.  The  appropriation  of  $30,000  made  by  the  river  and  har- 
bor act  of  June  14, 1880,  as  far  as  expended,  was  applied  to  the  con- 
stmction  of  2,002  linear  feet  of  dike  at  the  mouth  of  the  river,  and  to 
the  removal  of  19,263  cubic  yards  of  mud  and  sand.  The  appropriation 
of  $50,000  made  by  the  river  and  harbor  act  of  March  3, 1881,  will  be 
applied  to  completing  the  dike  at  the  mouth  of  the  river,  and  to  widen- 
ing and  extending  the  10-foot  channel  by  means  of  dredging  as  far  up- 
stream as  the  funds  available  will  permit. 

The  appropriation  of  $100,000  asked  for  is  to  be  applied  to  continuing 
the  existing  project. 

July  1, 1880,  amount  available j^,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 50, 000  00 

$80,000  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 21,665  57 

July  1,  1881,  outstanding  liabilities 2,677  56 

24,343  13 

July  1,  1881,  amount  available 55,656  87 

Amount  (estimated)  required  for  completion  of  existing  project 152, 875  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  emfiug  June  30, 1883.  100, 000  00 

(See  Appendix  E  2.) 

3.  Channel  between  Staten  Island  and  New  Jersey  at  UUzabethport, — A 
project  for  this  improvement  providing  for  the  formation  of  a  channel 
15  feet  in  depth  at  mean  low-water,  was  approved  in  1873,  and  subse- 
quently modified  by  a  Board  of  Engineers  in  1875. 

At  a  later  period  a  plan  of  improvement,  modified  in  accordance  with 
the  changed  requirements  of  the  commerce  of  Elizabeth,  was  submitted 
by  the  local  engineer.  In  accordance  with  this  plan,  a  project  for  the 
application  of  the  appropriation  of  $29,000  made  by  the  river  and  har- 
bor act  of  June  14, 1880,  together  with  the  balance  remaining  from  pre- 
vious appropriations,  was  submitted  by  the  officer  in  charge  June  28, 
1880,  and  referred  to  the  Board  of  Engineers  for  Fortifications  and  for 
Kiver  and  Harbor  Improvements^  which  board  modified  the  plan  so  as 
to  provide  for  a  channel  400  feet  m  width  and  12  feet  in  depth  at  mean 
low-water.  Dredging  to  an  additional  depth  of  1  foot  is  also  proposed 
for  a  portion  of  the  width,  so  as  to  afford  a  depth  of  13  feet  over  a 
width  of  200  feet,  the  line  of  cutting  to  follow  the  general  direction  of 
the  present  channel. 

A  contract  was  entered  into  to  dredge  the  channel  in  accordance  with 
this  plan.  Operations  were  continued,  with  interruption  during  the 
winter  on  account  of  floating  ice,  to  the  close  of  the  fiscal  year.  During 
this  period  101,368  cubic  yards  of  material  were  removed,  resulting  in 
the  formation  of  a  channel  13  feet  deep  at  mean  low-water,  and  from  50 
to  200  feet  wide,  extending  from  the  deep  water  to  the  ea«t  of  Shooter's 
Island  to  a  point  700  j^ards  to  the  west  of  the  Corner  Stake  Light.  The 
least  depth  in  the  channel  before  the  dredging  operations  were  com- 
menced was  10.3  feet. 

It  is  proposed  to  apply  the  appropriation  of  $75,000  asked  for  to  con- 
tinue the  dredging  in  accordance  with  the  existing  plan. 
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July  1,  1880,  amount  available $52,006  37 

July  1,  1881,  amount  expeuded  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  lb80 '. gl?^,  061  90 

July  1,  1881,  outstanding  liabilities 5,405  63 

23,467  53 

July  1,  1881,  amount  available 28,538  84 

Amount  (estimated)  re(|uired  for  completion  of  existing  project 133, 698  63 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30,  1883.  75,  UOO  00 

(See  Appendix  E  3.) 

4.  Shreicsbury  River ^  Neic  Jersey, — The  present  project  was  adopted  in 
1879,  and  provides  for  the  formation  of  a  channel  6  feet  in  depth  at 
mean  low-water  from  the  entrance  of  the  Shrewsbury  River  to  tipper 
Eocky  Point,  on  the  Korth  Branch,  and  to  Jumping  Point  on  the  South 
Branch.  The  depth  in  the  natural  channels  was  not  more  than  3J  feet 
at  their  shoalest  points.  Up  to  the  close  of  the  fiscal  year  ending  June 
30, 1880,  $43,797.52  had  been  expended.  The  crib  and  training  dikes 
at  the  junction  of  the  iN'orth  and  South  Branches  were  nearly  completed, 
and  the  channel  around  Lower  Rocky  Point  dredged  to  a  depth  of  6  feet 
at  mean  low-water. 

In  AugTist,  1880,  a  modification  of  the  existing  project  was  adopted 
as  far  as  it  related  to  the  portion  of  the  river  fronting  along  the  town 
of  Seabright  above  the  bridge.  The  modified  project  contemplates  the 
improvement  of  the  east,  or  Seabright  Channel,  instead  of  the  west,  or 
Jumping  Point  Channel,  as  originally  provided.  During  the  fiscal  year 
ending  June  30,  1881,  a  cut  6  feet  deep  and  90  feet  wide  was  dredged 
through  the  fiat  at  the  mouth  of  the  South  Branch,  and  the  dike  at  the 
entrance  to  Pleasure  Bay  was  constructed.  On  the  JS^orth  Branch  dredg- 
ing operations  were  carried  on  between  Lower  Rocky  Point  and  Barley 
Point,  in  the  formation  of  the  direct  channel  to  Oceanic  Dock.  At  the 
close  of  the  fiscal  year  the  6-foot  depth  had  been  carried  up  stream  to 
above  Upper  Rocky  Point. 

The  appropriation  of  $47,000  asked  for  is  to  be  applied  to  the  com- 
pletion of  the  modified  project. 

July  1,  1880,  amount  available $34,702  48 

Amount  appropriated  by  act  approved  March  3,  ISr^l 86, 000  00 

1120,  702  48 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 15, 073  11 

July  1,  1881,  outstanding  liabilities 8, 215  60 

23,288  71 

July  1,  1881,  amount  available 97,413  77 

Amount  (estimated)  required  for  completion  of  existing  project 47, 000  00 

Amount  that  Qanbe  profitably  expended  in  fiscal  year  ending  June  30, 1883.        47, 000  00 

(See  Appendix  B  4.) 

5.  Bahtcay  River,  New  Jersey, — The  present  project  was  adopted  in 
1878,  and  contemplates  a  channel  of  8  feet  in  depth  and  varying  in 
width  from  100  to  125  feet  from  "Bricktown"  up  to  Main  Street  Bridge 
at  the  head  of  navigation.  During  the  fall  of  1879, 2,733  cubic  yards  of 
material  were  dredged  from  the  channel  in  the  vicinity  of  Edgai^s  Dock. 
The  contractor  having  failed  to  resume  work,  his  contract  was  annnUed. 

The  appropriation  made  June  14, 1880,  was  combined  with  the  un- 
expended balance  from  previous  appropriations,  and  a  new  contract  en- 
tered into  for  the  continuance  of  the  work.  Operations  under  the  latter 
were  commenced  in  April  and  continued  to  the  close  of  the  year,  result- 
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\ng  ill  the  formatioa,of  a  channel  from  25  to  70  feet  wide  and  7  feet 
deep  from  Edfjar's  Dock  to  Tappan's  Dock,  about  600  feet  below  Milton 
Avenue  Bridge. 

The  depth  in  the  natural  channel  before  dredging  was  4.5  feet. 

The  amount  expended  to  June  30,  1880,  was  $2,108.26. 

The  appropriation  of  $10,000  made  by  the  act  of  March  3,  1881,  will 
be  applied  to  continuing  the  existing  project,  for  the  completion  of 
which  an  additional  appropriation  of  $7,000  is  asked. 

.July  1,  1880,  amount  available... , $17,891  74 

Amoaut  appropriated  bv  act  approved  March  3,  1881 10, 000  00 

$27,89174 

July  1,  1881,  amoTint  expended  during  fiscal  year,  exclusive  of 

outstAnding  liabiliticH  July  1,  1880 5,532  44 

July  1,  1881,  outstanding  liabilities 2, 861  76 

8,394  20 

July  1,  1881,  amount  available 19,497  54 

Amount  (estimated)  required  for  completion  Of  existing  project 7, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.      7, 000  00 

(See  Appendix  E  5.) 

6.  Elizahefh  River^  Xew  Jersey. — The  improvement  of  this  river  was 
commenced  in  1879,  in  accordance  with  the  authorized  project,  which 
contemplates  the  formation  of  a  channel  60  feet  wide,  and  not  less  than 
7  feet  deep,  at  mean  high-water,  from  the  mouth  of  the  river  to  the  head 
of  navigation,  terminating  at  the  Stone  Bridge  near  the  Broad  Street 
Crossing. 

During  the  past  year  the  appropriation  of  $7,500,  made  by  the  river 
and  harbor  act  of  June  14, 1880,  together  with  the  balance  remaining 
on  hand,  was  expended  in  removing  9,200  cubic  yards  of  sand,  mud, 
and  clay  from  the  channel;  the  7-foot  depth  being  extended  up  stream 
to  about  150  feet  below  South  Sti'eet  Bridge,  5,300  feet  above  the  point 
at  which  dredging  was  first  begun.  The  depth  available  in  the  natural 
channel  before  dredging  was  4|  feet.  It  is  proposed  to  apply  the  appro- 
priation of  March  3, 1881,  to  continuing  the  7-foot  channel  up  stream  as 
far  as  the  available  funds  will  admit.  The  amount  expended  to  June 
30,  1880,  wa«  $5,544.31. 

The  appropriation  of  $24,160  asked  is  for  the  completion  of  the  exist- 
ing project.  This  increase  of  the  original  estimate  for  completion  is  due 
to  the  great  advance  in  the  price  of  material  and  labor. 

July  1,  1880,  amount  available $9,455  69 

Amount  appropriated  by  act  approved  March  3,  1881 4, 000  00 

$13, 455  69 

July  1, 1881,  amount  expended  during  fiscal  3'ear,  exclusive  of  outstanding 

liabilities  July  1,  1880 9,505  53 

July  1,  1881,  amount  available '..      3,950  16 

Amount  (estimated)  required  for  completion  of  existing  project 24,  ICO  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    24, 000  00 

(See  Appendix  E  6.) 

7.  Woodbrid^e  Creeky  New  Jersey. — ^The  present  project  was  adopted 
in  1878,  and  contemplates  the  formation  of  a  channel  80  feet  wide  and 
12  feet  deep  at  mean  high- water.  The  appropriation  of  $4,000  for  the 
fiscal  year  ending  June  30, 1880,  was  expended  upon  the  upper  part  of 
the  river  in  widening  the  stream  near  the  Salamander  Dock ;  dredging 
a  cut  through  the  shoal  above  Valentine's  Dock  80  feet  wide  and  9  feet 
deep  at  high- water ;  and  constructing  a  pile  revetment  for  the  purpose 
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of  stxaighteniDg  and  strengthening  the  banks  in  the  latter  vicinity.  By 
the  river  and  hai'bor  act  of  Jnne  14, 1880,  (5,000  was  appropriated  to 
continue  the  improvement,  which  was  applied  to  dredging  a  cut  through 
the  bar  at  the  mouth  of  the  creek  connecting  the  12-foot  curve  of  Stateii 
Island  Sound  with  the  12-foot  curve  of  the  ci'eek  above  the  firat  bend. 
This  cut  is  80  feet  wide  as  far  up  stream  as  Boynton's  Dock,  above  which 
point  it  gradually  diminishes  to  a  width  of  20  feet.  The  least  depth  on 
the  shoal  above  Valentine's  Dock  before  dredging  was  6^  feet,  and  the 
least  depth  in  the  channel  across  the  bar  before  dredging  was  9^  feet. 

The  amount  expended  up  to  the  close  of  the  fiscal  year  ending  June 
30^880,  was  $3,823.01. 

The  increase  of  the  original  estimate  for  completion  is  due  to  the  great 
advance  in  the  price  of  material  and  labor. 

July  1,1880,  amount  available.. $5,176  99 

Amount  appropriated  by  act  approved  March  3,  1881 5, 000  00 

$10, 176  99 

July  1, 1881,  amount  expeude<l  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880.-. 4,914  72 

July  1,  1881,  amount  available..... 5,262  27 

Amount  (estimated)  required  for  completion  of  existing  project 9, 000  00 

Amount  that  cau  be  prolitably  expended  in  fiscal  year  ending  J nne  30,  1!:*h3.      9, 000  00 

(See  Appendix  E  7.) 

8.  Manasqiian  Elver,  Hfew  Jersey. — By  the  river  and  liarbor  act  of  March 
3, 1879,  an  appropriation  of  $12,000  was  made  for  this  work,  and  a  pro- 
ject for  improvement  adopted.  A  contract  was  entered  into  for  carry- 
ing on. this  project,  but  owing  to  the  failure  of  the  contractor  to  com- 
mence operations,  no  work  was  done  during  the  fiscal  year  ending  June 
30, 1880,  and  the  contract  was  annulled. 

The  river  and  harbor  act  of  June  14, 1880,  appropriated  an  additional' 
sum  of  $20,000.  This  was  combined  with  the  balance  of  the  former 
appropriation,  and  a  contract  entered  into  for  carrying  on  the  improve- 
ment in  accordance  with  a  revised  project  submitted  by  the  engineer  in 
charge,  viz :  "  The  opening  of  a  direct  channel- way  across  the  beach, 
and  protecting  the  same  for  the  flow  of  the  tidal  currents  between  the 
river  and  the  ocean,  so  as  obtain  and  maintain  a  suitable  depth  for  the 
passage  of  similar  vessels  to  those  now  employed  on  the  basins  of  the 
river  above  its  mouth,  and  for  coasters  of  light  draught."  Operations  on 
the  construction  of  the  north  jetty  were  begun  on  June  17, 1880,  and  are 
still  in  progress.  Up  to  the  close  of  the  fiscal  year  ending  June  30, 
1881,  the  piling  of  about  500  feet  of  the  north  jetty  had  been  driven. 

The  amount  expended  to  June  30, 1880,  was  $1,341.55. 

The  appropriation  of  $21,000  asked  is  for  the  completion  of  the  exist- 
ing project. 

July  1,  1880,  amount  available $30,658  45 

July  1,  1881,  amount  expended  during  tiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  18-^0 2,076  54 

July  1,  1881,  amount  available 28,581  91 

Amount  (estimated)  required  for  completion  of  existing  project 21, 000  00 

Amount  that  can  be  iirolitably  expended  in  fiscal  year  euding  June  30,  18F3 .     21, 000  00 

(See  Appendix  E  8.) 

9.  Raritan  Bay,  New  Jersey. — ^The  appropriation  made  by  the  act  of 
March  3. 1881,  for  this  work,  not  being  available  until  near  the  close  af 
the  fiscal  year,  no  work  has  been  done. 
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The  present  project  was  adopted  in  1880,  the  object  being  to  afford  a 
channel  300  feet  in  width  and  21  feet  in  depth  at  mean  low- water,  to 
connect  the  deep  water  to  the  west  of  Sequine  Point  leading  to  the 
Amboys.  The  appropriation  of  $76,500  asked  for  is  to  be  applied  to 
the  completion  of  the  existing  project. 

Amount  appropriated  by  act  approved  March  3,  1881 $50, 000  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1, 1880 315  68 

July  1,  IcsSl,  amount  available 49,684  32 

Amount  (estimated)  required  for  completion  of  existing  project 76, 500  00 

Amount  that  can  be  profitably  expended  *in  fiscal  year  ending  June  30, 1883 .    76, 500  00 

•(See  Appendix  E  9.) 

10.  Mattawan  Creekj  Kew  Jersey. — The  appropriation  made  by  the  act  of 
March  3, 1881,  for  this  work  not  being  available  until  near  the  close  of 
the  fiscal  year,  no  work  has  been  done. 

The  present  project  was  adopted  in  1881,  the  object  being  to  afford  a 
channel  of  navigable  width  and  of  not  less  than  4  feet  deep,  from  the 
entrance  at  Keyportto  the  head  of  navigation  at  the  crossing  of  the  IS&w 
York  and  Long  Branch  Eaikoad  Bridge. 

The  appropriation  of  $18,120  asked  for  is  to  be  applied  to  the  comple- 
tion of  the  existing  project. 

Amount  appropriated  by  act  approved  March  3, 1881 $15, 000  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1, 1880 267  28 

July  1,1881,  amount  available 14,732  72 

18, 120  00 
18,000  00 

(See  Appendix  E  10.) 

11.  Plattshurgh  Harbor j  New  Yorlc. — ^The  present  project  was  adopted 
in  1870,  and  is  for  the  extension  of  the  breakwater  400  linear  feet,  the 
revetment  of  the  United  States  land,  and  the  dredging  of  shoals  of 
periodical  formation. 

The  amount  expended  under  this  project  up  to  June  30,  1880,  was 
$-1:9,120.09,  which  was  applied  to  the  extension  of  the  breakwater  400 
feet,  and  to  dredging  of  shoals  along  the  faces  of  wharves  lying  nearest 
the  breakwater,  and  along  the  approach  of  the  slip,  and  of  the  sand-bar 
at  the  southeast  corner  of  the  south  wharf. 

The  appropriation  of  $5,000  asked  for  is  to  be  applied  to  dredging. 

July  1, 1880, amount  available $3,879  91 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1, 1880 2,107  58 

July  1,1881,  amount  available 1,772  33 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    5, 000  00 
(See  Appendix  B  11.) 

12.  Burlington  Harbor,  Vermont — The  present  project  was  adopted  in 
1874,  and  provided  for  the  protection  of  the  harbor  by  the  extension  of 
the  breakwater  2,000  linear  feet  in  a  northwesterly  direction.  The 
amount  expended  under  this  project  to  June  30, 1880,  was  $72,704.53. 
The  entire  length  of  the  breakwater,  including  70  feet  in  process  of  con- 
struction, is  3,214  feet.    The  appropriation  of  (40,000  asked  for  is  for 

8e 


Amount  (estimated)  required  for  completion  of  existing  project 18, 120  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 . 
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the  continuation  of  the  extension  of  the  breakwater  in  a  northwesterly 
direction. 

July  1, 1880,  amount  Available $17,295  53 

Amount  appropriated  by  act  approved  March  3, 1881 ^ . .     10, 000  00 

$27,295  53 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

Uabilities  July  1,1880 13,504  19^ 

July  1,1881,  amount  available 13,791  34 

Amount  (estimated)  required  for  completion  of  existing  project 240, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1 883 .    40, 000  00 

(See  Appendix  E  12.) 

13.  Swanton  Harbor ^  Vermont — The  project  for  the  protection  of  this 
harbor  by  the  construction  of  a  breakwater,  1,900  feet  in  length,  was 
adopted  in  1873. 

The  amount  expended  on  this  work  to  June  30, 1880,  was  $57,864.08, 
and  has  resulted  in  the  construction  of  a  line  of  breakwater  259  feet  in 
length,  comprising  three  cribs.  During  the  year  the  work  of  widening- 
the  foundation  of  the  breakwater  by  rubble  stone  has  been  completed. 
With  the  funds  available  it  is  proposed  to  complete  the  repair  of  the 
breakwater. 

The  appropriation  of  $15,000  asked  for  is  to  be  applied  to  the  exten- 
sion of  the  breakwater  in  a  northwesterly  direction. 

July  1,1880,  amount  available $5,635  92 

Amount  appropriated  by  act  approved  March  3,  1881 2, 500  00 

18,135  92 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 1,787  66 

July  1,  1881,  amount  available 6,348  26 

Amount  (estimated)  required  for  completion  of  existing  project 174, 500  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .     15, 000  00 

(See  Appendix  E  13.) 

14.  Otter  Creek  Vermont. — The  present  project  for  the  improvement  of 
this  creek  was  adopted  in  1871,  and  contemplates  the  removal  of  various 
snags,  shoals,  and  other  obstructions  from  the  bed  of  the  stream,  and 
the  deepening  of  tlie  basin  of  Vergennes,  so  as  to  afford  a  depth  of  S 
feet  between  Vergennes  and  Lake  Champlain. 

The  amount  expended  on  this  work  to  June  30,  1880,  was  $21,869.35, 
and  has  resulted  in  the  improvement  of  those  portions  of  the  creek  and 
basin  most  troublesome  to  its  navigation. 

The  appropriation  of  $5,000  asked  for  is  to  be  applied  to  the  improve- 
ment of  the  basin  and  channel  by  dredging  and  removing  such  obstruc- 
tions as  have  become  lodged  in  them. 

July  1,  1880,  amount  available '. $8,130  65 

Amount  appropriated  by  act  approved  March  3,  1881 2,000  00 

810, 130  65 

July  1,  1881|  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  188U 1,699  74 

July  1,  1881,  amount  available 8,430  91 

Amount  (estimated)  required  for  completion  of  existing  project 26, 146  00 

Amount  that  can  be  proHtably  expended  in  fiscal  year  ending  June  30, 1883.    5, 000,  00 

(See  Appendix  E  14.) 

15.  Ticonderoga  Riverj  New  York. — The  present  project  was  adopted 
in  1881,  the  object  being  to  dredge  a  channel  from  the  railroad  bridge 
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extending  eastrw^ardly  to  the  8-foot  curve  in  Lake  Ohamplain,  and  to 
improve  the  channel  from  the  railroad  bridge  to  the  foot  of  the  falls. 

The  appropriation  for  this  work  not  having  been  made  available  tUl 
near  the  close  of  the  fiscal  year,  no  work  has  been  done. 

Amount  appropriated  by  act  approved  March  3,  1881 |5, 000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 34  35 

July  1,  1881,  amount  available 4,965  45 

Amount  (estimated)  required  for  completion  of  existing  project 37, 516  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 18«3 .     10, 000  00 

(See  Appendix  E  15.) 

16.  Removal  of  the  wreck  of  the  hark  Samarang^  Xew  York  Harbor. — 
The  Board  of  Commissioners  of  Pilots  of  the  city  of  Kew  York  having 
made  representations,  November  16, 1880,  that  the  wreck  of  a  vessel, 
the  bark  Samarang,  sunk  off  Sandy  Hook  Bar,  wiis  in  a  position  danger- 
ous to  vessels  navigating  the  South  Channel  into  New  York  Harbor, 
the  Secretary  of  War,  in  conformity  with  the  provisions  of  section  4  of 
the  river  and  harbor  act  of  June  14, 1880,  directed  that  the  necessary 
steps  should  be  taken  for  its  removal. 

After  due  notice,  given  in  accordance  with  the  requirements  of  the 
above  act  of  Congress,  a  contract  was  made  with  the  Atlantic  Dredging 
Company  for  the  removal  of  the  wreck. 

In  February  the  contractor's  plant  was  taken  to  the  buoy  placed  to 
mark  the  wreck  by  the  naval  inspector  of  the  third  light-house  district, 
but  an  attempt  to  find  it  had  to  be  abandoned,  owing  to  stormy  weather 
and  the  quantity  of  drift  ice.  Subsequently  an  examination  showed 
that  no  part  of  the  wreck  could  be'found,  and  that  in  all  probability  it 
bad  been  broken  up  by  the  sea  and  the  fragments  dispersed. 

It  is  believed  that  no  i)ortion  of  the  wreck  has  lodged  in  any  of  tho 
channels  leading  into  the  harbor. 

(Sue  Appendix  E  16.) 

EXAMINATIONS  AND  SURVEYS  FOE  IMPROVEMENT. 

To  comply  with  provisions  of  the  river  and  harbor  act  of  June  14, 
1880,  Lieutenant-Colonel  Michler  was  charged  with  and  completed  the 
following : 

1.  Mattawan  Greek^  front  Raritan  Bay  Channel  to  Central  Railroad 
bridge^  head  of  navigation.    (See  Appendix  E  10.) 

2.  Ticonderoga  River^  New  York.    (See  Appendix  E  15.) 

3.  Shark  River,  New  Jersey.    (See  Appendix  E  17.) 

4.  Perth  and  South  Aniboy  to  main  ship  channel  off  Oreat  Kills,  Raritun 
Bay.    (See  Appendix  E  9.) 

The  above  have  been  transmitted  to  Congress  and  printed  as  House 
.  Ex.  Doc.  No.  45,  Forty-sixth  Congress,  third  session. 

And  the  following:,  for  which  provision  is  made  in  the  river  and  har- 
bor act  of  March  3, 1881,  which  had  been  assigned  to  Lieutenant-Colonel 
Michler,  have  since  his  decease,  July  17, 1881,  been  transferred  to  his 
successor,  and  their  results  will  be  duly  submitted  when  received. 

1.  Harbor  at  Port  Henry  on  Lake  Champlain. 

2.  Channel  between  islands  of  North  Hero  and  South  Hero,  Lake  Cham- 
plain. 

3.  From  a  point  between  Ellis  Island  and  the  docks  of  New  Jersey  Cen- 
tral Railroad  to  a  point  between  Robbings  Reef  Light  and  Constable  Hook, 
in  waters  of  New  lork  Bay,  New  Jersey. 
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IMPROVEMENT  OF  DELAWARE  AND  SCHUYLKILL  RIVERS;  OF  THE 
SUSQUEHANNA,  ABOVE  RICHARD'S  ISLAND,  AND  RIVERS  IN  NEW 
JERSEY  AND  DELAWARE — HARBOR  niPROVE^IENTS  IN  DELAWAKE 
RIVER  AND  BAY— CONSTRUCTION  OF  PEER  AT  LEWES — DELAWAEE 
BREAKWATER. 

Officer  in  charge,  Col.  J.  X.  Macomb,  Corps  of  Engineers,  with  Capt. 
William  Ludlow,  Corps  of  Engineers,  under  his  immediate  orders. 

1.  Delaicare  River  between  Trenton j  Keio  Jersey^  and  Bridesburg,  Penn- 
sylvania.— The  improvement  of  the  eastern  channel  of  the  Delawai-e, 
past  Bordentown,  was  continued  during  the  fiscal  year.  On  June  30, 
the  7-foot  low-water  channel  from  the  canal  entrance  to  Duck  Island 
had  been  completed  within  about  800  feet. 

The  bed  of  the  Delaware  in  this  vicinity  is  sand,  which  is  readily  acted 
upon  by  the  currents ;  in  consequence,  the  results  of  the  dredging  cannot 
be  anticipated  with  certainty,  and  the  officer  in  charge  again  suggests 
the  necessity  of  some  permanent  works  to  direct  the  flow  into  the  im- 
proved channel. 

In  consequence  of  the  severe  winter,  two  ice-gorges  formed  within  3 
miles  of  Bordentown.  That  caused  a  flow  of  water  and  heavy  ice  over 
the  dikes  constructed  in  1879,  injuring  them  to  some  extent.  Repairs 
were  made  with  a  portion  of  the  $10,000  appropriated  in  act  of  March 
3,  1881. 

With  the  balance  dredging  operations  will  be  continued,  with  the 
expectation  of  opening  the  7-foot  channel  through.  For  the  mainte- 
nance of  this  channel,  the  construction  of  a  deflecting  dike  from  the 
western  shore,  and  the  dredging  necessary  at  Kincora  and  Periwig  bars, 
an  appropriation  of  $25,000  can  be  profitably  expended  during  the  fiscal 
year  1882-'83. 

Julyl,  1880,  amount  available ^10,002  42 

Amount  appropriated  by  act  of  March  3,  1881 10, 000  GO 

$20,002  42 

July  1,  1881,  amount  expended  during  liscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 9,995  38 

July  1,  1881,  outstanding  liabilities 323  63 

10, 319  01 

July  1,  amount  available 9,683  41 

Amount  that  can  be  profitably'expended  in  fiscal  year  ending  June  30,.  1883.    25, 000  00 

(See  Appendix  F  1.) 

2.  Delaware  Biver,  below  Bridesburg^  Pennsylvania, — Operations  for 
the  removal  of  the  main  obstructions  to  the  free  navigation  of  the  Dela- 
ware Eiver  between  Bridesburg  and  the  head  of  Delaware  Bay  have 
progressed  during  the  last  fiscal  year. 

For  the  relief  of  the  up-river  navigation  past  Five-mile  Point,  a  9-foot 
low-water  channel  following  the  line  of  existing  deepest  water  was 
dredged  through  the  skoal  in  that  vicinity.  It  was  not  anticipated  that 
the  relief  would  be  more  than  temporary,  and  further  expenditure  would 
not  be  judicious,  unless  sufficient  to  affect  the  regimen  of  the  stream. 
Another  channel  past  the  upper  end  of  Petty's  Island,  exhibiting  much 
more  favorable  conditions  and  indications  of  permanency,  has  been 
selected  for  improvement  during  the  ensuing  season.  The  bulkhead 
obstructing  the  main  ship-channel  in  the  vicinity  of  Petty's  Island, 
opposite  Kichmond,  Philadelphia,  was  reported  last  year  as  having 
been  cut  through  with  a  24-foot  low -water  channel  of  100  feet  in  widtb. 
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This  width  has  heen  increased  to  225  feet,  and  the  widening  wUl  be 
continued,  the  large  traflfic  due  to  the  heavy  shipments  of  coal  and 
grain  demanding  greater  accommodation. 

The  cross-river  navigation  between  Camden  and  Philadelphia,  as  well 
as  tbe  use  of  the  broad  channel  east  of  Smith's  Island,  is  impeded  by 
bars  abutting  on  that  island.  In  particular,  the  up-stream  shoal  nearly 
unites  with  one  reaching  down  from  the  lower  end  of  Petty's  Island ;  a 
10-foot  channel  was  made  through  this  in  a  direction  as  nearly  as  pos- 
sible parallel  with  the  tidal  currents,  without  much  expectation  of  per 
manency;  the  results,  however,  were  more  favorable  than  was  antici" 
pated,  and  during  the  ensuing  season  this  channel  will  be  widened  to 
400  feet,  with  the  hope  that  the  eastern  channel  of  the  Delaware  may 
be  made  available  for  the  lighter  class  of  vessels  and  relieve  the  deep 
and  narrow  channel  between  Smith's  Island  and  Philadelphia  of  consid- 
erable pressure. 

Operations  for  the  deepening  of  the  cut  across  Mifflin  Bar  have  not 
been  satisfactory.  In  1879,  after  vigorous  work  with  two  powerful 
dredges,  there  existed  a  channel  depth  exceeding  26  feet  at  low-water. 
Dnring  the  fiscal  year  1879-'80,  notwithstanding  dredging  was  continued, 
the  channel  shoaled  to  24  feet  in  consequence  of  the  insufficient  capacity 
of  the  machine  used.  During  the  last  fiscal  year  this  depth  has  decreased 
to  22  feet,  by  reason  of  the  contractor's  tardiness  in  securing  a  suitable 
place  of  deposit,  and  the  inability  of  the  dredge  to  operate  successfully 
at  such  deep  work  and  in  a  strong  tide. 

Experience  on  this  work  provej  conclusively  that  no  valuable  results 
can  be  attained  except  by  such  rapid  prosecution  of  the  work  as  shall 
outstrip  the  accumulations  due  to  transportation  of  silt  along  the  bot- 
tom and  make  the  tidal  currents  auxiliaries.  The  constniction  of  per- 
manent works  for  the  maintenance  of  this  artificial  channel  has  been 
considered,  but  the  necessity  for  them  should  be  positively  shown  before 
the  considerable  expense  involved  is  undertaken. 

During  the  ensuing  fiscal  year  operations  under  the  existing  contract 
^?ill  be  continued  by  an  extension  of  time  for  completion  to  September 
30,  1881,  and  thereafter,  with  $45,000  of  the  appropriation  of  3Iarch  3, 
1881,  an  eftbrt  will  be  made  to  restore  the  depth  to  26  feet,  and  observe 
the  result. 

There  were  no  expenditures  at  Bulkhead  Shoals,  owing  to  the  insuffi- 
cient appropriation.  The  channel  continues  narrow,  with  available  low- 
water  depth  of  about  22  feet.  The  frequent  grounding  and  delay  are 
the  occasion  of  great  complaint.  It  is  proposed,  with  a  reserved  allot- 
ment from  the  appropriation  of  June  14,  1880,  and  a  further  amount 
derived  from  that  of  March  3, 1881,  to  expend  about  $40,000  in  deepen- 
ing the  channel  to  24  feet,  to  as  great  a  width  as  may  be  practicable. 

Between  Reedy  Island  and  Listen's  Point  the  shores  separate  and  the 
river  expands  into  the  bay.  The  Dan  Baker  Shoals  occupy  the  space, 
with  channel  depths  of  22  or  23  feet  at  low-water  across  them.  No  ex- 
penditures have  heretofore  been  made  for  the  improvement  of  the  navi- 
gation through  these  shoals,  and  none  are  in  contemplation,  for  lack  of 
funds.  To  connect  the  24-foot  low-water  curves  above  and  below  them 
a  channel  must  be  dredged  with  a  length  of  1,800  yards,  width  of  300 
yards,  and  average  depth  of  cutting  of  1  yard.  Frequent  representa- 
tions have  been  received  of  the  obstructions  in  this  vicinity,  which  the 
increasing  dimensions  of  ships  directly  and  largely  augment.  An  ap- 
propriation of  $50,000  is  recommended  for  beginning  operations. 

Thedifficulties  incident  to  the  navigation  of  the  '^  Horse  Shoe,"  which 
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are  considerable  in  summer,  owing  to  the  deep  curvature  of  the  channel 
and  the  existence  of  broad  shoals  on  both  borders,  are  immensely  aggra- 
vated in  winter  by  the  gorging  of  ice. 

Between  Gloucester  and  Eagle  Point  the  river  widens,  and  ice  filling 
the  enlargement  has  but  limited  means  of  escape.  Measures  for  the 
improvement  of  this  portion  of  the  river  have  been  heretofore  recom- 
mended and  the  consideration  of  the  subject  will  be  renewed. 

The  provision  of  harbors  suitable  for  the  security  of  the  w^inter  navi- 
gation is  a  subject  of  great  importance  on  the  Delaware  Eiver.  The  exist- 
ing useful  harbors  are  two  in  number,  viz,  at  Marcus  Hook  and  ISTew 
Castle,  the  former  in  process  of  enlargement  and  the  latter  of  comple- 
tion according  to  the  present  design. 

Great  need  exists  for  the  construction  of  a  capacious  harbor  near  the 
head  of  Delaware  Bay,  and  the  act  of  June  14, 1880,  directed  that  a  sur- 
vey be  made  for  the  purpose  of  locating  it. 

The  Engineer  ofl&cer  in  charge  renews  his  recommendation,  in  which 
I  concur,  for  the  legal  authorization  to  appoint  harbor  masters  to  regu- 
late the  use  of  the  sheltered  areas  and  prevent  abuses,  under  such  regu- 
lations as  may  be  approved,  by  the  Secretary  of  War. 

The  chart  of  the  Delaware  from  Listen's  Point  to  League  Island,  und^ 
two  orders  of  Congress,  has  been  completed.  A  desirable  and  useftd 
extension  of  this  would  include  the  tidal  section  between  Philadelphia 
and  Trenton. 

During  the  past  year  the  system  of  disposing  of  all  dredgings  in  con- 
formity with  existing  salutary  State  laws  of  Pennsylvania  and  Xew 
Jersey,  has  been  continued  to  the  advantage  of  the  navigation. 

July  1,  1880,  amount  available $88,525  31 

Amount  appropriated  by  a«t  approved  March  3,  1881 100, 000  00 

$188,525  31 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1.  1880 43.403  54 

Julyl,  1881,  outstanding  liabilities 2,883  99 

46,287  53 

July  1,  1881,  amount  available 142,237  7^ 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     150,000  00 
(See  Appendix  F  2.) 

3.  Delatcare  River ^  at  Schooner  Ledge. — The  removal  of  the  reef  in  the 
channel  of  the  river  at  this  point  has  progressed  satisfactorily  during 
'  the  past  year. 

The  width  of  24  feet  deep  at  mean  low-water  has  been  increased  from 
the  original  45  feet  least  width  in  1879,  before  work  was  commenced,  to 
90  feet  in  1880  and  150  feet  in  1881  (by  the  removal  of  parallel  strips), 
with  the  probability  that  it  wOl  be  185  feet  on  or  before  December  1  of 
this  year,  and  at  least  220  feet  by  the  end  of  the  fiscal  year  1881-'82, 
when  the  removal  of  the  heaviest  cutting  in  rock  will  have  been  eflfected, 
after  the  expenditure  of  all  sums  now  available. 

Isolated  peaks  of  ledge,  projecting  3  to  5  feet  above  the  24-foot  plane, 
and  heretofore  unreported  by  pilots  and  ship-masters,  have  been  dis- 
covered in  the  old  24-foot  channel,  west  of  the  principal  reef.  One  of 
these  was  the  occasion  of  serious  accident  during  the  year,  and  lias 
been  blasted  off.  Another  group  of  less  height  is  known  to  exist  and 
will  be  removed.  Nothing  short  of  the  complete  obliteration  of  the 
reef  and  of  the  minor,  though  not  less  dangerous,  peaks  in  the  neigh- 
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borhood  can  prevent  frequent  accident  and  satisfy  the  demands  for  safe 
navigation. 

The  reports  show  that  the  cost  of  the  work  has  been  very  nearly  as 
originally  estimated,  viz,  (25  per  cabic  yard. 

The  amount  of  appropriation  for  1882-'83  should  not  be  less  than  the 
bsdance  of  original  estimate,  viz,  $97,000,  in  one  sum,  so  that  contract 
favorable  to  the  United  States  can  be  effected. 

The  present  knowledge  of  the  river  bed,  as  derived  from  recent  minute 
examination,  renders  it  evident  that  the  scope  of  operations  will  have 
to  be  extended  beyond  the  field  of  original  project.  The  examination  of 
the  bed  will  be  proceeded  with,  and  the  probable  cost  of  removal  of  pro- 
jecting rock  or  lumps  can  be  stated  in  the  Annual  Eeport  for  1882.  The 
commerce  to  be  benefited  is  nearly  the  whole  ocean  commerce  of  the 
Delaware. 

Jnly  1, 1880,  amount  available $55,558  59 

Amount  appropriated  by  act  approved  March  3,  1881 40,000  00 

$95,558  59 

Jnly  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabUities  July  1,  1880 17,346  28 

July  1,  1881,  amount  available 78,212  31 

Amount  (estimated)  required  for  completion  of  existing  project 97, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    97, 000  00 

(See  Appendix  F  3.) 

4.  Delaware  Rivera  near  Cherry  Island  Flats. — The  construction  of 
the  channel,  24  feet  deep  at  low-water  and  900  feet  in  width  through 
the  Cherry  Island  Flats,  has  been  in  progress  for  the  past  two  years. 
On  June  30, 1880,  the  width  attained  was  110  feet,  and  during  the  fis- 
cal year  just  closed  Hiis  width  has  been  increased  to  270  feet.  Opera- 
tions continuing  under  present  contract  and  one  to  be  made  under  ap- 
propriation of  Slarch  3, 1881,  it  is  expected  that  the  width  in  August, 
1882,  will  be  495  feet. 

It  has  been  found  necessary  to  revise  the  original  estimate  of  the 
cost  of  this  improvement. 

The  chart  of  1878,  upon  which  the  project  was  planned  and  the  esti- 
mate based,  appears  to  have  been  referred  to  an  assumed  plane  of  mean 
low- water  about  IJ  feet  higher  than  the  actual  one  derived  from  observa- 
tions. The  result  is  that  1 J  feet  additional  of  excavation  are  required 
over  the  whole  area,  and  the  distance  over  which  dredging  is  needed  to 
attain  24  feet  at  low- water  is  considerably  increased. 

The  action  of  the  currents  upon  the  newly-exposed  bed  and  margins 
of  the  dredged  channel  has,  on  the  whole,  been  favorable,  although  the 
effects  are  seen  rather  in  an  excavation  of  the  bottom  than  in  a  marked 
widening  of  the  chamiel.  In  consequence,  shoals  have  formed  from 
time  to  time  in  the  new  channel  and  been  removed  by  redredging. 

In  all  such  cases  as  this  of  an  artificial  channel  through  banks  of 
mud  and  sand,  great  caution  is  required  in  the  statement  of  results  to 
be  anticipated.  It  is  thought  probable,  however,  that  with  the  addi- 
tional amount  called  for  in  the  revised  estimate,  and  the  habitual  use 
of  the  new  channel  by  all  steamers,  it  can  be  constructed  to  the  width 
of  900  feet,  and  will  exhibit  a  tendency  to  maintain  its  depth. 

At  present  the  occupation  of  the  insufficient  width  by  the  contractor's 
dredging  plant  interferes  with  its  free  use  by  steamers.  During  the 
winter,  the  plant  being  absent,  the  use  of  the  channel  became  general, 
to  the  great  advantage  of  navigation. 
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July  1,  1880,  amonnt  available |123,952  86 

Amount  appropriated  by  act  approved  March  3,  1881 100,000  00 

$223,952  8G 

July  1,  1884,  amount  expended  during  fiscal  year,  exclusive 

of  outstanding  liabilities  July  1,  1^ 79,880  54 

July  1,  1881,  outstanding  liabilities 18,360  74 

98,24128 

Julyl,  1681,  amount  available 125,711  58 

Amount  (estimated)  required  for  completion  of  existing  project  (revised).    222, 720  00 
Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    136, 000  OO 

(See  Appendix  F  4.) 

5.  Schuylkill  River ^  Pennsylvania. —The  existing  contract  for  the  im- 
provement of  the  Schuylkill  Eiver  is  directed  to  the  attainment  of  a 
channel  24  feet  deep  at  mean  low- water,  and  250  feet  wide,  from  the 
confluence  with  the  Delaware  upwards  to  Penrose  Ferry  Bridge,  and 
a  continuance  of  the  channel  20  feet  deep  and  175  feet  wide  thence  to 
*»  Gibson's.'^ 

Work  has  not  proceeded  satisfactorily  upon  this  contract  the  past  sea- 
son, owing  to  the  early  and  long-continued  winter,  combined  with  tiie 
delay  of  the  contractor  in  providing  a  suitable  place  of  deposit,  and  the 
time  for  completion  has  been  extended  from  July  1  to  September  30, 1881* 

The  appropriation  of  March  3, 1881,  will  be  expended  in  pursuance  of 
the  same  project.  These  dimensions,  however,  are  quite  inadequate  to 
the  accommodation  of  the  heavy  trafi&c  of  the  Schuylkill,  and  it  has  been 
in  contemplation  to  prepare  a  new  project,  having  greater  depths  and 
widths  in  view.  The  determination  of  the  Port  Warden's  lines,  defin- 
ing the  position,  character,  and  limits  of  extension  of  structures  upon 
both  banks  of  this  narrow  but  valuable  stream,  has  ao  important  a  bearing 
upon  the  present  improvement  of  the  navigation  that  the  final  adoption 
of  such  lines  should  precede  the  preparation  of  the  improved  project. 
The  local  authorities,  aided  by  an  advisory  commission  of  United  States 
officers,  have  the  subject  under  consideration,  and  it  is  hoped  that  a  decis- 
ion will  have  been  finally  reached  in  time  to  admit  of  preparation  of  a 
new  project  during  the  ensuing  winter. 

Eesurveys  of  the  hydrography  of  the  Schuylkill,  from  Yankee  Point 
downwards  to  the  confluence  with  the  Delaware,  have  been  made  the 
past  year. 

Julyl,  1880,  amount  available $40,001  21 

Amount  appropriated  by  act  approved  March  3,  1881 40, 000  00 

i80, 001  21 

.  July  1, 1881,  amount  expended  during  fiscal  vear,  exclusive  of  outstanding 

Uabilities  July  1,  1880 2,675  4^ 

Julyl,  1881,  amount  available 77,325  79 

Amount  that  can  be  profitably  expended  in  fiscal  yearending  June  30, 1883.    50, 000  00 

(See  Appendix  F  5.) 

6.  Ice  Harbor  at  Marcus  Sook^  Pennsylvania. — Since  1871  this  harbor 
has  consisted  of  four  detaohed  stone  piers  and  two  wooden  landing  piers^ 
inclosing  about  4  acres. 

These  dimensions  proving  inadequate  to  the  protection  of  the  increas- 
ing commerce,  the  act  of  March  3, 1879,  called  for  an  examination  and 
project  for  enlargement.  In  the  report  of  the  results  of  this  examina- 
tion which  was  transmitted  to  Congress,  the  cost  was  estimated  at  $90,000. 
The  river  and  harbor  act  of  June  14,  1880,  appropriated  $35,000,  and 
that  of  March  3, 1881,  a  further  sum  of  $30,000. 
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Daring  the  past  fiscal  year  two  additional  ice-piers  on  a  third  line  have 
been  put  under  contract,  and  will  be  completed  in  September,  1881.  The 
effect  of  these  will  be  to  doable  the  protected  area. 
•  In  addition  to  the  construction  of  the  piers,  the  original  project  called 
for  a  considerable  amount  of  dredging  shoreward  between*  the  landing 
piers,  by  which  theavailable  area  would  be  increased  to  about  14  acres. 

After  further  study  of  the  subject,  the  engineer  officer  in  charge  pro- 
poses to  submit  an  amended  project,  which,  at  an  expense  of  $8,000  in 
excess  of  the  former  estimate,  will  enlarge  the  harbor  to  over  18  acres,, 
which  it  is  believed  will  be  sufficient  for  many  years  to  come. 

The  officer  in  charge  urges  the  necessity  of  supervision  during  the  ice 
season,  in  order  to  prevent  abuse  of  the  benefits  of  the  harbor,  and  rec- 
ommends the  authorization  of  appointment  of  harbor-masters. 

July  1,  1880,  amount  available $35,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 30, 000  00 

' 165,000  00- 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities 3,826  09 

July  1,  1881,  outstanding  liabilities 20,495  00 

24,321  09 

July  1,  1881,  amount  available 40,678  91 

Amount  (estimated)  required  for  completion  of  existing  project 33, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    25, 000  OO 

(See  Appendix  F  6.) 

7.  Ice  Harbor  at  Chester^  Pennsylvania. — On  account  of  its  limited  ac- 
commodations, the  impracticability  of  increasing  its  available  area,  and 
the  necessary  yearly  expense  of  repairing  the  wooden  piers  and  bridges, 
it  is  proposed  to  abandon  this  harbor  so  soon  as  adequate  provision  for 
its  original  purpose  shall  have  been  effected  by  the  enlargement  now  in 
progress  of  the  neighboring  harbor  at  Marcus  Hook. 

July  1,  1880,  amount  available - $82  24 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabiUties  July  1,  1880 50  00 

July  1,  1881,  amount  available 32  24 

(See  Appendix  F  7.) 

8.  Ice  Harbor  at  New  Castle^  Delaware. — Until  the  construction  of  the 
proposed  harbor  at  the  head  of  Delaware  Bay  shall  have  so  far  advanced 
as  to  afford  shelter,  the  Xew  Castle  Harbor  is  the  most  important  and 
valuable  one  in  the  river. 

The  act  of  March  3, 1881,  appropriated  $20,000  for  the  construction 
of  the  additional  pier  needed  to  complete  the  design  of  the  harbor,  and 
the  work  was  put  under  contract  in  July,  1881. 

An  additional  appropriation  of  $3,000  is  needed  to  complete  the  dredg- 
ing of  the  harbor,  after  which  it  should  remain  in  an  efficient  condition 
for  many  years. 

During  the  winter  two  of  the  ice-piers  were  struck  and  injured  by 
badly-handled  vessels.  The  necessary  repairs  will  be  made  during  the 
present  season. 

The  contract  calls  for  the  completion  of  the  new  pier  before  January 
1, 1882. 

The  limited  dimensions  of  the  harbor  as  compared  with  the  large 
number  of  vessels  seeking  its  protection  in  the  ice  season  renders  super- 
vision and  control  by  an  authorized  harbor-master  especially  desirable. 
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July  1,  1880,  amount  available $3,739  76 

Amount  appropriated  by  act  approved  March  3, 1S81 20, 000  00 

123,739  76 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1, 1880 86  51 

July  1,  1881,  outstanding  liabilities 86  61 

173  12 

July  1,  1881,  amount  available 23,566  64 

Amount  (estimated)  required  for  completion  of  existing  project 3, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  3, 000  00 

(See  Appendix  F  8.) 

9.  Wilmington  Harbor,  Delaware. — ^The  project  for  the  attainment  of  a 
12-foot  low- water  navigation  in  the  Christiana  Eiver,  which  is  the  har- 
bor of  Wihnington,  Del.,  has  been  in  progress  since  1871,  and  was 
completed  during  the  jSscal  year  by  the  application  of  the  $10,000  appro- 
priated Jime  14, 1880,  to  deepening  the  channel  of  entrance  from  9  feet 
to  13  feet  at  low- water.  The  cost  of  the  improvement  has  been  $83,500, 
and  corresponded  closely  with  the  estimate. 

The  act  of  June  14, 1880,  directed  a  survey  to  be  made  from  the  Del- 
aware Eailroad  Bridge  to  the  mouth,  and  plans  and  estimates  to  be  sub- 
mitted of  the  cost  of  deepening  the  navigation  to  15  feet  at  low-water. 

The  survey  has  been  completed.  It  shows  the  existence  of  a  12-foot 
low-water  navigation  to  the  city,  and  that  about  42  per  cent,  of  the 
channel  length  has  a  low-water  depth  of  15  fe^t  and  over.  The  estimate 
for  the  proposed  deepening  was  $175,551. 

The  conditions  appear  favorable,  with  the  exception  of  the  mud  bar 
in  the  Delaware  outside  the  Christiana  entrance,  and  the  deposits  of 
sewage  from  the  city  of  Wilmington.  A  jetty  will  be  built  to  correct 
the  former  defect,  and  the  necessary  works  are  in  course  of  construction 
by  the  city  to  protect  the  river  from  the  deposits  of  solid  matters. 

The  appropriation  of  March  3,  1881,  will  be  expended  during  the 
ensuing  year  in  the  construction  of  the  jetty  at  the  entrance,  and  the 
extension  of  the  existing  12-foot  navigation  as  far  as  the  Pulp  Works, 
preliminary  to  beginning  operation  on  the  15-foot  navigation. 

An  appropriation  of  $50,000  will  be  required  for  the  continuation  of 
the  project  during  the  fiscal  year  1882-'83. 

July  1,1880,  amount  available ^10,672  36 

Amount  appropriated  by  act  approved  March  3, 1881  50,000  00 

160,672  36 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstand- 
ing liabilities  July  1,  1880 10,828  44 

July  1,  1881,  amount  available 49,843  92 

Amount  (estimated)  required  for  completion  of  existing  project 125, 551  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .     50, 000  00 

(See  Appendix  F  9.) 

10.  Broadkiln  Eiver^  Delaicare. — An  appropriation  of  $10,000  for  this 
improvement  was  made  in  1873,  and  expended  in  removing  shoals  in  the 
river. 

The  desirability  of  increasing  the  depth  of  entrance  was  noted  and 
estimates  therefor  submitted,  amounting  to  $30,000. 

No  further  appropriation  was  made  until  that  of  June  14,  1880,  of 
$5,000,  to  which  the  act  of  March  3, 1881,  added  another  $5,000. 

In  pursuance  of  an  examination  made  during  the  last  fiscal  year  a 
project  has  been  prepared  by  the  engineer  officer  in  charge  for  the  con- 
struction of  a  jetty  and  the  necessary  dredging  at  the  entrance,  the 
cost  of  which  to  reach  6  feet  at  low-water  in  the  bay  was  $41,000.    For 
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the  improvement  of  the  river  proper  a  further  sum  of  about  $10,450 
would  be  needed. 

The  total  estimate  is,  therefore,  $51,450.  The  cost  of  improving  the 
entrance  can  be  reduced  temporarily  (with  the  understanding,  however, 
that  ultimately  the  entire  amount  will  be  required)  by  terminating  the 
jetty  at  the  low-water  mark  and  dredging  to  5  feet  instead  of  6. 

l^e  anticipated  effect  of  these  parti^  works  is  to  increase  the  entrance 
depth  from  1  foot,  which  it  now  is,  to  3  or  3 J  feet,  at  a  cost  of  $25,000. 

The  present  balance  to  the  credit  of  the  works  is  $9,000,  which,  de- 
ducted from  $25,000,  leaves  a  balance  of  $16,000  neeaed  to  complete 
the  partial  project.  An  amount  less  than  this  would  effect  no  useful 
result  towards  improving  the  entrance;  neither  can  the  amount  now 
available  be  applied  to  any  useful  purpose. 

July  1,1880,  amouDt  available f5,000  00 

Amount  appropriated  b v  act  approved'  March  3,  1881 5, 000  00 

$10,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstand- 
ing liabilities  July  1,  1880 1,022  42 

July  1,  1881,  amount  available 8,977  58 

Amount  (estimated)  required  for  completion  of  existing  project 41, 500  00 

Amount  tbat  can  be  profitably  expended  in  fiscal  year  ending  June  30  1883 .       16, 000  00 

(See  Appendix  F  10.) 

11.  Mispillion  Greeks  Delaware, — The  improvement  of  this  stream  has 
been  in  progress  since  1879,  with  the  design  of  dredging  a  G-foot  low- 
water  channel  40  feet  in  width  from  the  head  of  navigation  to  the  en- 
trance. The  original  depth  over  the  shoals  was  about  4  feet  at  low- 
water.  The  first  estimate  of  cost  of  dredging  has  been  found  to  be  too 
low,  and  in  consequence  revised  estimates  have  been  submitted  based 
upon  cost  of  previous  work. 

The  officer  in  charge  invites  attention  to  the  uncertainty  that  exists 
in  this  regard.  For  example,  the  dredging  price  in  1879  was  35  cents, 
increased  during  the  last  year  under  the  $3,000  appropriation  of  June 
14,  1880^  to  45  cents.  The  difference  in  cost  neutralized  the  whole  ap- 
propriation and  left  the  same  amount,  viz,  $10,000,  to  be  appropriated 
in  order  to  complete  the  project. 

The  act  of  March  3,  1881,  appropriated  $3,500,  which  will  be  ex- 
pended during  the  ensuing  year,  leaving  a  further  sum  of  $6,500  needed 
to  complete  the  6-foot  low- water  navigation  to  the  entrance. 

The  contract  prices  obtained  by  the  usual  methods,  in  pursuance  of 
advertisements  depend  less  upon  the  actual  cost  of  any  given  work, 
than  upon  the  engagements  of  the  contractors  and  the  presence  or  ab- 
sence of  competition.  The  cost  of  many  of  these  smaller  works  is  there- 
fore frequently  exceedingly  disproportionate,  and  no  estimate  made  in 
advance  can  be  depended  on.  In  addition  to  making  appropriation  for 
continuing  the  improvement,  the  act  of  March  3, 1881,  directs  an  ex- 
amination to  be  made  of  the  entrance,  where  the  main  obstacle  to  free 
navigation  exists.  This  examination  will  be  made  during  the  ensuing 
season. 

July  1,  1880,  amount  available §4, 000  00 

Amount  appropriated  by  act  approved  March  3,  1881 3, 500  00 

87,500  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 4, 000  00 

July  1,  1&81,  outstanding  liabilities 48  28 

■- 4,048  28 

July  1,  1881,  amount  available 3,451  72 
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Amount  (estimated)  required  for  the  completion  of  existing  project ^,  500  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     6, 500  00 

(Ses  Appendix  F  11.) 

12.  Buck  Creek,  Delaware. — The  project  for  the  improvement  of  Duck 
Creek  entrance  was  to  deepen  the  existing  channel  from  4  to  8  feet  at 
low-water,  with  a  least  width  of  100  feet,  the  length  of  the  cuts  being 
600  yards. 

The  cost  of  the  work  proved  to  be  considerably  in  excess  of  the  esti- 
mate, and  the  amount  of  dredging  practicable  with  the  $5,000  appro- 
priated in  act  of  June  14, 1880,  was  correspondingly  reduced. 

At  the  close  of  work  in  November,  the  width  was  50  feet  for  the 
greater  portion  of  the  distance,  and  25  feet  for  the  remainder. 

A  revised  estimate  was  therefore  submitted  by  the  officer  in  charge 
in  January,  1881,  the  amount  required  to  complete  the  dredging  of  the 
entrance  being  $7,500. 

With  the  $3,000,  appropriated  in  act  of  March,  3, 1881,  contract  has 
been  made  for  continuing  the  work. 

It  is  probable,  notwithstanding  the  stiff  material  through  which  the 
channel  is  made,  that  some  protective  works  will  be  hereafter  required 
to  prevent  the  silting  of  the  channel  by  the  lighter  materials  set  in 
motion  by  the  tides  and  waves  of  the  bay. 

July  1,  1880,  amount  available $5,000  00 

Amount  appropriated  by  act  approved  March  3, 1881 3, 000  00 

i;8,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 u 4,998  11 

July  1,  1881,  outstanding  liabilities 88  96 

5,087  07 

July  1,  1881,  amount  available 2,912  93 

Amount  (estimated)  required  for  completion  of  existing  project 16, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     4, 500  00 

(See  Appendix  F  12.) 

13.  Cohansey  Greek,  2vew  Jersey. — The  entrance  to  Cohansey  Creek 
from  Delaware  Bay  is  over  a  wide  mud  shoal,  with  5  or  6  feet  at  low- 
water.  The  character  of  the  shoal  and  its  extent  are  such  that  a  dredged 
channel  would  not  maintain  itself,  and  permanent  works  of  considera- 
ble cost  would  be  required.  Thence  to  Bridgeton,  at  the  head  of  navi- 
gation, the  stream,  though  tortuous,  is  of  good  natural  capacity  with 
a  large  rise  of  tide.  The  principal  obstructions  are  at  Bridgeton,  and 
the  appropriations  hitherto  made  have  been  expended  in  that  vicinity, 
with  the  view  of  obtaining  a  channel  7  feet  deep  at  mean  low-water, 
with  an  adequate  width.  During  the  past  fiscal  year  a  7-foot  low-water 
channel  with  an  average  width  of  70  feet  has  been  made  to  Broad  Street 
Bridge,  and  thence  to  Commerce  Street  Bridge  a  narrow  oiieof  the  same 
depth.  Between  this  and  the  Nail  Works  Bridge  a  shoal  was  deepened 
to  4  feet  at  low-water. 

At  Broad  Street  Bridge  the  city  gas  and  water  pipes  cross  the  stream 
at  a  depth  of  4  and  5  feet  only,  below  low- water.  They  therefore  con- 
stitute an  obstruction  to  the  further  prosecution  of  the  improvement, 
which  the  city  authorities  have  indicated  their  intention  to  remove  by 
lowering  the  pipes.  If  the  project  hitherto  authorized  by  Congress  is 
to  continue,  these  pipes  must  be  sunk  to  such  depth  as  will  admit  of 
free  navigation  over  them,  but  notwithstanding  the  efforts  of  those  in- 
terested in  the  navigation,  the  necessary  aetion  by  the  city  has  not  been 
taken. 
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A  re-exainination  of  the  lower  part  of  the  dredged  channel  will  be 
made  to  ascertain  whether  farther  dredging  will  be  required.  To  com- 
plete the  project  there  is  needed  an  appropriation  of  $10,000,  but  such 
completion  will  depend  upon  the  sinking  of  the  city  pipes. 

July  1,  1880,  amount  available $4,70i  17 

Amount  appropriated  by  act  approved  March  3,  1881 7, 000  00 

$11,701  17 

July  1.  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstand- 
ing liabilities  July  1,  1880 4,698  16 

July  1, 1881,  amount  available 7,003  01 

Amount  (estimated)  required  for  completion  of  existing  project 10, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30;  1883.     10, 000  00 

(See  Appendix  F  13.) 

14.  Saletn  Eiver,  New  Jersey. — Salem  Eiver  formerly  headed  near 
Sharpstown,  N.  J.,  and  discharged  into  Salem  Gove  in  the  BelawUre. 
A  bar  in  the  cove  obstructed  the  entrance  to  the  stream,  and  its  removal 
to  8  feet  at  low-water,  with  an  average  width  of  100  feet,  was  completed 
during  the  past  year  with  the  $3,000  appropriated  in  act  of  June  14, 
1880. 

The  act  of  March  3, 1881,  appropri9,ted  a  further  sum  of  $3,000  for  "  im- 
proving Salem  Eiver,  New  Jersey." 

It  appeared  that  this  appropriation  was  intended  for  the  upper  portion 
of  Salem  Greek,  which  by  means  of  a  dam  had  been  separated  from  its 
lower  portion  and  made  to  discharge  through  a  canal  debouching  into 
the  Delaware  near  Deep  Water  Point. 

The  appropriation  will  be  expended  in  the  partial  removal  of  a  shoal 
near  Biddle's  Landing,  just  above  the  junction  of  canal  with  creek. 

The  present  depth  is  3  to  5  feet  at  low- water,  which  will  be  deepened 
to  6  feet  with  a  suitable  width. 

Two  other  small  shoals  will  remain  to  be  removed  in  order  to  carry 
the  C-foot  low-water  channel  through  to  the  head  of  navigation  at 
Course's  Landing,  requiring  an  additional  amount  of  $1,500. 

July  1,  1H80,  amount  available : P,000  00 

Amount  appropriated  by  act  approved  March  3, 1H81 3, 000  00 

$6,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  18-0 2,972  86 

July  1,  1881,  amount  available 3,027  14 

Amount  (estimated)  required  for  completion  of  existing  project 1, 500  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .     1 ,  500  00 

(See  Appendix  F  14.) 

15.  Chester  Creeky  Pennsylvania. — In  accordance  with  act  of  June  14, 
1880,  an  examination  of  Chester  Greek  was  made  and  estimates  amounting 
to  $10,781  submitted  by  the  officer  in  charge  for  the  removal  of  silt  from 
the  bed,  so  as  to  make  a  channel  7  feet  deep  at  low-water  at  the  entrance, 
diminishing  upward. 

The  existence  of  several  permanent  bridges  crossing  the  creek  with 
space  above  high-water,  limited  to  from  7  to  15  feet,  will  make  the  work- 
ing of  dredges  impracticable  above  the  lowest  bridge,  which  is  about 
1,500  feet  from  the  entrance. 

The  $3,000  appropriated  in  act  of  March  3, 1881,  will  be  expended  in 
dredging  from  the  entrance  to  Third-street  bridge,  making  a  channel 
7i  feet  dee])  at  mean  low- water  and  40  feet  in  width.  The  present  channel 
depth  is  4  to  5  feet  only. 
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In  view  of  the  obstruction  created  by  the  bridges,  the  further  prose- 
cution of  the  work  will  depend  upon  whether  a  dredge  can  be  found 
capable  of  passing  under  them. 

Amount  appropriated  by  act  approved  March  3,  1881 -. $3, 000  00 

July  1,  1881,  outstanding  liabilities 36  92 

July  1,  1881,  amount  available 2,963  0& 

(See  Appendix  F  15.) 

16.  Bancocas  River ^  New  Jersey. — The  act  of  June  14, 1880,  directed  an 
examination  of  the  Eancocas  Eiver.  which  was  made  during  the  fiscskl 
year,  and  a  preliminary  report  and  chart  submitted  by  the  officer  in 
charge  in  Jai^uary,  1881,  with  estimates  of  the  cost  of  improvement. 

The  commerce  of  the  stream  called  for  an  available  low-water  depth 
of  at  lea«t  6  feet. 

The  entrance  from  the  Delaware  is  naturally  good,  and  the  main  ob- 
structions were  found  at  Coate's  Bar,  about  4  miles  from  the  mouth. 

The  total  estimate  for  the  6foot  navigation  to  Centreton,  7 J  miles 
from  the  mouth,  was  approximately  computed  at  $42,000.  Shortly  above 
Centreton  the  river  forks,  and  to  carry  a  5-foot  navigation  thence  up  the 
Forth  Branch  to  Mount  Holly,  would  cost  $40,000  more. 

The  $10,000  appropriation  in  act  of  March  3, 1881,  will  be  expended 
in  improving  the  channel  through  Coate's  Bar,  over  which  the  present 
depths  are  4  and  5  feet  only. 

The  continuation  of  the  improvement  will  require  an  appropriation  for 
the  fiscal  year  1882^'83  of  $25,000. 

Amount  appropriated  by  act  approved  March  3,  1881 §10, 000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  out- 
standing liabilities  July  1,  1880 $131  00 

July  1,  1881,  outstanding  liabilities 49  04 

180  04 

July  1,  1881,  amount  available 9,819  96 

Amount  (estimated)  required  for  completion  of  existing  project 71, 236  00- 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    25, 000  00 

(See  Appendix  F  16.) 

17.  Saint  Jones  River,  Delaware. — The  estimates  submitted  by  the 
officer  in  charge  were  oased  upon  local  representations  by  persons 
interested  in  the  improvement. 

According  to  his  report  the  proper  improvement  of  the  entrance,  to 
which  he  recommends  attention  should  be  first  directed,  will  cost  $35,000 
for  the  attainment  of  a  channel  3  feet  deep  at  low- water;  the  construc- 
tion of  a  jetty  is  necessary  to  secure  useful  results. 

The  appropriation  of  March  3, 1881,  is  $5,000.  In  view  of  the  insuffi- 
ciency of  the  amount,  its  expenditure  has  been  suspended  until  it  can 
be  ascertained  if  Congress  will  sanction  the  plan  of  improvement  for 
affording  access  to  the  stream  from  Delaware  Bay. 

Amount  appropriated  by  act  approved  March  3,  1881 S5, 000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 97  30 

July  1,  l&Sl,  amount  available : 4,902  70 

Amount  (estimated)  required  for  completion  of  existing  project 30,  OOO  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  30, 000  00 

(See  Appendix  F  17.) 

18.  Siisquehanna  River^  Pennsylvania^  above  RicharcPs  Island. — ^With 
the  $15,000  appropriated  in  act  of  June  14, 1880,  the  improvement  of 
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the  river  from  Eichard's  Island,  to  Wilkesbarre,  Pa.,  has  been*  com- 
pleted. The  object  in  view  has  been  the  construction  of  a  channel  3 
feet  deep  at  the  low- water  summer  stage,  and  to  effect  this  dredging 
has  been  required  at  several  points  within  the  limits  mentioned. 

Wilkesbarre  Island  divides  the  river  into  two  channels,  and  for  the 
purpose  of  directing  the  flow  into  the  southern  one  a  dike  was  built  from 
the  head  of  the  island  across  the  other  to  the  main  shore. 

With  the  appropriation  of  March  3,  1881  ($15,000),  contracts  will  be 
made  to  continue  the  improvement  upward  from  Wilkesbarre  towards 
Pittston,  as  far  as  the  funds  will  admit  the  method  of  improvement, 
viz,  dredging  and  the  construction  of  cheap  deflecting  and  intercepting 
dikes,  and  the  proposed  depth  of  channel,  being  the  same. 

The  navigation  of  the  Susquehanna  is  rendered  difficult  by  reason  of 
its  gravel  and  rock  bed  and  alluvial  banks,  combined  with  the  large 
range  of  its  volume,  the  depth  varying  at  times  from  2  feet  in  summer 
to  25  or  more  feet  in  flood. 

July  1,  1880,  amount  available $15,000  00 

Amount  appropriated  by  act  approved  March  3, 1881 15, 000  00 

$30, 000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabiUties  July  1,  1880 7, 397  56 

July  1,  18bl,  outstanding  liabilities 3,257  88 

10,655  44 

July  1,  1881,  amount  available 19,344  56 

Amount  (estimated)  required  for  completion  of  existing  project 1     33, 537  50 

(See  Appendix  F  18.) 

19.  Iron  Pier  in  Delaware  Bay,  near  Lewe^,  Delaware. — Operations 
under  the  appropriation  of  $10,000  in  a<5t  of  June  14, 1880,  have  been 
the  placing  of  fender  piles  for  the  pier-head  and  the  partial  renewal  of 
timber  superstructure. 

The  construction  of  this  pier  has  been  in  progress  since  1872,  with 
insufficient  annual  appropriations,  and  as  it  now  draws  near  comple- 
tion the  decay  of  the  exposed  timber  develops  into  a  yearly-increasing 
item  of  cost.  The  amount  needed  at  the  present  time  to  complete  the 
pier  is  $13,000. 

July  1,  1880,  amount  available $10,005  54 

Amonnt  appropriated  by  act  approved  March  3,  1881 10,000  00 

$20, 005  54 

Julv  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 10,583  84 

July  1,  1881,  outstanding  liabilities 494  54 

11,078  38 

Jnly  1,  1881,  amount  available 8,927  16 

Amount  (estimated)  required  for  completion  of  existing  project 13, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30. 1883 . '   13, 000  00 

(See  Appendix  F  19.) 

20.  Delaware  Breakwater  Harbor. — The  construction  of  the  two  works, 
forming  this  harbor  began  in  1829,  and  was  terminated  in  1869.  Since 
that  date  no  expenditures  upon  it  have  been  made  beyond  a  special 
appropriation  for  the  removal  of  several  wrecks  sunk  in  1877. 

Meanwhile  the  commerce  to  be  protected  has  largely  outgrown  the 
capacity  of  the  harbor,  and  in  addition  a  steadily  increasing  deteriora- 
tion in  depth  has  taken  place,  which  now  threatens  the  destruction  of 
the  anchoralge.    Bepeated  reports  have  invited  attention  to  these  facts, 
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the  \at6st  of  which  are  printed  in  Annual  Eeport,  Chief  of  Engineers, 

1879,  pages  453  to  462,  and  recommendations  have  been  urgently  made 
and  renewed,  that  in  order  both  to  increase  the  shelter  and  check  the 
shoaling,  the  gap  between  the  "Ice  Breaker''  and  "Breakwater''  should 
be  closed. 

The  probable  ultimate  expense  of  this  will  be  $500,000  or  $600,000. 

Attention  is  invited  to  the  recommendation  made  in  the  last  two  an- 
nual reports  for  a  preliminary  appropriation  of  $150,000  for  closing  this 
■''gap,"  which  is  renewed. 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 18B3. .  |150, 000 

(See  Appendix  F  20.) 

21.  Removal  of  wrecks  from  Delaivare  Breakwater  Harbor. — The  con- 
tract made  in  April,  1880,  in  pursuance  of  a  special  appropriation  act 
approved  January  23, 1880,  for  the  removal  of  these  wrecks,  stipulated 
that  the  work  should  be  completed  by  August  following.  This  time  ex- 
pired before  the  complete  removal  of  the  lirst  wreck  attacked,  and  as 
the  contractor  was  unwilling  to  guarantee  the  removal  of  more  than  three 
wrecks  during  the  remainder  of  the  year,  the  contract  was  annulled. 
After  readvertisement  a  new  contract  was  made  August  31, 1880,  but  the 
loss  of  the  most  favorable  part  of  the  season,  the  early  winter  and  pro- 
longed inclemency  of  the  spring  greatly  retarded  operations. 

The  new  contractors  have  an  improved  and  efficient  plant  in  operation, 
and  the  circumstances  were  held  to  justify  an  extension  of  their  time. 
On  July  1  three  wrecks  had  been  removed,  and  two  others  were  nearly 
ready. 

There  is  every  reason  to  suppose  that  the  harbor  will  have  been  cleared 
by  October  1, 1881. 

July  1,  1880,  amount  available $23,773  22 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 $1,806  20 

July  1,  1881,  outstanding  liabilities 17,446  50 

19,252  70 

July  1,  1881,  amount  available 4,520  52 

(See  Appendix  F  21.) 

22.  Port'Warden'*8  Line,  Philadelphia^  Pennsylvania. — The  commission 
of  United  States  officers  advisory  to  the  board  of  harbor  commission- 
ers of  Philadelphia,  has  had  under  consideration  during  the  past  yeai*, 
the  subject  of  the  proper  determination  of  port- warden's  lines  for  both 
the  Delaware  and  Schuylkill  rivers. 

Tlie  commission  reached  the  conclusion  that  an  equal  supervision  of 
the  lines  for  both  banks  of  the  Delaware  was  essential,  and  pending 
correspondence  with  the  State  authorities  of  N"ew  Jersey,  took  up  the 
subject  of  the  Schuylkill  lines.  In  April,  1881,  a  report  and  chart  were 
presented  to  the  harbor  commissioners,  recommending  lines  on  both 
banks,  both  for  ^*  wharf  lines''  and  lines  of  solid  filling.  No  notification 
of  final  action  on  the  report  had  been  received  at  the  close  of  the  fiscal 
year. 

(See  Appendix  F  22.) 

EXAMINATIONS  AND  SURVEYS  FOR  IMPROVEMENT. 

To  comply  with  the  provisions  of  the  river  and  harbor  act  of  June  14, 

1880,  Colonel  Macomb  was  charged  with,  and  has  completed,  the  fol- 
lowing : 
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1.  Rancoeas  River ^  from  the  Delaware  River  to  Pemherton^  Burlington 
County^  New  Jersey.    (See  Appendix  F  16.) 

2.  Chester  and  Ridley  Creeks^  near  their  outlets  in  Delaware  River.  (See 
Appendixes  F  15  iind  F  24.) 

3.  Appoquiniinink  Creek^  Delaware.    (See  Appendix^  F  23.) 

4.  Saint  Jones  Creek^  Kent  County^  Delaware.     (See  Appendix  F  17.) 

5.  Little  Creekj  Kent  County^  Delaware.    (See  Appendix  F  25.) 

6.  Christiana  River ^  Delaware^  with  estimates  of  cost  of  procuring  a 
mean  depth  of  lb  feet  from  railroad  bridge  to  the  mouth  of  the  river,  (See 
Appendix  F  9.) 

The  results  of  the  above  were  transmitted  to  Congress,  and  printed 
in  Hoase  Ex.  Doc.  No.  34,  Forty-sixth  Congress,  third  session. 

7.  Ahsecom,  InUt^  Atlantic  County ^  New  Jersey.    (See  Appendix  F26.) 

8.  Ice  harbor  at  the  head  of  Delaware  Bay^  near  Morris  Liston%  on 
Reedy  Island.    (For  preliminary  report  see  Appendix  F  27.) 

D.  Survey  of  Delatcare  River. — The  chart  of  the  Delaware  from  Lis- 
ten's Point  to  League  Island  has  been  completed. 

And  to  comply  with  provisions  of  the  river  and  harbor  a<5t  of  March 
3, 1881,  he  is  charged  with,  and  is  now  engaged  upon  the  following,  the 
results  of  which  will  be  duly  submitted  when  received : 

1.  Frankford  Creek^from  its  mouth  in  the  Delaware  River  to  Frankford 
avenue. 

2.  Five- mile  Pointy  above  Bridesburg^  Delaware  River. 

3.  Mouth  of  the  Mispillionj  Delaware. 

4.  Newton  Creek,  Camden  County,  from  Delaware  River  to  head  of  navi- 
gation. 

5.  Mantua  Creek,  Gloucester  County,  from  Delaware  River  to  head  of 
navigation. 

6.  Maurice  River,  from  Delaware  Bay  to  Millville,  Cumberland  County. 

I.  Salem  and  Cohansey  Creeks,  New  Jersey. 

8.  Murder  Kiln,  Delaware. 

9.  Delaware  River. 

10.  Tks  JiarboT  of  Delaware  Breakwater  and  entrance  thereto. 

II.  Indian  River,  in  the  state  of  Delaware,  from  its  mouth  toMillsborough. 

IMPROVEMENT  OF  HARBORS  AND  RIVERS  ON  EASTERN  SHORE  OF 
CHESAPEAKE  BAYiANDOF  THE  SUSQUEHANNA,  BUSH,  AND  PATAPSOO 
RIVERS,  IN  MARYLAND,  ON  THE  WESTERN  SHORE;  OF  BROAD  CREEK, 
DELAWARE;  OF  JAMES  AND  APPOMATTOX  RIVERS  AND  ONANCOCK 
HARBOR,  VIRGINIA ;  OF  GREAT  KANAWHA,  ELK,  AND  SHENANDOAH 
RIVERS,  WEST  VIRGINIA;  OF  NEW  RIVER,  VIRGINIA  AND  WEST  VIR- 
GINIA ;  AND  OF  CAPE  FEAR  RIVER,  NORTH  CAROLINA. 

Officer  in  charge,  Lieut.  Col.  William  P.  Craighill,  Corps  of  Engineers, 
having  under  his  immediate  orders  Oapt.  E.  H.  Ruffner,  Corps  of  Engi- 
neers, since  September  21, 1880 ;  Capt.  Thomas  Turtle,  Corps  of  Engi- 
neers, during  the  year,  and  Lieut.  William  M.  Black,  Corps  of  Engineers, 
until  May  12,  1881. 

1.  Susquehanna  River,  near  Havre  de  Grace,  Maryland. — ^The  first  ap- 
propriation by  the  United  States  for  this  river  was  made  in  1852,  and 
an  examination  soon  after  showed  that  the  navigation  was  obstructed 
by  2  shoals  between  the  light-house  at  Havre  de  Grace  and  Spesutie 
Island,  upon  which  there  were  respectively  depths  of  5  and  6  feet  at 
mean  low- water. 

The  originally  adopted  project  for  the  improvement  was  to  increase 
the  depth  by  dredging  to  12  feet  at  mean  low-water.  This  has  been 
9  E 
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done  several  times,  bat  such  an  improvement  not  having  been  found  to 
be  i)ermanent,  it  was  proposed  by  the  officer  in  charge  in  1867  to  con- 
tract the  .water-way  by  using  a  long  jetty  or  deflector,  commencing  nearly 
opposite  Havre  de  Grace.  This  idea  was  executed  in  1868  and  1869  to 
as  great  an  extent  as  the  limited  amount  of  funds  available  would  allow, 
and  the  effect  was  found  to  be  good.  To  make  a  permanent  improve- 
ment of  that  kind  will  require  the  expenditure  of  $50,000,  which  should 
be  ali  given  in  one  sum. 

The  total  amount  expended  on  this  portion  of  the  river  up  to  June  30, 
1880,  was  $54,390.  At  that  date  very  little  had  been  done  on  the  river 
for  nearly  ten  years,  and  an  examination  showed  the  channel  to  beagain 
obstructed  by  lumps,  with  not  more  than  8  or  9  feet  on  them  at  low- 
water.  The  channel  was  cleared  again  by  dredging  to  a  depth  of  12 
feet  at  mean  low-water.  The  width  was  made  not  less  than  90  feet, 
except  where  the  depth  before  dredging  was  11  and  11^  feet,  and  at  such 
places  the  width  of  the  dredging  was  only  45  feet. 

Early  in  December,  1880,  a  number  of  the  old  "boom  cribs"  above 
the  railroad  bridge  were  removed  by  dynamite  blasts,  at  an  expense  of 
less  than  $1,000.  There  has  been  also  much  work  done  at  the  light 
station  called  Donoho's  Battery,  for  the  purposes  of  the  United  States 
Commission  of  Fisheries,  in  the  propagation  of  shad  for  distribution  to 
various  parts  of  the  United  States. 

The  amount  expended  in  the  year  ending  June  30, 1881,  has  been 
$35,878.31. 

Some  improvement  of  the  channel  between  Havre  de  Grace  and  Port 
Deposit  is  desirable,  and  some  further  dredging  may  be  needed  below 
Havre  de  Grace.  Before  a  reliable  estimate  of  the  cost  of  this  proposed 
work  can  be  made  a  partial  resur\^ey  is  required.  A  special  report  will 
be  submitted  before  the  close  of  1881.  A  severe  ice-gorge  occurred  near 
Havre  de  Grace  in  February,  1881. 

July  1,  1880,  amount  available $28,000  00 

Amounl  appropriated  by  act  approved  March  3,  1881 15, 000  00 

.$43,000  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 35,878  31 

July  1, 1881,  amount  available 7,121  09 

(See  Appendix  G  1.) 

2.  Northeast  River ^  Maryland. — The  town  of  Kortheast  is  situated  on 
the  river  of  that  name,  about  5  miles  from  its  mouth.  The  river  empties 
into  Chesapeake  Bay,  nearly  opposite  the  mouth  of  the  Susquehanna,  at 
Havre  de  Grace.  The  town  is  also  on  the  Philadelphia,  Wilmington 
and  Baltimore  Eailroad,  about  midway  between  Philadelphia  and  Bal- 
timore. The  two  streams,  Great  and  Little  Northeast,  unite  here  to 
form  the  Northeast  Eiver. 

The  river  at  the  town  has  a  width  of  about  150  feet.  The  first  surrey 
by  the  Engineer  Department  was  made  in  1872,  when  there  was  found 
at  the  town  a  depth  of  6  or  7  feet  at  mean  low-water ;  but  access  by 
vessels  of  any  size  was  prevented  by  shoals  below,  upon  which  the 
depth  wai9  only  2  feet  or  even  less. 

The  prcjeot  adopted  for  .the  improvement  of  this  river  was  to  di<e<lge 
a  channel,  60  feet  wide  at  bottom  with  a  ruling  depth  of  5  feet  at  mean 
low-water,  from  the  5-foot  curve  near  the  mouth  of  the  river  to  North- 
east, and  making  a  turning  basin  in  front  of  the  wharf  about  120  feet 
square.  This  work  was  done  in  the  autumn  of  1872  and  the  springy  of 
X873.    The  amount  expended  up  to  June  30, 1880,  was  $10,000. 
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By  direction  of  GongresQ  a  re-examinatioii  of  the  river  was  made  in 
October,  1879.  The  channel  was  found  to  have  stood  pretty  well,  al- 
though some  deposition  had  taken  place  in  it.  It  was  redredged  to  a 
depth  of  5^  to  6  feet  at  mean  low-water,  and  the  turning  basin  near  town 
was  made  larger  and  deeper.  The  amount  expended  in  the  year  ending 
June  30, 1881,  was  $5,499.62. , 

As  well  as  can  be  ascertained,  the  work  done  up  to  this  time  seems 
to  give  satisfaction' and  to  suffice  for  the  commerce  of  which  this  small 
stream  is  the  avenue. 

No  new  appropriation  is  recommended. 

July  1,  1880,  amount  available $5,500  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusiTe  of  outstanding 
liabilities  July  1, 1880 5,499  62 

July  1,1881,  amount  available & -  38 

(See  Appendix  G  2.) 

3.  Mk  BiveTj  Maryland,^The  first  appropriation  by  the  United  States 
for  this  river  was  in  1874,  previous  to  which  the  channel  in  some  places 
was  not  over  12  inches  'deep  at  low- water,  with  an  average  rise  of  tide  of 
only  about  2|  feet.  In  much  of  the  river,  however,  the  depth  was  great, 
in  some  places  being  not  less  than  24  feet.  The  width  near  the  town 
of  Elkton  is  100  feet,  and  for  2^  miles  below  averaged  about  200  feet. 
The  width  increases  to  f  of  a  mile  at  the  mouth,  which  is  16  miles  below 
Elkton. 

The  plan  originally  adopted  for  the  improvement  was  the  building  of  a 
dike  000  feet  long,  on  the  right  bank  of  the  stream,  beginning  about 
1,100  feet  below  the  bridge  at  the  town ;  a  channel  was  also  dredged,  40 
feet  wide  at  bottom  and  6  feet  deep  at  low-water,  from  the  town  to  a 
X)oint  about  a  ^  mile  below ;  a  basin  was  also  excavated  near  the  town 
to  enable  steamboats  to  turn  in.  The  amonnt  expended  up  to  June  30, 
1880,  was  $10,000,  with  the  results  stated  above. 

After  1875  no  appropriation  was  made  until  June  14, 1880.  An  exami- 
nation of  the  river  immediately  thereafter  showed  some  shoaling  in  the 
basin  and  dredged  channel.  A  contract  was  made  for  further  work. 
In  the  year  ending  June  30, 1881,  $4,814.49  had  been  expended,  and  with 
the  following  results :  Beginning  at  a  point  1  mile  below  the  bridge,  an 
excavation  had  been  made  up  stream  60  feet  wide  and  7  feet  deep  at 
mean  low-water  for  .a  distance  of  1,660  feet,  and  a  cut  40  feet  wide  and 
8  feet  deep  carried  still  farther  to  a  point  4,300  feet  from  the  point  of 
beginning. 

After  work  under  existing  contracts  is  ended,  which  will  exhaust  ap- 
propriations now  available,  there  will  be  required,  in  order  to  complete 
the  existing  project,  viz,  to  dredge  a  channel  75  feet  wide  and  8  feet  deep 
at  mean  low-water  up  to  the  town  of  Elkton,  with  a  turning  basin  at  the 
wharves,  the  removal  of  35,000  cubic  yards  of  material,  the  co6t  of  which, 
at  the  last  contraot  price,  will  be  $12,000. 

The  dike  below  the  town  is  also  quite  dilapidated,  and  will  soon  require 
extensive  repairs  or  entire  renewal  at  a  cost  of  $1,500.  An  old  crib  or 
hoik  near  Frenchtown  should  be  removed,  at  a  probable  cost  of  $100. 
Total  to  complete  existing  project,  $13,600^  which  should  be  given.in 
one  appropriation. 

Ko  improvement  of  this  kind  is  permanent.  All  such  require  repairs, 
like  streets,  roads,  &c.  It  is  supposed  that  $1,500  per  annum  would 
^suffice  for  such  repairs. 

The  trade  on  the  river  is  yet  small,  but  it  is  expected  by  the  community 
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interested  to  increase  materially  when  the  improvement  is  completed  as 
projected. 

July  1,  1880,  amount  available $10,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 5, 000  00 

115,000  00 

July  : 
out 

July  '■,       , 

4,814  49 


f  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of 

ntstanding  liabilities  July  1,  l&8e * 4,632  65 

jrl,  1881,  outstanding  liabilities 181  84 


July  1,  1881,  amount  available 10,185  51 

Amount  (estimated)  required  for  completion  of  existing  project ^ . . .     13, 600  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    13, 600  00 

(See  Appendix  G  3.) 

4.  Chester  River ^  Marylandj  front  Spry^s  Landing  to  Crumpton. — This 
portion  of  Chester  Eiver  is  only  2  miles  long.  It  is  on  the  eastern  shore 
of  Maryland,  nearly  opposite  the  city  of  Baltimore.  Seven  feet  of  water 
can  be  carried  at  all  stages  of  the  tide  to  Spry's  Landing,  whidi  is  7 
miles  above  Ghestertown,  the  most  important  town  in  that  section. 
From  Spry's  Landing  to  Crumpton  only  6^  feet  can  be  carried  at  high- 
water.  The  range  of  the  tide  in  that  part  of  the  river  is  abont  2  feet. 
The  bridge  at  Grampton  is  somewhat  of  an  obstruction  to  navigation, 
the  width  of  the  draw  being  but  37  J  feet.  Above  Crumpton  the  chan- 
nel is  narrow  and  considerably  more  shallow  than  below. 

A  report  to  Congress  relative  to  this  river  was  made  early  in  the  ses- 
sion of  1880-'81.  Estimates  were  presented  for  makiug  a  chanuel  8  feet 
deep  at  mean  low- water,  and  with  widths  respectively  of  100  and  120 
feet,  which  amounted  to  $11,000  and  $13,000.  An  appropriation  of 
$6,500  was  given  March  3, 1881. 

A  contract  has  been  made  for  its  expenditure,  the  width  of  the  chan- 
nel being  limited  to  about  80  feet.  The  width  will  be  increased  and  the 
navigation  to  that  extent  improved  if  more  money  be  granted  by  Con- 


Chester  Eiver  separates  the  counties  of  Kent  and  Queen  Anne«  both 
of  which  are  naturally  rich  and  fruitful,  producing  large  amounts  of 
grainand  fruit.  The  river  is  thenatural  route  of  these  products  to  a  mar- 
ket Its  improvement  would  doubtless  increase  the  production  of  these 
crops  and  facilitate  their  movement. 

Besides  two  regular  lines  of  passenger  and  freight  steamers  between 
Baltimore  and  Crumpton,  and  several  sailing  vessels  which  carry  freight, 
there  are  other  steamers  and  sailing  vessels  making  occasional  trips  in 
busy  seasons. 

Amount  appropriated  by  act  approved  March  3, 18^1 |6, 500  00 

July  1, 18c5l,  amount  available 6,500  OO 

Amount  (estimated)  required  for  completion  of  existing  project 6, 500  OO 

Amount  that  can  be  profitably  expenaed  in  fiscal  year  enoing  June  30, 18S3 .    6, 500  00 

(See  Appendix  G  4.) 

6.  Chester  River  at  Kent  Island  Narrows^  Maryland. — Nothing  has 
been  done  at  this  locality  since  September,  1877.  Kent  Island  IN^arrow^ 
formerly,  as  it  does  now,  connected  Eastern  Bay  with  Chester  Eiv^er, 
and  separated  Kent  Island  from  the  mainland.  Some  sixty  years  ago 
a  close  causeway  was  constructed  at  the  narrowest  part,  under  the 
authority  of  the  State  of  Maryland,  thus  connecting  the  island  with  the 
mainland  and  interrupting  navigation  through  the  narrows.    It  is  re- 
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ported  tbat  vessels  drawing  7  or  8  feet  passed  through  this  water-way 
before  the  constraction  of  the  causeway. 

The  first  appropriation  for  the  restoration  of  this  navigation  by  the 
United  States  was  made  in  March,  1873,  $15,000,  and  the  project  was  to 
make  a  channel  7  feet  deep  at  mean  low-water,  100  feet  wide. 

The  Secretary  of  War  decided  not  to  proceed  with  the  work  until  the 
law  authorizing  the  maintenance  of  the  causeway  should  be  repealed  and 
a  bridge  be  substituted  therefor  with  a  draw  not  less  than  60  feet  in 
width.  These  conditions  were,  after  much  delay,  complied  with,  and  the 
work  of  the  United  States  was  begun  May,  1875.  The  project  was  finally 
completed  essentially,  but  the  width  of  the  cut  was  made  only  about  80 
feet  on  the  Eastern  Bay  side,  and  of  the  same  width  for  a  small  part  of  the 
Chester  Eiver  side.  The  disturbance  of  the  routine  to  which  the  tidal 
currents  had  been  so  long  accustomed  by  this  opening  of  the  causeway 
caused  some  scour  and  some  deposition  where  they  had  not  been  entirely 
expected,  but  the  project  was  successfully  carried  out. 

The  passage  is  now  used,  to  a  considerable  extent,  by  sailing  vessels. 
It  is,  however,  rarely  used  by  steamers,  though  it  is  believed  to  be  of 
ample  dimensions  for  the  accommodation  of  the  class  for  which  it  was 
designed. 

The  total  of  the  appropriations  for  this  work  is  $28,000,  of  which  a 
balance  of  $2,581.45  remains  in  hand.  A  resurvey  was  made  in  the 
spring  of  1880.  There  is  no  need  existing  at  present  for  pending  the 
available  balance. 

July  1,  1880,  amount  available |2,581  45 

Jaly  1,  1881,  amount  available 2,581  45 

(See  Appendix  G  5.) 

6.  Harbor  of  Queemtown^  Maryland. — ^This  harbor  is  on  the  eastern 
shore  of  Maryland,  nearly  opposite  the  city  of  Baltimore,  looking  down 
the  Patapsco  Eiver.  Though  small,  originally  it  was  quite  commodious 
and  had  an  average  depth  at  mean  low-water  of  9 J  feet.  The  channel 
connecting  the  harbor  with  Chester  Eiver  was  narrow,  crooked,  and  with 
no  greater  average  depth  than  6  feet. 

The  original  project  of  improvement,  adopted  in  1871,  was  to  widen 
the  channel  to  100  feet,  to  decrease  the  curvature  of  bends,  and  to  deepen 
it  to  8  feet  at  mean  low-water,  nothing  being  deemed  necessary  in  the 
harbor  proper.  This  was  accomplished  in  December,  1872,  with  an 
expenditure  of  $11,000.  In  March,  1879,  an  additional  appropriation  of 
$3,000  was  made,  which  wa|i  expended  partly  in  redredgingthe  channel 
to  8  feet  at  mean  low- water  at  a  few  points  where  some  deposition  had 
taken  place,  but  chiefly  in  still  further  reduction  of  curves.  This  work 
was  completed  August  16, 1880.  The  material  dredged  was  partly  hard 
sand  and  partly  a  tough,  light-colored  clay. 

The  total  amount  expended  on  this  harbor  to  June  30,  1880,  was 
$11,101.44. 

The  amount  expended  in  the  year  ending  June  30, 1881,  was  $2,898.56. 

The  harbor  and  channel  are  now  in  good  condition  according  to  the 
plan  indicated  above.  No  appropriation  is  needed  for  the  fiscal  year 
ending  June  30, 1883. 

July  1,  1880,  amount  avaUable $2,898  56 

Jaly  1, 1881,  amonnt  ezpeuded  during  fiscal  year,  exclusive  of  outstanding 

iiabiUties  July  1,  1880 2,898  56 

(See  Appendix  G  6.) 
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7.  Putapsco  BiveTy  Baltimore^  Maryland. — ^By  natare  tbe  channel  of 
approach  to  Baltimore  had  in  it  some  placen  with  not  more  than  16  or  17 
feet  at  mean  low- water.  This  depth  was  increased  at  high-water  by  18 
inches.  The  commerce  of  Baltimore  was  therefore  of  necessity  carried 
on  in  vessels  of  rather  small  size. 

The  project  of  improvement  at  first  adopted,  and  commenced  in  Octo- 
ber, 1853,  had  for  its  object  to  give  a  channel  22  feet  deep  at  mean  low- 
water,  with  a  width  of  150  feet.  Little  was  done  before  the  lat«  war, 
but  afterwards  these  dimensions  were  increased,  a  depth  of  24  feet  at 
mean  lo^-water  being  determined  upon,  with  a  width  of  channel  rang- 
ing irom  250  to  400  feet.  This  channel  was  completed  in  1874,  important 
changes  of  position  having  been  given  to  a  portion  of  it,  by  which  the 
distance  wa«  materially  lessened  and  the  expense  of  maintenance  de- 
creased. The  object  of  this  improvement  was  to  permit  the  approach 
to  Baltimore  at  mean  low- water  of  vessels  drawing  from  22J  to  23  feet, 
and  at  ordinary  high-water  of  vessels  drawing  24  or  24i^  feet. 

Up  to  June  30, 1880,  the  United  States  had  expended  $1,042,854.59, 
wiUi  the  results  indicated  above.  The  city  of  Baltimore  and  the  State 
of  Maryland,  chiefly  the  former,  had  contributed  to  the  same  object 
$534,000. 

All  that  has  been  done  in  the  year  ending  June  30, 1881,  has  been 
the  widening  of  the  upper  end  of  the  channel,  near  Fort  McHenry,  which, 
was  commenced  May  1,  1880,  was  in  progress  at  the  date  of  the  last 
annual  report,  and  was  completed  in  October,  1880.  The  contractors 
removed  181,930  cubic  yards  of  material  at  a  cost  of  18.7  cents  per  cubic 
yard. 

Upon  a  call  from  Congress  for  information  as  to  the  cost  of  increas- 
ing the  depth  of  the  channel  to  27  feet  at  mean  low-water,  a  report  was 
made  in  January,  1881.  The  estimated  cost  amounted  to  $1,250,000. 
Congress  sanctioned  this  step  forward  in  the  improvement  in  express 
terms  in  the  river  and  harbor  act  of  March  3, 1881,  and  appropriated 
$150,000  for  commencing  it.  While  this  increase  of  depth  is  being  had, 
an  important  change  wUl  be  made  in  the  position  of  a  part  of  the  chan- 
nel, by  which  the  distance  will  be  again  lessened  and  the  cost  of  mainte- 
nance decreased. 

To  complete  this  improvement  in  the  shortest  possible  time  would  be 
true  economy.  Ail  the  advantages  of  the  improvement  can  only  be  had 
when  it  is  completed. 

The  longer  the  time  given  to  the  work,  the  longer  will  Baltimore  be 
kept  waiting  for  what  her  commerce  seems  lo  need  at  once. 

The  longer  the  time  given  to  the  work,  the  longer  will  the  existing 
commerce  be  vexed  by  the  presence  of  many  dredges  working  in  the 
channel,  for  while  these  machines  are  deepening  the  channel,  they  must 
be  in  it  and  more  or  less  in  the  way  of  passing  vessels. 

The  work  is  under  c^ontract  as  far  as  the  fiinds  available  will  allow. 

The  increase  in  the  importance  of  Baltimore  as  a  place  of  export  and 
import  is  a  matter  generally  known.  For  full  particulars  a«  to  these 
point-s,  reference  is  requested  to  the  statement  made  in  a  communication 
from  Hon.  J.  L.  Thomas,  collector,  appended  to  the  report  of  the  oiflcer 
in  charge  of  the  improvement. 

The  following  facts  are,  however,  given,  taken  from  the  last  published 
annual  report  of  the  Chief  of  the  Bureau  of  Statistics : 

In  the  value  of  the  imports  and  exports  of  merchandise  into  and  from 
the  United  States  during  the  year  ending  June  30, 1880,  Baltimore  had 
the  fourth  rank. 
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In  the  amonnt  of  duties  collected  on  imported  merchandise  during  the 
same  year,  Baltimore  was  fifth. 

In  amount  of  tonnage  entered  daring  the  same  year^  Baltimore  was 
second  only  to  New  York. 

In  the  number  of  immigrants  received  during  the  same  year,  Balti- 
more was  fifth. 

In  the  amount  of  tonnage  cleared  in  the  same  year,  Baltimore  was 
second  only  to  New  York. 

Jnly  1,  1880,  amount  available , $218,975  41 

Amonnt  appropriated  by  act  approved  Maroh  3,  1881 l&O,  000  00 

$368,^5  41 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstand- 
ing liabilities  July  i,  1880 46,258  31 

July  1,1880,  amount  available 322,717  10 

Amount  (estimated)  required  for  completion  of  existing  project 900, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  enmng  June,  30, 1883    900, 000  00 

(See  Appendix  G  7.) 

8.  Harbor  of  Annapolis^  Maryland. — There  are  two  bars  with  not  more 
than  18J  feet  on  them  at  mean  low-water,  which  prevent  very  large 
ships  from  passing  into  the  deeper  water  (24  feet  and  more)  of  the  Sev- 
ern River,  just  abreast  of  the  Naval  Academy.  The  commerce  of  Annap- 
olis is  small.  Its  importance  arises  mainly  from  its  being  the  seat  of 
the  Naval  Academy,  and  from  its  strategic  relations  to  the  capital  of 
the  nation. 

The  project  adopted  for  the  improvement  of  the  harbor  and  the  en- 
trance to  it  has  been  the  creation,  by  dredging,  of  a  chanel  24  feet  deep 
at  mean  low- water,  with  a  minimum  width  of  150  feet.  The  rise  of  the 
tide  is  only  about  1  foot. 

The  cost  of  this  improvement  has  been  estimated  to  be  $66,000. 

Two  appropriations  have  been  made,  one  of  $5,000,  June  14, 1880,  the 
other,  also  of  $5,000,  March  3, 1881.  As  the  expenditure  of  $10,000 
would  not*eflfect  any  substantial  improvement,  it  has  been  decided  to 
await  further  action  of  Congress  in  this  case. 

If  any  additional  appropriation  be  made,  it  should  be  for  the  balance 
required  to  complete  the  estimate  for  the  channel  150  feet  wide,  24  feet 
deep,  $56,000. 

July  1,  1880,  amount  available $5,000  00 

Amonnt  appropriated  by  act  approved  March  3,  1881 5, 000  00 

$10,000  po 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880, 794  02 

July  1,  1881,  amount  available 9,205  98 

Amount  (estimated)  re<^nired  for  completion  of  existing  project 56, 000  00 

Amonnt  that  can  be  proh  tably  expended  in  fiscal  year  ending  June  30, 1883 .    56, 000  00 

(See  Appendix  G  8.) 

9.  (Jltoptarik  River ^  beticeen  .Denton  and  Greensborough,  Maryland. — ^This 
portion  of  the  Clioptank  River  is  about  8  miles  in  length,  in  Caroline 
County,  on  the  eastern  shore  of  Maryland,  opposite  Annapolis,  on  the 
western  shore,  and  midway  between  Chesapeake  and  Delaware  bays. 
About  9  or  10  feet  of  water  (except  at  one  point)  can  be  found  at  mean 
low-water  as  high  as  Denton,  where  the  mean  rise  of  tide  is  about  2 
feet  The  width  at  Denton  is  200  feet,  at  Greensborough  160  feet,  but  is 
very  variable  between  those  two  points,  being  in  one  place  650  feet. 
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Tbe  depth  is  also  very  variable.  There  are  stretches  with  8,  7,  or  6 
feet  at  low-water,  but  there  are  numerous  and  extensive  shoals  with 
but  4,  3,  or  even  2  feet  at  mean  low-water.  There  is  a  bridge  at  Den- 
ton, and  one  3 J  or  4  miles  below.  These  have  draws  in  them  about  60 
feet  wide. 

The  estimate  submitted  to  Congress  at  the  session  of  1879-'80  was 
for  an  8-feet  low- water  channel,  75  feet  wide,  $79,000;  It  was  stated, 
however,  that  the  cost  would  be  much  reduced  if  the  depth  was  kept  at 
7  feet. 

Congress  appropriated  $5,000  June  14,  1880.  A  re-examination  of 
the  river  showed  that  a  6-feet  low- water  channel,  75  feet  wide,  from  Pas- 
sapee^s  Landing  to  Case's  Wharf,  near  Greensborough,  could  be  m^e 
for  $40,000.  It  was  concluded  to  begin  the  dredging  of  such  a  channel. 
Proposals  were  called  for  by  advertisement  and  a  contract  entered  into 
for  the  work.  Another  appropriation  of  $5,000  was  made,  March  3, 1881, 
which  is  also  under  contract.  It  is  expected  that  both  will  be  exhausted 
in  1881  in  dredging  about  IJ  miles  in  length  of  the  pi-oposed  channel, 
beginning  at  a  point  about  400  feet  above  Cary's  Whaif.  Nothing  was 
expended  up  to  June  30, 1880.  The  amount  expended  up  to  June  30, 1881, 
was  $331.69. 

If  Congress  should  make  another  appropriation,  it  will  be'expended 
in  continuing  the  work  already  begiin,  as  explained  above.  True  econ- 
jDmy  in  works  of  this  class  would  induce  the  appropriation  at  once  of 
the  whole  sum  needed,  if  no  other  interests  had  to  be  considered. 

Denton  has  about  500  or  600  inhabitants.  Greensborough  is  a  little 
larger.  Both  are  thriving  towns.  The  articlesof  shipment  by  the  river 
are  chiefly  grain,  lumber,  and  fruit,  whic^  occupy  two  lines  of  steamers 
toBaltimore  from  Denton  and  some  small  sailing  vessels.  It  is  expected 
that  the  improvement  of  the  river  to  Greensborough  would  greatly 
increase  the  trade. 

July  1,1880,  amount,  available $5,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 5, 000  00 

$10, 000  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabiUties  July  1,  1880 331  69 

July  1, 1881,  amount  available 9,64">8  31 

Amount  (estimated)  required  for  completion  of  existing  project 30, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .     10, 000  00 

.    (See  Appendix  G  9.) 

10.  Secretary  Oreek^  Maryland, — Secretary  Creek  is  a  short  stream, 
tributary  to  the  Ohoptank  River,  which  it  enters  about  21  miles  from  its 
mouth.  The  whole  length  is  not  much  over  3  miles.  It  is  the  water 
outlet  for  the  trade  of  the  town  of  East  ISTew  Market  and  a  surrounding 
country,  fertile  and  thickly  settled,  of  about  80  square  miles.  Before 
1877  not  more  than  4  or  5  feet  of  water,  perhaps  not  so  much,  could  be 
carried  up  to  the  town  wharf.  In  that  year  a  fund  was  raised  by  sub- 
scription, and  between  $4,000  and  $5,000  were  spent  in  dredging  to  a 
depth  of  7  or  8  feet  at  low- water.  Not  as  much  dredging  could  be  done 
as  seemed  required  by  the  trade  on  the  creeks,  and  the  channel  was  left 
still  quite  crooked  and  difficult  of  navigation. 

Under  the  order  of  Congress,  a  survey  of  this  creek  was  made  in  Sep- 
tember, 1879,  and  estimates  presented  for  channels  of  7  and  8  feet  depth 
at  mean  low- water,  and  of  widths,  respectively,  of  75  and  100  feet. 

The  first  appropriation  was  of  $3,000,  June  14, 1880,  of  which  nothing 
was  expended  up  to  June  30, 1880.    A  second  appropriation  of  $3^000 
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\ra8  made  March  3,  1881.  The  result  of  the  expenditure  of  these  two 
appropriations,  which  was  completed  in  May,  1881,  was  the  excavation 
of  a  channel  7  feet  deep  at  mean  low-water  and  not  less  than  100  feet 
wide  at  any  x)oint.  The  curvature  of  the  bends  was  also  made  much 
less^  and  the  navigation  of  the  stream  much  facilitated.  A  tuming- 
l^asm  was  also  dredged  near  the  upper  wharf.  The  amount  expended 
during  the  year  ending  June  30,  1881,  has  been  $5,806.24. 

There  is  a  daily  line  of  steamers  connecting  this  locality  with  Balti- 
more. There  are  also  several  small  sailing-vessels  trading  to  Baltimore 
and  elsewhere.  Besides  the  regular  steamers,  others  enter  the  creek 
occasionally.  The  shipments  of  grain  are  considerable,  as  well  as  the 
return  freights  from  Baltimore. 

During  the  fruit  season  the  business  is  very  heavy. 

July  1,  18ri0,  amonnt  available |3,000  00 

Amonnt  appropriated  by  act  approved  March  3, 1881 3, 000  00 

16,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 5,806  24 

July  1,  1881,  amount  available 193  76 

(See  Ai)pendix  G 10.) 

11.  Harbor  of  Cambridge^  Maryland. — ^The  town  of  Cambridge,  the 
county  sfeat  of  Dorchester  County,  is  situated  about  18  miles  from  the 
month  of  the  Choptank  Eiver,  on  the  eastern  shore  of  the  Chesapeake, 
about  70  miles  from  the  city  of  Baltimore.  Communication  with  Balti- 
more is  maintained  by  two  lines  of  steamboats.  The  town  is  also  the 
terminus  of  the  Dorchester  and  Delaware  Railroad,  which  connects  it 
with  the  railroad  system  of  Delaware  and  brings  it  into  direct  and 
«peedy  communication  by  rail  with  the  principal  cities  of  the  Middle 
Atlantic  region. 

The  original  survey  by  the  Engineer  Department  was  made  in  Octo- 
ber, 1870,  which  showed  the  harbor  and  the  entrance  to  it  from  the 
<3hoptank  River  to  be  very  shoal.  The  citizens  of  the  place  had  pre- 
viously endeavored  to  improve  the  harbor  themselves,  but  they  had  not 
money  enough,  and  what  they  did  amounted  to  little  in  the  way  of  per- 
manent improvement. 

The  plan  of  improvement  carried  out  by  the  Engineer  Department 
lias  been  to  make  a  channel  from  the  deep  water  of  the  Choptank  to  the 
xailroad  wharf  in  the  inner  harbor,  and  to  increase  the  dimensions  of 
that  harbor,  the  outer  channel  to  be  not  less  than  100  feet  wide,  and  the 
depth  of  all  the  dredging  lo  be  8  feet  at  mean  low-water.  The  plan  was 
^completed  in  March,  1879.  The  amount  expended  up  to  June  30, 1880, 
was  $29,801.90. 

The  last  resurvey  of  the  harbor  and  its  approaches  was  made  in 
March,  1880,  when  their  condition  was  found  to  be  good.  The  balance 
of  former  appropriations,  $2,698.10,  is  held  in  reserve  for  expenditure 
when  a  necessity  therefor  may  arise. 

The  Choptank  is  a  flue  river  5  20  feet  water  can  easily  be  carried  for 
aome  distance  above  Cambridge.  The  town  has  considerable  advantages 
Hot  shii>-building,  and  has  engaged  to  some  extent  in  that  business. 

The  western  terminus  of  a  favorable  route  for  the  proposed  ship- 
caual  between  Chesapeake  and  Delaware  bays  is  on  Ferry  Creek,  a 
tributary  of  the  Choptank,  very  near  Cambridge. 

Some  of  the  leading  citizens  of  the  town  are  desirous  to  have  more 
enlargement  of  the  harbor  and  its  approaches.  The  necessity  of  this 
i»n  only  be  judged  of  when  a  resurvey  is  made,  which  is  expected  to  be 
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findertaken  before  the  meeting  of  Coogress.    The  results  wiU  be  com* 
mimicated  in  a  special  report  if  required. 

Jnly  1,  1880,  amonnt  available f3,696  !• 

July  1,  IS61,  amount  available 2,e»8  )0 

(See  Appendix  6  11.) 

12.  Treadhaven  Creek^  Maryland, — This  stream  is  one  of  the  tributaries 
of  the  Chopta»nk  Kiver.  Up  to  Eastou  Point,  the  head  of  navigation, 
the  least  depth  was  by  nature  about  7  feet  at  mean  low-water  in  the 
channel.  This  was  for  a  short  space  near  Easton  Point.  Generally  there 
was  a  depth  of  8  to  8  J  feet  at  mean  low- water,  but  the  channel  was  quite 
intricate  and  narrow  in  some  places. 

In  the  first  report  on  this  creek  estimates  were  submitted  for  channels 
of  7  and  8  feet  in  depth  at  mean  low- water,  and  of  the  widths  of  100, 150, 
and  200  feet  from  the  8feet  water  near  the  mouth  to  Easton  Point.  The^ 
first  appropriation  was  made  June  14, 1880,  $3,000,  and  a  second  of  the 
same  amount.  With  them  a  channel  has  been  dredged,  nowhere  less 
than  150  feet  in  width,  and  of  a  depth  of  8  feet  at  mean  low-water,  up 
to  the  wharves  at  Easton  Point,  which  is  the  landing  for  the  town  of 
Easton  and  really  a  patt  of  it. 

July  1,  1880,  amount  available $3,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 3, 000  00 

yS6,ooooa 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 3,016  34 

July  1,  1881,  amount  available 2,983  66 

(See  Appendix  6  12.) 

13.  Water  passage  between  DeaVs  Island  and  Little  DeaVs  Island^  Mary- 
land.— These  islands  are  on  the  eastern  side  of  Chesapeake  Bay,  quite 
near  the  mainland,  jnst  ofif  the  mouth  of  Manokin  Hiver,  and  opposite 
the  inside  entrance  of  Holland's  Straits.  They  are  nearly  opposite,  but 
a  little  above,  the  month  of  the  Potomac  River. 

The  "water  passage"  between  the  two  islands  is  usually  called  the 
Lower  Thoroughfare,  to  distinguish  it  from  the  upper  passage,  which 
separates  the  upper  island  from  the  mainland.  Many  persons  consider 
the  upper  passage  more  important  and  worthy  of  improvement  than  the 
lower.  Congress  directed  a  survey  of  the  lower  passage  in  June,  1880, 
which  was  made  in  October,  1880. 

A  survey  of  the  upper  passage  was  directed  March  3, 1881,  and  will 
be  made  before  the  meeting  of  Congress  in  regular  session. 

The  passage  at  its  western  end  is  about  3,000  feet  wide.  At  the  nar- 
rowest point  it  is  about  000  feet  wide.  The  channel  itself  is  much  nar- 
rower. The  depth  at  one  part  of  it  is  for  some  distance  not  greater  than 
2^  feet.  The  thoroughfare  is  only  navigable  for  small  vessels,  which 
can  pass  through  it  upon  the  higher  stages  of  the  tide. 

It  was  estimated  that  to  dredge  a  channel  100  feet  wide  and  7  feet 
deep,  at  mean  low-water,  from  Tangier  Sound  along  by  the  wharves  of 
Daniel  and  of  Vetra  &  Son  (the  only  wharves  thereabout),  with  a 
turning-basin  at  the  upper  end,  would  cost  about  810,000;  and  to  gi^e 
the  channel  such  protection  as  to  make  it  probably  permameut  would 
cost  $20,000  more. 

.  The  first  appropriation  was  made  March  3,  1881,  $5,000.  A  contract 
has  been  entered  into  for  dredging  a  channel  with  a  depth  of  6  feet  at 
mean  low- water  from  the  mouth  of  the  thoroughfare,  a  distance  of  about 
one-half  a  mile,  to  a  point  opposite  Daniel's  Wharf,  with  a  tuming-bamtf 
at  the  upper  end  200  feet  square. 
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To  complete  the  dredging  as  projected  will  require  an  additional 
appropriation  of  $5,000.  The  fact  should  not  be  overlooked,  however,, 
that  to  give  permanence  to  the  improvement  will  necessitate  the  imme- 
diate expenditure  of  $20,000  more. 

The  principal  occupation  of  the  people  interested  in  this  improvement 
is  taking  oysters,  which  is  carried  on  by  quite  a  number  of  schooners, 
sloops,  and  canoes.  Along  the  west  coast  of  these  islands  no  harbors 
exist  other  than  the  two  thoroughfares  mentioned,  and  these  are  avail- 
able only  for  smaller  craft.  Larger  vessels,  such  as  schooners  and 
sloops,  having  no  protection  from  westward  storms,  are  frequently 
beached  and  sometimes  wrecked  by  sudden  gales. 

Amount  appropriated  by  act  approved  March  3, 1881 - f5,000  OO 

July  1, 18fsl,  amount  available 5,000  00 

Amonnt  (estimated)  required  for  completion  of  existing  project 5, 000  OO 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883  .  5, 000  00 

(See  Appendix  G 13:) 

14.  Brodd  Creek  J  Delaware^  fnym  its  mouth  to  Laurel. — The  head  wa- 
ters of  this  creek  are  near  the  Cypress  Swamp  in  Southern  Delaware. 
It  has  a  westerly  course  from  Laurel,  emptying  into  the  Nanticoke  about 
5  miles  above  the  forks  and  about  6  miles  below  Seaford,  Del.  The 
The  distance  from  Laurel,  the  head  of  tide- water,  to  the  mouth  of  the 
creek,  is  about  7  miles. 

From  the  mouth  of  the  creek  to  Portsville,  a  landing  about  4  miles- 
below  Laurel,  there  are  not  less  than  10  feet  at  mean  low- water,  and  the 
rise  of  the  tide  is  about* 3  feet.  This  depth  is  somewhat  more  than  can 
be  carried  up  the  N"anticoke  to  the  mouth  of  the  creek.  There  is  one 
'  point  on  the  Nanticoke  below  where  there  are  but  8 J  or  9  feet  at  low- 
water.  There  is  but  one  other  lapding  of  any  importance  on  the  creek,. 
Louisville,  which  is  about  a  mile  above  Portsville.  Louisville  is  the 
present  head  of  navigation  for  vessels  of  any  size;  it  is  a  small  town  of 
about  300  inhabitants;  its  principal  business  is  repairing  and  fitting 
out  vessels  owned  on  and  trading  from  the  creek.  Portsville  is  a  small 
village  with  less  than  100  inhabitants. 

Broad  Creek  is  crossed  at  Laurel  by  the  railroad  bridge,  an  ordinary 
trestle  bridge  without  a  draw,  but  with  a  span  of  35  feet  for  the  passage 
of  lighters  and  small  boats,  having  a  clear  height  of  18  feet  above  the 
water.  The  county  bridge,  1,600  feet  above  the  railroad,  is  also  a  trestle 
bridge  without  a  draw.  There  are  no  other  "bridges  on  the  stream  be- 
low Laurel. 

From  Portsville  to  about  1  mile  above  Louisville  there  is  an  available 
depth  of  7  feet  at  mean  low-water,  the  channel  in  some  places  being  not 
over  50  feet  wide.  In  this  portion  the  width  of  the  creek  varies  from 
150  to  275  feet,  but  there  are  several  sharp  changes  of  direction  which 
are  unfavorable  for  free  navigation.  The  remainder  of  the  creek,  so. 
far  up  as  Laurel,  is  very  shoal,  the  depth  decreasing  rapidly  to  3,  2,  1, 
and  I  febt  and  even  less. 

It  was  estimated  by  the  officer  in  charge  of  the  work  $46,500  would 
be  required  for  dredging  alone,  to  make  a  channel  7  feet  deep  at  mean 
low- water  and  60  feet  wide,  and  this  should  be  increased  to  $60,000,  if 
contraction  of  the  water-way  were  attempted  by  wing-dams  and  training- 
walls.  The  sum  of  i$5,000  having  been  appropriated  June  14, 1880,  it 
was  decided  to  excavate  a  channel  20  feet  wide  4  feet  deep  at  mean  low- 
water,  extending  from  the  railroad  bridge  at  Laurel  to  a  point  below 
Big  Mills,  a  distance  of  5,373  feet,  following  the  south  side  of  the  pro- 
posed deeper  channel.    The  work  was  advertised,  but  the  bids  received 
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were  too  high  and  were  rejected.  The  work  wa8  ag^in  advertised,  with 
the  same  result. 

A  new  appropriation  of  $10,000  was  granted  March  3,  1881.  More 
money  being  thus  available,  it  was  decided  to  attempt  to  excavate  a 
channel  32  feet  wide,  6  feet  deep  at  mean  low-water,  from  the  bridge 
at  Laurel,  following  the  sonth  side  of  the  proposed  channel  for  6,500  feet. 
This  work  has  been  placed  under  contract  and  will  be  prosecuted  as 
rapidly  as  possible. 

It  is  estimated  that  $10,000  can  be  expended  in  the  fiscal  year  ending 
June  30,  1883,  with  as  much  benefit  and  advantage  as  from  the  appro- 
priations already  made  by  Congress  for  this  creek.  Its  commercial  con- 
dition and  prospects -appear  from  the  printed  statements  in  the  Annual 
Beport  of  1880,  pages  640,  641,  612,  and  643. 

July  1,  1880,  amonnt  available |5,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 «.  10, 000, 00 

115,000  00 

July  1,  1881,  amonnt  expended  during  fiscal  year  exclusive  of  outstand- 
ing liabilities  July  1,  ItWO 89  58 

July  1,  1881,  amount  available 14,910  42 

Amount  f estimated)  required  for  completion  of  existing  project 45, 000  00 

Amount  tnat  can  be  proutably  expended  in  fiscal  year  ending  June  30, 1883 .    10, 000  00 

(See  Appendix  G  14.) 

15.  Wicomico  River ^  Maryland. — ^The  natural  channel  of  this  river, 
for  some  distance  below  the  town  of  Salisbury,  was  quite  crooked  and 
narrow,  and  at  the  shoalest  places  did  not  afford  more  than  a  few  inches 
of  water  at  low-tide.  Much  injury  had  also  been  done  by  the  saw-mills  • 
X>ouring  their  dust  into  it.  A  considerable  portion  of  the  shoals  wa« 
found  to  be  composed  of  water-soaked  sawdust  mixed  with  mud  and 
sand.  It  should  be  stated  here  that  this  supply  of  sawdust  to  the  river 
has  for  several  years  been  entirely  cut  off. 

The  project  for  improving  this  river  was  adopted  in  1871,  and  had  in 
view  giving  a  depth  of  7  feet  at  mean  low- water  in  a  channel  about  70 
feet  wide  for  a  distance  of  about  2  miles  below  the  bridge  at  Salisbury. 
Hie  project  also  included  some  dikes  for  the  contraction  of  the  water- 
way and  as  a  place  behind  which  to  deposit  material  dredged  from  tbe 
channel. 

Up  to  June  30, 1880,  the.  amount  expended  had  been  $33,000,  and  at 
that  date  a  channel  65  feet  wide  and  7  feet  deep  at  low- water  had  been 
carried  to  a  point  1,850  feet  from  the  bridge.  A  channel  of  less  width 
and  depth  had  been  carried  to  the  bridge,  a  draw  had  been  put  in  the 
bridge  by  the  community,  and  some  dredging  had  been  done  above  the 
bridge  by  property  owners. 

The  amount  expended  in  the  year  ending  June  30, 1881,  is  $4,965.21. 
The  channel,  65  feet  in  width,  ha^  now  been  finished  to  the  bridge,  and 
a  good  turning-basin  has  been  excavated  in  both  forks  near  the  town. 
A  new  steamlK)at  line  has  commenced  operations,  connecting  the  river 
in  this  way  with  Baltimore ;  an  advantage  not  possessed  by  that  com- 
munity before. 

Julyl,  1880,  amount  available $5,002  33 

Amount  appropriated  by  act  approved  March  3,  1881 2, 000  00 

$7,002  33 

Jaly  1,  1S81,  amonnt  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 4.965  «1 

July  1,  1881,  amount  available 2,037  12 

(See  Api)endix  G  15.) 


Digitized  by 


Google 


REPORT   OF   THE   CHIEF   OF   ENGINEERS,  U.  8.  ARMY.        141 

16.  Pohomoke  River ^  Maryland. — ^This  is  a  river  of  the  eastern  shore 
of  Maryland,  its  mouth  being  nearly  opposite  the  mouth  of  the  Poto- 
mac Eiver,  on  the  western  shore  of  Chesapeake  Bay.  The  portion  of 
the  river  needing  improvement  was  the  stretch  about  6  miles  below 
Snow  Hill,  in  Worcester  County.  The  natural  channel  was  originally 
about  7  feet  in  depth  at  mean  low-water,  which  was  increased  at  high- 
water  2^  feet  by  the  rise  of  the  tide,  but  the  channel  was  in  some  places 
very  narrow,  and  in  others  very  crooked,  in  some  both  narrow  and 
crooked,  besides  being  obstructed  by  a  number  of  cypress  stumps. 

The  project  of  improvement  adopted  consisted  chiefly  in  the  rectifica- 
tion of  the  channel  by  the  trimming  off  of  sharp  angles,  in  giving  in- 
creased width,  and  the  removal  of  stumps  where  in  the  way.  A  special 
feature  was  the  cut-off  through  the  point  opposite  Dighton,  by  which 
two  or  three  very  sharp  bends  were  gotten  rid  of.  The  depth  of  the 
channel  was  kept  at  7  feet  at  mean  low- water,  with  an  average  width 
of  about  100  fe^t. 

The  total  amount  expended  up  to  June  30, 1880,  in  completiug  the 
plan  as  outlined  above  was  $12,365.71.  The  amount  expended  in  the  year 
ending  June  30, 1881,  has  been  $134.29.  The  work  stands  well  and  no 
appropriation  is  required  for  the  year  ending  June  30, 1883. 

July  1,  1880,  amount  available $134  29 

July  1,  1H81,  amouDt  expended  during  fiscal  year,  excluslTe  of  outstanding 

liabiUties  July  1, 18tt0 134  29 

(See  Appendix  G  16.) 

17.  Onancock  Harbor^  Virginia, — The  town  of  Onancock,  at  the  head  of 
the  creek  of  the  same  name,  is  in  Accomax;  County,  on  the  eastern  shore 
of  Virginia,  nearly  opposite  the  mouths  of  the  Potomac  and  Rappahan- 
nock rivers.  Before  the  improvement  by  the  United  States,  there  were 
only  about  4J  feet  on  the  bar  at  low- water,  and  about  6  feet  on  the  shoal- 
est  part  of  the  approaches  to  the  town.  The  channel  was  also  quite 
crooked. 

The  project  of  improvement  estimated  for  was  to  dredge  a  channel 
across  the  bar,  8  feet  deep  at  mean  low- water  and  300  feet  wide,  and  to 
make  the  channel  to  the  town  of  the  same  depth  and  100  feet  wide.. 
This  could  not  be  entirely  carried  out  for  want  of  funds. 

The  amount  expended  up  to  June  30, 1880*,  was  $1,050.86.  At  that 
date  the  channel  across  the  bar  had  been  made  100  feet  wide,  and  nothing 
had  been  done  to  the  stream  proper. 

The  amount  expended  in  the  year  ending  June  30, 1881,  was  $6,425.70. 
A  channel  was  carried  to  the  wharves  of  the  town  not  less  than  100  feet 
wide  and  7  feet  deep  at  mean  low-water,  and  a  turning-basin  was  made 
at  the  town  of  the  same  depth.  4 

July  1,  1880,  amount  available $6,869  9^ 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
UabiUties  July  1,  1880 6,425  70 

July  1,  18B1,  amount  available 444  23> 

(See  Appendix  G  17.) 

18.  James  River ^  Fir^inia.— Previous  to  1870  the  first  4  miles  below 
Bichmond  were  shallow  except  in  short  reaches,  the  general  depth  be- 
ing 8J  feet  in  channel  at  low  tide.  The  reef  at  Eocketts  and  the  sand 
shoal  known  as  Richmond  Bar  had  but  7  feet.  Warwick  Bar,  5  miles 
below  the  city,  had  13  feet.  The  channel  below  Richmond  was  tortuous 
and  obstructed  with  a  large  number  of  rocks,  mostly  bowlders,  besides 
the  ledges  at  Eocketts  and  Goode's.  Many  vessels,  sunk  during  the 
war  of  1861-'65,  especially  at  Drewry's  Bluff,  were  very  serious  obstruc- 
tions.   The  Dutch  Gap  Cut-off,  which  now  saves  5J  miles  of  difficult 


Digitized  by 


Google 


142         REPORT    OF   THE    CHIEF   OF   ENGINEERS,  U.  8.  ARMY. 

navigatioii,  was  not  open.    After  the  flood  of  1870  bat  little  over  6^  feet 
•eould  be  carried  over  Richmond  Bar  at  low-tide. 

The  original  project  for  improvement  was  for  18  feet  at  high  tide,  with 
a  channel  width  of  180  feet  from  the  Richmond  Dock  to  below  Harrison's 
Bar.  The  mean  rise  and  fall  of  tide  is  about  3^  feet,  and  the  excavations 
in  rock  were  to  be  carried  to  15  feet  at  low-water.  In  removing  sand 
shoals,  where  the  operation  is  aided  by  wing-dams,  the  intention  has 
been  to  so  contract  that  the  scour  would  produce  a  channel  of  the  same 
depth.  The  only  intentional  change  in  plan  has  been  to  make  the 
channel  below  Warwick  Bar,  5  miles  below  Richmond,  200  feet  by  18 
at  low-tide  instead  of  high-tide. 

The  amount  expended  by  the  United  States  to  June  30, 1880,  was 
-$441,542.46,  and  by  the  city  of  Richmond  $356,710.  At  that  date  there 
was  a  depth  of  11  feet  at  high- water  up  to  Warwick  Bar,  and  of  16  feet 
from  Warwick  to  the  wharves  at  Rocketts. 

The  amount  expended  in  the  year  ending  June  30, 1881,  by  the  United 
States  has  been  $56,989.47,  and  by  the  city  of  Richmond  $26,301.  The 
results  of  the  year's  work  are  a  depth  in  channel  of  20  feet  at  high  tide 
Irom  the  sea  to  City  Point,  of  19  feet  thence  to  Warwick  Bar,  and  of  17 
feet  thence  to  the  wharves  at  Rocketts.  There  has  been  also  an.  im- 
provement in  the  width  and  direction  of  channel  at  several  places,  but 
the  channel  is  still  too  narrow  in  others,  as  for  instance  at  Rocketts. 

The  amount  needed  to  complete  the  original  scheme,  $130,000,  could 
be  profitably  exi)ended  in  the  year  ending  June  30, 1883.  What  is  ap- 
propriated should  be  applied  to  widening  and  deepening  the  channel  in 
the  hard  material  near  Richmond;  in  completing  the  system  of  contrac- 
tion, as  now  designed;  and  in  continuing  the  improvement  of  the  channel 
between  Varina  and  City  Point,  and  between  Warwick  and  Dutch  Gap. 

The  permanence  of  the  improvement  through  shoals  of  alluvium  can 
only  be  maintained  by  permanently  contracting  the  river  at  these  points. 
The  contraction  has  heretofore  been  made  for  the  most  part  with  timber 
.structures,  which  are  not  permanent.  These  structures  are  being  re- 
vetted with  material  dredged  from  the  river,  much  of  which  is  suitable 
for  that  purpose  and  permanent,  but  a  larger  amount  than  is  likely  to 
come  from  the  river  under  the  present  scheme  will  be  required  to  per- 
manently protect  the  wing-dams  already  built.  The  increase  in  the 
estimate  for  permanent  improvement  on  the  present  plan  is  $85,000. 

It  should  be  observed  that  Congress  has  directed  an  examination  of 
the  river  to  be  made,  with  a  view  to  ascertaining  the  practicability  and 
<M)st  of  deepening  the  channel  to  25  feet  at  high-water.  If  a  further 
deepening  is  undertaken,  the  lines  of  contraction  should  be  brought 
nearer  together,  and  the  permanent  work  on  any  training- walls  parallel 
to  the  current  built  under  the  present  plan  would  be  in  great  measure 
lost.  It  is  also  likely  that  the  repairs  to  timber  dikes  from  time  to  time 
may  be  less  than  the  interest  on  the  cost  of  permanent  work. 

July  1,  1880,  amonnt  available $88,457  54 

Amount  appropriated  by  act  approved  March  3,  1881 60,000  00 

1148,457  54 

July  1,  1881,  amonnt  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 ,..    56,269  92 

July  1, 1881,  outstanding  liabilities 719  55 

66.989  47 

July  1,  1881,  amount  available 91,468  07 

Amonnt  (estimated)  reqoired  for  completion  of  existing  project 130, 000  00 

Amount  that  can  be  profitably  expended  in  fiBoal  year  ending  June  30, 1883    130, 000  00 

(Bee  Appendix  G 18.) 


Digitized  by 


Google 


EEPORT   OF   THE   CHIEF   OF   ENGINEERS,  U.  S.  ARMY.        143 

19.  Appomattox  River,  Virginia. — ^Mr.  H.  D.  Bird,  long  the  local  as- 
sistant engineer  for  the  improvement,  stated  in  one  of  his  reports 
tiiat  at  the  close  of  the  war  there  was  on  this  river  ^^  only  a  6^-feet 
navigation,"  meaning  thereby  3^  feet  at  low-water,  and  6^  at  high. 

The  scheme  of  improvement  has  been  to  give  a  depth  of  9  feet  at  low- 
water,  with  as  great  a  width  as  the  river  would  bear  with  that  depth. 
This  was  adopted  in  1870. 

The  channel  from  Petersbarg  to  the  deep  water  below  is  naturally 
divided  into  three  parts.  In  that  division  called  the  South  Channel, 
which  is  a  natural  channel,  nothing  has  as  yet  been  done  but  to  dredge. 

A  channel  was  cut  previous  to  1873,  with  a  width  of  60  feet  at  bottom ; 
this  has  continued  to  stand  remarkably  well,  though  there  is  some  deposi- 
tion in  it.  The  next  division  above  the  South  Channel,  called  the  Pud- 
dledock  Channel,  is  altogether  an  artificial  cut  through  a  swamp.  In 
1876  this  cut  had  been  made  100  feet  wide,  with  embankments  on  the 
sides  planted  with  willows.  At  the  head  of  this  cut  the  river  was  turned 
entirely  from  the  original  channel,  and  passed*  through  the  new  cut. 
The  division  above  to  the  city  of  Petersburg  is  called  the  Petersburg 
Channel,  and  has  been  improved  by  the  use  of  wing-dams  and  training- 
walls,  the  channel  to  be  about  100  feet  in  width.  The  system  is  yet 
incomplete. 

The  amount  expended  on  the  Appomattox  up  to  June  30, 1880,  was 
$282,305.26,  with  the  results  stated  above.  Eight  and  one-half  feet  at 
low-water,  or  11^  feet  at  high-water,  can  be  now  taken  to  the  wharves  of 
the  town.  The  depth  may  be  easily  maintained  when  the  remainder  of 
the  works  projected  are  completed. 

The  amount  expended  during  the  year  ending  June  30, 1881,  has  been 
f  19,893.14.  The  system  of  wing-dams  and  training-walls  is  not  yet 
completed  for  want  of  money,  but  it  has  acted  well;  and  with  some 
assistance  from  the  dredge-boat,  the  river  has  generally  been  in  better . 
navigable  condition  than  it  was  ever  known  to  be  before.  With  suffi- 
cient appropriations  to  finish  the  system  and  make  it  permanent,  there 
is  little  doubt  of  complete  success. 

The  last  appropriation  was  made  applicable  to  the  harbor  at  Peters- 
burg, and  it  becomes  a  difficult  question  to  decide  what  the  United  States 
should  do  in  that  harbor  (which  is  very  contracted,  but  still  apparently 
large  enough  for  the  existing  requirements  of  its  commerce),  uiUess  the 
money  of  the  General  Government  be  expended  in  dredging  at  the 
wharves  of  private  parties  or  corporations.  A  scheme  of  partial  diver- 
sion of  the  river  into  another  channel  has  been  urged  by  some,  origi- 
nating witii  the  late  Mr.  Bird.  It  is  worthy  of  examination,  but  some 
surveys  are  needed  to  decide  as  to  its  practicability  and  propriety.  A 
survey  of  the  harbor  of  Petersburg  has  also  become  necessary,  in  v\ew 
of  the  phraseology  of  the  last  appropriation.  When  these  surveys  are 
eompleted,  and  a  revised  estimate  made,  a  special  report  will  be  sub- 
mitted. 

Jalj  1,  1880,  amount  available (20,194  74 

Amount  appropriated  by  act  approved  March  3,  1681 dO,  000  00 

$40, 194  74 

July  1. 1881,  amonnt  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1, 1880 19,893  14 

July  ly  1881,  amount  available 20,301  €0 

(See  Appendix  G  19.) 

20.  Shenandoah  River j  West  Virginia. — ^This  river,  rising  not  far  from 
Staunton,  in  Virginia,  passes  through  a  beautiful  and  fertile  valley  and 
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empties  into  the  Potomac  at  Harper's  Ferry.  It  flows  alternately  tbroagb 
])Ool8  of  comparatively  slack  water,  and  over  ledges  and  shoals,  forming 
rapids  and  falls.  As  is  usual  with  such  streams,  the  pools  are  shorter 
and  the  ledges  more  numerous  on  the  upi)er  reaches  than  the  lower;  on 
the  upper  40  miles  the  pools  rarely,  if  ever,  exceed  a  mile  in  length, 
with  fi*om  2  to  4  feet  depth  of  water,  while  on  the  remainder  of  the 
stream  (to  the  head  of  Little's  Falls)  they  frequently  attain  a  length  of 
3  or  4  miles,  with  depths  of  4  to  7  feet  of  water.  The  river  below  Little's 
Falls  is  almost  a  continuoas  succession  of  ledges. 

For  many  years  before  the  late  war  a  systeai  of  downstream  naviga- 
tion for  flat-boats  wais  maintained,  the  work  above  Little's  Falls  consist- 
ing of  low  wing-dams  and  sluices,  and  below  that  point  of  a  system  of 
locks  and  canal  combined  with  sluices  and  open  river  navigation.  All 
tra<5es  of  the  works  above  Little's  Falls  have  disappeared,  and  those 
below  are  in  a  very  dilapidated  condition  since  the  freshets  of  1870  and 
1877.  What  has  been  generally  desired  by  the  people  interested  ha^ 
been  the  restoration  of  the  navigation  as  it  existed  before  the  war. 

Two  appropriations  have  been  m£ide  for  the  part  of  the  river  in  West 
Virginia,  one  of  $15,000,  June  14,  1880,  and  one  of  $2,500,  March  3^ 
1881.  The  last  hail  a  proviso  that  neither  should  be  expended  ^^  until 
any  corporate  rights  or  franchises  that  may  exist  on  said  river  shall 
have  been  relinquished  to  the  United  States  to  the  satisfaction  of  the 
Secretary  of  War."    This  relinquishment  has  not  been  made. 

Jnly  1,  1880,  amount  available $15,000  00 

Amount  appropriated  by  act  approved  March  3, 1881 2, 500  00 

117,500  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 187  80 

July  1,  1881,  amount  available 17,312  20 

Amount  (estimated)  required  for  completion  of  existing  project 7, 500  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30^  1883.     7, 500  00 

(See  Appendix  G  20.) 

21.  IfevD  River ^  from  the  mouth  of  Wilson^  in  Orayson  County ,  Virginiay, 
to  niouth  of  Oreenbrier  River,  in  West  Virginia, — From  the  mouth  of  Wil- 
son, in  Grayson  County,  Virginia,  to  steamboat  landing  at  Hinton,  Sum- 
mers County,  West  Virginia,  IJ  miles  below  the  mouth  of  Greenbrier 
Biver,  is  191^  miles.  The  appropriations  have  been  made  in  such  a  man- 
ner as  to  divide  this  portion  of  the  river  into  three  sections  as  follows  r 

Upper  or  Lead  Mines 62 

Middle  or  New  River  Bridge 43 

Lower  or  Greenbrier 86f. 

Throughout  this  distance,  the  navigable  channel  originally  consisted 
of  natural  chutes,  through  the  ledges  and  shoals,  of  varying  widths,, 
rarely  over  1  foot  in  depth,  in  some  places  so  tortuous  as  to  render  navi- 
gation extremely  difScult  and  dangerous. 

The  original  project  adopted  for  the  improvement  of  these  natural 
channels  was  to  widen  them  to  30  or  50  feet,  as  might  be  required,  and 
deepen  them  to  2  feet,  and  straighten  such  as  needed  it.  This  was  for 
keel-boat  navigation,  the  improvement,  however,  to  be  lAade  in  such  a 
manner  as  to  aid  the  work,  should  a  greater  depth  and  width  be  required 
in  the  future. 

A  small  steamboat,  draught  12  inches,  when  light,  having  been  built 
at  Hinton,  in  the  fall  of  1878,  rendered  it  necessary  to  make  the  chaa> 
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nel,  in  that  section,  50  feet  wide  at  all  points,  and  in  many  from  75  feet 
to  100  feet,  the  depth  of  2  feet  being  retained. 

June  30, 1880,  there  was  a  channel,  50  feet  wide  and  2  feet  deep,  from 
Hinton  Landing  to  Hubbard's  Bipple,  a  distance  by  river  of  12^  miles, 
giving  an  outlet  to  the  products  of  Mercer  County,  West  Virginia.  ^ 

At  the  close  of  the  season's  work  for  1880,  there  was  a  channel,  of  the 
same  width  and  depth,  from  Hinton  Landing  to  McDaniePs  or  Harvey's 
Falls,  a  distance  of  17f  miles,  giving  an  outlet  to  the  farmers  and  gra- 
ziers of  Crump's  Bottom  and  the  Indian  Creek  country.  And,  in  addi- 
tion to  the  above,  12  miles  of  improvement  from  Kew  River  Bridge  to 
Peak's  Creek,  with  a  channel  30  feet  wide  and  2  feet  deep,  giving  outlet 
for  timber  and  farm  products,  but  not  available  for  iron  or  other  ores, 
until  Radford  Furnace  can  be  reached. 

The  appropriation  for  the  fiscal  year  ending  June  30, 1882,  will  carry 
the  improvement  on  the  Greenbrier  division  throngh  Wiley's  Falls,  26 
miles  above  Hinton,  passing  the  mouth  of  Lick  Creek,  20  miles  above 
Hinton,  thus  opening  up  the  trade  from  Tazewell  and  other  rich  counties 
adjoining. 

The  appropriation  for  the  fiscal  year  ending  June  30, 1882,  will  carry 
the  improvement  on  the  New  River  Bridge  division  to  Carter's  Ferry, 
33  miles  above  the  bridge,  and  give  an  outlet  to  the  iron  from  Radford 
Furnace,  18  miles  above  the  bridge,  to  the  ores  from  an  iron  mine  8  miles 
beyond,  to  Graham's  new  furnace  and  iron-works,  the  former  31  miles, 
and  latter  33  miles  above  the  bridge,  as  well  as  to  two  zinc  mines  in  the 
same  section. 

The  appropriation  for  the  fiscal  year  ending  June  30,  1881,  will  carry 
the  improvement  on  the  Lead  Mines  division  to  the  "  Gulf,"  8  miles  above 
the  mines,  giving  outlet  to  charcoal  and  timber. 

No  appropriation  for  the  fiscal  year  ending  June  30,  1882% 

With  a  channel,  as  now  proposed,  20  feet  wide  and  2  feet  deep,  the 
estimate  of  $181,000  would  be  sufficient  to  complete  it,  but  as  that  por- 
tion  from  Hinton  to  New  River  Bridge  has  to  be  made  50  feet  wide,  at 
a  cost  of  about  $2,000  per  mile,  the  above  amount  should  be  increased 
to  $275,000,  and  if  it  becomes,  absolutely  necessary  to  use  locks  and 
dams  for  the  improvement  of  some  of  the  falls,  this  estimate  will  have 
to  be  further  increased  by  the  amount  of  their  cost. 

On  the  lower  division  there  are  8  keel-boats.  6  tons  each,  18  inches 
draught,  loaded;  one  small  stem-wheel  steamooat,  30  tons,  18  inches 
draught,  loaded,  and  another  being  built. 

On  the  middle  division  two  keel-boats,  of  the  same  tonnage  and 
draught  as  above^  are  in  use  carrying  ores,  and  six  more  building. 

On  the  upper  division  only  canoes  are  in  use.  Many  rafts  on  each  of 
these  divisions,  but  their  number  was  not  ascertained. 

July  1,1880,  amount  available |24,083  26 

Amount  appropriated  by  act  approved  March  3, 1881 24, 000  00 

$48,083  26 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,1880 16,179  09 

July  1,1881,  amount  available 31,904  17 

Amount  (estimated)  required  for  completion  of  existing  project 181 ,  000  00 

Amount  that  can  be  prontably  expended  in  fiscal  year  ending  June  30, 1883 .    25, 000  00 

(See  Appendix  G  21.) 

22.  Great  Kanawha  River ^  West  Virginia. — ^This  river  flows  through 
a  fertile  and  picturesque  region,  filled  also  with  mineral  wealth,  espe- 
10  E 
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cially  coal  and  salt.  It  was  by  nature  divided  into  a  number  of  pools, 
some  of  considerable  length  and  depth,  separated  by  shoals  of  gravel 
and  coarse  sand,  which  were  the  principal  obstructions  to  navigation  in 
low-water,  there  being  often  on  them  at  such  seasons  but  a  few  inches  of 
wa^er.  In  some  of  the  pools  were  found  shallow  places  also  obstruct- 
ing navigation.  There  were  also  snags  and  loose  rock  in  the  channel. 
The  navigation  above  Charleston  was  more  obstructed  than  below. 
Above,  it  was  almost  suspended  in  summer.  The  coal  and  salt  were 
generally  sent  out  on  rises,  which  enabled  the  boats  to  pass  safely  over 
the  obstructions,  which  otherwise  would  stop  their  movements  entirely. 
The  use  of  the  river  for  the  movement  of  these  valuable  products  was 
therefore  unsatisfactory  and  intermittent.  By  the  agency  and  su}>erin- 
tendence  of  a  board  acting  under  the  authority  of  the  State,  first  of  Vir- 
ginia and  then  of  West  Virginia,  considerable  improvement  in  the  river 
was  from  time  to  time  effected,  tolls  being  charged  on  the  commerce  for 
payment  of  expenses. 

The  object  of  the  improvement  begun  several  years  ago  by  the  United 
JStates,  was  to  give  a  constant  navigable  depth  of  at  least  6  feet  through- 
out the  whole  length  of  the  Kanawha  to  its  mouth  at  the  Ohio  Eiver, 
to  be  accomplished  by  large  locks  and  dams.  Those  already  built  have 
been  350  by  50  feet.  The  peculiarity  of  most  of  the  dams  is  that  they 
can  be  lowered  when  the  stage  of  water  in  the  river  will  suffice  over  the 
shoals.  This  gives  them  the  name  of  ^^  movable  dams,"  and  enables  an 
open  river  to  be  had  when  the  water  is  high  enough.  The  dams  above 
Paint  Creek,  including  that  one  which  is  Xo.  3  in  the  series,  reckoning 
down  stream,  are  fixed,  as  the  declivity  of  the  river  is  too  great  to  per- 
mit the  advantageous  use  of  the  movable  system  in  that  section. 

The  amount  expended  on  the  project  outlined  above  was  $868,680,32 
up  to  June  30, 1880.  Locks  and  dams  4  and  5  (movable),  respectively 
9^  and  15J  miles  above  Charleston  ferry,  were  finished  and  working  in 
an  entirely  satisfactory  manner.  They  are  the  first  of  their  kind  in  the 
United  States,  or  in  America  it  is  believed.  At  lock  3  at  Paint  Creek, 
21^  mUes  above  Charleston,  two-thirds  of  the  masonry  was  in  place. 

The  expenditure  during  the  year  ending  June  30,  1881,  has  been 
$152,701.44.  Lock  3  has  been  essentially  finished  and  the  dam  was  well 
forward.  It  is  expected  to  complete  both  lock  and  dam  before  the  end  of 
1881.  Lock  6,  4  miles  below  Charleston  ferry,  is  under  contra<5t  and  be- 
gun. The  engagement  of  the  contractors  requirescompletion  in  1882.  It 
is  proposed  to  continue  operations  as  rapidly  as  the  available  funds  and 
the  varying  and  uncertain  state  of  the  river  will  allow,  to  the  comple- 
tion of  lock  and  dam  Ko.  3,  to  operating  locks  and  dams  4  and  5,  to 
continuing  operations  at  No.  6,  and  the  acquisition  of  site  No.  2,  and 
beginning  the  lock  there. 

Experience  has  now  shown  that  the  estimated  costof  each  site,  with  its 
lock,  dam,  and  appurtenances,  was  correctly  placed  at  $350,000.  As,  in 
order  to  proper  progress,  at  least  one  new  site  should  be  occupied  each 
year,  this  sum  of  $350,000  is  the  least  that  should  be  appropriated  in  each 
year  for  such  progress.  It  is  plain,  however,  that  as  the  whole  system 
could  be  completed  in  the  same  time  as  any  one  of  the  similar  parts,  by 
far  the  most  advantageous  course  looking  to  the  utilization  of  the  whole 
improvement,  whose  benefits  cannot  be  fully  realized  until  it  covers  the 
whole  river,  would  be  to  make  available  the  whole  remainder  of  the 
estimate  for  completion  $2,250,000.  The  whole  work  could  then  be  fin- 
ished, probably  in  two,  certaiuly  in  three  years. 

If  it  were  certainly  known  to  the  engineer  in  charge  that  8750,000 
could  be  available  for  each  of  the  next  three  years,  the  case  would  be 
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the  same  as  if  the  whole  sum  of  $2,250,000  were  appropriated  at  one 
time.  While  attention  is  earnestly  called  to  this  statement,  request  is 
only  made  (in  the  formal  estimate)  for  the  minimiun  sum  mentioned. 

The  original  estimate  for  the  work  did  not  include  the  care  and  opera- 
tion of  the  locks  and  dams  as  completed.  It  was  supposed  these  expenses 
would  be  covered  in  the  usual  way,  by  the  collection  of  tolls  on  the 
freight  passing  through  and  using  the  improved  channels.  In  accord- 
ance with  this  idea  a  project  for  such  maintenance  was  prepared  for  the 
consideration  of  Congress.  This  was  printed  in  the -last  annual  report 
(see  page  684).  Congress  did  not  adopt  this  view,  but  directed  the  cost 
of  maintenance  to  be  paid  from  the  regular  appropriation.  The  expense 
of  the  work  to  the  United  States  is  thus  increased. 

July  1,  1880,  amonnt  available 8273,319  68 

Amount  appropriated  by  act  approved  March  3,  1881 200, 000  00 

$473,319  68 

Jaly  1. 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstand- 
ing liabilities  July  1,  1880 152,701  44 

July  1,  1881,  amount  available 320,616  24 

Amount  (estimated)  required  for  completion  of  existing  project 2, 250, 000  00 

Amonnt  tbat  can  be  profitably  expended  in  fiscal  year  ending  June  30, 

lBe3 350,000  00 

(See  Appendix  G  22.) 

23.  Elk  Bivevy  West  Virginia. — ^The  Elk  is  one  of  the  chief  tributaries 
of  the  Great  Kanawha.  Its  course  is  tortuous,  as  is  shown  by  the  fact 
that  the  distance  from  its  mouth  to  Bp^xton  Court-House  is  54  miles  in 
a  straight  line,  but  100  miles  by  the  windings  of  the  stream.  The  aver- 
age low-water  width  is  about  200  feet,  with  narrows  at  the  rapids  of 
about  150  feet  in  width,  and  occasional  portions  of  about  300  feet  in 
^lidth.  The  pools  vary  in  depth  from  3  to  10  feet  and  are  separated  by 
rapids  over  shoals  of  cobble-stones  and  gravel  on  which  there  has  been, 
at  low  seasons,  a  depth  of  but  a  few  inches  of  water.  The  averag^i  fall, 
per  mile,  in  the  river  from  Braxton  Court-House  down  is  about  2^  feet, 
but  is  not  uniformly  distributed,  being  greatest  (about  4  feet  per  mile) 
in  the  central  section,  and  less  (about  2  feet)  in  the  upper  and  lower 
sections.  Freshets  of  small  height  are  of  frequent  occurrence,  but  rap- 
idly pass  off.  The  annual  rise  in  the  spring  is  about  10  or  12  feet.  An 
extraordiuary  rise  is  sometimes  had  of  25  or  30  feet,  but  the  duration  is 
not  great.    The  navigation  of  the  river  is  mainly  by  batteaux. 

The  project  of  improvement  estimated  for,  was  for  the  continued  use 
of  these  boats,  bettering  the  water-way  for  them  by  cutting  sluices 
through  shoals  from  10  to  12  feet  wide,  at  low- water j  and  by  removing 
rocks,  snags,  overhanging  trees,  &c.  The  cost  of  this  improvement  was 
estimated  to  be  $100,000.  An  estimate  was  also  made  for  slack  water- 
ing the  river  at  a  cost  of  $1,000,000.  This  may  have  seemed  absurd  to 
some,  but  in  Europe  a  river  as  valuable  as  the  Elk  would  long  ago  have 
been  so  improved,  and,  doubtless,  the  day  will  come  when  it  will  be  so 
in  this  country. 

The  amount  expended  up  to  June  30, 1880,  was  $3,702.22.  The  im- 
provement effected  was  described  in  detail  in  the  annual  report  Ibr  1880 
(see  pages  692, 693,  and  694).  The  operations  were  in  conformity  to  the 
approved  project  and  were  applied  to  forty- two  obstructions  between 
Braxton  Court-House  and  the  Big  Sandy.  There  were  removed  by 
blasting  3,100  cubic  yards  of  rocks ;  674  snags,  trees  and  logs  were  cut 
away;  about  2,000  cubic  yards  of  loose  rock  were  cleared  out  of  the 
cliannels  and  laid  in  training- walls. 
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The  amount  expended  in  the  year  ending  June  30, 1881,  was  $3,190.80. 
Nineteen  bars  were  improved.  There  were  broken  up  and  removed  3,850 
cubic  yards  of  rock  from  places  where  it  was  an  obstruction,  and  put  in 
others  where  it  was  either  not  hurtful  or  where  it  was  beneficial  by  giv- 
ing better  direction  to  the  current.  For  75  miles  above  the  mouth  of 
the  river,  boats  and  rafts,  can  be  run  out  on  rises  from  12  to  18  inches 
less  in  height  than  formerly. 

The  season  of  work  is  that  of  low- water  and  is  necessarily  short.  The 
expenditure  of  each  year  is  therefore  small  on  the  present  scale  of  op- 
erations. 

The  amount  that  can  be  profitably  expended  in  the  year  ending  June 
30,  1883,  is  $3,500,  which  would  be  applied  in  continuation  of  the  plan 
of  improvement  previously  indicated. 

July  1, 1»80,  amount  available 86,297  78 

Amount  appropriated  by  act  approved  March  3, 1881 5, 000  00 

$11,297  78 

July  1, 1881,  amount  expended  during  fiscal  >  ear,  exclusive  of  outstanding 
liabilities  July  1,1880 3,190  80 

July  1, 1881,  amount  available 8, 106  96 

Amount  (estimated 'i  required  for  completion  of  existing  project 85, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.      3, 500  00 

(See  Appendix  G  23.) 

24.  Cape  Fear  Biver,  North  Carolina. — ^Tlie  original  condition  of  the 
entrance,  to  €  ape  Fear  Eiver  before  the  opening  of  the  New  Inlet  in 
1701,  according  to  the  rather  uncertain  information  obtained  from  old 
•niai>s,  was  that  of  a  good  channel  over  the  bar  and  shoals  of  14  feet 
depth  at  low- water  in  the  Bald  Head  Channel,  in  about  the  same  posi- 
tion as  that  of  the  present  channel.  The  position  and  depths  of  the 
Sniithville  Harbor  were  about  as  they  have  ever  since  remained.  The 
depth  at  the  Horse  Shoe  Shoals  appears  to  have  been  about  12  feet. 
The  earliest  information  as  to  the  upper  river,  from  CampbelPs  Island 
to  Wilmington,  is  that  there  were  shoals  in  several  places  where  there 
was  not  more  7J  feet  dei)tli  at  low-water. 

After  the  opening  of  the  New  Inlet  there  was  a  gradual  deterioration 
at  the  Bald  Head  Channel,  and  variable  conditions  in  the  Eip  Channel 
and  bar  and  in  the  New  Inlet  Bar.  There  are  no  certain  records  before 
1839,  when  the  purvey  of  Lieutenant  Glynn  shows  9  feet  at  the  Bald 
Head  Channel,  9  feet  at  the  Western  or  Eip  Channel,  and  10  feet  at  the 
New  Inlet. 

The  Coast  Survey  chart  of  1851  shows  the  low- water  depth  at  Bald 
Head  Channel  8  feet ;  the  Western  Channel,  7  feet ;  and  New  Inlet  Bar, 
8  feet.  The  Coast  Survey  chart  of  1866  does  not  show  much  change, 
the  available  depths  api>eariug  to  be  about  thie  same.  A  careful  survey 
made  by  Mr.  Viual,  of  the  Coast  Survey,  in  1872,  shows  9  feet  at  low- 
water  at  the  Bald  Head  Channel,  and  the  same  depth  at  the  Rip,  and 
10  feet  at  the  New  Inlet  Bar.  No  changes  appear  to  have  occurred  in 
the  upper  river  till  improvements  were  made. 

The  improvement  of  the  river  below  Wilmington  was  begun  by  the 
State  of  North  Carolina,  and  continued  from  1823  to  1828.  In  1829  it 
was  taken  in  hand  by  the  United  States,  and  from  1829  to  1838,  inclu- 
sive. Congress  made  annual  appropriations  amounting  to  $202^9,  which 
were  expended  in  improving  the  river  from  Wilmington  to  Cami>beirs 
Island,  about  9  miles  below.  The  operations  consisted  mostly  of  pile 
and  plank  jetties  made  to  concentrate  the  currents.  Some  dred^ng 
was  also  done.    The  plans  initiated  by  the  State  were  continued  by  the 
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United  States.  An  available  increase  of  about  2  feet  in  depth  was  ob- 
tained, so  that  9  to  9^  feet  could  be  carried  at  low-water. 

Projects  for  improvement  were  revived  in  1852  when  Congress  appro- 
priated $20,000,  and  $140,000  was  appropriated  in  1854.  These  appro- 
priations were  expended  for  the  improvement  at  the  entrance  by  jetties 
at  Bald  Head  Point,  and  by  closing  the  breaches  between  Smith's  and 
Zeke's  islands.  When  the  latter  works  were  nearly  completed,  and  the 
appropriation  exhausted,  a  great  storm  in  September,  1857,  destroyed 
to  a  considerable  extent  the  works  at  Zeke's  Island^  leaving  the  stone 
foundations  only.  Nothing  further  was  done  towards  improvement  till 
1870,  when  the  work  began  again. 

The  project  adopted  in  1870  was  the  closure  of  the  breaches  between 
Smith's  and  Zeke's  islands,  with  the  ultimate  closure  of  the  Few  Inlet 
in  view.  In  1873  and  1874  the  additional  work  projected  was  the  dredg- 
ing of  the  new  channel  behind  the  Horse  Shoe  Shoals  near  Snow's 
Marsh,  and  dredging  the  Bald  Head  Channel  (which  had  already  begun 
to  improve),  and  also  dredging  and  removing  obstacles  in  the  river  be- 
tween Campbell's  Island  and  Wilmington,  so  as  to  obtain  12  feet  depth 
at  mean  low-water.  In  1875  the  work  of  closing  the  New  Inlet  was 
begun  in  earnest. 

The  amount  expended  on  these  projects  from  1870  to  the  close  of  the 
fiscal  year  ending  June  30, 1880,  was  $1,042,390.55. 

July  1, 1880,  there  was  a  channel  of  13  feet  depth  at  mean  low-water 
across  the  bar  and  shoals  of  the  Bald  Head  Channel. 

The  least  depths  on  the  Horse  Shoe  Shoals  were  11  feet,  and  thence 
to  "Wilmington  the  least  depth  was  12  feet.  At  present  the  depth  has 
been  increased  to  14  feet  on  the  Bald  Head  Channel,  and  no  diminution 
has  occurred  elsewhere.  The  ayailable  width  at  Bald  Head  has  also 
increased.  Vessels  drawing  14J  feet  of  water  can  at  ordinary  spring 
tides  be  carried  from  Wilmington  to  Smithville,  and  18  feet  draught 
from  thence  to  the  sea. 

The  early  completion  of  the  channel  of  16  feet  depth  at  low-water  is 
highly  necessary  for  the  interests  of  commerce  and  navigation.  It  ean 
be  more  economically  done  if  done  quickly.  It  can  be  fully  completed 
by  the  close  of  the  fiscal  year  ending  June  30, 1883,  if  the  funds  are 
available. 

The  amount  expended  in  the  fiscal  year  ending  June  30,  1881,  is 
$89,559.13,  with  the  results  indicated  above.  An  appropriation  of 
$140,000  was  made  by  Congress,  March  3, 1881,  which  it  is  proposed  to 
expend  mainly  in  dredging  the  SnoWs  Marsh  Channel  through  from 
deep  water  above  Price's  Creek  to  16  feet  in  dei)th  above  Rives's  Point. 

It  is  estimated  that  to  complete  the  16foot  channel  to  Wilmington, 
continue  operations  of  suction  dredge,  and  to  provide  for  contingencies 
will  cost  $410,000  in  addition  to  the  amount  now  available.  It  is  very 
desirable  that  the  whole  sum  be  given  at  once,  in  order  that  the  full 
advantages  of  the  improvement  may  be  realized  as  soon  as  possible. 

July  1,  1880,  amount  available |95, 109  45 

Amount  appropriated  by  act  approved  March  3,  1881 140,000  00 

1235, 109  45 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outsta'ndiiig 
liabilities  July  1,  1880 89,559  13 

July  1,  1881,  amount  available 145,550  32 

tionnt  (estimated)  required 
aount  that  can  be  profitably 

(See  Appendix  G  24.) 
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EXAMINATIONS  AND  SURVEYS. 

To  comply  with  the  provisions  of  the  river  and  harbor  act  of  June  14, 

1880,  Lieutenant-Colonel  Craigbill  was  charged  with  and  has  completed 
examinations  and  surveys  as  stated  below: 

1.  The  bars  at  the  entrance  of  Annapolis  Harbor^  with  a  view  to  ascertain 
the  character  of  jetties  necessary  to  render  the  proposed  improvement permor 
nent    (See  Appendix  G  8.) 

2.  Chests'  River  J  between  Kirby's  Landing  and  Spry*s  Landing^  Maryland. 
(See  Appendix  G  4.) 

3.  Water  passage  between  DeaVs  Island  and  Little  DeaVs  Island^  Mary- 
land.   (See  Appendix  G  13.) 

Reports  of  the  results  of  the  above  were  transmitted  to  Congress  and 
printed  as  Senate  Executive  Document  No.  40,  Forty- sixth  Congress, 
third  session. 

In  response  to  a  Senate  resolution  of  December  13, 1880,  Lieutenant- 
Colonel  Craighill  made  an  estimate  of  the  cost  of  deepening  the  entrance 
to  Saint  Jerome^s  River ^  in  Maryland^  so  as  to  nuike  it  an  available  harbor. 
This  report,  dated  December  16,  1880,  was  transmitted  to  Congress  and 
printed  a«  Senate  Executive  Document  Ko.  37,  Forty-sixth  Congress, 
third  session.    (See  Appendix  G  25.) 

To  comply  with  the  provisions  of  the  river  and  harbor  act  of  March  3, 

1881,  Lieutenant-Colonel  Craighill  has  been  charged  with  and  is  now 
engaged  upon  the  following,  which  will  be  duly  submitted  when  received : 

1.  Th^  channel  of  Broad  Creek  on  the  west  side  of  Kent  Island^  Mary- 
land^ 

2.  Corsica  Creehj  Maryland, 

3.  Upper  thoroughfare  leading  into  Tangier  Sound,  DeaVs  Islandj  and 
Rock  Creekj  Maryland 

4.  For  a  further  surtey  of  James  River  for  the  purpose  of  ascertaining 
thepracticahility  and  cost  of  procuring  a  channel  of  2b  feet  at  full  tide  from 
Richmond  to  the  mouth  of  the  river, 

5.  Skipton  Creek,  Maryland, 

6.  Bush  River,  Maryland,  from  Harford  Furnaoe  to  Chesapeake  Bay. 
To  comply  with  one  of  the  provisions  of  the  sundry  civil  bill  of  March  ' 

3, 1881,  Lieutenant-Colonel  Craighill  was  placed  in  charge  of  and  is  now 
engaged  upon  the  surveys  across  the  peninsula  of  Maryland  and  Delaware 
for  the  ptiypose  of  establishing  a  connection  by  canal  between  tJie  waters  of 
thii  Chesapeake  and  Delaware  Bays, 

The  results  of  this  survey  will  be  duly  submitted  when  received. 

mPUOVE^IENT  OF  THE  HAJSBOKS  AT  WASHINGTON  AND  GEORGETOWN, 
DLSTRICT  OF  COLUMBIA  J  AND  AT  BRETON  BAY  AND  SAINT  JEROME'S 
CREEK,  ^lARYLAND;  OF  THE  CHANNEL  AT  MOUNT  VERNON,  VIRGINIA; 
OF  RAPPAHANNOCK  RI\rER  ;  OF  TRIBUTARIES  OF  THE  LOWER  POTO- 
MAC, AND  OF  CERTAIN  RIVERS  IN  VIRGINIA  AND  NORTH  CAROLINA. 

Engineer  iu  charge,  Mr.  S.  T.  Abert,  United  States  Civil  Engineer. 

1.  Harbors  at  Washington  wnd  Georgetown,  District  of  Columbia. — 
The  operations  connected  with  the  improvement  of  these  harbors,  since 
its  inception  in  1871,  have  been  directed  to  securing  and  maintaining  a 
navigable  cTiannel  frohi  iiewT  Giesborough Point  to  Easby^s  Point,  200  feet 
wide  and  16  feet  deep  at  low- water ;  to  the  removal  of  rocks  iu  George- 
town Harbor,  and,  within  the  past  two  years,  to  securing  a  channel 
along  the  Washington  wharves. 

The  excavation  of  the  last-named  channel  was  made  in  accordance 
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with  the  requirements  of  the  act  of  March  3, 1879,  that  the  appropria- 
tion  should  be  "  so  expended  as  to  produce  the  greatest  immediate 
benefit  to  navigation  and  commerce." 

The  amount  expended  to  June  30, 1881,  is  $171,140.80,  and  has  resulted 
in  securing — 

1.  A  channel  through  the  bar,  above  the  Long  Bridge,  200  feet  wide 
and  15  feet  dee]);  completed  in  December,  1871. 

2.  A  redredging  of  the  same  channel  (which  in  three  years  had  filled 
in  to  a  depth  of  10  feet)  200  feet  wide  and  15  to  16  feet  deep,  completed 
in  April,  1875. 

3.  A  channel  through  the  bar  near  Giesborough  Point,  200  feet  wide 
and  15  to  16  feet  deep ;  completed  in  June,  1875. 

4.  A  second  redredging  of  the  channel  through  the  bar  above  the 
Long  Bridge  (which  had  again  filled  in  to  a  depth  of  about  10  feet),  200 
feet  wide  and  16  feet  deep;  completed  in  April,  1880. 

5.  The  removal  of  three  rocks,  comprising  522  cubic  yards,  from 
Georgetown  Harbor. 

6.  A  channel  along  the  Washington  wharves,  200  feet  wide  and  12 
feet  deep,  afterwards  deepened  to  15  feet,  for  a  width  of  75  feet  next 
the  wharves,  which  latter  dimensions  were  carried  down  to  15  feet 
water  about  midway  of  the  arsenal  grounds ;  completed  in  May,  1880. 

The  appropriation  of  June  14, 1880,  has  not  yet  been  applied  to  work, 
owing  to  the  inability  of  the  contractor  to  find  a  dumping-ground  in 
accordance  with  the  terms  of  the  contract ;  and  for  this  reason  the  con- 
tract was  annulled. 

It  is  proposed  to  apply  this  appropriation,  together  with  that  of 
March  3,  1881,  to  widening  the  Washington  Channel  and  removing 
rockfl  in  Georgetown  Harbor. 

The  engineer  in  charge  recommends  an  appropriation  of  $50,000  for 
continuing  the  removal  of  rocks  in  Georgetown  Harbor  and  at  the  out^ 
let  lock  and  inclined  plane  of  tlie  Cliesapeake  and  Ohio  Canal,  above 
Georgetown;  and  an  appropriation  <Sf  ^100,000  for  continuing  th6 
widening  of  the  Washington  Channel,  with  a  view  of  making  a  winter 
harbor  as  a  part  of  the  plan  which  he  has  heretofore  discussed  for  the 
general  improvement  of  these  harbors,  which  plan  is  in  general  con- 
formity to  that  of  the  Board  of  1872. 

.Tnly  1,  1880,  amonnt  »vaiial3le...i ^5,227  92 

Amoant  appropriated  by  act  ai)prov6d  March  3*  1881 50, 000  00 

1125,227  93 

July  1,  1881,  amonnt  esp«iuled  cliiring  figci^  year,  exclusive  of 

outstanding  liabilities  July  1,  1880.... 4,359  61 

July  1,  1881,  outstanding  liaVilitios '..'. 70  30 

,       .  4,429  91 

•   *'  ' '    '  "p 
July  1,  1881,  amount  available 120,798  01 

Amount  (estimated)  required  for  completion  of  existing  project 240, 000  00 

Amount  that  eikn  bo  profitably  expended  in  fiscal  year  ending  June  30, 1883 .  150, 000  00 

(See  Appendix  H  1.) 

2.  Channel  at  Mount  Vernon^  Virginia, — The  present  project  for  the 
improvement  of  this  chaiiiiel  was  adopted  in  1879,  the  object  being  to 
excavate  a  channel  from  deep  water  of  the  Potomac  Eiver  to  the  wharf 
at  Mount  Vernon,  150  feet  wide  and  0  to  7  feet  deep  at  low-water,  with 
&  tnrtfing-basin  at  the  wharf.  The  least  dei)th  before  the  improvement 
was  4  feet. 

The  amount  expended  to  June  30, 1881,  is  $6,993,  which  has  resulted 
in  securing  a  channel  110  feet  wide  and  9  feet  deep,  in  center,  from  the 
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Potomac  Channel  to  the  wharf,  and  a  circular  turning-basin  at  the 
whaxf,  of  the  same  depth,  and  of  150  feet  radius. 

The  appropriation  of  $5,500  asked  for  is  to  be  applied  to  widening 
the  channel  and  enlarging  the  turning-basin. 

July  1,  1880,  amonDt  available $3,043  57 

Amount  appropriated  by  act  approved  March  3,  1881 1, 500  00 

$4,543  57 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 3,0:^  75 

July  1,  1881,  outstanding  liabilities 6  30 

3,043  05 

July  1,  1881,  amount  available 1,500  52 

Amount  (estimated)  required  for  completion  of  existing  project 5, 500  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 188:i.    5, 500  00 

(See  Appendix  H  2.) 

3.  Neabsco  Creek^  Virginia, — The  river  and  harbor  act  of  March  3, 
1881,  appropriated  $5,000  for  the  improvement  of  this  creek.  The  proj- 
ect contemplates  dredging  a  channel  from  7  feet  water  in  the  Potomac 
Eiver  to  Atkinson's  Upper  Landing,  including  a  channel  to  Atkinson's 
Lower  Landing  and  Willis's  Wharf,  a  distance  of  about  14,800  feet. 

The  work  has  been  offered  for  contract,  the  proposals  to  be  opened  in 
July,  1881. 

For  continuing  the  improvement  an  appropriation  of  $20,000  is  rec- 
ommended for  the  year  ending  June  30, 1883. 

Amount  appropriated  by  act  approved  March  3,  1881 |5, 000  00 

July  1,  1881f  amount  expended  during  fiscal  year,  exclaaive  of  out- 

standuiff  Uabilitiea  July  1,  1880 |2  00 

July  1,  1^1,  outstanding  liabilities 9  63 

11  63 

July  1,  1881,  amount  available 4,988  37 

Amount  (estimated)  required  for  completion  of  existing  project 51, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  enoing  June  30, 1883.  20, 000  OO 

(See  Appendix  H  3.) 

4.  Breton  Bay,  Leonardtown,  Maryland. — ^The  present  project  for  this 
improvement  was  adopted  in  1878,  the  object  being  to  excavate  a  chan- 
nel 150  feet  wide  and  9  feet  deep,  between  the  9-foot  water  in  tlie  bay 
and  the  Leonard  town  Wharf.  The  least  depth  previous  to  the  improve- 
ment was  5  feet. 

The  amount  expended  to  June  30, 1881,  is  $11,984.84,  which  has  re- 
stdted  in  securing  a  channel  115  feet  wide,  for  a  distance  of  2,700  feet, 
and  40  feet  wide  for  a  further  distance  of  400  feet,  and  a  basin  at  the 
wharf  400  feet  long  and  290  feet  wide,  all  to  a  depth  of  9  feet  at  low- 
water. 

The  appropriation  of  $15,000  asked  for  is  to  complete  this  imi>rove- 
ment,  and  will  be  applieid  to  widening  the  channel  and  extending  it  to 
9  feet  water  in  the  bay. 

July  1,  1880,  amount  available $3,116  40 

Amount  appropriated  by  act  approved  March  3,  1881 3, 000  00 

16, 116  40 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 ! 3,101  24 

July  1,  1881,  amount  available 3,  (.'15  16 

Amount  (estimated)  required  for  completion  of  existing  project 15^  000  00 

Ajnount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  15, 000  00 

(See  Appendix  fl  4.) 
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6.  Namini  Creekj  Virginia. — The  present  project  for  the  improvement 
of  tftis  creek  was  adopted  in  1873,  the  object  being  to  excavate  a  chan- 
nel through  the  bar  at  its  month  100  feet  wide  and  9  feet  deep  at  low- 
water,  and  modiiied  in  1879  so  as  to  provide  for  a  width  of  150  feet. 

The  depth  upon  the  bar  before  the  improvement  was  begun  was  3  feet. 
The  amount  expended  to  June  30, 1881,  is  $28,485.91,  which  has  resulted 
in  securing  a  channel  100  feet  wide  and  9  to  10  feet  deep  at  low-water, 
from  the  bay  to  deep  water  within  the  bar. 

The  engineer  in  charge  recommends  a  widening  of  the  channel  to  150 
feet  to  secure  its  permanency,  and  the  dredging  of  a  training-channel 
todivert  across  current  detrimental  to  the  integrity  of  the  main  channel. 

The  engineer  bases  upon  later  examinations  an  estimate  of  $20,407, 
required  to  complete  the  improvement,  and  recommends  an  appropria- 
tion of  $10,000  for  the  year  ending  June  30,  1883. 

July  1,  1880,  amount  available $5,000  00 

Amount  appropriated  by  act  approved  Marcb  3,  1881 2, 000  00 

•  (p.OOO  00 

Julyl,  1881,  amount  expended  during  fiscal  year,  exclusive  of  out- 
standing liabilities  July  1,1880 4,985  91 

July  1, 1881,  outstanding  liabilities 9  63 

4,995  54 

July  1, 1881,  amount  available 2.004  46 

Amount  (estimated)  required  for  completion  of  existing  project 20, 470  00 

Amount  tha  tcan  be  profitably  expended  in  fiscal  year  ending  June  30,  1883.  10, 000  00 

(See  Appendix  H  6.) 

6.  Saint  Jeromes  Oreekj  Maryland. — ^The  river  and  harbor  act  of  March 
3, 1881,  appropriated  $6,500  for  this  improvement. 

The  project  contemplates  dredging  a  channel  100  feet  wide  and  9  feet 
deep  at  low- water  tlm>ngh  the  outer  bar;  and  a  channel  40  feet  wide 
and  6  feet  deep  through  the  south  prong  of  the  creek,  the  material 
therefrom  to  be  thrown  up  into  a  dike  so  as  to  form  a  pond  of  a  portion 
of  the  south  prong,  for  the  purposes  of  the  United  States  Pish  Commis- 
sion. 

The  amount  expended  to  June  30, 1881,  is  $4,921.48,  with  which  prog- 
ress in  both  these  channels  has  been  made. 

The  amount  required  for  the  completion  of  this  project  is  $16,000,  and 
an  appropriation  of  that  amount  is  recommended  for  the  year  ending 
June  30, 1883. 

Amount  appropriated  by  act  approved  March  3,  1881 $6, 500  00 

Jnly  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabiUties  July  1,  1880 4,021  48 

Julyl,  1881,  amount  available 1,578  52 

Amount  (estimated)  required  for  completion  of  existing  project 15, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  15,000  00 

(See  Appendix  H  6.) 

7.  RappaJuinnocJc  River^  Virginia. — The  present  project  for  the  improve- 
ment of  this  river  was  adopted  in  1871,  and  modified  in  1879,  the  object 
being  to  provide  a  channel  150  feet  wide  and  10  feet  deep  through  the  bar 
at  Fredericksburg  5  channels  100  feet  wide  and  10  feet  deep  through 
four  bars  between  Fredericksburg  and  Port  Royal;  and  channels^; 200 
feet  wide  and  15  feet  deep  through  two  bars  below  Port  Royal.        -^  '  [ 

The  amount  expended  to  June  30,  1881,  is  $101,344.23.  This  expen- 
diture has  resulted  in  securing,  by  means  of  dredging  at  various  times 
and  the  construction  of  8,722  linear  feet  of  dike,  navigable  channels  at 
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Fredericksburg  and  at  Spottswood  Bftr,  and  the  removal  of  wrecks, 
drift  logs,  and  snags  at  other  points.  ' 

The  engineer  in  charge  presents  a  revised  estimate,  based  on  recent 
examinations,  for  the  completion  of  the  improvement  as  far  down  as 
Farley  Vale  Bar. 

The  amount  asked  for,  to  be  applied  to  this  purpose  during  the  year 
ending  June  30, 1883,  is  $34,000. 

July  1,  1880,  amount  available 31,835  13 

Amount  appropriated  by  act  approved  March  3,  1881 15, 000  00 

$46,835  13 

July  1,  1^81,  amount  expended  during  fiscal  year,  exclusive  oif 

outstanding  liabilities  July  1,  1880 17,324  02 

July  1, 1881,  outstanding  liabilities 862  51 

18, 186  53 

July  1,  1881,  amount  available 28,648  60 

Amount  (estimated)  required  for  completion  of  existing  project 222, 345  00 

Amount  that  can  be  proti  tably  expended  in  fiscal  year  ending  June  30, 1883.      34, 000  00 

(See  Appendix  H  7.) 

8.  TottisM  Eiver,  Virginia. — ^The  appropriation  of  June  14,  1880, 
($2,500),  was  found  too  small  to  accomplish  economic  results,  and  work 
was  deferred  to  the  following  year  when  the  appropriation  of  $2,500,  by 
act  of  March  3, 1881,  justified  advertisement  for  proposals.  This  has 
been  done,  the  proposals  to  be  opened  in  July,  1881. 

The  engineer  in  charge  submits  a  revised  estimate,  based  upon  a  late 
examination  for  completing  the  improvement  at  Booker's  Bar,  and  dredg- 
ing a  channel  through  the  bar  at  the  mouth  of  the  river. 

For  the  former,  he  a«ks  $17,000  for  the  next  fiscal  year. 

July  1,  1880,  amount  available §2,500  00 

Amount  appropriated  by  act  approved  March  3, 1881 '    2, 500  00 

15,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exolueive  of 

outetanding  liabilities  July  I,  1880 45  00 

July  1,  1881,  outstanding  liabilities 9  19 

64  19 

July  1,  1881,  amount  available 4,945  81 

Amount  (estimated)  required  for  completion  of  existihg  project.  29,  OCO  00 

Amount  tbat  can  beproli tably  expended  in  fiscal  year  ending  June  30, 1883.     17, 000  00 

(See  Appendix  H.  8.) 

9.  Urbana  Creek,  Virginia. — The  present  project  for  the  improvement 
of  this  creek  was  adopted  in  1879,  the  object  being  to  excavate  a  chan- 
nel through  the  bar  at  the  mouth  of  the  creek  150  feet  wide  and  not  less 
than  10  feet  deep.-    The- least  depth  of  water  on  this  bar  was  OJ  feet.     • 

Tbe  amount  expended  to  June  30, 1881,  is  $4,923.74,  which  has  resulted 
in  securing  a  .channel  80  feet  wide  and  10  feet  deep  at  low-water. 

The  work  under  the  appropriation  of  March  3, 1881  ($4,000),  has  been 
offered  for  contract,  and  proposals  will  be  opened  in  July,  1881. 

The  engineer  in  charge  asks  for  the  completion  of  this  work  an  appro- 
I)riation  of  $8,500  for  the  year  ending  June  30,  1883. 

July  1,  1880,  amount  available $2,636  66 

Amount  appropriated  by  act  approved  March  3, 1881 4, 000  00 

«6,636  66 

July  1,  1881,  amount  expended  dnring  fiscal  year,  exclnsive  of  outstanding 
liabilities  July  1,  1880 60  44 

July  1, 1881,  amount  available 6,576  2!^ 
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Amonnt  (estimated)  required  for  completion  of  existing  project 8, 500  00 

Amonut  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     8, 500  00 

(See  Appendix  H  9.) 

10.  Mattaponi  River^  Virginia. — The  present  project  for  the  improve- 
ment of  this  river  was  adopted  in  1880,  the  object  being  to  provide  a 
channel  40  feet  wide  and  5J  feet  deep  at  low-water,  by  the  removal  of 
snags,  drift,  wrecks,  and  overhanging  trees,  and  by  dredging  through 
the  bars. 

The  amount  expended  to  June  30, 1881,  is  $1,444.09,  which  has  resulted 
in  securing  an  efficient  plant  for  snagging  operations,  ready  for  active 
work  which  is  about  to  be  begun  at  Ayletts. 

The  appropriation  of  $10,000  recommended  is  to  be  applied  to  contin- 
uing the  improvement. 

July  1,1880,  amount  available $2^500  00 

Amount  appropriated  by  act  approved  March  3, 1881 3, 300  00 

$5,800  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 1,444  09 

July  1,  1881,  amount  available ► 4,355  91 

Amount  (estimated)  required  for  completion  of  existing  project : 28, 300  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883. .  10, 000  00 

(See  Appendix  H  10.) 

11.  Pamurikey  Biver^  Virginia. — The  present  project  for  the  improve- 
ment of  this  river  was  adopted  in  1880,  the  object  being  to  provide  a 
channel  40  feet  wide  and  5  to  6  feet  deep  at  low- water,  by!  the  removal 
of  snags,  drift,  wrecks,  and  overhangingtrees,  and  by  dredging  through 
the  bars.  ; 

The  amount  expended  to  June  30, 1881,  is  $2,449.81,  whiehjhas  resulted 
in  securing  an  efficient  plant  for  snagging  operations,  and  ilie  improve- 
ment of  4  miles  of  the  river  at  the  upper  limit  of  the  improtement. 

The  appropriation  of  $12,600  asked  for  is  to  be  applied  to  continuing 
the  snagging  operations. 


July  1,  1880,  amount  available $2jM  00 

Amount  appropriated  by  act  approved  March  3,  1881 2, 50(1  00 

; —  §5,  000  CO 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstantliug 
.  Uabilities  July  1,  1880 i..     2,448  81 

July  1,  1881,  amount  available 4. .     2,  Snl  19 

\  = 

Amonut  (estimated)  required  for  completion  of  existing  project X-  12, 500  00 

Amount  that  can  be  profitably  exi)euded  in  fiscal  year  ending  J  une  30, 1883' .  12, 500  00 

(See  Appendix  H 11.)  \ 

12.  YorJc  River^  Virginia. — The  present  project  for  the  imi|rovement 
of  this  river  was  adopted  in  1880,  the  object  being  to  provide  a  channel 
by  dredging  22  feet  deep  and  200  feet  wide  (to  be  increased  afterwards 
to  400  feet  wide)  through  the  bar  opposite  the  mouth  of  Pdtopotank 
Creek,  and  the  bar  immediately  below  and  at  West  Point,  and  a  basin 
of  same  depth  at  the  wharves  at  West  Point.  * 

The  first  appropriation  ibr  this  improvement  was  made  June  14, 1880^ 
of  $10,000,  with  which  the  improvement  of  the  bar  at  mouth  oftPotopo- 
tank  Creek  was  effected. 

The  amount  expended  to  June  30, 1881,  is  $10,853.12,  and  has  Resulted 
in  securing  a  channel  105  feet  wide  and  22  feet  deep  through  Potopo- 
tank  Bar,  and-  a  thorough-  survey  of  the  bar  at  and  next  beloW  West 
Point.  \ 
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An  appropriation  of  $50,000  is  asked  for  to  continue  the  improvement 
at  West  Point  during  the  fiscal  year  ending  June  30,  1883. 

July  1,  1880,  amount  available $10,000  00 

Amouut  appropriated  by  act  approved  March  3,  1881 25, 000  00 

$35, 000  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,1880 10,853  12 

July  1,  1881,  outstanding  liabilities 48  00 

;  10,901  12 

Julyl,  1881,  amount  available 24,098  88 

Amount  (estimated)  required  for  completion  of  existing  project 93, 000  00 

Amouut  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    50, 000  00 

(See  Appendix  H  12.) 

13.  ChicJcahominy  Riverj  Virginia.— ^-The  present  project  for  the  im- 
provement of  this  river  was  adopted  in  1878,  the  object  being  to  dredge 
channels  100  to  150  feet  wide  through  Binn's,  Old  Port  and  Windsor 
Shades  bars  to  a  depth  of  not  less  than  8  feet  at  lo w- water  j  and  to  re- 
move snags,  drift,  &c.,  from  points  above,  and  close  subsidiary  chan- 
nels by  means  of  dikes.  The  least  depths  on  these  bars  were  4  and  5 
feet  at  low- water. 

The  amount  expended  to  June  30, 1881,  is  $7,976.35.  which  has  re- 
sulted in  aftbrding  a  channel  through  Binn's  Bar  150  teet  wide  and  8 
feet  deep,  and  through  each  of  the  other  bars  100  feet  wide  and  8  feet 
deep. 

An  appropriation  of  (5,000  is  asked  to  complete  the  improvement 
during  the  year  ending  June  30, 1883. 

Julyl,  1880,  amount  available $3,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 2, 000  00 

$5,000  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabiUties  Julyl,  1880 2,976  35 

July  1,  1880,  amount  available 2,023  65 

Amount  (estimated)  required  for  completion  of  existing  project 5, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  enaing  June  30, 1883.    5, 000  00 

(See  Appendix  H  13.) 

14.  Staunton  River ^  Virginia. — ^The  present  project  for  the  improve- 
ment of  this  river  between  Eoanoke  Station  and  Brookneal  was  adopted 
in  1879,  the  object  being  to  secure  a  navigable  channel  not  less  than  35 
feet  wide  and  2  feet  deep  through  the  ledges  and  sand-bars,  and  a  slope 
of  water-surface  at  the  rapids  not  greater  than  10  feet  to  the  mile. 

The  amount  expended  to  June  30, 1881,  is  98,534.37,  which  has  re- 
sulted in  securing  a  survey  of  the  river  from  Brookneal  to  Boanoke 
Station  ;  the  construction  of  boats  and  derrick ;  and  the  improvement 
of  Hawk  Mountain  Shoal,  with  some  progress  at  Horseback  Shoal,  and 
between  Clark's  Dam  and  Eoanoke  Station. 

An  appropriation  of  $15,000  is  asked  to  continue  the  improvement 
during  the  year  ending  June  30, 1883. 

Julyl,  1880,  amount  available |8,602  38 

Amount  appropriated  by  act  approved  March  3,  1881 5, 000  00 

ei3,602  38 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 '  4,636  75 

July  1,  1881,  amount  available 8,965  63 


Digitized  by 


Google 


REPORT   OF  THE   CHIEF   OF  ENGINEERS,  U.  S.  ARMY.        157 

Amonnt  (estimated)  required  for  completion  of  existinjf  project 40, 170  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  J  une  30, 1883 .    15, 000  00 

(See  Appendix  H  14.) 

15.  Ban  River j  between  Madison^  N'orth  Carolina^  and  Danville^  Vir- 
ginia.— ^The  present  project  for  this  improvement  was  adopted  in  1880, 
the  object  being  to  afford  a  channel  for  navigation,  not  less  than  35  feet 
wide,  and  not  less  than  1^  feet  deep  in  the  pools,  and  2  feet  deep  in  the 
rapids  at  extreme  low- water.  It  is  believed  that  these  depths  of  excava- 
tion will  give  for  six  months  of  the  year  a  channel  of  not  less  than  3  feet. 

The  amount  expended  to  Jane  30, 1881,  is  $4,989.11,  and  has  resulted 
in  securing  derrick-boats,  scows,  &c.,  as  a  working  outfit,  and  fair  prog- 
ress in  the  improvement  of  Long  Shoal,  above  Danville,  Va. 

An  appropriation  of  $15,000  is  recommended  for  continuing  the  im- 
provement during  the  year  ending  June  30, 1883. 

July  1,  1880,  amount  available $10,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 8, 000  00 

$18,000  00 

July  1,  1881,  amonnt  expended  during  fiscal  year,  exclusiye  of  outstanding 
liabilities  July  1,  1880 4,989  11 

July  1,  1881,  amount  available 13,010  89 

Amount  (estimated)  required  for  completion  of  existing  project 34, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    15, 000  00 

(See  Appendix  H  15.) 

16.  French  Broad  River,  North  Carolina. — The  present  project  for  the 
improvement  of  this  river  was  adopted  in  1878,  the  object  being  to  afford 
a  channel  35  feet  wide  and  not  less  than  2J  feet  deep  at  low- water,  be- 
tween Brevard  and  Big  Buck  Shoal,  a  distonce  of  31^  miles. 

The  amount  exi)ended  to  June  30, 1881,  is  $33,802.91,  which  has  re- 
sulted in  securing  a  channel  of  the  required  dimensions  for  a  distance 
of  16  miles  below  Brevard. 

For  the  completion  of  the  improvement  $17,000  will  be  required,  and 
an  appropriation  of  that  amount  is  recommended  for  the  year  ending 
June  30, 1883. 

July  1,  1881,  amount  available.' $4,258  12 

Amount  appropriated  by  act  approved  March  3,  1881 5, 000  00 

$9,258  12 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabmtie«  July  1,  1880 5,272  23 

July  1,  1881,  amount  available 3,985  89 

Amount  (estimated)  required  for  completion  of  existing  project 17, 000  00 

Amount  that  can  be  profitably  expended  iu  fiscal  year  ending  June  30, 1883 .     17, 000  00 

(See  Appendix  H  16.) 

17.  RoanoJce  River,  North  Carolina. — ^The  project  for  the  improvement 
of  this  river  was  adopted  in  1871,  the  object  being  to  improve  the  navi- 
gation by  the  removal  of  rocks  near  Weldon  and  Halifax,  and  of  wrecks, 
snags,  and  overhanging  trees  at  various  points,  and  dredging  channels 
through  bars  and  shoals. 

The  amount  expended  to  June  30, 1878,  (since  which  time  no  funds 
have  been  available)  was  $45,000. 

The  engineer  in  charge  recommends  a  survey  to  ascertain  the  changes 
which  have  taken  place  since  tlie  survey  of  1871,  upon  which  the  present 
estimates  are  based ;  and  for  the  removal  of  snags,  and  the  repair  of  dike 
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at  McCree's  Landing  an  appropriation  of  $5,000  is  recommended  for 
the  year  ending  June  30,  1883. 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  Jane  30,  1883..  $5, 000  00 

(See  Appendix  H  17.) 

EXA3IINATI0NS  AND   SURVEYS  FOR  IMPROVEMENT. 

To  comply  with  provisions  of  the  river  and  harbor  act  of  June  14^ 
1880,  Mr.  Abert  was  charged  with  and  has  completed  the  following : 

1.  Neahsco  Creek,  a  tributary  of  the  Potomac.    (See  Appendix  H  3.) 

2.  Potomac  River  at  the  inouth  ofPohick  Greek.    (See  Appendix  H  18.) 

3.  Mouth  of  Currioman  Bay,  Virginia.     (See  Appendix  H  19.) 

4.  The  j!^07nini  River,  from  the  ferry  across  the  same  to  the  head  of  tide- 
water.   (See  Appendix  H  5.) 

The  results  of  these  surveys  were  submitted  to  Congress  and  printed 
in  House  Ex.  Doc.  Xo.  41,  Forty-sixth  Congress,  third  session. 

And  to  comply  with  provisions  of  the  river  and  harbor  act  of  March 
3,  1881,  he  has  been  charged  with  the  following,  the  results  of  which 
will  be  duly  transmitted  when  received : 

1.  Stminton  River,  from  BrookneaU  in  Campbell  County,  to  mouth  of  Pig 
River,  Virginia. 

2.  Roanoke  River, from  Weldon,Korth  Carolina,  to  ClarksvilU,Virg%nicL, 

3.  Potomac  and  Amicostia  Rivers,  in  vicinity  of  Washington,  District  of 
Columbia,  tcith  reference  to  improvement  of  navigation;  the  establishment 
of  harbor  line  ;  and  raising  of  fats,  so  far  as  their  improvement  may  be 
necessary  to  the  improvement  of  navigation  and  the  establishment  of  the 
harbor  line. 

4.  Upper  MacJiodoo  Ore^k,  Virginia,  a  tributary  ofPotofnae  River. 

5.  Urbana  Creek,  Virginia,  a  tributary  of  Rappahannock,  from  the  viU 
la^ge  of  Urbane  to  the  Oaks. 

IMPROVEMENT  OF  THE  HARBORS  OF  NORFOLK,  VIRGINIA,  AND  BEAU- 
FORT, NORTH  CAROLINA;  OF  CURRITUCK  SOUNB,  OOANJOK  BAY, 
AND  NORTH  RIVER  AND  BAR,  AND  OF  CERTAIN  RIVERS  IN  VIR- 
GINIA AND  IN  NORTH  CAROLINA  AND  SOUTH  CAROLINA. 

Officers  in  charge,  Oapt.  C.  B.  Phillips,  Corps  of  Engineers,  until  his 
death,  June  14, 1881 ;  since  which  time,  Capt.  James  Mercur,  Corps  of 
Engineers. 

1.  Harbor  at  Norfolk,  Virginia,  and  its  approaches. — ^Work  during  the 
fiscal  year  has  been  conducted  in  furtherance  of  existing  project  for  the 
improvement  of  the  harbor  and  its  approaches.  The  improvement  was 
commenced  in  1877,  the  first  appropriation  having  been  made  in  1876, 
since  which  to  the  end  of  the  fiscal  year,  $184,719.59  has  been  expended 
on  the  work. 

Owing  to  the  difficult  work  encountered  at  the  Portsmouth  flats,  the 
contractors  had  not  completed  their  work  on  June  30,  1880,  and  were 
granted  an  extension.  They  finished  it  on  August  11,  1880;  G4,385 
cubic  yards  of  material  and  loO  scow  loads  of  piles,  wharf  debris^  &c, 
having  been  removed  under  the  appropriation  of  March  3,  1879. 

Under  the  appropriation  of  June  14,  1880,  about  237,000  cubic  yards 
of  material  have  been  removed,  leaving  al)out  113,000  cubic  yards  yet 
to  be  dredged.  The  time  for  completion  of  contract  ha«  been'extended 
to  October  31,  1881. 

The  result  of  the  work  of  the  fiscal  year  has  been  to  extend  the  chan- 
nel at  Western  Branch  bar  through  some  lumps  found  below,  total  length 
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now  4,400  feet,  width  265  feet,  depth  at  mean  low- water  not  less  than 
25  feet;  to  make  ooe  cut  35  feet  wide  through  SewalPs  Point  bar  14,000 
feet  long,  and  another  cut  two-thirds  of  the  distance  and  same  width, 
both  to  25  feet  depth  or  more,  at  low-water. 

The  act  of  March  3, 1881,  appropriated  $75,000  for  this  work.  A  small 
portion  of  this  will  be  devoted  to  completing  the  dredging  at  Portsmouth 
flats  and  in  removing  a  few  sivall  lumps  ^om  the  channel  of  the  South 
Branch  up  to  the  TJ.  S.  Navy  Yard. 

A  portion  will  also  be  devoted  to  dredging  in  the  Eastern  Branch 
above  the  county  bridge;  the  bulk,  however,  will  be- devoted  to  dredg- 
ing in  the  approaches  to  the  harbor,  to  secure  a  channel  not  less  than 
25  feet  deep  at  low- water,  and  ultimately  600  feet  wide,  from  Hampton 
Boads  to  the  inner  harbor. 

Jnly  1,  1880,  amount  available : 164,460  24 

Amount  appropriated  by  act  approved  March  3,  1881 75, 000  00 

1139,460  24 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 29,662  17 

July  1,  1881,  outstanding  liabilities 9,516  66 

39, 178  83 

July  1,  1881,  amount  available 100,281  41 

Amount  (estlmatecl)  required  for  completion  of  existing  project 93, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .      93  j  000  00 

(See  Appendix  1 1). 

2.  Archer^s  Hope  River y  Virginia. — ^The  river  and  harbor  act  of  March 
3,  1879,  directed  an  examination  or  survey  of  this  river.  The  survey 
was  made  and  a  report,  with  estimate  of  cost  of  improvements  proposed, 
transmitted  to  Congress. 

It  was  proposed  to  secure  a  channel  60  feet  wide  and  6  feet  deep  from 
the  mouth  of  the  river  where  it  empties  into  the  James  Eiver  to  the  City 
of  Williamsburg,  some  4  or  5  miles  above,  by  dredging  at  several  points. 

Two  plans  were  submitted  j  the  total  estimated  cost  of  one  was  $19,400, 
of  the  other  $13,571. 

The  act  of  March  3, 1881,  appropriated  $5,000  for  this  work.  It  is 
proposed  to  expend  this  amount  in  dredging,  to  carry  out  one  of  the  plans 
proposed^  and,  as  much  of  the  work  to  be  done  is  common  to  both  plans, 
the  decision  a^  to  which  shall  ultimately  be  adopted  will,  for  the  present, 
be  deferred,  ^li^  amount  asked  for  is  for  the  completion  of  the  first- 
mentioned  project. 

Amount  appropriated  by  act  approved  March  3, 1881 $5,000 

July  1,  1881,  amount  available 5,000 

Amount  (estimated)  required  for  completion  of  existing  project 14, 400 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30,  1883..  14, 400 

(See  Appendix  I  2.) 

3.  Pagan  Greek^  Virginia. — The  appropriation  of  $5,000  of  June  14, 
1880,  was  the  first  made  for  this  work.  According  to  the  general  plan 
of  improvement,  it  is  being  applied  to  dredging  a  chahnel  60  feet  in 
width  and  8  feet  in  depth  through  three  of  the  four  obstructing  bars 
between  the  town  of  Smithfield  and  the  mouth  of  the  creek. 

The  commencement  of  the  work  was  delayed  by  various  causes  until 
May  30,  since  which  time  6,662  cubic  yards  of  material  have  been  removed. 

The  appropriation  of  $5,000  (act  March  3, 1881)  will  also  be  devoted 
to  dredging  in  the  bars  mentioned. 

The  work  is  being  executed  by  contract. 
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July  1,  1880,  amount  available $5,000  00 

Amount  appropriated  by  act  approved  March  8,  1881 5, 000  00 

$10, 000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  I,  lb80 55  53 

July  1,  1881,  outstanding  liabilities 1,237  31 

1.292  84 

July  1,1881,  amount  available 8,707  16 

Amount  (estimated)  required  for  completion  of  existing  project 18, 000  OO 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     18, 000  00 

(See  Appendix  I  3.) 

4.  BlcLckwater  River^'  Virginia. — Under  the  appropriation,  $3,500,  of 
June  14, 1880,  the  cutting  off  of  obstructing  points  in  accordance  with 
approved  project  was  continued. 

The  point  at  Franklin  was  cut  back  gome  74  feet,  about  6,000  cubic 
yards  of  material  being  removed,  and  put  back  from  20  to  160  feet  from 
the  river.  About  90  linear  feet  oi  sheet-pile  revetment  was  driven  to  pro- 
tect the  bank  at  this  point.  At  Littletown  Bend  the  point  was  cut  back 
about  60  feet  and  about  12,000  cubic  yards  of  material  removed  and  put 
back,  as  at  Franklin. 

The  river  and  harbor  act  of  March  3, 1881,  appropriated  $1,500  for 
continuing  this  work.  It  is  proposed  to  expend  this  amount  in  cutting 
off  projecting  points  which  now  interfere  with  navigation  as  far  as  funds 
will  permit.  • 

Jnly  1,1880,  amount  available $3,731  26 

Amonnt  appropriated  by  act  approved  March  3,  1881 1, 500  00 

$5, 231  26 

July  1',  188^,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1, 1880 3,740  90 

July  1,  1881,  amount  available 1.490  36 

Amount  (estimated)  required  for  completion  of  existing  project 2, 350  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 . .     2,  .500  00 

(See  Appendix  I  4.) 

5.  Nottoway  River ^  Virginia. — The  acts  of  June  14, 1880,  and  March 
3, 1881,  appropriated  together  $7,000  for  this  work. 

A  project  for  the  expenditure  of  this  sum,  which  has  been  approved, 
contemplates  the  clearing  of  the  river,  commencing  at  the  mouth  and 
working  up  stream,  so  far  as  funds  will  permit.  A  small  amount  of  cheap 
diking  may  be  required  at  some  points,  and  it  is  expected  that  the  im- 
provements projected  will  secure  a  depth  of  from  4  to  5  feet  during  about 
nine  months  of  the  year. 

There  has  been  some  delay  in  the  commencement  of  operations,  owing 
to  the  necessity  of  opening  a  passage  for  the  mac*.hinery  through  four 
bridges  without  draws;  it  is  believed  now,  however,  that  all  difficulty  in 
this  connection  has  been  overcome. 

July  1,  1880,  amount  available $5,000  00 

Amount  appropriated  by  act  approved  March  3^  1881 2, 000  00 

|7,000  00 

July  1,  1881,  amount  available .-...    7,000  00 

Amount  (estimated)  required  for  completion  of  existing  project .* 2,  OOO  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 . .    2,  OOO  00 

(See  Appendix  1  5.) 

6.  North  Landing  River^  Virginia  and  North  Carolina. — Operations 
during  the  year  have  been  conducted  with  a  view  of  carrying  out  the 
general  plan  of  improvement  adopted  in  1879,  which  was  to  secure  a 
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channel  80  feet  wide  at  bottom  and  9  feet  deep,  by  dredging  where  these 
dimensions  did  not  exist,  also  to  trim  the  banks  of  overhanging  trees, 
clear  the  channel  of  logs  and  snags,  and  cnt  off  some  projecting  points 
at  abmpt  bends. 

Under  the  appropriation  of  Jane  14, 1880,  the  channel  thiongh  Black- 
water  Flats,  which  at  the  close  of  the  last  fiscal  year  had  a  varying 
width  of  from  :S5  to  60  feet,  has  been  dredged  for  the  fidl  width  of  80 
feet  for  the  entire  length  of  21,600  feet.  This  work  was  done  by  contract, 
and  64,354  cubic  yards  of  material  were  removed. 

The  cutting  off  of  obstructing  points  was  continued  with  some  inter- 
ruptions to  the  close  of  the  fiscal  year.  One  point  has  been  cut  back 
115  feet,  and  another  one  32  feet;  two  short  shoals  in  the  channels  have 
also  been  dredged. 

The  act  of  March  3,  1881,  appropriated  $7,500  for  continuing  this 
work.  This  will  be  applied  to  cutting  off  x)oints,  dredging  short  shoals, 
clearing  out  logs  and  snags,  and  trimming  the  banks  of  the  upper  river» 

July  1,  1^,  amount  available ^16,432  31 

Amount  appropriated  by  act  approved  March  3, 1881 7, 500  00 

123,932  31 

-July  ly  1881,  amount  expended  during  fiscal  year,  exclusiYe  of 

outstanding  liabilities  July  1,1880 $13,275  53 

Julyl,  1881,  outstanding  liabilities .3,406  10 

16,681  63 

July  1, 1881,  amount  available 7,260  68 

Amount  (estimated)  required  for  completion  of  existing  project 40, 500  00 

,  Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    25,000  00 

(See  Appendix  I  6.) 

7.  Currituck  Sounds  Coanjok  Bay^  North  River  and  Bar^  North  Caro- 
lina.— Operations  during  the  year  have  been  conducted  with  a  view  to 
carryiQg  out  the  general  plan  of  improvement  originally  adopted,  which 
was  to  secure  a  channel  80  feet  in  width  at  bottom  and  9  feet  in  depth  at 
an  ordinary  winter  stage  of  water  through  the  entire  length  of  the  upper 
sound,  a  distance  of  10^  miles.  The  work  has  been  done  by  dredging. 
Two  contracts  called  for  the  excavation  of  350,000  cubic  yards.  Under 
them  236,517  cubic  yards  have  been  removed.  The  act  of  June  14, 1880, 
added  Coai^jok  Bay  to  this  work.  Ko  estimate  having  previously  been 
made,  an  examination  was  made  and  estimate  of  cost  submitted  by  the 
officer  in  charge.  One  cut  has  been  made  entirely  tiirough  this  bay,  to 
relieve  the  pressing  needs  of  commerce.  The  work  accomplished  during 
the  fiscal  year  has  been  the  cutting  of  a  channel  about  52  feet  wide  be- 
tween beacons  5  and  6;  the  completion  of  the  channel,  about  50  feet 
-wide,  between  beacons  6  and  7,  and  a  channel  varying  from  25  to  100 
feet  in  width  between  beacons  7  and  8. 

The  appropriation  of  March  3, 1881,  includes  North  Eiver,  for  which 
no  estimate  has  been  submitted.  It  is  not  expected  that  any  work  will 
be  done  on  this  river  at  present. 

The  appropriation  will  be  applied  to  carrying  out  the  original  plan  of 
improvement,  supplemented  by  some  work  on  Coanjok  Bay. 

July  1,  1880,  amount  available $40,852  22 

Amount  appropriated  by  act  approved  March  3,  1881 30, 000  00 

$70,852  22 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 29,120  63 

Julyl,  1881,  outstanding  liabUities 6,430  78 

35,551  41 

Julyl,  1881,  amount  available 35,300  81 

11  3E 
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Amonnt  (estimated)  required  for  completion  of  existing  project |40, 213  95 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    40, 200  00 

(See  Appendix  17.) 

8,  Scwppemang  River j  North  Carolina. — Work  during  the  fijscal  year  has 
been  confined  to  dredging  throagh  two  obstructing  poiuts,  known  as  the 
"  thoroughfare^  and  "  Devil's  Elbow,''  under  the  appropriation  of  $1,000 
of  June  14, 1880,  together  with  a  small  balance  of  previous  appropriation. 

A  cut  23  feet  wide  was  made  through  the  first-named  place,  opening 
it  for  the  passage  of  vessels.  The  cut  through  "Devil's  Elbow"  was  not 
quite  completed,  owing  to  the  near  exhaustion  of  funds.  About  1,800 
cubic  yards  of  material  were  removed. 

The  act  of  March  3, 1881,  appropriated  $1,000  for  continuing  this  work. 
This  amount  will  be  applied  to  cutting  off  obstructing  pointy  so  far  as  the 
funds  will  permit 

July  1,  1880,  amount  available $1,576  2^ 

Amount  appropriated  by  act  approved  March  3,  1881 1, 000  00 

12,576  86 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,1880 1,149  06 

July  1,  1881,  outstanding  liabilities 168  75 

.  1,317  81 

July  1, 1881,  amount  available 1,258  45 

Amount  (estimated)  required  for  completion  of  existing  project 2, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  .  2, 000  00 

(See  Appendix  I  8.) 

9.  Pamplico  and  Tar  Rivers^  North  Carolina, — ^Work  during  the  past 
fiscal  year  has  consisted  on  the  Pamplico,  in  the  dredging  of  material 
and  removal  of  stumps  and  roots  from  the  channel  across  *^  Stumpy 
Shoal"  about  IJ  miles  below  Washington,  for  the  purpose  of  widening, 
deepening,  and  straightening  it;  1,197  stumps  and  2,235  cubic  yards  of 
material  were  remov^. 

On  the  Tar,  the  work  has  been  the  construction  of  jetties,  3,233  linear 
feet  of  which  were  bmlt,  and  the  removal  of  a  large  quantity  of  logs, 
snags,  and  overhanging  trees. 

^e  act  of  March  3, 1881,  appropriated  $8,000  for  these  rivers,  which 
it  is  proposed  to  divide  about  equally  between  them  and  continue  the 
same  general  plan  of  improvement  which  has  been  carried  on  the  past 
two  years. 

The  work  on  these  rivers  having  exceeded  in  amount  that  originally 
estimated  for,  if  it  is  considered  desirable  to  continue  the  improvements, 
new  examinations  and  estimates  are  necessary. 

July  1, 1880,  amount  available ?9,255  61 

Amount  appropriated  by  act  approved  March  3,  1881 8, 000  00 

$17,255ei 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1, 1880 6,987  10 

July  1, 1881,  outstanding  liabilities 1,405  14 

8,392  24 

July  1, 1881,  amount  available 8,863  37 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     15, 000  00 

(See  Appendix  1 9.) 
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10,  Neuse  River ,  North  OaroKna.— Work  during  the  fiscal  year  has 
been  condacted  in  accordance  with  the  approved  project  for  the  expen- 
diture of  the  appropriation  of  June  14, 1880. 

Previous  appropriations  had  confined  the  work  to  below  the  railroad 
bridge  near  Ooldsboro'.  This  one  extended  it  to  Smithfield,  the  head  of 
navigation. 

Above  the  bridge  the  work  has  consisted  in  the  removal  of  logs, 
snags,  and  overhanging  trees.  This  work  has  been  done  for  12  miles 
above  the  railroad  bridge. 

Below  the  bridge,  about  5,000  linear  feet  of  log  and  bmslf  dike  have 
been  built  at  different  points  between  "  Pitch  Kettle"  and  "  Dear  Keck," 
which  are  about  10  miles  apart. 

About  600  linear  feet  of  dams  were  built  to  prevent  the  flow  of  water 
from  the  river  into  "Grindle  Creek." 

A  bad  bend  at  ^^  Bull  Point"  has  been  revetted  with  logs,  and  the  bank 
protected  to  prevent  caving. 

A  number  of  sheet-pile  jetties  have  also  been  constructed,  the  ends  of 
which  were  secured  by  mattresses  of  logs  and  brush  weighted  with  stone. 

The  survey  of  the  river  in  1871  was  made  during  flush- water;,  many 
obstructions  to  navigation,  which  have  since  been  removed,  were  not 
met  with  at  the  time.  As  they  were  not  estimated  for,  the  cost  of 
improvement  will  be  greater  than  was  expected.  It  will  probably 
require  $30,000  to  $40,000  more  to  complete  the  work  than  was  origi- 
nally estimated. 

The  act  of  March  3,  1881,  appropriated  $30,000  for  continuing  the 
work,  which  it  is  proposed  to  expend  in  carrying  out  the  general  plan 
of  improvement,  clearing  out  the  river  above  and  constructing  jetties, 
with  perhaps  a  little  dredging  below  the  railroad  bridge. 

July  1, 1880, amount  available i $63,245  10 

Amount  appropriated  by  act  approved  March  3, 1881 30, 000  00 

'■ —  $93,245  10 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,1880 30,387  57 

July  1, 1881,  outstanding  liabilities 7,991  58 

38,379  15 

July  1, 1881, amount  available 54,865  95 

Amount  (estimated)  required  for  completion  of  existing  project 13, 761  84 

Amount  that  can  be  prontabiy  expended  in  fiscal  year  endmg  June  30, 1883 .    50, 000  00 

(See  Appendix  1 10.) 

11.  Trent  River ^  North  Carolina. — Operations  have  been  conducted 
having  in  view  to  secure  a  navigable  depth  of  3  feet  at  all  stages  to  Tren- 
ton, 43  miles  from  the  mouth  of  the  river. 

The  work  has  been  the  clearing  of  the  river  of  snags  and  logs,  and 
the  banks  of  overhanging  trees  for  the  29  miles  from  the  mouth  of  the 
river  to  *' Quaker  Bridge.''  Between  Quaker  Bridge  and  Trenton  a 
dredge  has  been  employed  and  about  25,000  cubic  -yards  of  material, 
partially  rock,  has  been  removed. 

The  act  of  March  3, 1881,  appropriated  $5,000  for  continuing  this 
work.  This  will  be  applied  to  carrying  out  the  original  plan  of  im- 
provement.' It  is,  however,  feared,  as  more  work  has  been  encountered 
than  was  estimated  for,  that  it  will  be  insufficient  to  complete  the  im- 
provement. 
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July  1,  1880,  amount  available ^ ; $10,128  37 

Amount  appropriated  by  act  approved  March  3,  1881 ,. .      5, 000  00 

|15, 128  37 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 6,977  13 

July  1,  1881,  outstanding  liabilities 3,302  67 

10,279  80 

July  1,  1881,  amount  available 4,84b  57 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .     12, 000  00 

(See  Appendix  1 11.) 

12.  Oontmtny  Creek^  N&rth  Carolina. — An  examination  of  this  creek 
was  directed  by  the  river  and  harbor  act  of  June  14, 1880,  and  ^report 
with  estimate  amounting  to  $39,600  of  cost  of  proposed  improvement 
was  transmitted  to  Congress. 

The  act  of  March  3, 1881,  appropriated  $10,000  for  this  work.  It  is 
proposed  to  expend  this  sum  in  clearing  the  creek  of  all  obstructions, 
natural-  and  artificial,  carrying  the  work  as  far  as  funds  will  permit 
Thus  it  is  expected  to  secure  a  navigable  depth  of  3  feet  for  the  8  or  9 
Bush- water  months  of  the  year,  from  the  mouth  of  the  creek,  where  it 
empties  into  the  Neuse  River,  to  the  town  of  Stantonsburg,  some  70 
miles  above. 

Amount  appropriated  by  act  approved  March  3,  1881 $10,000  00 

July  1,  1881,  amount  available 10,000  00 

Amount  (estimated)  required  for  completion  of  existing  project 30, 000  00 

Amount  that  can  be  prohtably  expended  in  fiscal  year  ending  June  30, 1883 .     15, 000  00 

(See  Appendix  1 12.) 

13.  Beaufort  Harbar.  North  Carolina. — A  survey  of  this  harbor  was 
made  in  November  and  December  last,  having  been  provided  for  in  the 
river  and  harbor  act  of  June  14, 1880,  and  a  report  with  estimate  of  cost 
of  improvement  proposed  was  transmitted  to  Congress. 

The  improvement  proposed  consists  in  the  construction  of  jetties  of 
loose  rock  to  prevent  the  further  abrasion  of  Shackleford's  Point  and  to 
dredge  two  channels  and  a  turning-basin  near  the  town  of  Beaufort. 

The  total  estimated  cost  of  the  improvement  was  $82,103. 

The  act  of  March  3, 1881,  appropriated  $30,000  for  this  work,  which 
it  is  proposed  to  expend  in  the  carryiug  out  of  the  plan  above  indicated 
deferring  the  commencement  of  the  work  until  some  more  precise  data 
regarding  the  location  of  jetties  is  obtained. 

Amount  appropriated  by  act  approved  March  3,  1881 $30, 000  00 

July  1,  1881,  amount  avaUable 30,000  00 

Amount  .(estimated)  required  for  completion  of  existing  project 52, 103  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .  52, 100  00 

(See  Appendix  1 13.) 

14.  Cape  Fear  River j  between  Wilmington  and  Fayetteville^  North  Caro- 
lina^— An  examination  or  survey  of  this  portion  of  the  Cape  Fear  Tvas 
directed  by  the  river  and  harbor  act  of  June  14, 1880. 

An  examination  *was  made  and  report  with  partial-  estimate  of  ooet  of 
improvement  proposed  was  transmitted  to  Congress. 

The  improvements  proposed  consist  in  the  removal  of  snags  and  logs, 
the  clearing  away  of  overhanging  trees  on  the  banks,  a  smaU  amoant  of 
dredging,  and  the  construction  of  jetties  or  dikes,  at  first  experimentaUy. 
*  The  total  estimated  cost  of  the  work  proposed  was  $55,755,  vrhich, 
however,  was  only  for  a  part  of  the  work  that  will  be  required  for  the 
entire  portion  of  the  river  in  need  of  improvement 

The  act  of  March  3, 1881,  appropriated  $30,000  for  the  work  with  a 
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proviso  that  $10,000  of  this  sum  may  be  expended  to  extinguish  before 
December  1, 1881,  any  claim  of  right  that  any  company  may  have  to 
collect  tolls,  &c. 

Should  the  negotiations  now  pending  be  successful  in  extinguishing 
existing  claims  within  the  time  specified,  it  is  proposed  to  expend  the 
amount  which  may  be  left  in  carrying  out  the  above  plan  of  improve- 
ment. 

.  Amoant  appropriated  by  act  approved  March  3,  1881 $30, 000  00 

July  1,  1881,  amount  available 30,000  00 

Amount  (estimated)  required  for  completion  of  existing  project 35, 755  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  J  une  30, 1883 .  35, 800  00 

(See  Appendix  1 14.) 

15.  Lillington  River ^  North  Carolina. — The  act  of  June  14,  1880,  di- 
rected an  examination  or  survey  of  this  river.  An  examination  was- 
accordingly  made  in  August  last,  and  a  report  with  an  estimate  of  cost 
transmitted  to  Congress. 

3?he  estimated  cost  of  the  whole  improvement  proposed  iiiuo^nted  to 
$6,003. 

The  river  aud  harbor  act  of  March  3, 1881,  appropriated  $3,000  for 
this  work.  •       • 

It  is  proposed  to  apply  this  amount  to  clearing  the  river  of  logs  and 
snags,  cutting  down  and  removing  overhanging  trees,  and  dredging  off 
a  few  abrupt  points,  with  a  view  to  secure  a  5-foot  navigation  from  the 
mouth  of  the  river,  where  it  empties  into  the  Cape  Fear  River,  to  the  ' 
town  of  Lillington,  some  11  miles  above. 

Amount  appropriated  by  act  approved  March  3,  1881 $30, 000  00 

July  1,  1881,  amount  available 30,000  00 

Amount  (estimated)  required  for  completion  of  existing  project 3, 003  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .      3, 000  00 

(See  Apx)endix  1 15.) 

16.  Town  Creekj  North  Carolina. — A  survey  of  this  creek,  ordered  in 
the  act  of  June  14, 1880,  was  made  in  September  last,  and  a  report  with 
estimate  of  cost  of  improvement  proposed  was  transmitted  to  Congress. 

The  proposed  improvement  consists  of  removing  all  obstructions  to  a 
4-foot  navigation  at  ordinary  low- tide  from  the  mouth  of  the  creek, 
where  it  empties  into  the  Cape  Fear  Eiver,  to  Saw  Pit  Landing,  20  miles 
above.    The  total  estimated  cost  is  $9,078. 

The  act  approved  March  3, 1881,  appropriated  $1,000  for  this  work, 
-which  amount  it  is  proposed  to  expend  in  removing  obstructions,  as 
aboVe  indicated,  so  far  as  funds  will  permit. 

Amount  appropriated  by  act  approved  March  3,  1881 f  1 ,  000  00 

July  1, 1881,  amount  available 1,000  00 

Amount  (estimated)  required  for  completion  of  existing  project 8, 078  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 188:i .     8, 100  00 

(See  Api)endix  1 16.) 

17.  Ta^Jcin  River ^  North  Carolina. — A  survey  of  this  river  was  made 
in  1878,  and  the  results  submitted  to  Congress. 

It  was  proposed  to  improve  the  river  for  steamboat  navigation  from 
the  railroad  bridge,  near  Salisbury,  to  the  foot  of  Bean  Shoal,  a  dis- 
tance of  64^  miles,  by  the  construction  of  wing-dams  and  blasting  and 
dredging  through  ledges  of  rock.    Tbe  total  estimated  cost  was  $82,000. 

The  act  of  March  3, 1879,  appropriated  $20,000  for  the  work,  but  as 
there  were  a  number  of  mill-dams  on  the  river,  with  the  owners  of  which 
no  satisfactory  arrangements  could  be  made,  no  work  was  done. 
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The  act  of  Jane  14, 1880,  appropriated  $20,000  additional  for  the  im- 
provement, of  which  (6,000  might  l^e  used  to  purchase  dams.  No  final 
arrangements  have  yet  been  made  with  the  owners,  but  it  is  believed 
satisfactory  ones  will  be.  The  plant  for  working  has  been  prepared, 
and  a  channel  50  to  60  feet  wide  cut  up  the  river  If  miles  above  the 
raUroad  bridge,  during  June. 

The  act  of  March  3, 1881,  appropriated  (12,000  for  continuing  the 
operations.    It  is  proposed  to  expend  this  amount  in  accordance  with  the  . 
original  plan,  viz,  to  provide  a  channel,  2^  to  3  feet  in  depth,  through 
the  numerous  shoals  and  ledges  of  rock  in  the  river. 

July  1,  1880,  amount  available $40,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 12, 000  00 

$52,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclnsive  of 

outstanding  liabilities  July  1,  1880 4,275  61 

July  1,  1881,  outstanding  liabilities 4,105  28 

-. 8,380  89 

July  1,  1881,  amount  available - 43,619*11 

•  ■  ■    ■ 

Amount  (estimated)  required  for  completion  of  existing  project 36, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  enoing  June  30,1883 .  36, 000  00 

(See  Appendix  1 17.) 

18.  Oreat  Pee  Dee  River j  South  Carolina. — During  the  past  fiscal  year  ' 
operations  have  been  conducted  under  the  appropriation  $7,000,  made 
by  act  of  June  14, 1880. 

Work  has  been  confined  to  the  upper  portion  of*  the  river,  where  the 
object  in  view  is  to  obtain  a  navigable  depth  of  3^  feet  at  lowest  stage 
of  water. 

The  work  done  has  been  the  removal  of  some  286  snags  and  logs  firom 
the  bed  of  the  river,  and  about  1  mile  of  the  bank  has  been  cleared  of 
overhanging  trees  which  were  liable  to  fall  in. 

The  act  of  March  3, 1881,  appropriated  $6,000  for  the  improvement  of 
this  river  between  "Little  Bluff''  and  "Cheraw.''  The  work  on  this 
portion  is  similar  to  that  done  the  past  year,  and  it  is  proposed  to  apply 
this  appropriation  to  the  clearing  out  of  snags,  logs,  &c.,  and  trimming 
the  banks  where  needed,  from  "  Little  Bluff"  as  far  up  towards  "  Cheraw'' 
as  funds  will  permit. 

July  1, 1880,  amount  available $7,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 6*  000  00 

813, 000  00 

July  1,  1681,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,1880 5,688  39 

July  1, 1881.  outstanding  liabUities 527  04 

6,215  43 

July,  1881,  amount  available - 1 6,784  57 

*  -- 

Amount  (estimated)  required  for  completion  of  existing  nroject 12, 520  00 

Amount  that  can  be  prontably  expended  in  fiscal  year  ending  June  30, 1883.  12, 500  00 

(See  Appendix  1 18.) 

19.  Waocamaw  River j  North  Carolina  a/nd  South  Carolina. — ^The  act  of 
June  14, 1880,  appropriated  $15,000  for  this  improvement. 

The  object  in  view  is  to  secure  a  channel  12  feet  to  the  town  of  Oon- 
wayborough.  It  was  originally  proposed  to  dredge  through  obstract- 
ing  bars,  but  as  no  bids  were  received  for  this  work,  and  a  dredge  could 
not  be  had,  except  at  an  exorbitant  price,  the  contraction  of  the  water- 
way by  dikes  and  jeCties  has  been  resorted  to,  and  so  far  has  proved 
successiid,  as  in  each  case  where  it  has  been  tried  the  channel  has 
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scoured  out  sufficiently  to  give  the  required  depth  ^  854  linear  feet  of 
these  jetties  have  been  built. 

The  act  approved  March  3, 1881,  appropriated  (10,000  for  this  work. 
It  is  proposed  to  expend  this  amount  partly  to  continuing  the  construc- 
tion of  jetties  below  Gonwayborough  and  partly  to  clearing  out  the 
snags  and  logs  above  that  point. 

July  1, 1880,  amount  available $15,000  00 

Amount  appropriated  by  act  approved  March  3, 1881 ; .    10, 000  00 

1^,000  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,1880 3,369  29 

July  1,1881,  outstanding  liabilities! •  2,585  51 

5,954  80 

July  1, 1881,  amount  available 19,045  20 

Amount  (estimated)  reouired  for  completion  of  existing  project 4, 370  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .      4, 400  00 

(See  Appendix  1 19.) 

20.  Santee  River,  South  Carolina. — An  examination  of  this  river,  di- 
rected in  the  river  and  harbor  act  of  March  3, 1879,  was  made,  and  a 
report  with  the  estimate  of-  cost  of  proposed  improvement  transmitted 

.to  Congress. 

It  was  proposed  to  clear  the  river  of  obstructions  and  secJure  a  chan- 
nel 7  feet  deep  at  low-water,  fipom  the  ocean  to  Wright's  Biuflf,  a  dis- 
tance of  about  154  miles,  ana  a  channel  5  feet  deep  over  the  remaining 
30  miles  of  the  river. 

It  was  also  proposed,  as  the  bar  at  the  mouth  of  the  Santee  would 
be  difficult  and  expensive  to  improve,  to  deepen  and  straighten  what 
is  known  as  Mosquito  Creek,  by  which  vessels  from  the  Santee  would 
have  an  outlet  through  Winyah  Bay  to  the  ooean.  The  total  estimated 
cost  of  this  work  is  $104,427. 

The  act  of  Congress  of  March  3, 1881,  appropriated  $22,000  for  im- 
proving Santee  Eiver,  South  Carolina,  by  deepening  and  straightening 
its  outlet  to  Winyah  Bay  through  Mosquito  Creek.  It  is  proposed  to 
commence  this  work  as  soon  as  additional  examinations  can  be  made  of 
the  creek. 

Amount  appropriated  by  act  approved  March  3,  1881 |22, 000  00 

Julyl,  1881,  amount  available 22,000  00 

Amount  (estimated)  required  for  completion  of  existing  project 82, 427  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    55, 000  00 

(See  Appendix  I  20.) 

21.  Wateree  River,  South  Carolina. — A  survey  of  this  river  was  di- 
rected by  the  river  and  harbor  act  of  June  14, 1880,  and  a  report  with 
cost  of  proposed  improvement  was  transmitted  to  Congress. 

The  estimated  cost  of  the  whole  improvement  amounted  to  about 
$54,000. 
Ij.  The  act  of  March  3, 1881,  appropriated  $8,000  for  this  work. 

It  is  proposed  to  apply  this  amount,  according  to  approved  project, 
to  dear  out  obstructions  in  those  portions  most  in  need  of  improvement, 
and  so  ultimately  secure  a  4-foot  navigation  from  the  confluence  of  the 
Wateree  and  Congaree  rivers  to  the  town  of  Camden,  64  miles  above. 

Amount  appropriated  by  act  approved  Maroh  3,  1881 $8,000  00 

Julyl,  1881,  amouDt  available 8,000  00 

Amount  (estimated)  required  for  completion  of  existing  project 45, 991  60 

Amount  that  can  be  protitably  expended  in  fiscal  year  ending  June  30, 1883 .  46, 000  00 

(See  Appendix  I  21.) 
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To  comply  with  the  requirements  of  the  river  and  harbor  act  of  June 
14, 1880,  Captain  Phillips  was  charged  with  and  completed  the  follow- 
ing, the  residts  of  which  have  been  transmitted  to  Congress  as  indicated 
below: 

1.  Georgetown  Harbor^  South  Carolina.    (See  Appendix  I  22.) 

2.  Lynches  River^  South  Carolina.    (See  Appendix  I  23.) 

3.  Water ee  River ^  from  Camden,  South  Carolina,  to  its  mouth.  (See 
Appendix  I  21.)  Printed  as  House  Ex.  Doc.  No.  61,  Forty-sixth  Con- 
gress, third  session. 

4.  BUwJc  River,  from  Kingstree,  South  Carolina,  to  its  mouth.  (See 
Appendix  I  24.) 

5.  Cape  Fear  River,  North  Carolina,  between  Wilmington  and  Fayette- 
ville,  with  a  view  of  ascertaining  cost  and  practicability  of  clearing  atcay 
logs  and  overhanging  trees,  and  of  dredging  out  such  shoals  as  now  interfere 
toith  commerce,  itemizing  cost  of  each  separately.    (See  Appendix  1 14.) 

6.  Toton  Creek,  North  Carolina.,  to  ascertain  cost  of  taking  out  sv/ih  shoals 
as  interfere  with  ordinary  river  steamboat  traffic.    (See  Appendix  1 16.) 

7.  Lillington  River,  North  Carolina.    (See  Appendix  1 15.) 

8.  Beaufort  Harbor,  North  Carolina.  (See  Appendix  1 13.)  Printed 
as  House  Ex.  Doc.  No.  78,  Forty-sixth  Congress,  third  session. 

9.  Moccasin  River  {Contentnea  Creek),  North  Carolina.  Printed  as 
House  Ex.  Doc.  No.  85,  Forty-sixth  Congress,  third  session.  (See,  also, 
Appendix  1 12.) 

And  to  comply  witb  the  provisions  of  the  river  and  harbor  act  of 
March  3, 1881,  Captain  Mercur  has  been  charged  with  and  is  now  en- 
gaged upon  the  following,  the  results  of  which  will  be  duly  submitted 
when  received: 

1.  Oregon  Inlet^  North  Carolina. 

2.  Whiteoak  River,  North  Carolina. 

3.  Meherrin  River,  North  Carolina. 

4.  New  River,  North  Carolina* 

5.  Water  line  between  the  Cape  Fear  amd  Waccamaw  rivers.  North  Car- 
olina. 

6.  Bar  at  mouth  of  Winyah  Bay,  South  Carolina. 

IMPROVEMENT  OF  THE  RIVERS  AND  HARBORS  ON  THE  COAST  OP  SOUTH 
CAROLINA,  GEORGIA,  AND  THE  ATLANTIC  COAST  OF  FLORIDA. 

OflBcer  in  charge,  Lieut.  Col.  Q.  A.  Gillmore,  Corps  of  Engineers, 
having  under  his  immediate  orders  Capt.  James  C.  Post,  Corps  of  En- 
gineers, until  March  1,  1881,  and  Capt.  B.  D.  Greene,  Corps  of  Engi- 
neers, since  March  1, 1881,  and  Lieut.  W.  L.  Fisk,  Corps  of  Engineers, 
since  September  11, 1880. 

1.  Charleston  Harbor,  South  Carolina. — ^The  works  of  improvement 
now  under  construction  consist  of  two  jetties  composed  of  riprap  &tone 
resting  on  mattresses  of  logs  and  brush,  starting  respectively  from  Sal> 
livan's  and  Morris  Islands,  and  converging  towards  each  other  so  as  to 
cross  the  bar  on  approximately  parallel  lines,  with  a  gap  of  one-hi^  to 
five-eighths  of  a  mile  between  them,  as  shall  be  hereafter  determined. 
The  ol^ect  of  the  improvement  is  to  establish  and  permanently  main* 
tain  a  navigable  channel  across  the  bar  not  less  than  21  feet  at  mean 
low-tide  where  heretofore  the  available  low- water  depth  has  not  exceeded 
Hi  feet 
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Previous  to  the  adoption  of  the-  new  project  there  had  been  expended 
in  improving  this  harbor  since  the  close  of  the  civil  war  (from  1871  to 
1878)  the  sum  of  $93,700  in  taking  up  the  wrecks  of  fourteen  iron-clad 
and  wooden  vessels,  and  for  other  purposes. 

During  the  fiscal  year  just  closed  there  was  laid  on  the  seaward  exten- 
sion of  the  north  jetty  a  length  of  2,725  feet  of  apron  foundation,  vary- 
ing in  width  from  113  to  118  feet,  and  in  height  from  2J  to  3  feet,  com- 
posed of  a  mattress  of  logs  and  brush  about  1 J  feet  thick  overlaid  with 
riprap  stone  to  the  depth  of  about  1|  feet.  There  was  laid  in  the  gap 
previously  left  on  the  Drunken  Dick  Shoal,  thereby  closing  that  gap,  a 
length  of  1,663  feet  of  aprbn  foundation  similar  to  the  above  in  method 
of  construction,  64  feet  wide  and  3$  to  4  feet  high.  In  addition  to  the 
foregoing,  7,407  cubic  yards  of  riprap  stone  were  distributed  over  the 
jetfy  south  of  Drunken  Dick  Shoal,  raising  the  height  in  places  to  13 
and  14  feet. 

There  was  laid  on  the  south  jetty  a  length  of  4,363  feet  of  apron  foun- 
dation across  the  main  channel,  and  east  and  west  of  it,  varying  in 
width  from  42  to  112  feet,  and  in  height  from  2f  to  3  feet,  composed  of 
a  mattress  1^  feet  thick,  overlaid  with  stone. 

Some  dredging  was  done  in  the  channel  to  be  improved,  but,  the  bot- 
tom not  yielding  readily,  this  was  kept  up  for  a  short  time  only. 
'  At  the  end  of  the  fiscal  year  the  north  jetty  had  reached  a  total  length 
from  Sullivan's  Island  of  12,042  feet,  with  widths  varying  from  43  feet  at 
the  shore  to  118  feet  at  the  out^r  end,  and  heights  varying  from  2f  to  14 
feet^  and  the  south  jetty  had  reached  a  total  length  of  6,912  feet,  with 
widths  varying  from  40  feet  at  the  shore  to  112  feet  at  the  sea  end,  and 
with  heights  varying  from  2f  to  3  feet. 

In  the  report  for  the  fiscal  year  just  closed  it  is  stated  that— 


So  far  M  appears,  upon  an  examination  by  sounding,  the  fonndations  have  stood 
weU.  The  north  jetty  has  perhaps  settled  a  uttle  in  some  places,  as  across  the  Beach 
Channel  at  one  or  two  points,  bat  not  to  a  very  considerable  extent. 


This  settlement  is  doubtless  the  same  as  that  mentioned  in  the  last 
annual  report,  and  there  is  no  evidence  that  it  has  increased  during  the 
last  fiscal  year. 

The  jetties  have  not,  as  yet,  produced  any  marked  effect  in  deepening 
the  channel  selected  for  improvement,  and  it  has  not  been  expected  that 
they  would  until  a  more  advanced  stage  of  progress  has  been  reached. 

The  shores  of  Sullivan's  and  Morris  islands  are  going  away  so  rapidly 
as  to  furnish  occasion  for  serious  concern,  and  a  remedy  should  be 
promptly  applied.  A  couple  of  short  spur  jetties  on  Sullivan's  Island 
and  two  or  three  on  Morris  Island  would  doubtless  suffice  to  arrest  this 
erosion,  and  their  construction  has  been  ordered. 

It  is  proi>osed  during  the  present  fiscal  year  to  confine  the  work 
mainly  to  the  north  jetty,  extending  it  seaward,  and  raising  it  to  higher 
levels,  by  methods  substantially  the  same  as  those  hitherto  followed, 
and  to  dredge  along  those  portions  of  the  proposed  channel  where  it 
may  appear  to  be  required.  The  south  jetty  will  perhaps  also  be  ex- 
tended until  it  reaches  shoaler  water  on  the  inner  slope  of  the  bar. 

The  estimated  cost  of  this  improyement  as  originally  sobmitted  March, 

9,  1878  was ^1,800,000  00 

There  has  been  appropriated  for  it  to  date 745,000  00 

Of  this  amount  there  nas  been  expended  up  to  June  30,  1880,  inchiding 

ontstanding  liabilities  at  that  date,  the  sum  of 252, 216  41 

There  has  been  expended  to  June  30, 18^1,  including  outstanding  lia- 
tjlHties 465,659  66 
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July  1, 1880,  amount  available $318,759  94 

Amount  appropriated  by  act  approved  March  3,  1881 175, 000  00 

$493,759  94 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive 

of  outstanding  liabilities  July  1,  1880 108,765  45 

July  1,  1881,  outstanding  liabilities 105,654  04 

*  — 214,419  49 

July  1, 1881,  amount  available 279,340  45 

Amount  (estimated)  required  for  completion  of  existing  project 1, 055, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  enmng  June  30, 1883       75(^  000  00 

(See  Appendix  J  1.) 

2.  Improvement  of  SvUivavCs  Island^  for  the  protection  of  Charleston 
Harbor^  South  Carolina. — By  act  approved  June  14, 1880,  the  sum  of 
$5,000  was  appropriated  for  this  work,  the  original  intention  bein^  to 
expend  it  in  the  construction  of  two  or  three  short  spur  jetties  between 
Fort  Moultrie  and  tiie  new  north  jetty  to  protect  the  beach  against 
further  encroachment  by  the  sea.  It  was  finally  decided  to  apply  the 
remedy  at  the  point  most  exposed,  and  build  one  jetty  only.  The  point 
selected  for  the  work  is  about  2,500  feet  west  of  the  north  jetty. 

This  spur  jetty  was  finished  in  December,  1880,  its  total  length  being 
324  feet,  of  which  a  portion,  162  feet  long,  is  formed  of  a  double  layer  (^ 
logs,  and  the  balance  of  a  single  layer.  The  bottom  width  is  30  feet, 
and  the  riprap  stone  put  on  the  work  amounted  to  495  cubic  yards. 

The  jetty  is  in  good  condition,  and  sand  is  accumulating  in  the 
vicinity. 

A  recent  survey  has  shown  that  this  shore  requires  still  further  pro- 
tection. 

The  orignal  estimate  of  the  cost  of  this  work  was  $Qt<)^'    Its  cost  was  $5,000. 

July  1,  1880,  amount  available $5,000  00 

Jttly  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 -. 5,000  OO 

(See  Appendix  J  2.) 

3.  Ashley  River j  South  Carolina. — ^Ashley  River  is  about  40  miles  in 
length,  and  runs  in  a  generally  southeasterly  direction.  At  its  mouth 
the  city  of  Charleston  occupies  its  left  bank. 

By  act  approved  June  14, 1880,  the  sum  of  $1,000  was  appropriated 
for  this  improvement.  Another  appropriation  of  $1,500  was  made  by 
act  approved  March  3, 1881.  These  are  the  only  appropriations  ever 
made  by  Congress  for  improving  this  river. 

A  general  description  of  the  locality  was  given  in  the  last  annual  re- 
port of  the  engineer  in  charge,  contained  in  Appendix  J  3,  Annual  Report 
of  Chief  of  Engineers  for  1880. 

The  work  to  be  done  consists  in  dredging  through  certain  shoals  lo- 
cated from  7  to  10  miles  from  the  city  of  Charleston.  No  bids  were 
received  for  doing  the  work  under  the  first  appropriation,  and  it  was 
found  impossible  to  hire  a  dredge  for  the  purpose.  Nothing,  therefore, 
was  done  during  the  last  fiscal  year. 

During  the  present  fiscal  year,  it  is  proposed  to  expend  the  $2,500  now 
available,  in  dredging  through  certain  shoals  located  about  2,000  feet 
below  the  Old  Wando  phosphate  works,  where  low-water  depth  of  only  7 
feet  was  found  by  a  recent  survey,  in  order  to  connect  the  11-foot  low- 
water  curves  above  and  below.  If  no  acceptable  offer  to  do  the  work 
by  contract  is  received  an  attempt  will  be  made  to  hire  a  dredge  for  tha 
purpose. 

There  are  two  other  shoals  lower  dpwn  where  the  channel  requires 
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deepening.    The  cost  of  dredging  at  those  places  is  estimated  at  $2,500. 
This  improvement  when  completed  will  directly  aid  the  business  of  sev- 
eral phosphate  works  located  above  the  shoals.    Were  there  no  mana- 
factores  there,  the  present  depth  woold  suffice. 

July  1,  1880,  amount  available $1,000  00 

Amount  appropriated  by  act  approved  Biarch  3, 1881 1, 500  00 

$2,500  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

Uabmties  July  1,  1880 20  07 

July  1,  1881,  amount  available 2,479  93 

Amount  (estimated)  required  for  completion  of  existing  project 2, 500  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 . .    2, 500  00 

(See  Appendix  J  3.) 

4.  Wappoo  Cu%  South  Carolina. — By  the  river  and  harbor  act,  ap- 
proved March  3, 1881,  the  sum  of  $10,000  was  appropriated  for  improv- 
ing Wappoo  Cut,  S.  C,  this  being  the  first  appropriation  ever  made  by 
Congress  for  the  work. 

Wappoo  Cut  is  a  narrow,  tortuous,  tidal  creek  to  the  north  of  James 
Island,  S.  C,  connecting  Stono  and  Ashley  rivers. 
.  The  project  of  improvement  recommended  by  the  engineer  in  charge, 
in  a  report  dated  I^ovember  22, 1880,  contemplated  the  establishment 
of  a  straighter  channel  of  6  feet  by  90  feet,  low- water  dimensions,  at  an 
estimated  cost  of  $34,000.  At  present  only  2  to  4  feet  can  be  carried 
over  the  principal  shoals  at  mean  low-tide. 

The  plan  of  improvement  comprised  dredging  on  the  bar  at  the  en- 
trance into  Ashley  Eiver,  and  at  one  place  in  the  cut,  a  cut-off  through 
the  marsh  about  2J  miles  from  Ashley  Eiver,  closing  three  small  tidal 
branches,  and  building  a  short  jetty  at  both  the  Stono  and  Ashley  river 
ends. 

The  engineer  in  charge  recommends  that  it  may  be  best  to  wait  for 
another  appropriation  before  beginning  the  work,  for  the  reason  that 
little  could  be  actually  accomplished  with  the  amount  now  available, 
and  the  work  done  would  be  wanting  in  permanency  of  character.  This 
matter  is  for  the  present  held  in  abeyance. 

Amount  appropriated  by  act  approved  March  3,  1861 $10, 000  00 

July  1,  1881,  amount  available 10,000  00 

Amount  (estimated)  required  for  completion  of  existing  project 24, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    24, 000  00 

(See  Appendix  J  4.) 

5.  8av(mnah  Eiver  and  Harbor^  Oeargia. — During  the  last  fiscal  year  the 
operations  for  the  improvement  of  Savannah  Eiver  and  harbor  were  car- 
ried on  in  conformity  to  the  general  plan  submitted  by  the  engineer  in 
charge  August  28, 1873,  and  the  supplementary  project  of  March  19, 
1879. 

During  the  two  years  preceding  the  autumn  of  1873,  Congress  had 
appropriated  the  sum  of  $100,000  for  improving  the  river  below  the 
ci^  of  Savannah,  which  had  been  expended  mainly  in  removing  wrecl^, 
cribs,  and  other  obstructions. 

Ko  money  had  been  appropriated  before  this  since  the  close  of  the  civil 
war. 

By  act  approved  February  27, 1874,  Mr.  Henry  S.  Welles  was  paid 
the  sum  $193,132.96  for  expenditures  made  by  him  under  contracts  with 
the  GDreasury  Department  of  May  1,  and  July  5, 1866,  for  removing  ob- 
structions from  the  Savannah  Biyer.    This  work  comprised  the  removal 
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of  20  vessels,  40  cribs,  150  piles,  many  iron-shod  snags,  and  a  namber 
of  torpedoes. 

By  the  project  of  August  28, 1873,  it  was  designed  to  provide  for  an 
improved  channel  from  Tybee  Eoads  to  the  city  of  Savannah,  navigable 
at  high-tide  for  vessels  drawing  22  feet  of  water,  where  previously  the 
navigable  high- water  depth  rarely  exceeded  15 'to  16  feet. 

The  entire  cost  of  the  project,  omitting  bank  projections  and  jetties 
or  wing-dams,  was  estimated  at  $481,320. 

Since  its  adoption  there  has  been  appropriated,  to  June  30, 1881,  the 
sum  of  $482,000.  The  expenditures  up  to  the  close  of  the  fiscal  year  end- 
ing June  30,  1880,  including  outstanding  liabilities,  were  $249,472.13, 
and  to  June  30, 1881,  $311,528.22. 

The  supplementary  project  of  March  19, 1879,  had  for  its  principal 
object  the  improvement  of  the  north  channel  of  the  Savannah  Bi  ver  in 
preference  to  the  south  channel,  from  the  head  of  Elba  Island  to  the 
head  of  Long  Island.  This  object  was  to  be  attained  by  closing  the 
openings  between  the  islands  by  means  of  dams  and  contracting  the  area 
of  cross-section  of  the 'south  channel,  to  secure  a  larger  volume  of  flow 
in  the  north  channel. 

It  was  estimated  that  the  construction  of  these  various  dams  up  to 
the  level  of  ordinary  low- water,  the  enlargement  of  the  ship-channel  by 
dredging  to  a  minimum  depth  of  14^  feet  and  a  width  of  125  feet  at  mean 
low -tide  on  all  the  shoals  between  the  city  of  Savannah  and  Tybee  Boads, 
and  the  requisite  deepening  of  the  channel  above  the  city  to  aid  the  flow 
of  the  ebb  and  flood  currents,  would  add  only  a  small  amount  to  the 
estimate  of  August  28, 1873. 

Since  it  has  been  decided  to  build  the  dams  between  the  islands  up  to 
high- water  level,  the  original  estimate  of  $481,869.64  for  works  thus  far 
approved,  will  probably  be  exceeded  by  from  $25,000  to  $30,000. 

Summary  of  work  done  during  the  past  fiscal  year. — The  submerged  dam 
at  the  Gross  Tides  was  completed  in  conformity  to  the  original  design 
by  adding  245  cubic  yards  of  stone  to  the  superstructure,  the  shore  end 
repaired,  and  the  adjacent  shore  of  Argyle  Island  protected  from  erosion. 

The  gap  through  the  old  King's  Island  jetty  was  enlarged  tP  70  feet. 
Work  on  the  submerged  dam  across  the  south  channel  was  continued 
for  some  time.  When  work  shall  be  resumed  under  a  new  arrangement 
it  is  expected  that  the  dam  can  be  finished  in  8  or  10  days. 

Dredging  has  been  executed  at  various  places  from  the  Gross  Tides 
down  to  near  Tybee  Eoads.    . 

The  total  amount  of  material  dredged  was,  according  to  assistant 
engineer  S.  L.  Fremont's  appended  report,  268,220  cubic  yards,  of  which 
59,461  yards  were  taken  out  by  the  United  States  dredge  steamer  Henry 
Burden,  and  the  balance  by  the  American  Dredging  Gompany,  of  Phila- 
delphia, under  two  contracts  made  with  them,  one  on  December  16, 
1878,  at  the  price  of  14|  cents  per  yard,  and  the  other  on  October  20, 
1880,  at  14  cents  per  yard.  Only  5,136  cubic  yards  were  taken  out  dur- 
ing the  past  year  under  the  first-named  contract,  by  which  the  same 
was  terminated. 

•A  draft  of  about  13  feet  at  low- water  and  19  feet  at  high-water  can  now 
be  carried  from  Tybee  Boads  to  the  city  of  Savanah. 

Worlc  contemplated  during  the  present  fiscal  year. — It  is  proposed  daring 
the  fiscal  year  ending  June  30, 1882,  to  raise  the  crest  of  the  dam  at  the 
Cross  Tides  to  a  higher  level  next  to  Argyle  Island  to  enlarge  the  waiter- 
way  at  shoal  places  above  the  city,  with  a  view  of  aiding  the  increased 
flow  along  the  city  wharves;  to  widen  the  gap  in  the  old  King's  laluid 
jetty;  to  widen  and  deepen  the  water-way  in  front  of  the  city  in  acoord- 
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ance  with  the  present  project;  to  further  improve  the  "Wrecks"  chan- 
nel below  Fig  Island  by  dredging,  and  perhaps  by  constructing  a  work 
to  concentrate  the  currents  through  the  channel  and  protect  it  from  silt  . 
brought  down  Back  Eiver;  to  complete  the  submerged  dam  at  the  head 
of  Elba  Island  in  the  south  channel,  as  originally  proposed:  to  build 
the  three  dams  as  designed  between  the  islands  firom  Elba  to  Cockspur, 
and  to  dredge  at  such  points  as  may  firom  time  to  time  require  it. 

In  addition  to  the  foregoing,  the  necessary  works  for  bank  protection 
and  channel  contraction,  to  which  reference  has  been  made  in  previous 
reports,  but  for  which  no  estimates  of  cost  have  until  now  been  sub- 
mitted, may  be  begun  at  two  or  three  points  where  they  will^  beyond 
doubt,  be  required,  no  matter  what  plan  for  completing  the  improve- 
ments may  be  determined  upon.  Without  taking  into  consideration  at 
the  present  time  the  project  contemplated  in  the  act  approved  March  3, 
1881,  which  requires  an  estimate  to  be  submitted  of  the  cost  of  improv- 
ing the  Savannah  Biver  and  harbor  so  as  to  give  a  channel  22  feet  deep 
from  the  bar  .to  the  city,  with  the  same  depth  for  a  width  of  600  feet  in 
front  of  the  city,  it  may  be  stated  that  the  maintenance  of  the  channel 
to  be  established  under  the  project  of  August  28, 1873,  will  require  an 
expenditure  of  $300,000  to  ^350,000  in  the  construction  of  spur  jetties, 
training-walls,  and  bank  revetments. 

In  the  project  and  estimate  called  for  by  act  approved  March  3, 1881, 
which  are  expected  to  be  ready  before  the  1st  of  December  next,  this 
subject  of  channel  contraction  wiU  be  discussed  at  greater  length,  and 
such  of  the  works  as  require  to  be  first  undertaken  will  be  definitely 
located  and  detailed  estimates  of  their  cost  submitted.  Additional 
works  to  be  constructed  later  will  depend  for  their  character,  magnitude, 
and  location,  in  some  degree  upon  the  effects  by  closing  dams  between  the 
islands  below  Fort  Jackson.  These  dams  will  not  be  finished  until  some 
time  next  winter. 

July  ly  1880,  amount  aTailable $157,527  87 

Amonnt  appropriated  by  act  approved  March  3, 1881 ........      65, 000  00 

$222,527  87 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusiveof 

outstanding  liabilities  July  1,  1880 46,770  36 

July  1,  1881,  outstanding  Uabilities 5,285  73 

52, 056  09 

Jiilyl,  1881,  amount  available 170,471  78 

Amount  (estimated)  required  for  completion  of  existing  project 350, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    350, 000  00 . 

(See  Appendix  J  5.) 

6.  Savannah  Biver ^  Oeargia^ — The  act  approved  March  3, 1881,  appro- 
priated the  sum  of  $15,000  for  this  purpose,  and  it  is  presumed  to  be  the 
intention  of  Congress  that  the  money  shall  be  expended  on  that  portion 
of  tiie  river  between  the  cities  of  Augusta  and  Savannah,  inasmuch  as 
the  same  act  provides,  in  separate  items,  for  improving  Savannah  Biver 
and  Harbor  and  Sayannah  Biver  above  Augusta. 

This  is  the  first  appropriation  made  by  Congress  for  this  object.  For 
tbe  greater  part  of  the  year  boat^  dr&wing  4  to  5  feet  can  pass  from 
Savannah  to  Augusta,  a  distance  by  river  of  248  miles,  but  during  the 
low-river  season,  the  navigable  depth,  over  some  of  the  worst  shoals, 
does  not  exceed  2  to  3  feet. 

The  principal  obstructions  are  sand-bars,  snags,  and  floating  ti*ees. 

The  plan  of  improvement  recommended  by  the  engineer  in  charge 
December  22, 1880,  after  an  examination  of  the  stream  had  been  made 
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contemplated  narrowing  the  river  by  wing-dams  where  the  widths  are 
excessive;  aiding  the  deposit  of  silt  by  light  hurdle  dikes;  the  revet- 
ment of  caving  banks ;  cutting  away  some  projecting  points ;  removing 
snags  and  piles,  and  dredging  wherever  necessary  to  aid  the  develop- 
ment of  a  low-water  channel. 

.  The  object  of  the  improvement  is  to  secure  a  navigable  low-river 
channel  5  feet  deep,  and  its  estimated  cost  is  $91,000.  It  is  proposed 
to  do  the  work  by  hired  labor,  and  steps  have  been  taken  to  procure  a 
snag-boat. 

During  the  present  fiscal  year  some  of  the  most  serious  snag  obstruc- 
tions will  be  removed,  and  perhaps  the  construction  of  wing-dams  near 
Augusta  will  be  commenced. 

Amount  appropriated  by  act  approved  March  3,  1881 |15, 000  00 

July  1,  1881, amount  available ....:  15,000  00 

Amount  (estimated)  required  for  completion  of  exiating  project 76, 000  00 

Amount  that  can  be  prontably  expended  in  fiscal  year  ending  June  30, 1883 .  76, 000  00 

(See  Appendix  J  6.) 

7.  Savannah  River  above  Augvsta^  Georgia. — By  act  approved  March 
3, 1881,  the  sum  of  $8,000  was  appropriated  for  this  impnJvoment,  and 
the  sum  of  $16,000  was  previously  appropriated  by  act  of  June  14, 1880. 

No  expenditures  were  made  prior  to  June  30, 1880.  Workjduring  the 
fiscal  year  just  closed  did  not  begin  until  June,  in  consequence,  mainly, 
of  a  prolonged  high-river  stage.  The  operations  consisted  in  the  removal 
by  contract  of  163  cubic  yards  of  rock  from  the  river  bottom  and  from 
an  old  dam,  the  removal  of  a  few  yards  of  gravel,  and  the  construction 
of  658  cubic  yards  of  stone  dam;  and  it  is  reported  that  immediate  and 
permanent  benefits  have  already  been  secured  for  the  pole-boat  naviga- 
tion. The  points  improved  are  within  IJ  miles  of  the  upper  end  of 
Augusta  canal,  and  within  8  miles  of  the  city  of  Auigusta.  The  project 
contemplated  tiie  establishment  of  a  pole-boat  channel  3  feet  deep  and 
20  feet  wide  at  an  estimated  cost  of  $45,000. 

During  the  present  fiscal  year  the  wort  will  consist  in  removing  gravel 
and  rock  from  the  bed  of  the  stream,  and  in  contracting  the  water-way 
in  some  places  by  wing-dams.  Under  the  existing  appropriations  no 
work  is  contemplated  above  Trotter's  Shoals,  64  miles  from  Augusta. 

More  recent  information  leads  the  officer  in  charge  to  doubt  the  prac- 
ticability of  this  improvement,  and  the  propriety  of  making  the  appro- 
priation of  $21,000  asked  for  in  the  estimate  submitted. 

July  1,  1880,  amount  available |16,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 8, 000  00 

124,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 569  73 

Julyl,  1881,  outstanding  liabilities 2,314  5^9      . 

2,8&4  02 

July  1,  1881,  amount  available 1 21,115  98 

Amount  (estimated)  re<^uired  for  completion  of  existing  project 21,  OOO  00 

Amount  that  can  be  prolitably  expended  in  fiscal  year  endmg  June  30, 1883.     21, 000  00 

(See  Appendix  J  7.) 

Saint  Auguatin^s  Creek  (Thunderbolt  Biver),  Georgia. — By  the  river 
and  harbor  act  approved  March  3, 1879,  the  sum  of  $5,000  was  appro- 
priated for  improving  Saint  Augustin's  Greek,  Oa.,  constituting  a  part 
of  the  inside  passage  between  the  Savannah  Biver  and  Jacksonville, 
Pla.  This  is  the  first  appropriation  ever  made  by  Congress  for  tliis 
river. 
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The  improvement  required  consisted  in  the  entire  or  partial  removal 
of  the  wreck  of  a  large  timber  dry-dock,  sunk  during  the  late  civil  war, 
Gdtuated  near  the  ;middle  of  the  stream  about  a  mile  from  its  confluence 
with  the  Savannah  River.  The  wreck  was  removed  to  a  depth  of  10 
feet  below  mean  low-water. 

There  appears  to  be  no  necessity  at  present  for  any  further  improve- 
ment of  the  river  at  this  point,  and  no  other  appropriation  is  asked. 

July  1,  1880,  amount  available $5,000  00 

July  I,  1881,  amount  expended  during  fiscal  year,  exclusiye  of  outstanding 

liabUities  July  1,  1880 1,582  34 

July  1,  1881,  amount  available 3,417  66 

(See  Appendix  J  8.) 

Altamaha  River ^  Georgia, — By  act  approved  March  3, 1881,  the  sum 
of  $5,000  was  appropriated  for  improving  Altamaha  River,  this  being 
the  first  appropriation  ever  made  by  Congress  for  this  object. 

The  Altamaha  is  the  most  important  river  lying  entirely  within  the 
State  of  Georgia,  and  is  formed  by  the  confluence  of  the  Oconee  and 
Ocmulgee.  It  is  155  miles  long,  has  a  southeasterly  course,  and  empties 
into  the  Atlantic  Ocean  through  Altamaha  Sound,  below  the  town  of 
Darien. 

It  was  examined  under  the  provision  of  section  2  of  the  act  approved 
June  14, 1880,  and  the  report  thereon  with  a  project  of  improvement 
was  submitted  by  the  engineer  in  charge  under  date  November  27, 1880. 

The  chief  obstructions  to  navigation  consist  in  rock  ledges,  sand-bars, 
and  snags,  and  the  plan  of  improvement  provides  for  their  removal  so 
88  to  secure  a  navigable  low  river  channel  80  fe6t  wide  and  3  feet  deep, 
at  an  estimated  cost  of  about  $60,000. 

It  is  proposed  during  the  present  fiscal  year  to  expend  the  sum  of  $5,000, 
lately  appropriated,  in  removing  snags  of  the  worst  character,  and  per- 
haps some  rock  bars,  or  reef^,  so  as  to  give  a  passage  of  about  80  feet 
width  for  light-draught  steamboats.  The  snag-boat,  which  is  now  being 
fitted  up  for  employment  on  the  middle  Savannah  Biver,  will  also  be 
used  on  this  improvement,  and  a  part  of  her  cost  will  be  charged  to  the 
Altamaha  Eiver  appropriation. 

The  work  on  the  Altemaha  cannot  well  be  done  by  contract. 

Amount  appropriated  by  act  approved  March  3,  1881 |5, 000  00 

July  1, 1881,  amount  aTailable 5,000  00 

Amount  (estimated)  required  for  completion  of  existing  project 55, 000  00 

Amount  that  can  be  protitably  expended  in  fiscal  year  en<£ng  June  39, 1883.  55, 000  00 

(See  Appendix  J  9.-) 

10.  Brunswick  Harbor  J  Georgia. — ^During  the  last  fiscal  year  operations 
have  been  carried  on  in  general  conformity  to  the  plan  suggested  by  the 
engineer  in  charge  in  his  report  of  April  29, 1876.  That  plan  comprises 
the  construction  of  a  low  crib  jetty,  starting  from  the  northeasterly  point 
of  Buzzard's  Island,  and  located  approximately  parallel  to  and  1,000 
feet  distant  from  the  opposite  shore,  for  the  purpose  of  contracting  the 
water-way  and  concentrating  the  currents  upon  a  shoal  about  1  mile 
below  the  cit^  of  Brunswick.  The  bottom  being  hard  and  tough  in 
places,  dredging  has  been  necessary.  The  object  of  these  works  is  to 
establish  and  maintain  a  channel  at  least  15  feet  deep  at  mean  low- tide, 
where  heretofore  there  existed  a  navigable  low- water  depth  of  only  9 
feet. 

The  amount  expended  up  to  June  30, 1880,  was  $1,591.46. 

The  actual  work  of  sinking  the  palmetto  cribs  resting  on  a  pine  grillage 
or  platform  did  not  begin  until  October,  1880.    The  total  number  of  cribs 
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sunk  up  to  June  30, 1881,  is  37,  of  which  14  constitute  the  return  face 
at  right  angles  to  the  shore,  about  300  feet  in  length,  exclusive  of  the 
portion,  35  feet  long,  above  low-water  line.  The  23  cribs  on  the  main 
line  cover  a  length  of  475  feet.  All  the  cribs  are  kept  some  feet  below 
the  water-level,  the  filling  being  topped  off  with  broken  stone  at  a  slope 
of  about  1  on  2  on  each  side. 

During  the  year  34,160  cubic  yards  of  material  was  removed  by  dredg- 
ing, resulting,  with  previous  dredging,  in  a  cut  through  the  shoal  varying 
in  depth  from  12  to  15  feet  and  in  width  from  20  tP  80  feet  (one  cut  to 
four  cuts),  and  extending  in  a  straight  line  from  the  12^-foot  curve  on 
the  inside  slope  of  the  shoal  to  a  depth  of  14  feet  on  the  outside.  The 
length  of  the  cut  is  about  4,400  feet. 

During  the  present  fiscal  year  it  is  proposed  to  continue  work  on  the 
jetty,  extending  it  to  a  point  beyond  the  crest  of  the  shoal,  and  to  widen 
.  and  deepen  the  channel  by  dredging.  The  use  of  cribs  will  not  be  con- 
tinued much  further.  The  extension  will  be  made  with  a  low  double- 
raft  jetty,  composed  of  two  layers  or  platforms  of  round  logs  loaded 
with  riprap  stone. 

Estimated  cost  of  the  improvement (TS,  187  50 

Amount  appropriated  to  June  30,  1881 35,000  00 

July  1,  1880,  amount  available 128,408  54 

Amount  appropriated  by  act  approved  March  3, 1881 5, 000  00 

33,408  54 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 9,715  14 

July  1, 1881,  outstanding  liabilities 3,453  16 

13, 168  31) 

July  1,  1881,  amount  available 20,240  24 

Amount  (estimated)  required  for  completion  of  existing  project 38, 187  50 

Amount  that  can  be  prontably  expended  in  fiscal  year  ending  June  30, 188Q.    38, 200  00 

(See  Appendix  J  10.) 

11.  I]ntrance  to  Cumberland  Soundj  Georgia  and  Florida. — By  act  ap- 
proved June  14, 1880,  the  sum  of  $30,000  was  appropriated  for  improv- 
ing the  entrance  to  Oumberland  Sound  between  Amelia  and  Cumber- 
land Islands,  which  was  the  first  provision  made  by  Congress  for  im- 
proving this  entrance.  No  expenditures  were  made  prior  to  June  30. 
1880. 

By  act  approved  March  3, 1881,  an  additional  sum  of  $100,000  was  ap- 
propriated for  the  same  object.  The  plan  of  improvement,  quite  re- 
cently begun,  is  described  in  general  terms  in  a  report  of  the  engineer 
officer  in  charge,  dated  June  30, 1879,  contained  in  Appendix  I  8,  An- 
nual Beport  of  the  Chief  of  Engineers  for  1879. 

The  project  consists  edsentially  of  two  low  jetties,  composed  of  rip- 
rap stone,  resting  on  a  broad  foundation  mattress  of  logs,  or  logs  and 
brush,  starting  respectively  from  the  opposite  shores  of  the  entrance, 
and  extending  seaward  across  the  bar  upon  lines  so  directed  that  the 
outer  ends  will  be  approximately  parallel  to  each  other,  and  from  3,000 
to  3,500  feet  apart,  or  such  distance  as  may  hereafter  be  adopted.  The 
estimated  cost  of  the  improvement,  with  two  long  jetties,  is  $2,071,023. 
They  are  calculated  to  maintain  a  low-water  depth  across  the  bar  of  not 
less  than  20  to  21  feet,  or  a  high-water  depth  of  26  to  27  feet.  If  only 
one  long  jetty  is  built  on  the  north  side,  with  a  spur  jetty  on  the  south 
side,  the  cost  will  not  exceed  about  $1,000,000,  and  the  low-water  depth 
maintained  will  not,  perhaps,  exceed  16  to  17  feet.    Heretofore  the  depth 
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on  the  bar  channel  has  not  usually  exceeded  13  to  13^  feet  at  mean  low- 
water,  and  at  times  has  been  as  low  as  11^  feet 

During  the  fiscal  year  just  closed,  the  north  jetty  was  begun,  after 
great  delay  on  the  part  of  the  contractor.  This  jetty  starts  from  the 
sea  shore  of  Cumberland  Island  at  a  point  about  2,000  feet  distant  from 
its  southern  extremity,  and  is  directed  in  a  range  bearing  south  63J 
degrees  east. 

Up  to  June  30,  1881,  the  length  of  apron  foundation  put  down 
amounted  to  only  276  feet,  with  widths  varying  from  25  to  35  feet  It 
is  composed  of  a  log  and  brush  mattress  about  19  inches  thick,  over- 
laid  with  riprap  stone  to  the  depth  of  about  1 J  feet  in  the  work. 

During  the  current  fiscal  year  it  is  proposed  to  expend  the  balance  of 
the  two  appropriations  in  extending  the  north  jetty,  and  perhaps  in  start- 
ing the  south  jetty,  by  methods  substantially  the  same  as  that  now  in 
use.    Estimated  cost  of  the  work  of  improvement,  $2,071,023. 

July  1,  1880,  amount  available |30,000  00 

Amount  appropriated  by  act  approved-March  3,  1881 100,000  00 

$130,000  00 

July  1,  1881;  amount  expended  during  fiscal  year,  exclusive  of  outstand- 
ing liabilities  July  1,  1880 1,077  02 

July  1,  1881,  amount  available 128,922  98 

Amount  (estimated.)  requiredfor  completion  of  existing  project 1, 941, 023  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1838 .     500,000  00 

(See  Appendix  J  11.) 

12.  Inside  passage  between  Fernandina  and  Saint  John^s  Rlver^  Flor- 
ida,— By  act  approved  June  14,  1880.,  the  sum  of  $7,000  was  appropri- 
ated for  continuing  the  improvement  of  this  passage. 

Appropriations  for  its  improvement  were  made  at  various  times  tvom 
1828  to  1838,  a^^gregating  $78,000,  chiefly  expended  in  dredging  out 
Kingsley's  Cut,  in  Amelia  Eiver,  3  or  4  miles  south  of  Fernandina,  and 
Gunnison's  Cut,  in  Sawpit  Creek,  4 J  miles  south  of  Nassau  Sound. 

No  further  appropriations  were  niade  until  the  year  1874. 

The  sums  appropriated  in  1874  ($10,000)  and  1879  ($7,000)  were  ex- 
pended mostly  in  dredging  on  the  worst  shoals  between  Nassau  Sound 
and  Saint  John's  River,  more  especially  at  the  junction  of  Sister's  Creek 
with  Saint  John's  River,  at  Cow  Bank,  Ocmulgee  Point,  Deepwater 
Point,  and  Gunnison's  Cut,  the  object  being  to  secure  low-water  depth 
of  4  to  5  feet. 

During  the  last  fiscal  year  the  work  consisted  entirely  of  dredging, 
and  was  confined  to  Gunnison's  Cut,  which  had  shoaled  about  2  feet, 
low- water  depth.  When  work  was  suspended  iii  December,  a  single 
cat  had  been  made  for  a  length  of  about  2,057  feet,  giving  a  low- water 
depth  of  5  feet. 

The  work  has  not  since  been  resumed,  for  the  reason  given  by  the  engi- 
neer in  charge,  that  there  seemed  to  be  not  only  no  urgent  need  for  its 
continuance,  but  no  prospect  of  securing  any  permanent  improvement 
from  the  expenditure  of  small  appropriations. 

The  recently  shortened  railroad  lines  from  Fernandina  to  Jacksonville 
and  from  Fernandina  to  Savannah  will  undoubtedly  lessen  the  value  of 
this  inland  water  route. 

July  1,1880, amount  available $7,007  62 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabiUties  July  1,1880 2,570  11 

July  1, 1881, amount  ayailable 4,437  51 

^  (See  Appendix  J 12.) 
12  E 
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13.  Saint  John^s  River j  Florida, — ^During  the  last  fiscal  year  work  wa« 
begun  upon  the  project  for  iinproviug  the  channel  over  the  bar  at  the 
mouth  of  the  Saint  John's  Eiver  by  means  of  two  jetties,  as  described 
in  a  report  of  the  engineer  officer  in  charge,  printed  in  Appendix  I  7, 
Annual  Report  of  the  Chief  of  Engineers  for  1879.  The  object  of  the 
improvement  is  to  maintain  a  channel  for  large  ocean-going  vessels, 
where  heretofore  the  low-water  depths  have  not  exceeded  6  to  8  feet. 
N"o  expenditures  had  been  made  under  this  project  up  to  June  30, 1880. 

The  work  done  during  the  year  was  confined  to*the  south  jetty,  and 
consisted  in  laying  2,786  linear  feet  of  apron  foundation,  composed  of  a 
log  and  brush  mattress  about  19  inches  thick,  overlaid  with  stone  to  the 
depth  in  the  work  of  about  1 J  feet  Of  this  total  length,  a  section  874 
feet  long,  varying  in  width  from  20  to  36  feet,  and  in  height  from  2^  ta 
3  feet,  constituted  the  shore  end,  starting  from  high-water  line  and  laid 
on  a  straight  range  bearing  north  46f  degrees  east.  Another  section 
amounting  to  a  length  of  1,916  feet  was  laid  on  the  main  line,  in  a  direc- 
tion bearing  north  74  degrees  and  54  minutes  east.  It  is  composed  of  a 
mattress  like  that  above  mentioned,  varying  in  width  from  38  to  87  feet, 
overlaid  with  stone  to  the  depth  of  12  to  16  inches  5  the  thickness  of 
mattresses  and  stone  varying  from  2f  to  3  feet.  The  work  remains  in 
good  condition. 

During  the  present  fiscal  year  it  is  proposed  to  extend  the  south  jetty 
seaward  toward  the  crest  of  the  bar,  to  raise  it  higher  where  it  crosses 
deep  water,  and  to  begin  the  north  jetty,  the  work  on  both  jetties  to 
consist  mainly,  as  heretofore,  in  mattress  work  overlaid  with  stone. 

Estimated  cost  of  the  improvement 11,306,409  00 

Amount  appropriated  to  June  30, 18dl 225,000  00 

Amount  expended  to  June  30, 1881,  including  outstanding  liabilities.. .  42, 296  92 

July  1,  1880,  amount  available $126,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 100, 000  00 

$225,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive 

ofoutstandingliabilitiesJuly  1,1880 28,521  42 

July  1,  1881,  outstanding  liabilities 13,775  50 

42,296  92 

July  1,  1881,  amount  available 182,703  08 

Amount  f estimated)  required  for  completion  of  existing  project 1, 201, 409  00 

Amount  tnat  can  be  profitably  expended  in  fiscal  year  ending  J  une  30, 1883 .      500, 000  00 

(See  Appendix  J  13.) 

14.  Improvement  of  Volmia  Bar^  Florida. — By  act  approved  June  14, 
1880,  the  sum  of  85,000  was  appropriated  for  improving  Volusia  Bar, 
Fla.  The  act  also  authorized  the  Secretary  of  War  "to  make  such 
special  contract  for  the  prosecution  of  the  work  as  may  in  his  judgment 
best  promote  the  interests  of  the  government."  This  was  the  first  ap- 
propriation made  for  the  work. 

A  second  ajipropriation  of  $5,500  was  made  by  act  approved  March 
3,  1881. 

Volusia  Bar  is  located  at  tlie  southeast  end  of  Lake  George,  about 
162  miles  from  the  mouth  of  the  Saint  John's  River  at  a  point  where  the 
w^aters  of  the  river  discharge  into  the  lake. 

A  project  of  improvement  by  means  of  two  brush  and  stone  jetties, 
with  a  view  of  establishing  and  maintaining  a  channel  6  feet  deep  over 
this  bar,  where  heretofore  the  low  river  depth  has  occasionally  not  ex- 
ceeded 4  to  4J  feet,  was  submitted  by  the  engineer  in  charge  July  16, 
1879.    The  estimated  cost  of  the  work  was  $15,000. 

During  the  last  fiscal  year  work  was  confined  to  the  west  jetty,  of 
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which  there  was  laid  by  contract  a  length  of  1,950  feet  varying  in  width 
fix)m  6  feet  near  the  shore  to  12  feet  at  the  outer  end  and  in  height  from 
2  to  2^  feet. 

Fender  piles  were  driven  to  keep  boats  away  from  the  work.  The 
free  end  rests  in  3^  feet  of  water.  During  the  present  fiscal  year  it  is 
the  intention  to  extend  the  west  jetty  beyond  the  crest  of  the  bar  into 
6  feet  water,  and  to  begin  the  east  jetty,  by  methods  substantially  the 
same  as  those  hitherto  followed. 

July  1, 1880,  amount  available |5,000  00  J  '^ 

Amount  appropriated  by  act  approved  March  3,  1881 5, 500  00 

|10,500_00 

Jnly  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  ,,,, 

outstanding  liabilities  July  1,  1880 4,977  60  ^^^ 

July  1,1881,  outstanding  liabilities 22  40 

5,000  00 

July  1,  1881,  amount  available 5,500  00 

Amount  (estimated)  required  for  completion  of  existing  project 5, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .      5, 000  00 

(See  Appendix  J  14.) 

EXAMINATIONS  AND  SURVEYS  FOB  IMPROVEMENT. 

To  comply  with  the  provisions  of  the  river  and  harbor  act  of  June  14, 
1880,  Lieutenant-Colonel  Gillmore  was  charged  with  the  following  ex- 
aminations and  surveys  and  has  completed  them  all  except  one,  which 
is  now  in  progress : 

1.  Udisto  cmd  SaUdehatchie  rivers^  in  South  Carolina,  '  Printed  in 
House  Ex.  Doc.  !Nio.  23,  Forty-sixth  Congress,  third  session.  (See'also 
Appendixes  J  15  and  J  16.) 

2.  For  the  reopening  of  the  Santee  Canal  Printed  as  Senate  Ex.  Doc. 
No.  60.  Forty-sixth  Congress,  third  session.    (See  also  Appendix  J  17.) 

3.  For  the  improvement  of  Wappoo  Cut,  South  Carolina.  Printed  iu 
House  Ex.  Doc.  No.  19,  Forty-sixth  Congress,  third  session.  (See  also- 
Appendix  J  4.)  <-  .  r 

4.  The  Altamaha  River,  Georgia.  Printed  in  House  Ex.  Doc.  Xo.  19, 
Forty-sixth  Congress,  third  session.    (See  also  Appendix  J  9.) 

5.  The  Canoochee  River,  Georgia.  Printeil  iu  House  Ex.  Doc.  ]S"o.  19, 
Forty-sixth  Congress,  third  session.    (See  also  Appendix  J  18.) 

6.  Romney  Marsh,  near  Boboy,  and  the  mouth  ofJekyl  CreeJc.  Printed 
in  House  Ex.  Doc  No.  19,  Forty-sixth  Congress,  third  session.  (See  also 
Appendixes  J  19  and  J  20.) 

7.  For  the  opening  of  a  ship-canal  across  the  Charleston  Neck,  South  Car- 
olina. Printed  in  House  Ex.  Doc.  No.  19,  Forty-sixth  Congress,  third 
session.    (See  also  Appendix  J  21.) 

8.  For  the  opening  of  steamboat  communicatimt  from  the  Saint  John's 
River,  Florida,  by  way  of  Topokalija  LaJce,  to  Charlotte  Harbor  or  Pease 
Creek. — This  examination  was  not  completed  at  the  close  of  the  tiscal 
year.  Surveying  parties  took  tbe  field  in  January.  A  considerable 
number  of  lines  have  been  run  with  the  transit  and  level  and  compass 
and  level  between  the  designated  terminal  points  of  the  route,  and  the 
location  and  surface  altitudes  of  all  the  important  lakes  on  or  near  the 
trial  lines  were  determined.  Reconnaissances  were  made  in  various 
directions  in  the  vicinity  of  Kissimee  River,  the  Upper  Saint  John's 
Lake,  Okeechobee,  and  Charlotte  Harbor. 

It  is  not  probable  that  all  the  field  work  will  be  completed  before  the 
rainy  season  sets  in  in  July  and  compels  a  withdrawal  of  the  party.    It 
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is  expected  that  the  examination  will  be  finished  and  a  report  thereon 
submitted  during  the  coming  winter. 

9.  The  Savannah  River ^  from  Savannah  to  Augusta^  Georgia.  Printed 
in  House  Ex.  Doc.  Ko.  23,  Forty-Sixth  Congi-ess,  third  session.  (See 
also  Appendix  J  6.) 

And  in  compliance  with  the  river  and  harbor  act  of  March  3,  1881, 
the  same  officer  ha«  been  charged  with,  and  is  now  engaged  upon  the 
following,  the  result  of  which  will  be  duly  submitted,  when  received  : 

1.  Survey  and  estimates  of  the  cost  of  the  further  improvements  neces- 
sary to  he  made  in  the  Savannah  River  and  Harbor  to  increase  tlie  depth  of 
the  water  in  said  river  and  harbor  from  the  bar  up  to  the  city  to  22  feet,  and 
an  estimate  of  the  cost  of  widening  th^  channel  of  the  Savannah  River  appo- 
site the  city  to  600  feet  of  uniform  depth  with  the  balance  of  the  channel. 

2  Examination  of  Indian  River^  Florida^  at  the  north  endj  in  view  of 
opening  a  passage  into  the  lagoon  one-half  mile  east 

GULF    OF    MEXICO. 

IMPROVEMENT  OF  THE  HARBORS  OF  MOBILE,  ALABAMA,  AJND  OF  PEN- 
SACOLA  AND  CEDAR  KEYS,  FLORIDA;  OF  TAMPA  AND  APALACHICOLA 
BAYS,  FLORIDA;  AND  OF  CERTAIN  RIVERS  IN  GEORGIA,  ALABAMA, 
FLORIDA,  AND  MISSISSIPPI,  EMPTYING  INTO  THE  GULF  OF  MEXICO. 

Officer  in  charge,  Capt.  A.  IS".  Damrell,  Corps  of  Engineers. 

1.  Mobile  Harbor^  Alabama. — The  present  project  for  the  improvement 
of  this  harbor  was  adopted  in  March,  1880,  the  object  being  to  aftbrd  a 
channel  of  entrance,  i'rom  the  Gulf  of  Mexico  to  the  city  of  Mobile  of 
200  feet  width  and  of  not  less  than  17  I'eet  depth.  The  present  chaunel 
is  200  feet  wide  through  "Dog  Kiver  Bar,"  and  300  feet  through  "Choc- 
taw Pass  Bar,"  with  not  more  than  13  feet  depth  at  the  shoalest  part, 
and  was  obtained  by  dredging  under  previous  appropriations,  between 
1870  and  1878,  amounting  in  the  aggregate  to  $401,000. 

The  amount  expended  to  June  30, 1881,  ia  $22,638.79,  and  has  resulted 
in  securing  a  channel  35  feet  wide  and  minimum  depth  of  17  feet,  at 
mean  low-tide,  3^  miles  long,  and  the  widening  of  the  cut  to  70  feet  for 
a  distance  of  0.57  of  a  mile,  with  the  same  depth. 

The  amount  available  and  the  appropriation  asked  for,  $200,000,  is  to 
be  expended  in  extending  and  widening  the  above  cut,  and  it  is  expected 
that  a  channel-way  will  be  obtained  through  to  the  city,  of  a  minimam 
depth  of  17  feet,  and  sufficiently  wide  to  be  used,  thereby  giving  great 
relief  to  the  commerce  of  the  port. 

Under  the  appropriation  of  $100,000,  made  by  act  of  Congress,  ap- 
proved March  3, 1879,  the  lowest  bid  received  was  24.9  cents  per  cubic 
yard,  which  was  rejected ;  under  that  combined  with  the  appropriation 
of  June  14, 1880,  a  total  of  $225,000,  the  lowest  bid  was  12.3  cents  per 
cubic  yard,  or  less  than  one-halt. 

July  1,1881,  amount  available |224,884  00 

.Amount  appropriated  by  act  approved  March  3, 1881 100, 000  00 

$324,884  00 

July  I,  1881,  amount  expended  during  fiscal  year,  exclusive 

of  outstanding  liabilities  July  1,  I860 21,575  72 

July  1,  1861,  outstanding  liabilities : 947  07 

22,582  79 

July  1,  1881,  amount  available 302,361  21 

Amount  (estimated)  required  for  completion  of  existing  project 495, 000  00 

Amount  that  can  be  prohtably  expended  in  fiscal  year  ending  June  30, 1883.  200, 000  W 

(See  Appendix  K  1.) 
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2.  Pensacola  Harbor ^  Florida, — The  present  project  for  tbe  improve- 
ment of  this  harbor  was  adopted  in  1881,  the  object  being  to  open  a 
channel  by  dredging  through  a  sl»oal  which  has  formed  inside  the  outer 
bar,  300  feet  wide  and  24  feet  deep  at  mean  low- water,  and  to  construct 
such  jetties  as  may  be  necessary  to  prevent  the  further  abrasion  of  the 
beach  near  Fort  McRae,  or  on  the  western  side  of  the  entrance  to  the 
harbor,  and  to  maintain  the  dredged  channel.  The  natural  channel 
has  a  uepth  of  not  more  than  20  feet  at  the  shoalest  part  at  mean  low- 
water. 

The  amount  expended  to  30th  of  June,  1881,  is  $3,486.60  which  has 
been  used  in  surveys  for  locating  channel  and  jetties,  advertising  for 
bids,  oflSce  expenses,  and  preliminary  work  generally. 

The  amount  available,  and  the  appropriation  of  $75,000,  asked  for  is 
to  be  applied  to  the  construction  of  jetties  and  the  dredging  of  a  channel 
according  to  the  above  project. 

July  1,  1880,  amount  available • 153,098  07 

Amount  appropriated  by  act  approved  March  3, 1881 20, 000  00 

1^3,098  07 

July  1, 1881,  amount  expended  during  the  fiscal  year,  exclusive  of  outstand- 
ing liabilities  July  1,  1880 3,486  60 

July  1,  1881,  amount  available 69,611  47 

Amount  (estimated)  required  for  completion  of  existing  project 104, 470  25 

Amount  that  can  be  profitably  expended  in  fiscal  year  eiuling  Juno  30,1883.     75, 000  00 

(See  Appendix  K  2.) 

\<.  Harbor  at  Cedar  Keys^  Florida, — The  project  adopted  for  this  im- 
provement was  to  open  a  channel  200  feet  wide,  and  of  as  great  a  depth 
as  the  underlying  limestone  would  permit,  not  exceeding  12  feet,  from  the 
Gnlf  of  Mexico  to  Cedar  Keys.  To  accomplish  this  a  cut  200  feet  wide 
had  to  be  made  through  the  outer  bar,  on  whicji  there  was  only  an  average 
depth  of  8J  feet  of  water,  a  cut  through  the  middle  ground  of  same 
width,  where  there  was  only  a  depth  of  If  feet  of  water  at  mean  low- 
tide,  the  removal  of  some  shoals  in  the  channel  between  the  outer  bar 
and'middle  ground,  and  the  removal  of  the  wreck  of  the  Steamer  Lewis- 
burg  near  the  west  end  of  the  railroad  wharf. 

The  amount  expended  in  accomplishing  this  improvement  is  $82,500, 
or  $51,000  less  than  the  original  estimate,  which  is  due  to  the  modifica- 
tions made  from  the  original  plan  as  well  as  to  the  reduced  prices  paid 
for  dredging  during  the  last  two  years. 

The  increase  in  commerce  from  the  westward,  which  may  result  from 
the  improvement  of  the  Suwanee  Eiver,  may  require  the  opening  of  the 
northwest  channel  to  this  harbor.  A  survey  will  be  necessary  to  ascer- 
tain the  cost  of  such  improvement,  before  any  appropriation  is  a^ked  for. 

.Tnly  1,  1880,  amount  available 826,649  43 

Jnly  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 26,447  46 

July  1,  1881,  amount  available 201  97 

(See  Appendix  K  3.) 

4.  Chattahoochee  Eiver,  Georgia  and  Alabama, — The  present  project  for 
the  improvement  of  this  river  was  adopted  in  1873,  the  object  being  to 
afford  a  channel  100  feet  wide  and  4  feet  deep  at  low-water  from  Chat- 
tahoochee, its  month,  to  Columbus,  Ga.  The  original  channel  was  im- 
passable, 2^t  times,  between  Columbus  and  Eufaula,  and  the  least  depth 
on  the  bars  varied  from  1  to  3  feet.  It  was  at  other  places  narrow  and 
much  obstructed  with  snags. 
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The  amount  expended  to  June  30, 1881,  is  $86,040.64  (estimated,  as  no 
separate  account  was  kept  of  the  expenditure  on  the  Chattahoochee  and 
Flint  when  the  appropriation  was  made  for  both  together),  and  has  re- 
sulted in  opening  and  keeping  open  to  navigation  the  whole  year  the 
whole  length  of  the  river. 

Complaints  have  been  made  as  to  the  effect  of  some  of  the  consta*uc- 
tions,  which  will  be  investigated. 

The  amount  available  and  the  appropriation  asked  for,  $65,000,  is  to 
be  applied  to  continuing  the  improvement  according  to  the  approved 
project. 

July  1,  1880,  anlount  available $37,204  66 

Amount  appropriated  by  act  approved  March  3,  1881 20, 000  00 

$57,204  66 

Julv  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 18,245  30 

July  1,  1881,  amount  available 38,959  36 

Amount  (estimated)  required  for  completion  of  existing  project 115, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 . .    65, 000  00 

(See  Appendix  K  4.) 

5.  Flint  River,  Georgia. — The  present  project  for  the  improvement  of 
this  river  was  aclopted  in  1873,  and  modified  in  1880,  the  object  of  the 
original  project  being  to  afford  a  channel  100  feet  wide  and  3  feet  deep 
from  the  mouth  up  to  Albany,  Ga.,  and  of  the  modification  to  improve 
for  high- water  navigation  that  portion  of  the  river  between  Albany  and 
Montezuma,  about  77  miles  above. 

The  old  channel  was  formerly  only  na\igable  to  Bainbridge  at  low- 
water,  and  for  that  distance  was  narrow,  crooked,  and  dangerous. 

The  amount  expended  to  June  30, 1881,  is  $48,025.16,  and  has  resulted 
in  oi)ening  a  channel  of  the  proposed  depth  and  width  from  the  month 
of  the  river  to  "Hell  Gate,''  a  distance  of  58  miles,  and  in  clearing  the 
channel  between  Albany  and  Montezuma,  for  a  dista>nce  10  miles  above 
Drayton,  for  high- water  navigation. 

The  appropriation  of  $75,000  asked  for  the  year  ending  June  30, 
1883,  is  to  be  applied  to  continuing  the  improvement  on  the  lower  river 
towards  Albany  and  on  the  upper  river  towards  Montezuma. 

Amount  available [|22,867  52 

Amount  apilropriated  by  act  approved  March  3, 1881 15, 000  00 

|37,86r  52 

Julv  1,  1881,  amount  expended  during  iiscal  year,  exclusive  of  outstanding 
liabilities  July  I,  1880 15,892  68 

July  1,  1881,  amount  available 21,974  84 

Amount  (estimated)  required  for  completion  of  existing  project 152, 889  52 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    76,  OOO  00 

(See  Appendix  K  5.) 

6.  Apalachicola  Elver j  Florida. — The  project  for  the  improvement  of 
this  river  was  adopted  in  1874,  the  object  being  to  affitrd  a  channel  of 
6  feet  depth  and  sufficient  width  its  whole  length,  avoiding  the  worst 
portion  by  utilizing  Styx  River  and  Mocassin  Slough. 

The  natural  channel  had  sufficient  depth  and  generally  sufficient  width, 
but  was  considerably  obstructed  by  snags,  and  the  portion  through. 
Mocassin  Slough  was  crooked,  narrow,  and  difficult.  The  amount  ex- 
pended to  June  30, 1881,  is  $32,260.42,  and  has  resulted  in  opening  the 
river  and  keeping  it  open  as  projected,  and  in  addition  greatty  improv- 
ing the  navigation  of  Chipola  Cut-off  a  distance  of  9  miles  (from  ita 
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upper  eud  to  White's  Bluff),  giving  access  by  steamer  to  the  orange 
groves  along  Dead  Lake. 

The  amount  available  and  the  appropriation  asked  for  is  to  be  applied 
to  preserve  the  improvement  already  made,  and  to  close  or  partially  close 
some  of  the  outlets  of  this  river,  as  auxiliary  to  the  improvement  of  the 
bar  at  its  mouth. 

July  1,  1880,  amount  available |5,905  39 

Amount  appropriated  by  act  approved  March  3,  1881 1,500  00 

17,405  39 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 3,166  81 

July  1,  i881,  amount  available 4,239  58 

Amount  (estimated)  required  for  completion  of  existing  project 43, 500  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883. .  25, 000  00 

(See  Appendix  K6.) 

7.  Apalachicola  Ba/y^  Florida, — The  present  project  for  the  improve- 
ment of  this  harbor  was  adopted  in  1880,  the  object  being  to  afford  a 
channel  of  entrance  from  Apalachicola  Bay  to  the  river  of  the  same 
name  100  feet  wide  and  11  feet  deep  at  mean  low-water.  The  present 
channel  has  a  depth  of  about  3^  feet  at  the  shoalest  place. 

The  amount  expended  to  June  30, 1881,  is  $401.11,  and  was  for  adver- 
tising and  preliminary  work.  A  contract  has  been  executed  in  connection 
with  the  work,  but  the  contractor  not  being  ready  no  work  was  accom- 
plished during  the  year. 

With  the  amount  available,  $19,598.89,  and  the  appropriation,  $80,000, 
asked  for,  it  is  proposed  to  dredge  the  channel  referred  to  above,  and  it 
is  expected  the  amount  will  complete  the  project. 

July  1,  1880,  amount  available 1 $10,000  00 

Amount  appropiiated  by  act  approved  March  3, 1881 10, 000  00 

120,000  00 

July  1,  1681,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabUities  July  1, 1880 401  U 

July  1,  1881,  amount  available 19,598  89 

Amount  (estimated)  required  for  completion  of  existing  project 80, 000  00 

Amount  that  can  be  prohtably  expended  in  fiscal  year  ending  June  30, 1883.     80, 000  00 

(See  Appendix  K  7.) 

8.  Tampa  Bay^  Florida. — The  present  project  for  the  improvement  of 
the  harbor  was  adopted  in  1880,  the  object  being  to  afford  a  channel  150 
feet  wide  and  9^  feet  deep  from  Ballast  Point  to  the  mouth  of  the  Hills- 
borough Biver,  and  of  the  same  depth  and  200  feet  wide  up  to  the  town 
of  Tampa.  The  present  channel  has  not  more  than  5  feet  depth  in  the 
shoalest  place. 

The  amount  expended  to  June  30, 1881,  is  $9,885.61,  and  has  resulted 
in  making  a  cut  of  the  projected  depth  and  60  feet  wide,  2,900  in  length. 

The  amount  available  and  the  appropriation  of  $77,000  asked  for  is  to 
be  expended  in  widening  and  extending  the  above  cut  by  dredging,  and 
may,  possibly,  complete  the  project. 

July  1,  1880,  amount  avaUable $10,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 10, 000  00 

$20,000  00 

JuJy  1.  1881,  amount  expended  during  the  fiscal  year,  exdnaiTe  of  outstand- 
ing liabilities  July  1,  1880 9,885  61 

July  1,  1881,  amount  available 10,114  39 
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Amoant  (estimated)  required  for  completion  of  existing  project. $77, 002  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     77, 000  00 

(See  Appendix  K  8.) 

9.  Suwanee  RiveVy  Florida, — The  present  project  for  the  improvement 
was  adopted  in  August,  1880,  the  object  being  to  afford  a  channel  of 
entrance  from  Suwanee  Bay,  through  both  the  east  and  west  passes 
into  the  Suwanee  Eiver,  of  navigable  width,  and  of  not  less  than  5  feet 
depth  at  mean  low-water,  and  to  improve  the  river  above,  so  as  to  give 
a  least  depth  of  4  feet  from  Poland's  Bluff  to  EUaville,  with  a  width  of 
50  feet. 

The  present  channel  across  the  bar  has  not  more  than  3.8  feet  depth 
at  its  shoalest  place;  from  there  to  Roland's  Bluff  there  is  a  least  depth 
of  5  feet,  and  from  Eoland's  Bluff  to  EUaville  the  depth  varies  from  17 
feet  to  1^  feet  at  mean  low- water,  snags  and  overhanging  trees  obstruct- 
ing the  river. 

The  amount  of  $314.26  was  expended  during  the  year  ending  June  30, 
1881,  defraying  advertising  and  office  expenses. 

The  appropriation  of  $25,000  asked  for  is  to  be  applied  to  continu- 
ation of  the  improvement  under  the  adopted  project. 

July  1,  1880,  amount  available $5,000  00 

Amount  appropriated  by  act  approved  March  3, 1881 3, 000  00 

|8,  COO  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstand- 
ing liabilities  July  1,  1880 314  26 

July  1,  1881,  amount  available 7, 685  74 

Amount  (e^stimated)  required  for  completion  of  existing  project 47, 158  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30,  1883.  25,000  00 

(See  Appendix  K  9.) 

10.  ChoctawJuitchee  River,  Florida. — The  present  project  for  the  im- 
provement of  this  river  from  its  mouth  to  Geneva  was  adopted  in  1872, 
the  object  being  to  improve  the  navigation  of  the  river,  by  the  removal 
of  snags,  overhanging  trees,  wrecks,  and  other  obstructions,  to  accomo- 
date the  trade  at  that  time. 

The  present  project  for  the  improvement  of  this  river  from  Gteneva  to 
IN"ewton  was  adopted  in  1880,  its  object  being  to  improve  this  section 
of  the  river  for  high-water  navigation  by  the  removal  of  snags,  sunken 
logs,  and  overhanging  trees. 

The  amount  expended  to  June  30, 1881,  is  $27,367.38,  and  has  resulted 
in  making  navigation  as  far  up  as  Geneva  comparatively  safe,  140  miles 
on  this  section  of  the  river  having  been  improved.  No  work  was  done 
between  Geneva  and  !N'ewton. 

The  appropriation  of  $25,000  asked  for  is  to  be  applied  to  clearing  the 
river  of  all  snags,  stumps,  and  overhanging  trees,  from  the  mouth  to 
Geneva,  and  to  the  removal  of  the  remainder  of  the  wreck  of  a  steamer, 
and  to  obtaining  a  high-water  channel  from  Geneva  towards  Newton, 
as  far  as  the  appropriation  will  permit. 

July  1,  1880,  amount  available $8,047  53 

Amount  appropriated  by  act  approved  March  3,  1881 10, 000  00 

$18, 047  53 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 8,414  &5 

July  1,  1881,  amount  available 9,632  67 

mount  (estimated)  required 
mount  that  can  be  profitably 

(See  Appendix  K  10.) 

Digitized  by  VjOOQIC 


Amount  (estimated)  required  for  completion  of  existing  project 86, 500  (M 

Amount  that  can  be  profitably  expencied  in  fiscal  year  ending  June  30, 1883 .  25,  OOO  0iK> 
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11.  Withlacoochee  RiveVj  Florida. — Theproject  for  this  improvement, 
adopted  in  1881,  is  to  improve  the  river  by  the  removal  of  snags,  over- 
hanging trees,  loose  rocks,  the  deepening  of  some  oi  the  worst  shoals, 
and  a  bar  near  the  month  of  the  river,  so  as  to  enable  boats  drawing  2 
feet  of  water  to  navigate  the  river  during  about  half  of  the  year.  The 
present  depth  of  the  river  varies  from  1  foot  to  7^  feet,  with  a  width  of 
iTom  60  to  160  feet. 

No  expenditure  has  been  made  during  the  fiscal  year  ending  June  30, 
1881. 

The  appropriation  of  $16,400,  asked  for  fiscal  year  ending  June  30, 
1883,  is  to  be  applied  to  the  completion  of  the  project  for  the  improve- 
ment of  this  river,  which  will  not  be  i)ermanent ;  the  amount  required 
to  preserve  the  work  cannot  be  estimated,  but  will  be  small. 

Amount  appropriated  by  act  approved  March  3,  1881 |7, 500  00 

July  1,  1881,  amoant  available -^. 7,500  00 

Amount  (estimated)  required  for  completion  of  existing  project 16, 400  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  16, 400  00 

(See  Appendix  K  11.) 

12.  Pea^e  CreeJcj  Florida. — The  project  for  this  improvement,  adopted 
in  1881,  is  to  improve  this  stream  for  high-water  navigation  by  the  re- 
moval of  snags,  sunken  logs,  overhanging  trees,  and  loose  rocks  from 
the  channel,  from  its  mouth  to  Fort  Meade. 

The  present  depth  varies  from  6  inches  to  8  feet,  with  a  width  of  from 
50  to  150  feet. 

No  expenditure  has  been  made  during  the  fiscal  year  ending  June  30, 
1881. 

The  appropriation  of  $9,700,  asked  for  fiscal  year  ending  June  30, 1883, 
is  to  be  applied  to  the  completion  of  the  project  for  the  improvement  of 
this  work,  which  will  not  be  permanent ;  the  amount  required  to  pre- 
serve the  work  cannot  be  estimated,  but  will  be  small. 

Amount  appropriated  by  act  approved  March  3,  1881 |7, 000  00 

July  1,  1881,  amount  available 7,000  00 

Amount  (estimated)  required  for  completion  of  existing  project 9, 700  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     9, 700  00 

(See  Appendix  K  12.) 

13.  Fscamhia  River^  Alabama  and  Florida, — The  present  project  for 
the  improvement  was  a<lopted  in  1880.  The  object  is  to  afford  a  chan- 
nel of  entrance  from  Escambia  Bay  into  Escambia  Eiver  of  150  feet 
width  and  5J  feet  deep  at  mean  low-water,  and  to  improve  the  river 
above  to  the  Alabama  and  Florida  State  line. 

The  least  depth  at  present  on  ihe  bars  in  the  natural  channel  is  1.9 
feet.  The  river  has  suflftcient  depth  and  w  idth,  but  is  obstructed  by 
snags  and^log  booms;  needs  rectification  at  places,  and  the  banks  re- 
quire protection  at  points  to  prevent  wash. 

No  work  was  done  on  this  improvement  up  to  June  30, 1881 ;  the 
amount  of  $328.69  wa«  expended  for  advertising  and  office  expenses. 

The  appropriation  of  $12,000  asked  for  can  be  profitably  expended 
during  the  year  ending  June  30, 1883,  and  it  is  proposed  to  apply  the 
same  to  the  completion  of  the  project  adopted. 

This  improvement  will  not  be  permanent  in  its  character,  but  will 
require  a  comparatively  small  expenditure  every  two  or  three  years  for 
its  preservation. 
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July  1,  1880,  amount  available $8,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 5, 000  00 

813,000  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 328  69 

July  1,  1881,  amount  available 12,671  31 

Amount  (estimated)  reaulred  for  completion  of  existing  project 12, 000  00 

Amount  that  can  be  prontably  expended  in  fiscal  year  ending  June  30, 1883 .     12, 000  00 

(See  Appendix  K  13.) 

14.  Alabama  River,  Alabama. — The  project  for  the  improvement  of 
this  river  was  adopted  in  1876,  the  object  bdng  to  afford  a  chaDnel  200 
feet  wide  and  4  feet  deep  at  low- water,  from  its  mouth,  50  miles  above 
Mobile,  Ala.,  to  Wetumpka,  Ala. 

Work  was  commenced  on  this  improvement  in  the  summer  of  1878  and 
has  been  continued,,  during  lOw- water  seasons,  up  to  the  present  time. 
During  the  fiscal  year  ending  June  30, 1881,  $18,688.04  were  expended, 
and  with  this  amount  five  shoals  at  Gardner's  Island,  Cox's  Bar,  Had- 
not- s  Bar,  Three  Chutes,  and  bar  below  Cut-Off  were  improved  so  as  to 
afford  a  suiOftcient  depth  of  water.  The  dam  at  the  Cut-Off  and  several 
of  the  works  previously  constructed  were  repaired,  and  the  most  danger- 
ous snags  were  removed,  as  far  as  Montgomery. 

By  act  of  March  3, 1881,  the  sum  of  $20,000  was  appropriated  for  this 
work,  making  the  total  amount  available  July  1,  1881,  $41,854.20,  to  be 
applied  to  the  continuance  of  the  improvement  from  Gardner's  Inland, 
320  miles  above  Mobile  towards  Wetumpka,  as  far  as  the  funds  will 
permit,  by  continuing  the  construction  of  dams  and  jetties  to  deepen 
shoals,  removal  of  snags,  and  necessary  construction  of  shore  protections. 

July  1,  1880,  amonnt  available $40,542  24 

Amount  appropriated  by  act  approved  March  3, 1881 20, 000  00 

160,542  24 

July  1.  1881,  amount  expended  during  fiscal  year,  exclnuve  of  outstanding 
liabilities  July  1,  1880 18,688  04 

July  1, 1881,  amount  available 41,864  20 

Amount  (estimated)  required  for  completion  of  existing  prdjject 129, 741  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .     50, 000  00 

(See  Appendix  K  14.) 

15.  WarrUyr  and  TomUghee  rivers,  Alabama. — The  present  project  for 
the  improvement  of  these  rivers  was  adopted  in  1875,  the  object  being  to 
afford  a  channel  80  feet  wide  and  3  and  4  feet  deep  at  low- water  from 
the  mouth  of  the  Tombigbee  up  to  Columbus,  Miss.,  and  up  the  Warrior 
to  Tuscaloosa,  Ala. 

The  natural  channel  was  not  navigable  at  low- water. 

The  amount  expended  to  June  30,  1881,  is  $109,290.74  on  the  Warrior 
above  Tuscaloosa  and  on  the  Tombigbee  below  Columbus — the  appro- 
priations having  been  made  jointly — and  has  resulted  in  obtaining  a 
channel  about  50  feet  wide  and  3  feet  deep,  with  the  exception  of  two 
bars,  where  the  work  already  constructed  needs  repairs  and  revision. 

With  a  proportionate  amount  of  the  appropriation  of  $70,000  asked 
for  fiscal  year  ending  June  30,  1883,  it  is  proposed  to  continue  the  im- 
provement by  widening  and  deepening  the  channel  according  to  the 
project,  as  far  up  as  the  funds  available  will  permit,  and  in  keeping  the 
channel  free  of  snags  and  other  obstructions. 
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July  1,  1880,  amount  available : |54,786  96 

Amount  appropriated  by  act  approved  March  3, 1881 25, 000  00 

179,786  96 

Julv  1;  1881,  amount  erpended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 29,077  70 

July  1^  1881,  amount  available 50,709  26 

Amount  (estimated)  required  for  completion  of  existing  project 178, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    70, 000  00 

a.  Tombigbee  below  Vienna^  Alabama. — The  present  project  for  the 
improvemeDt  of  this  section  of  the  river  was  adopted  in  1871,  and  modi- 
tied  in  1879,  the  object  being  to  afford  a  low-water  channel  of  navigable 
width  and  4  feet  depth  from  its  mouth  to  Deraopolis,  and  3  feet  depth 
from  Demopolis  up  to  Vienna.  The  old  channel  was  navigable  at  low- 
water  only  as  far  as  Demopolis,  and  navigation  was  diflBcult  and  danger- 
ous at  all  times. 

With  a  proportionate  amount  of  the  appropriation  of  $70,000  asked 
for,  for  fiscal  year  ending  June  30, 1883,  it  is  proposed  to  complete  the 
improvement  below  Demopolis  and  extend  the  same  up  the  river  from 
that  point  as  far  as  funds  available  with  permit. 

h.  Tombigbee  beloic  Columbus^  Mississippi,  and  Vienna^  Alabama. — The 
present  project  for  the  improvement  of  the  river  was  adopted  in  1871, 
and  modified  in  1879,  the  object  being  to  afford  a  low-water  channel  of 
navigable  width  with  a  depth  of  3  feet  from  Vienna  to  Columbus,  Miss. 
The  old  channel  was  not  navigable  at  all  at  low- water. 

With  a  proportionate  amount  of  the  appropriation  of  $70,000  asked 
for  year  ending  June  30, 1883,  it  is  proposed  to  keep  the  channel  free  of 
snags  and  other  obstructions,  and  to  improve  as  many  shoals  to  the  re- 
quired depth  of  3  feet  from  Vienna  up  as  the  funds  available  will  permit. 

(See  Appendix  K  15.) 

16.  Tombigbee  River  above  Columbus,  Mississippi. — The  present  proj- 
ect for  the  improvement  of  this  portion  of  the  river  was  adopted  in 
1873,  the  object  being  to  give  good  high-water  navigation  by  the  re- 
moval of  snags  and  overhanging  trees  from  Columbus  to  Fulton.  The 
old  channel  was  so  difficult  and  dangerous  to  navigate  as  to  prevent 
steamers  even  during  high  freshets  from  running  above  Aberdeen. 

The  expenditure  of  $21,818.33  to  June  30,  1881,  has  resulted  in  so 
opening  the  river  that  during  last  high- water  season  light-draught  boats 
were  enabled  to  run  to  Fulton,  and  bring  down  about  2,800  bales  of  cot- 
ton from  that  section  of  the  country,  and  deliver  a  corresponding  amount 
of  plantation  supplies. 

The  amount  available  June  30  is  deemed  sufficient  to  complete  th' 
improvement  as  contemplated. 

The  amount  asked  for  is  required  to  preserve  the  improvement  by  the 
removal  of  occasional  landslides,  &c.,  after  the  freshets. 

July  1,  1880,  amount  available .*  $15,076  73 

Amount  appropriated  by  act  approved  March  3,  1881 1, 000  00 

$16,076  73 

July  1, 1881,  amout  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 : 6,228  01 

July  1,  1881,  amount  available 9,848  72 

nount  (estimated)  required  fore 
Qount  that  can  be  proutably  ezp< 

(See  Appendix  K  16.)      » 
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Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.      2, 000  00 
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17.  Noxubee  River,  Mississippi, — The  present  project  for  the  improve- 
ment of  this  river  was  adopted  in  1880,  the  object  being  to  aftbrd  a 
navigable  channel  for  small  river  steamers  from  its  mouth  to  Macon, 
Miss.,  during  about  nine  months  in  the  year,  when  the  water  is  a  little 
above  low- water  stage.  The  present  channel  is  not  navigable  except 
after  a  considerable  rise,  and  then  only  a  short  distance  up.  Under  an 
appropriation  of  $12,000,  made  by  act  of  Congress  approved  June  14, 
1879,  the  work  of  improving  this  river,  under  the  adopted  plan,  was 
commenced  in  August,  18^,  and  suspended  in  December,  18^,  on 
account  of  high-water  until  March,  1881,  when  the  work  was  resumed 
and  continued  to  the  close  of  the  fiscal  year. 

During  the  year  the  work  of  improvement  was  carried  over  about  38 
miles  of  river.         « 

Owing  to  the  excessive  rains  which  occurred  during  tlie  progress  of 
the  work,  operations  were  seriously  retarded^. 

By  act  of  March  3, 1881,  an  appropriation  of  $8,000  was  made  for  this 
improvement,  which  amount  it  is  proposed  to  expend  during  this  fiscal 
year  in  continuing  the  work  as  heretofore  in  making  a  high -water  chan- 
nel from  the  mouth  of  river  to  the  county  bridge  at  Macon,  Miss. 

To  make  this  river  navigable  for  about  seven  months  of  the  year, 
which  would  satisfy  the  immediate  demands  of  commerce,  about  $25,000 
would  be  required. 

July  1,  1880,  amount  available |12,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 8, 000  00 

$-20,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 12,361  16 

July  1,  1881,  amount  available 7,638  84 

Amount  (estimated)  required  for  completion  of  existing  project 45, 245  25 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .     25, 000  tMl 

(See  Appendix  K  17.) 

18.  Pascagoula  River^  Mississippi. — The  present  project  for  the  im- 
provement of  this  river  was  adopted  in  1880,  the  object  being  to  afford 
a  channel  200  feet  wide  and  7  feet  deep  at  mean  low-water  from  Missis- 
sippi Sound  into  East  Pascagoula  River,  and  to  improve  the  river  above 
by  the  removal  of  snags  and  overhanging  trees.  The  natural  channel 
had  a  depth  of  not  more  than  3  feet  at  its  shoalest  part 

The  amount  expended  to  June  30, 1881,  is  $25,570.44,  including  out- 
standing liabilities,  and  ha<s  resulted  in  securing  a  channel  100  feet  wide, 
with  a  depth  of  not  less  than  7  feet  through  the  bar  at  the  mouth  of  the 
riyer.. 

The  amount  available  and  the  appropriation  of  $20,000  asked  for  is  to 
be  applied  to  widening  the  cut  through  the  bar  to  200  feet  and  to  clear 
the  river  above*  of  overhanging  trees  and  snags,  which  will  complete 
the  improvement  as  projected,  and  also  remove  some  shoals  in  the  liver 
between  its  mouth  and  Moss  Point,  not  originally  proposed  but  very 
much  needed. 

July  1,  1880,  amount  available $42,424  20 

Amount  appropriated  by  act  approved  March  3,  1881 4, 000  00 

$46,424  20 

July  1,  1381,  amount  expended  during  fiscal  vear,  exclusive  of 

outstanding  liabiUties  July  1,  1880 ' 23, 915  56 

July  1,  1881,  outetanding  liabilities 79  08 

2:1, 994  « 

July  1,  1881,  amount  available ^ 22, 429  56 
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Amount  (estimated)  required  for  completion  of  existing  project g[20, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 18S3.     20, 000  00 

(See  Appendix  K  18.) 

EXAMINATIONS   AND   SItRVEYS  FOR   IMPROVEMENT. 

To  comply  with  provisions  of  the  river  and  harbor  act  of  March  3, 

1879,  Captain  Damrell  was  charged  with  and  has  completed  the  follow- 
ing, the  results  of  which  were  transmitted  to  Congress  andr  printed  in 
Senate  Ex,  Doc.  No.  42,  Forty-sixth  Congress,  third  session. 

1.  Warrior  J  from  Tuscaloosa  to  forks  of  JSipsey  and  Mulberry,  Alabama. 
(See  Appendix  K  19.) 

2.  Sipsey  River,  Alabama,    (See  Appendix  K  20.) 

3.  Coosa  River  from  the  bridge  of  the  Selma,  Rome,  and  Dalton  Railroad 
to  Wetumpica,  Alabama.    (See  Appendix  K  21.) 

And  to  comply  with  provisions  of  river  and  harbor  act  of  June  14, 

1880,  he  wiis  charged  with  and  has  completed  the  following : 

1.  Tallapoosa  River  from  thejujiction  of  Coosa  up  to  Tallassee,  Alabama. 

2.  Tallapoosa  River  from  the  city  of  Montgomery  to  Tallassee,  the  results 
of  l)Oth  of  which  were  transmitted  to  Congress  and  printed  in  House 
Ex.  Doc.  No.  80,  Forty-sixth  Congress,  third  Session.  (See  also  Appen- 
dix K  22.) 

3.  Cdhaba  River,  Alabama,  from  its  mouth  in  Dallas  County.  (See 
Appendix  K  23.) 

And  to  comply  with  the  same  act  he  was  also  charged  with  the  fol- 
lowing, the  results  of  which  will  be  duly  transmitted  when  received. 

4.  Finholloway  River,  Florida. 

5.  Au4nlla  and  Wamssa^  Florida. 

6.  Chipola  River,  Florida. 

1.  Ocolockonee  River,  Florida. 

8.  Holmes  Creek,  Florida. 

9.  East  Bay  and  Blackxcater  Rirer,  Florida. 

He  is  also  charged  with,  to  comply  with  provisions  of  the  river  and 
harbor  act  of  March  3, 1881,  and  is  now  engaged  upon,  the  following,  the 
results  of  which  will  also  be  duly  submitted  when  received. 

1.  Tambigbee  River,  Mississippi,  from  Fulton  to  Warren^s  Mill. 

2.  The  Chattahoochee  River  in  Georgia,  between  West  Point  and  Bolten, 
on  the  Western  and  Atlantic  Railroad,  so  as  to  complete  the  survey  of  that 
portion  of  the  river. 

3.  Bog  Island  Harbor  ;  harbor  of  Key  West;  Crystal  River ;  Lagrange 
Bayou,  up  to  Freeport;  Manatee  River,  and  Crooked  River,  Florida. 

4.  Outlet  of  harbor  of  Ship  Island. 

5.  Harbor  at  Biloxi,  Mississippi. 

6.  Harbor  at  Pascagoula,  Mississippi. 

INSPECTION  OF  THE  IMPROVEMENT  AT  THE  SOUTH  PASS  OF  THE  MIS- 
SISSIPPI RIVER. 

Inspecting  officer,  Capt.  W.  H.  Heuer,  Corps  of  Engineers. 

Examinations  and  surveys  to  ascertain  the  depths  of  water  and  width  of 
channel  secured  and  maintained  from  time  to  time  by  James  B,  Eads,  at 
South  Pass,  and  whether  and  to  what  extent,  within  a  distance  of  5  miles 
from  the  present  mouth  of  the  river  at  the  South  Pass,  the  gulf  has  filled 
up  by  deposits  from  the  river  since  the  construction  of  the  Eads  jetties. 
The  inspecting  officer,  in  his  annual  report  dated  J\\\y  18,  1881,  states 
that  there  was,  through  the  jetties,  during  the  entire  fiscal  year,  a  chan- 
nel 30  feet  deep  baring  a  least  width  of  20  feet,  and  that  the  26-foot  deep 
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channel  had  a  least  ^vidth  of  200  feet.  The  least  width  of  this  channel 
at  that  date  was  230  feet. 

Outside  and  beyond  the  jetties  the  least  width  of  the  30  foot-deep 
channel  was  60  feet,  while  the  26-foot  deep  channel  had  a  least  width  of 
210  feet  except  for  a  very  few  days  during  the  year,  when  the  channel 
was  somewhat  narrower. 

Above  the  jetties  and  through  the  Pass  itself  the  least  channel  depth 
was,  at  the  date  of  the  report,  27  feet,  and  its  least  width  160  feet.  A 
channel  26  feet  deep  was  maintained  through  the  Pass  during  the  fiscal 
year. 

At  the  date  of  the  report  there  was  a  channel  from  the  main  river  into 
the  Gulf,  whose  least  depth  was  27  feet  and  least  width  160  feet. 

The  bed  of  the  Pass  has  in  some  places  scoured  and  in  others  filled. 
During  the  year  the  fill  has  exceeded  the  scour  by  about  one-tenth  of  a 
foot  only,  measured  vertically.  From  June,  1875,  to  October,  1880,  in  a 
little  more  than  fiVQ  years,  the  average  depth  of  fill  in  the  Pass  was  2.5 
feet.  As  a  rule  the  filling  has  occurred  most  where  the  Pass  was  widest, 
and  rarely  has  any  filling  occurred  in  the  channel  where  the  depth  was 
less  than  27  feet,  much  of  the  fill  having  lodged  in  the  deeper  pockets 
of  the  Pass. 

The  most  interesting  and  important  facts  developed  in  the  examina- 
tions and  surveys  made  during  the  fiscal  year  relate  to  the  changes  that 
have  occurred  in  the  fan-shaped  area  in,  the  Gulf  of  Mexico  beyond  the 
outer  ends  of  the  jetties  and  extending  out  to  100  feet  depth  of  water. 

From  June  30, 1879,  to  June  30, 1880,  the  separate  surveys  of  this  area 
compared  with  each  other  showed  an  average  scour  during  the  year  of 
0.12  of  a  foot,  an  amount  so  small  as  to  be  practically  nothing;  but  this 
year,  from  June,  1880,  to  June,  1881,  instead  of  a  scour  there  has  been 
an  average  deposit  or  fill  over  this  large  area  (IJ  square  miles)  of  2.38 
feet. 

July  1,  1880,  amount  available $25,156  22* 

Amount  appropriated  by  act  approved  March  3,  1681 10, 000  00 

$35, 156  22 

July  1, 1681,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1, 1880 12,851)  88 

Julyl,  1881,  amount  available 22,296  34 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  Jiine  30, 18S3.     16, 500  00 

(See  Appendix  L.) 

IMPROVE]VrE:NT  OF  HARBOR  AT  NEW  ORLEANS  5  OF  PEARL  RIVER,  MIS- 
SISSIPPI ;  OF  BAYOUS  TECHE  AND  BLACK,  AND  OTHER  WATER-COURSES 
IN  LOUISIANA — CONNECTION  OF  BAYOU  TECHE  WITH  GRAND  LAKE 
AT  CHARENTON. 

OflBcer  in  charge,  Maj.  0.  W.  Howell,  Corps  of  Engineers,  with  Capt 
D.  W.  Lockwood,  Corps  of  Engineers,  under  his  immediate  orders. 

1.  Harbor  at  New  Orleans^  Louisiana. — The  project  for  the  improve- 
ment of  this  harbor  is  that  adopted  by  the  Board  of  Engineers,  con- 
vened at  the  request  of  the  city  authorities  of  New  Orleans  to  consider 
plans  for  the  protection  of  the  harbor  front  from  the  effects  of  caving 
banks  of  the  Mississippi  along  that  front.  (See  Report  of  the  Chief  of 
Engineers,  1878,  vol.  i.  Appendix  J  10.} 

The  amount  expended  to  JuneSO,  1881,  is  $61,524.56,  including  $7,241.16 
paid  city  of  !New  Orleans  for  surveying,  and  has  resulted  in  covering 
47,575.64  square  yards  of  the  slope  of  the  river  b^,  in  harbor  front  of 
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third  district,  or  section  2  of  the  survey  of  the  Board  of  Engineers,, 
mentioned  above. 

The  work  of  protecting  the  banks  of  the  river  ha^s  been  attended  with 
much  difficulty,  owing  to  its  peculiar  character  and  the  many  obstacles 
interposed  by  the  crowded  condition  of  the  harbor,  the  movements  of 
shipping,  &c.  The  officer  in  charge  reports  that  the  work  so  far  has  not 
been  continuous  to  an  extent  sufficient  to  warrant  a  statement  either  for 
or  against  the  success  of  mats,  as  a  sure  means  of  protecting  the  river 
banks  from  caving.  He  thinks  that  definite  information  upon  this  point 
will  be  obtained  from  the  work  in  progress  at  the  Carrollton  Bend,  where 
there  are  no  wharves  or  shipping  to  interfere  with  the  work. 

To  continue  the  work  of  improvement  an  additional  appropriation  of 
$200,000  is  recommended  for  the  fiscal  year  ending  June  30, 1883. 

The  whole  subject  has,  however,  been  recommitted  to  a  Board  of  Engi- 
neers for  consideration,  and  on  the  receipt  of  their  report  it  will  be  sub- 
mitted with  recommendatton  as  to  the  further  prosecution  of  the  work, 
and  the  application  of  the  available  money,  including  the  appropriation 
of  March  3,  1881. 

July  1,  1880,  amount  available |133,088  77 

Amount  appropriated  by  act  approved  March  3, 1881 75, 000  00 

^08,088  77 

July  1,11881,  amount  expended  during  fiscal  year,  exclusive  of 

ontatanding  liabilities  July  1,  1880 9,467  30 

Julyl,  1881,  outstanding  liabilities 146  02 

9,613  ^ 

Julyl,  1881.  amount  available 198,475  45 

Amount  (estimated)  required  for  completion  of  existing  project  • 216, 000  00 

Amount  that  can  be  i»rotitably  expended  in  fiscal  year  ending  June  30, 1883.  200, 000  00 

(See  Appendix  Ml.) 

2.  Pearl  River,  from  Jackson  to  Carthage,  Mississippi — The  original 
project  for  this  improvement  was  adopted  in  1879,  the  object  being  to 
obtain  a  navigable  channel  at  a  5-foot  stage  of  water,  by  removal  of  ob- 
structions to  navigation  in  worst  places.  The  natural  channel  is  much 
obstructed  by  snags,  sunken  logs,  rafts,  standing  trees  in  the  water,  and 
overhanging  trees  on  the  banks,  which  will  have  to  be  removed. 

The  present  project  was  adopted  in  1880,  the  object  being  to  obtain  a 
channel  of  navigable  width  and  5  feet  depth  at  low-water. 

Owing  to  high-water  no  material  i)rogress  has  been  made  beyond  com- 
mencement up  to  the  end  of  the  fiscal  year.  Contracts  are  now  in  force 
for  work  under  the  appropriation  of  March  3, 1879,  ($G,000),  and  that  of 
June  14,  1880  ($7,500). 

Proposals  were  invited  for  continuing  the  work  under  the  appropria- 
tion of  1881,  but  no  bids  received. 

The  additional  amount  required  to  comi)lete  the  work,  beyond  what 
has  already  been  appropriated,  is  $5,000.  The  amount  available  for  con- 
tracts being  but  $2,500,  it  is  proposed  to  await  further  appropriations. 

Julyl,  1880,  amount  available $13,2^6  97 

Amount  appropriated  by  act  approved  March  3,  1881 2, 500  00 

$15,786  97 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1881 202  11 

July  1,  1881,  amount  available 15,584  86 

mount  (estimated)  requirec 
mount  that  can  be  protitabl 

(See  Appendix  M  2.) 
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Amount  (estimated)  required  for  completion  of  existing  project 5, 000  OO 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     5, 000  00 
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3.  Pearl  River  below  Jackson^  Mississippi. — The  present  project  for  this 
improvement  was  adopted  in  1880,  the  object  being  to  obtain  a  channel 
of  navigable  width  and  5  feet  depth  at  low- water. 

The  natural  channel  is  much  obstructed  by  snags,  sunken  logs,  rafts, 
standing  trees  in  the  water,  and  overhanging  trees  on  the  banks,  which 
will  hav0  to  be  removed. 

The  first  appropriation  for  this  work  was  made  by  act  of  June  14, 1880, 
but  work  by  contract  under  it,  owing  to  continued  high- water,  had  been 
but  fairly  commenced  at  the  end  of  the  fiscal  year. 

It  is  proposed  to  apply  the  appropriation  of  March  3,  1881,  and  the 
amount  recommended  for  the  fiscal  year  ending  June  30,  1883,  to  con- 
tinuing the  work  of  improvement  now  under  contract,  and  covering  195 
miles  of  river  down  stream  from  Jackson. 

July  1,  1680,  amount  available $30,000  00 

Amount  appropriated  by  act  approved  March  3, 1881 2.5, 000  00 

$55, 000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 956  87 

Julyl,  1881,  outstanding  liabibties 235  33 

1, 192  20 

Julyl,  1881,  amount  available 53,807  80 

Amount  (estimated)  required  for  completion  of  existing  project 40, 940  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 18b3.     41, 000  QD 

(See  Appendix  M  3.) 

4.  Amite  River,  Louisiana. — The  present  project  for  this  improvement 
was  adopted  in  1880,  the  object  being  to  obtairt  a  channel  of  navigable 
width  and  5  feet  depth  at  low- water,  or  as  near  that  as  practicable  with- 
out dredging. 

The  natural  channel  is  much  obstructed  by  snags,  sunken  logs,  rafts, 
standing  trees  in  the  water,  and  overhanging  trees  on  the  banks,  which 
will  have  to  be  removed. 

The  first  appropriation  for  this  work  was  made  by  act  of  June  14, 1880, 
but  the  work  by  contract  under  it,  owing  to  continued  high -water,  had, 
at  the  end  of  the  fiscal  year,  only  progressed  6J  miles. 

It  is  proposed  to  apply  the  appropriation  of  March  3,  1881,  and  the 
amount  recommended  for  the  fiscal  year  ending  June  30,  1883,  to  con- 
tinuing the  work  of  improvement  now  nnder  contract  and  covering  40 
miles  of  river  up  stream  from  its  junction  with  Bayou  Manchac. 

Julyl,  1880,  amount  available $8,000  00 

Amount  appropriated  by  act  approYed  March  3,  1881 5, 000  00 

J!13,000  00 

July  1, 1881, amount  expended  during  fiscal  year,  exclusiye  of  out<etanding 
liabilities  July  1,  1880 154  » 

July  1,  1881,  amount  available 1!2, 845  73 

Amount  (estimated)  required  for  completion  of  existing  project 10, 760  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  encUng  June  30, 1883 .     10, 800  00 

(See  Appendix  M  4.) 

5.  Vennillion  River,  Louisiaim.^The  present  project  for  this  work  was 
adopted  in  1880,  and  modified  in  1881,  the  object  being  to  obtain  a 
channel  of  navigable  width  and  depth  from  the  railroad  bridge  above 
Vermillionville  to  Vermillion  Bay. 

The  natural  channel  is  at  present  much  obstructed  by  snags,  sunken 
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logs,  and  overhanging  trees,  and  the  mouth  in  Vermillion  Bay  by  a 
mud  bar. 

The  contractor  under  appropriation  of  1880  commenced  work  July, 
1881. 

Bids  for  continuing  the  work  under  appropriation  of  1881  were  opened 
July  30,  and  contract  awarded. 

Jnly  1,  1880,  amount  available $5,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 4, 900  00 

19,900  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 ;.: 113  54 

July  1,  1881,  amount  available 9,786  46 

(See  Appendix  M  5.) 

6.  Tangipahoa  River j  Louisiana. — The  present  project  for  this  improve- 
ment was  adopted  in  1880,  the  object  being  to  obtain  a  channel  of  nav- 
igable width  and  5  feet  depth  at  low- water,  or  as  near  that  as  practica- 
ble without  dredging. 

The  natural  channel  is  much  obstructed  by  snags,  sunken  logs,  rafts, 
standing  trees  in  the  water,  and  overhanging  trees  on  the  banks,  which 
will  have  to  be  removed. 

The  first  appropriation  for  this  work  was  made  by  act  of  June  14, 1880, 
but  the  work  by  contract  under  it,^  owing  to  continued  high-water,  had, 
at  the  end  of  the  fiscal  year,  only  progressed  6J  miles. 

It  is  proposed  to  apply  the  appropriation  of  March  3, 1881,  and  the 
amount  recommended  for  the  fiscal  year  ending  June  30, 1883,  to  con- 
tinuing the  work  of  improvement  now  under  contract  and  covering  34 
miles  of  the  river  from  its  mouth  up. 

July  1,  1880,  amount  available $5,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 2, 000  00 

$7,000  00 

Julv  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

Uabilities  July  1,  1880 156  09 

July  1, 1881,  amount  available 6,843  91 

Amount  (estimated)  required  for  completion  of  existing  project 3, 700  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    3, 700  00 

(See  Appendix  M  6.) 

7.  Tchefuncte  River,  Louisiana. — The  present  project  for  this  work 
was  adopted  in  1881,  the  object  being  to  obtain  a  channel  of  navigable 
width  and  depth  from  the  Old  Landing  to  Covington. 

The  natural  channel  is  much  obstructed  by  snags  and  overhanging 
trees. 

Bids  for  this  work  under  the  appropriation  of  1881  were  opened  July 
30  and  contract  awarded. 

To  complete  the  wor^  under  existing  project  an  additional  appropri- 
ation of  $3,960  is  recommended  for  fiscal  year  ending  June  30, 1883. 

Amount  appropriated  by  act  approved  March  3,  1881 $1,500  00 

Julyl,  1881,  amount  available 1,500  00 

Amount  (estimated)  required  for  completion  of  existing  project 3, 960  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30,  1883.    4, 000  00 

(See  Appendix  M  7.) 

8.  Tickfaw  River^  Louisiana. — ^The  present  project  for  this  work  was 
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adopted  in  1881,  the  object  being  to  obtain  a  channel  of  navigable  width 
and  depth  for  a  distance  of  26  miles  up  stream  from  its  .mouth. 

The  natural  channel  is  much  obstructed  by  snags  and  overhanging 
trees. 

Bids  for  the  work  under  the  appropriation  of  1881  were  opened  July 
30^881,  and  a  contract  awarded. 

The  appropriation  asked  for  is  to  complete  the  work  under  the  present 
project. 

Amount  appropriated  by  act  approved  March  3,  1881 j52, 000  00 

July  1,  1881,  amount  available 2,000  00 

Amount  (estimated)  required  for  completion  of  existing  project 8, 230  00 

Amount  that  can  be  profitably  expenaed  in  fiscal  year  ending  June  30, 1883.    8, 200  00 

(See  Appendix  M  8.) 

9.  Bayou  Teche^  from  Saint  Martinsville  to  Port  Barre,  Louisiana. — ^The 
present  project  for  this  work  was  adopted  in  1880  and  modified  in  1881^ 
its  object  being  to  secure  low- water  navigation  of  the  bayou. 

The  natural  channel  was  obstructed  by  snags,  sunken  logs,  and  over- 
hanging trees. 

The  amount  expended  to  date  is  $5,867.34,  and  has  resulted  in  clear- 
ing  the  bayou  of  obstructions  from  Saint  Martinsville  to  Leonville. 

To  carry  low-water  navigJition  to  the  latter  place  will  require  three 
dams  and  locks,  and  the  amount  appropriated  March  3, 1881,  together 
with  the  amount  recommended  for  the  fiscal  year  ending  June  30, 1883, 
is  deemed  sufficient  to  complete  the  work  under  this  project. 

July  1,  1880,  amount  available $6,000  00 

Amount  appropriated  by  act  approved  March  3, 1881 20, 000  00 

«S6,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 164  84 

July  1,  1881,  outstanding  liabilities 5,702  50 

5,867  34 

July  1,  1881,  amount  available 20,132  66 

Amount  (estimated)  required  for  completion  of  existing  project 30, 600  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     30, 700  00 

(See  Appendix  M  9.) 

10.  Connection  of  Bayou  Teche  with  Orand  Lake  at  Charentonj  Louisi- 
ana.— To  continue  the  work,  an  appropriation  of  $50,000  is  asked  for 
fiscal  year  ending  June  30, 1883,  which  is  to  be  applied  to  completing 
the  trunk  of  the  canal  and  building  the  lock  near  the  Teche. 

The  appropriation  of  (25,000  of  March  3, 1881,  for  this  work  was  based 
upon  an  examination  provided  for  by  joint  resolution  of  Congress  of  June 
18, 1879.  The  plan  of  improvement  adopted  is  the  construction  of  a  canal 
to  connect  the  two  waters,  about  6,594  feet  in  length,  50  feet  wide  at 
bottom,  slope  1  on  2,  and  navigable  depth,  at  mean  low-tide  of  ordinary 
low-water,  of  5  to  G  feet,  and  one  lock  with  double  gates.  The  approxi- 
mate estimate  of  cost  is  $73,196. 

It  is  proposed  to  apply  the  appropriation  of  March  3, 1881,  to  securing 
the  land  needed  for  the  canal,  and  to  so  much  of  the  excavation  and 
embankment  of  its  trunk  as  the  funds  will  admit. 

Amount  appropriated  by  act  approved  March  3,  1881 $25,000  00 

Juiy  1,  18^1,  amount  available 25,000  00 

Amount  (estimated)  require<l  for  completion  of  existing  jiroject 50, 000  00 

Amount  that  can  be  profitably  expended  in  tiscal  year  ending  June  30, 188iJ.     50, 000  00 

(See  Appendix  M  10.) 
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11.  Bayou  Bla<ik^  Louisiana. — The  appropriation  of  March  3, 1881,  is 
the  first  made  for  this  work.  No  project  for  its  application  has  as  yet 
been  decided  upon,  on  account  of  the  examination  provided  for  in  act 
of  Jmie  14, 1880,  not  having  been  completed  until  near  the  close  of  the 
fiscal  year.  The  approximate  estimate  for  this  improvement  resufting 
from  this  examination  is  $47,520. 

To  clear  the  bayou  so  as  to  afford  a  navigable  channel  for  commercial 
purposes,  dredging  will  have  to  be  resorted  to  for  a  distance  of  about 
25  miles  above  Tigerville  5  overhanging  trees  will  also  have  to  be  re- 
moved. 

The  officer  in  charge  recommends  that  the  balance  of  the  above  esti- 
mate ($37,520)  be  appropriated  for  the  fiscal  year  ending  June  30, 1883, 
for  completing  the  work. 

Amount  appropriated  by  act  approved  March  3,  1881 |10, 000  00 

July  1, 1881,  amount  available 10,000  00 

Amount  (estimated)  recjuired  for  completion  of  existiag  project 37,520  00 

Amount  that  can  be  proti tably  expended  in  fiscal  year  ending  J  une  30, 1883 .    37, 500  00 

(See  Appendix  M  11.) 

12.  Bayou  CourtableaUy  from  Port  Bdrre  to  Atchafalaya,  Louisiana, — 
The  present  project  for  the  improvement  of  this  bayou  was  adopted  in 
1881,  it«  object  being  to  insure  low- water  navigation,  Ist  between  the 
Courtableau  and  the  Atchafalaya  hj  the  cutting  out  of  Little  Devil 
Bar ;  and  2d,  up  the  Courtableau  by  a  dam  and  lock  at  the  proper  point. 

The  Courta,bleau  at  low- water  is  mijch  obstructed  near  its  mouth  in 
the  Atchafalaya  by  a  sand-bar  that  forms  during  high-water,  frequently 
cutting  off  all  communication  between  the  two  streams,  and  it  is  pro- 
posed to  remove  this  by  closing  the  principal  run-out  bayous  in  the 
Courtableau,  and  thus  force  all  its  water  out  through  its  mouth. 

The  original  estimate  for  closing  the  bayous  was  $20,000;  and  for  re- 
moving snags  and  constructing  one  lock  and  dam,  and  contingencies, 
$19,490,  in  all,  $39,490,  of  which  $15,000  have  been  appropriated.  An 
additional  appropriation  of  $25,000  is  recommended  to  complete  the 
work  as  projected. 

July  1,  1880,  amount  available $7,500  00 

Amount  appropriated  by  act  approved  March  3, 1881 7, 500  00 

$15,000  00 

July  1, 1-^81,  amount  expended  during  fiscal  year,  exclusive  of  outstand- 
ing liabUities  July  1,  1880 1,218  61 

July  1,  1881,  amount  avaUable 13,781  39 

Amount  (estimated)  required  for  completion  of  existing  project 25,  OOO  00 

AuioQut  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    25, 000  00 

(See  Appendix  M  12.) 

13.  Bayou  Terrebonne^  Louisiana. — ^The  present  project  for  the  im- 
provement of  this  bayou  was  adopted  in  1880,  the  object  being  to  obtain 
a  channel  of  navigable  width  and  4  feet  depth  at  low- water  from  Houma 
down.  The  natural  channel  at  low- water  is  very  narrow  and  much  ob-, 
stmcted  by  shoals  and  sunken  logs. 

The  amount  expended  to  June  30, 1881,  is  $9,042.14,  and  has  resulted 
in  securing  a  channel  38  to  40  feet  wide,  with  a  depth  of  not  less  than 
4  feet  at  low- water  for  7 J  miles,  leaving  16  miles  yet  to  be  improved  to 
reach  Houma. 

The  appropriation  of  $16,000,  asked  for,  is  to  be  applied  in  extending 
the  dredged  channel  to  Houma, and  in  making  "turn  arounds"  at  suita- 
ble points  where  needed. 
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July  1, 1880,  amount  available $10,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 8, 800  00 

118,800  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 6,735  03 

Julyf,  1881,  outstanding  liabilities 2,307  11 

9,042  14 

July  1,  1881,  amount  available 9,757  86 

Amount  (estimated)  required  for  completion  of  existing  project 15, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .     15, 000  GO 

(See  Appendix  M  13.) 

14.  Bayou  Lafourche^  Louisiana, — The  present  project  for  the  improve- 
ment of  this  bayou  was  adopted  in  1879,  the  object  being  to  afford  low- 
water  navigation  of  the  lower  bayou  by  removal  of  all  obstructions,  such 
as  snags,  wrecks,  and  raft-heaps,  with  which  the  natural  channel  was  much 
obstructed  from  Donaldsonvllle  down. 

The  amount  expended  to  June  30, 1881,  is  $16,223.23,  and  has  resulted 
in  clearing  the  bayou  to  a  point  8  miles  below  Lockport. 

Ko  appropriation  is  asked  for  fiscal  year  ending  June  30, 1883,  as  the 
balance  on  hand  is  sufficient  to  carry  out  the  present  project. 

July  1,  1880,  amount  available |13,005  17 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  ol 

outstanding  liabilities  July  1,  1880 |4,160  90 

July  1,  1881,  outstanding  liabilities 67  50 

4,228  40 

July  1,  1881,  amount  available 8,776  77 

(See  Appendix  M  14.) 

15.  Calcameu  River ^  from  Phillips^  Bluff  to  its  mouth. — The  present 
I)roject  for  this  work  was  adopted  in  1881,  the  object  being  to  obtain  a 
channel  of  navigable  width  and  depth  from  Phillips'  Bluff  to  the  mouth 
of  the  river.  The  natural  channel  is  much  obstructed  by  snags,  sunken 
logs,  and  overhanging  trees. 

Bids  for  this  work  were  opened  July  30,  but,  the  only  bid  received 
being  informal,  no  contract  was  awarded. 

The  amount  available  for  this  work  not  being  sufficient  to  warrant 
the  purchase  of  the  plant  necessary  for  the  commencement  of  the  work 
with  hired  labor,  it  became  necessary  to  await  further  appropriations, 
and  $7,080  is  asked  for  the  fiscal  year  ending  June  30, 1883,  for  the  com- 
pletiou  of  the  plan  adopted. 

Amount  appropriated  by  act  approved  March  3, 1881 $3, 000  00 

July  1,  1881,  amount  available 3,000  00 

Amount  (estiAiated)  required  for  completion  of  existing  proje(;t 7, 080  00 

Amount  that  can  be  profatably  expended  in  fiscal  year  ending  June  30, 1883 .  -     7, 000  0« > 

(See  Appendix  M  15.) 

16..  Calcasieu  Pass^  Louisiana. — ^The  present  project  for  this  work  was 
adopted  in  1881,  being  a  modification  of  the  one  adopted  in  1872,  the 
object  being  to  obtain  a  channel  of  navigable  width  and  depth  across 
the  flat  at  the  foot  of  Calcasieu  Lake. 

The  cut  dredged  in  1873  and  1874  has  filled  up  considerably,  and  it  is 
proposed  to  open  and  extend  it. 

The  work  was  advertised  for  contract,  and  bids  opened  July  30  and  a 
contract  awarded. 

Amount  appropriated  by  act  approved  March  3,  1881 |12,  OOO  00 

July  1,  1881,  amount  available 12,000  0*1 

Amount  (e8timat4Ml)  required  for  completion  of  existing  project 3,  OOO  00 

Amount  that  can  be  proiitably  expended  in  fiscal  year  ending  June  30, 1883 . .     3,  OOO  00 

(See  Appendix  M  16.) 
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EXAMINATIONS  AND   SURVEYS  FOR  IMPROVEMENT. 

To  comply  with  provisions  of  the  river  and  harbor  act  of  June  14, 
1880,  Major  Howell  was  charged  with  and  has  completed  the  following: 

1.  Blacic  Bayou^  Louisiana.    (See  Appendix  M  11.) 

2.  Gaioa^^u  River ^  Louisiana^  printed  in  House  Ex.  Doc.  No.  46,  Forty- 
sixth  Congress,  third  session.    (See  also  Appendix  M  15.) 

3.  Bayou  Andre^  Louisiana.    (See  Appendix  M  17.) 

4.  Litttle  LaTcCj  Louisiana.    (See  Appendix  M  18.) 

5.  Barataria  Bay.  from  N^ew  Orleans  to  Ghrand  Pass.  (See  Appendix 
M  18.) 

And  to  comply  with  provisions  of  the  river  and  harbor  act  of  March 
3, 1879,  he  was  charged  with  and  is  still  engaged  upon — 

Survey  and  estimate  for  a  breaJcwater  to  be  constructed  from  a  point  at 
or  near  the  new  canal  outlet  near  yew  Orleuntfj  Louisiana^  to  the  Pontchar- 
train  Railroad  wharf  said  hreaJcwatbr  to  he  so  constructed  as  to  serve  as  a 
harbor  of  refuge  for  all  vessels. 

And,  also  to  comply  with  provisions  of  the  river  and  harbor  act  of 
June  14,  1880,  he  is  charged  with  and  is  now  engaged  upon  the  follow- 
ing, the  results  of  which,  as  well  as  those  of  the  above,  will  b6  duly  sub- 
mitted when  received : 

1.  Atchafalaya  River ^  Louisiana, 

2.  Bogus  Chitto  River j  Louisiana. 

3.  Bogue  Falia,  Louisiana. 

4.  West  Pearl  River ,  Louisiana. 

5.  Pass  Manchac  and  Bayou  Manchac,  Louisiana^  from  its  mouth  to  the 
Mississippi  River. 

0.  Bayou  Plaqueminey  Louisiana. 
7.  Grand  Gaillou  Bayou. 

6.  Little  Gaillou  BayoUj  Louisiana. 

9.  Bayou  Fusilier j  Louisiana. 

10.  Grand  Ldke^  Louisiana. 

I3IPR0VE:MENT  of  SABINE  PASS  AND  BLUB  BUCK  BAE,   AND  OF    THE 
SABnnS  AND  NECHES  RIVERS,  TEXAS. 

Officer  in  charge,  Capt.  C.  E.  L.  B.  Davis,  Corps  of  Engineers,  since 
June  10, 1881. 

1.  Sabine  Pass  and  Blue  Buck  Bar,  Texas  (in  charge  of  Maj.  C.  W. 
Howell,  Corps  of  Engineers,  to  June  10, 1881). 

Originally  there  was  a  channel  of  but  0  or  7  feet  at  Sabine  Pass. 

The  project  for  improvement,  adopted  in  1875  and  modified  in  1877, 
had  for  its  object  the  obtaining  of  a  channel  of  sufficient  width  for  pur- 
poses of  navigation,  and  at  least  12  feet  in  depth. 

The  amount  expended  up  to  June  30,  1881,  $153,023.88,  has  resulted 
in  securing  a  12-foot  channel  from  the  gulf  to  Sabine  Harbor,  which, 
owing  to  the  soft  material  of  the  bottom  and  the  short  distance  on  the 
bar  where  less  than  15  feet  is  found,  would  admit  of  the  entrance  of 
steam  vessels  drawing  somewhat  more  than  the  depth  of  the  channel. 

During  the  fiscal  year  the  sum  of  $41,837  was  expended  in  the  effort 
to  procure  and  maintain  a  channel  of  greater  depth  than  12  feet.  The 
work,  however,  was  very  difficult,  owing  to  the  loss  of  time  incurred  by 
unfavorable  weather  and  the  delays  arising  from  the  length  of  time  re- 
quired for  repairs  of  machinery  and  the  procurement  of  the  requisite 
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fuel  for  working  it.  The  locality  is  much  exposed  and  isolated,  the  near- 
est port  of  supply  being  New  Orleans. 

The  material  forming  the  bottom  of  the  channel  is  very  soft,  and  con- 
stant dredging  it?  required  to  prevent  its  filling  up.  Measures  for  the 
preservation  of  the  channel  are  under  consideration;  among  others,  the 
construction  of  jetties  with  a  view  to  contracting  the  width  of  the  en- 
trance and  thus  increasing  the  scour,  &c. 

The  estimated  amount  for  the  entii'e  and  permanent  completion  of 
this  work  of  improvement  has  not  been  accurately  determined  as  yet. 

July  1,1880,  amount  available |64,775  14 

Amount  appropriated  by  act  approved  March  3,  1881 150,000  00 

$214,775  14 

July  1,  1881,  amount  expended  during  fiscal  vear,  exclusive 

of  outstanding  liabilities  July  1, 1880 41, 837  09 

July  1,  1881,  outstanding  liabilities 12,961  93 

54,799  02 

July  1,  1881,  amount  available '. 159,976  15 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  250, 000  00 

(See  Appendix  N  1.) 

2.  Sahine  River^  Texas  (in  'charge  of  Maj.  S.  M.  Mansfield,  Corps  of 
Engineers,  to  June  16,  1881)/ 

Prior  to  improvement,  the  mouth  of  the  river  was  barred  to  3J  feet 
depth.  The  original  project  for  improvement  (1871,  modified  in  1873) 
was  to  deepen  the  main  outlet  of  the  river,  so  as  to  admit  the  entrance 
of  vessels  drawing  5  feet,  and  to  accommodate  the  commerce  of  the  re- 
gion through  which  the  river  runs. 

The  amount  expended  to  June  30,  1880,  was  $44,982.13,  and  resulted 
in  opening  the  river  to  navigation  from  Sabine  Lake  to  Orange,  Tex. 

The  amount  expended  during  the  year  ending  June  30,  1881,  was 
$82.03,  for  contingencies. 

The  unappropriated  balance  of  the  original  estimate,  $14,000,  can  be 
profitably  expended  in  the  year  ending  June  30, 1883,  in  continuing 
improvements,  viz,  deex)ening  and  widening  the  channel  at  the  mouth, 
and  removing  obstructions  to  navigation  in  the  river  above. 

The  estimated  amount  required  for  the  completion  of  the  work  of  im- 
provement, in  accordance  with  adopted  project,  is  $14,000.  The  work 
is,  however,  of  a  character  not  susceptible  of  permanent  completion. 

July  1,  1880,  amount  available $11,017  87 

Amount  appropriated  by  act  approved  March  3,  1881 7, 000  00 

$18, 017  87 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstand- 
ing liabilities  July  1,  1880 82  03 

July  1,  1881,amoun*t  available $17,935  84 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .     14, 000  00 
(See  Major  Mansfield's  annual  report,  Appendix  O  1.) 

3.  Neches  Eivery  Texas  (in  charge  of  Maj.  S.  M.  Mansfield,  Corps  of 
Engineers,  to  June  16, 1881). 

Before  improvement,  the  depth  across  the  bar  at  the  mouth  of  the 
river  was  2  J  feet. 

The  project  of  1873  was  adopted  with  a  view  to  opening  up  the  river 
to  navigation,  and  to  increase  the  depth  across  the  bar  at  the  month  of 
the  river  to  5  feet. 
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To  June  30, 1880,  there  had  been  expended  $12,892.70,  which  resulted 
in  temporarily  securing  a  channel  across  the  bar  of  5  feet  in  depth  at 
mean  low-tide. 

The  amount  expended  during  the  year  ending  June  30, 1881,  was 
$99.74,  for  contingencies. 

The  unappropriated  balance  of  the  original  estimate,  $18,318,  can  be 
profitably  expended  in  the  year  ending  June  30, 1883,  in  continuing  im- 
provements, viz,  removing  snags,  overhanging  trees,  &c.,  and  in  dredg- 
ing channel  at  the  mouth  of  the  river. 

The  estimated  amount  required  for  the  completion  of  the  work  of  im- 
provement, in  accordance  with  the  approved  and  adopts  project,  is 
$18,318.05. 

The  work  is  not  susceptible  of  permanent  completion,  therefore  esti- 
mates will  vary  from  time  to  time  as  the  improvement  progresses. 

July  1,  1880,  amount  available ^5,107  30 

Amount  appropriated  by  act  approved  March  3, 1861 3, 000  00 

$8, 107  30 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstand- 
ing liabilities  July  1,  1880 99  74 

July  1,  1881,  amount  available 8,007  56 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .     18, 300  00 
(See  Major  Mansfield's  annual  report.  Appendix  O  2.) 

EXAMINATIONS  AND  SURVEYS  FOB  IMPEOVEMENT. 

To  comply  with  the  provisions  of  the  river  and  harbor  act  of  March  3, 
1881,  Captain  Davis  has  been  charged  with,  and  is  now  engaged  upon, 
the  following,  the  results  of  which  will  be  duly  submitted  when  received : 

1.  Sabine  Pas8,  Texas j  through  Sabine  LaJce  and  River ,  to  Orange  and 
Sabine  Lalce^  and  the  Neches  to  Beaumont^  to  ascertain  the  coat  and  prac- 
iicability  of  a  deep-water  channel  from  Sabine  Pass  to  Orange  and  Beau- 
mont. 

IMPROVEMENT  OF  RIVERS  AND    HARBORS  IN  THE  STATE  OF    TEXAS. 

Officer  in  charge,  Maj.  S.  M.  Mansfield,  Corps  of  Engineers,  having 
under  his  immediate  orders  Capt.  C.  E.  L.  B.  Davis,  Corps  of  Engineers, 
until  June  13, 1881. 

1.  Entrance  to  Oalveston  Harbor^  Texas. — ^The  work  of  improvement 
projected  in  1874  has  had  for  its  object  the  deepening  of  the  inner  and 
outer  bars,  by  contracting  the  outflowing  current  upon  a  less  extent  of 
bar,  to  thereby  effect  its  removal  and  prevent  for  some  time  to  come  its 
reformation. 

The  amount  expended  to  June  30, 1880,  $618,413.75,  has  resulted  in 
obtaining  and  maintaining  a  good  channel  of  20  feet  over  the  inner  bar 
where  there  was  but  about  11  feet,  and  the  partial  construction  of  the 
outer-bar  jetties. 

During  the  year  ending  June  30, 1881,  there  was  expended  $194,776.84 
in  constructing  the  south  jetty. 

The  unappropriated  balance  of  approved  estimate  is  $1,400,813,  of 
which  amount  $500,000  can  be  profitably  expended  in  the  fiscal  year 
onding  June  30, 1883,  in  constructing  south  jetty. 
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July  1,  1880,  amount  available $209,568  29 

Amount  appropriated  by  act  approved  March  3,  1881 250,000  00 

$459,568  29 

July  1,  1881,  amount  expended  duriug  fiscal  year,  exclusive 

of  outstanding  liabilities  July  1 ,  le80 1 184, 776  84 

July  1,  1881,  outstanding  liabilities 10,000  00 

194,776  84 

July  1,  1881,  amount  available 264,791  45 

Amount  (estimated)  required  for  completion  of  existing  project 1, 400, 813  UO 

Amount  that  can  be  profitably  expended  ia  fiscal  year  ending  June  30, 
1883 500,000  00 

(See  Appendix  O  3.) 

2.  Ship-ch4innelin  Galveston  Bay^  Texas. — ^The  natural  channel  through 
the  bay  had  a  depth  of  not  more  than  7  feet  at  the  shoalest  place. 

The  adopted  project  for  the  improvement  (1871,  modified  in  1877)  had 
for  its  object  the  deepening  and  widening  or  the  channel  firom  the  head 
of  Bolivar  Channel  to  the  cut  through  Morgan's  Point,  to  afford  a  chan- 
nel 100  feet  wide  at  bottom  and  12  feet  deep  at  mean  low-tide. 

The  amount  expended  to  June  30, 1880,  was  $176,886.39,  by  which 
has  been  secured  a  navigable  channel  firom  the  Gulf  to  the  upper  bay^  . 
with  a  depth  of  not  less  than  9  leet. 

During  the  year  ending  June  30, 1881,  there  was  expended  $1,834.87, 
for  contingencies. 

The  unappropriated  balance  of  the  oringinal  and  modified  estimate, 
viz,  $04,326.42,  can  be  profitably  expended  in  the  year  ending  June  30^ 
1883,  in  continuing  operations,  completing  the  channel  requii^.  This 
amount,  $94,326.42,  is  considered  sufficient  o  make  the  complete  and 
entire  improvement  projected,  at  least  for  the  next  few  years.  The  work 
cannot  be  considered  of  an  entirely  permanent  character. 

July  1,  1880,. amount  available $155,313  61 

Amount  appropriated  by  act  approved  March  3,  1881 50, 000  00 

$205,313  61 

July  1.  1881,  amount  expended  during  fiscal  year,  exclutuve  of  outstand- 
ing liabilitieB  July  1,  1880 1,834  87 

July  1,  1881,  amount  avaUable 203,478  74 

Amount  (estimated)  required  for  completion  of  existing  project 94, 326  42 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  J  une  30, 1883 .      95, 000  UO 

(See  Appendix  O  4.) 

3*  Trinity  River y  Texas. — ^The  natural  channel  at  the  mouth  of  the  river 
was  shoal--4J  feet — and  extremely  narrow  across  the  bar. 

The  project  (adopted  in  1871  and  modified  in  1873)  had  for  its  object 
the  opening  of  the  river  to  navigation  so  as  to  admit  the  entrance  of 
vessels  drawing  5  feet. 

The  amount  expended  to  June  30, 1880,  was  $6,196,  and  resulted  in 
temx)orarily  deepening  the  channel  across  the  bar  at  the  mouth. 

The  amount  expended  during  the  year  ending  June  30,  1881,  was 
$5,734.44,  by  which  was  gained  a  dredged  channel  of  not  less  than  oj 
feet  depth,  averaging  110  feet  in  width,  and  in  length  across  the  bar 
4,800  feet. 

Twenty-six  thousand  five  hundred  and  forty-one  dollars  can  be  profit- 
ably expended  in*  the  year' ending  June  30, 1883,  in  continuing  opera- 
tions— dredging,  removing  snags,  &c.,  as  may  be  deemed  necessary. 

The  estimated  amount  required  for  the  entire  and  permanent  comple- 
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tion  of  the  work  of  improvement  in  accordance  with  the  approved  and 
adopted  project  is  $26,541. 

This  work  not  being  susceptible  of  permanent  completion,  the  esti- 
mate for  continuing  operations  is  indeterminate. 

July  1,  1880,  amount  available $10,304  00 

Amount  appropriated  by  act  approved  March  3,  1881 10, 000  00 

$20, 304  00 

July  1,  1861,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 5,734  44 

July  1,  1881,  amount  available 14,569  56 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    26, 000  00 
(See  Appendix  O  6.) 

4.  Buffalo  Bayou,  Texa^. — From  the  report  of  examination  of  this  tide- 
water stream,  made  in  compliance  with  requirements  of  the  river  and 
harbor  act  of  June  14, 1880,  it  is  shown  that  the  original  channel-way^ 
below  Houston,  is  navigable  for  vessejs  drawing  6  feet  of  water. 

The  adopted  project  is  simply  to  increase  the  depth  and  width  of  this 
channel,  and  to  open  it  up  for  commercial  purposes. 

The  estimate  is  for  a  channel  12  feet  deep  and  100  feet  wide,  to  be  made 
by  dredging,  the  channel  as  it  is  develoi)ed,  to  be  protected  at  points  by 
sheet-piling,  and  the  banks  to  be  relieved  of  all  overhanging  trees,  &c.,^ 
tending  to  form  obstructions  to  navigation. 

The  first  work  upon  this  improvement  will  be  done  under  contract^  to 
commence  in  September,  1881,  and  will  consist  of  dredging  and  removing 
obstructions  to  navigation. 

One  hundred  thousand  dollars  can  be  profitably  expended  in  the  fiscal 
year  ending  June  30, 1883,  and  with  this  amount  it  is  expected  to  mate- 
rially deepen  and  enlarge  the  present  natural  channel  and  aid  commerce. 

The  estimated  amount  for  the  entire  and  permanent  completion  of  this 
work  of  improvement  is  $385,299.75,  of  which  sum  $25,000  is  now  avail- 
able. 

Amount  appropriated  by  act  approved  March  3,  1881 $25, 000  OO 

July  1,  1881,  amount  available 25,000  00 

Amount  (estimated)  required  for  completion  of  existing  project 360, 299  75 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  100, 000  00 

(See  Appendix  O  6.) 

5.  Channel  over, bar  at  mouth  of  Brazos  River ^  Texas. — The  natural 
channel  across  the  bar  affords  a  depth  of  not  over  8  feet,  and  is  subject 
to  constant  changes,  due  to  winds,  tide,  and  stages  of  water  in  the 
river. 

The  project  for  the  improvement  (adopted  in  1880)  has  for  its  object 
the  maintenance  of  a  good  navigable  channel  across  the  bar. 

The  amount  expended  up  to  the  close  of  the  fiscal  year  ending  June 
30, 1881,  $16,205.26,  has  been  applied  to  constnicting  the  north  channel 
jetty.  No  appreciable  effect  can  be  had  until  the  jetty  is  further  ad- 
vanced into  the  Gulf  and  raised,  when  it  is  expected  that  the  river  dis- 
charge will  be  concentrated  directly  on  the  bar  with  increased  velocity 
of  current  and  consequent  erosion  of  a  deeper  channel. 

One  hundred  thousand  dollars  can  be  profitably  expended  in  the  year 
ending  June  30, 1883,  in  building  the  jetties  designed. 

The  estimated  amount  required  for  the  entire  and  permanent  comple- 
tion of  the  work  of  improvement  in  accordance  with  the  approved  and 
adopted  project  is  $442,890.40. 
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July  1,  1880,  amount  available $40,000  00 

Amount  appropriated  by  act  approved  March  3, 1881 40, 000  00 

$80,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  ezcluBive  of 

outstanding  liabilities  July  1,  1880 16,205  26 

July  1,  1881,  outstanding  liabilities ,..     20,794  74 

37,000  OO 

July  1,  1881,  amount  available 43,000  00 

Amount  (estimated)  required  for  completion  of  existing  project 442,890  40 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  100, 000  00 

(See  Appendix  O  7.) 

6.  Pass  Cavallo  Inlet  to  Matagorda  Bay^  Texas. — The  natural  channel 
has  a  depth  of  water  across  the  bar  of  between  8  and  9  feet. 

The  present  project  (adopted  in  1879)  has  for  its  x)bject  the  obtaining 
of  a  12-foot  channel  across  the  bar,  and  to  protect  the  head  of  Matagorda 
Island  from  abrasion. 

The  amount  expended  to  June  30, 1880,  $2,868.20,  was  applied  to  sur- 
veys and  contingencies. 

The  amount  expended  during  the  year  ending  June  30, 1881,  $29,453.41, 
has  been  applied  to  the  construction  of  a  south  channel  jetty.  The  jetty 
has  not  yet  assumed  the  proper  proportions  for  advantageous  effect  upon 
the  bar. 

Two  hundred  thousand  dollars  can  be  profitably  expended  during  the 
year  ending  June  30,  1883,  in  continuing  work  on  the  south  channel 
jetty  in  conformity  with  the  approved  project. 

The  estimated  amount  required  for  the  entire  and  permanent  comple- 
tion of  the  work  of  improvement  in  accordance  with  the  approved  and 
adopted  ^project  is  $859,180. 

July  1,  1880,  amount  available $117,131  80 

Amount  appropriated  by  act  approved  March  3,  1881 (50, 000  00 

$177, 131  80 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  Jul v  1,  1880  . . : 29, 453  41 

July  1,  1881,  outstanding  liabilities 87,678  39 

117, 131  80 

July  1,  1881,  amount  available.., 60,000  00 

Amount  (estimated)  required  for  completion  of  existing  project 859, 180  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .     200, 000  00 

(See  Appendix  O  8.) 

7.  AraTisas  Pass  and  Bay,  up  to  BocJcport  and  Corpus  Christi,  Texas. — 
The  channel  across  the  bar  maintained  by  natural  causes  is  7  to  8  feet 
in  depth. 

The  project  (adopted  in  1879)  has  for  its  object  the  maintainence  of  a 
12-foot  (at  mean  low-water)  channed  over  the  bar,  and  the  protection  of 
the  head  of  Mustang  Island  up  to  and  beyond  Turtle  Cove. 

The  amount  expended  to  June  30, 1880,  was  $7,694.99,  and  was  applied 
to  surveys,  contingencies,  and  the  purchase  of  necessary  plant,  build- 
ings, &c.,  to  enter  upon  the  work  of  improvement  adopted. 

The  amount  expended  during  the  year  ending  June  30,  1881, 
$92,305.01,  has  been  applied  to  the  building  of  a  number  of  groin-jetties 
for  the  protection  of  the  head  of  Mustang  Island  up  to  and  beyond 
Turtle  Gove,  in  conjunction  with  a  mattress  and  stone  breakwater  along 
the  channel  face  of  Mustang  Island,  and  also  the  constniction  of  the 
south  channel  jetty.  These  works,  together  with  a  number  of  sand- 
fences  erected  on  Saint  Joseph  and  Mustang  islands,  have  had  an  ap- 
preciable effect  upon  the  channel  over  the  bar. 
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Two  hundred  thoasand  dollars  can  be  profitably  expended  in  the 
fiscal  year  ending  June  30, 1883,  in  continuing  work  upon  the  south 
channel  jetty. 

One  million  twenty  thousand  seven  hundred  and  twenty-two  dollars 
and  fifteen  cents  is  the  estimated  amount  required  for  the  entire  and 
permanent  completion  of  the  work  of  improvement  in  accordance  with 
the  approved  and  adopted  project. 

July  1,  1880,  amount  available , $92,305  01 

Amount  appropriated  by  act  approved  March  3,  1881 80, 000  00 

$172,305  01 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabiUties  July  1,  1880 88, 693  55 

July  1,  1881,  outstanding  liabilities 3,611  46 

92,305  01 

July  1,1881,  amount  available - 80  000  00 

Amount  (estimated)  required  for  completion  of  existing  project 1, 020, 722  15 

Amount  that  can  be  profitably  expe  nded  in  fiscal  year  ending  June  30, 1883 .      200, 000  00 

(See  Appendix  O  9.) 

8.  Harbor  at  Brazos  Santia^o^  Texas. — ^The  depth  of  water  across  the 
bar  at  the  entrance  is  maintained  by  natural  causes  at  not  over  7^  feet 
at  high-tide. 

The  project  now  under  consideration  has  for  its  object  the  deei)ening 
of  the  channel  across  the  bar,  and  the  maintenance  of  a  suitable  harbor 
inside  the  x)ass. 

There  is  availabje  for  the  work  $100,000,  and  the  amount  required 
for  expenditure  in  the  fiscal  yearending  JuneSO,  1883,  is  $200,000.  With 
these  amounts  combined,  the  work  on  jetties  can  be  profitably  pushed 
during  the  next  fiscal  year  and  during  tlie  fiscal  year  ending  June  30, 
1883. 

The  estimated  amount  required  for  the  entire  and  permanent  comple- 
tion of  this  work  is  $578,084.50. 

Julyl,  1880,  amount  available $25,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 75, 000  00 

: $100, 000  00 

Julyl,  1881,  amount  available 100,000  00 

Amount  (estimated)  required  for  completion  of  existing  project 578, 084  50 

Amaunt  that  can  be  profitably  expended  in  fiscal  year  ending  June  30,  l^:i .    200, 000  00 

(See  Appendix  O  10.) 

9.  Protection  of  river-hank  at  Fort  Brown,  Texas. — This  work  is  de- 
signed to  arrest  the  progress  of  encroachment  which  tlireatens  not  only 
to  destroy  the  most  valuable  buildings  at  the  post,  but  to  break  through 
into  the  lagoon,  which  would  entirely  change  the  channel  of  the  river, 
and  leave  the  greater  portion  of  the  post  on  the  opposite  side  of  the 
channel. 

The  amount  expended  to  JuneSO,  1881,  is  $16,769.96,  and  has  resulted, 
it  is  believed,  in  the  complete  protection  of  the  goverumeut  reservation 
from  further  encroachment  of  the  river. 

Repairs  may  be  needed  from  time  to  time,  and  $2,000  should  be  ap- 
propriated for  that  purpose. 

July  1,  1880,  amount  available Si,  295  14 

July  1,  18H1,  amotiDt  expended  during  fiscal  year,  exclusive  of  outstanding 

Uabilities  Julyl.  1880 1,065  10 

Julyl,  1P81,  ainonnt available , 230  04 

Amount  that  can  bo  profitably  expended  in  fiscal  yearending  June  30,  1883     2. 000  00 

(See  Appendix  O  11.) 
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EXAMINATIONS  AND  SURVEYS  FOE  IMPROVEMENT. 

To  comply  witli  provisions  of  river  and  harbor  act  of  March  3,  1879, 
Major  Mansfield  has  submitted  report  upon : 

1.  Canal  connecting  Oalveston  and  Brazos  River ^  Texas.  (See  Appendix 
0  12.) 

And  to  comply  with  provisions  of  river  and  harbor  act  of  June  14, 

1880,  he  has  submitted  a  report  upon : 

1.  Buffalo  Bayou,  Texa^s,  from  Simm's  Bayou  to  the  mouth  of  White 
Oak  Bayou  at  Houston,  tcith  estimates  of  dost  of  a  channel  12  feet  deep 
and  100  and  150  feet  tcide;  transmitted  to  Congress  and  printed  as  House 
Ex.  Doc.  Ko.  53,  Forty-sixth  Congress,  third  session.  (See  also  Appen- 
dix O  6.) 

And  to  comply  with  provisons  of  the  river  and  harbor  act  of  March  3^ 

1881,  he  is  charged *with  and  is  now  engaged  upon  the  following,  the  re- 
sults of  which  will  be  duly  submitted  when  received: 

1.  Matagorda  Bay  at  the  m^uth  of  Saint  Mary^s  Bayou,  near  the  tetcn  of 
Mata^forda,  Texas. 

2,  From  Brazos  de  Santiago,  through  Laguna Madre,  to  Point  Isabel,  Texas, 
to  ascertain  the  cost  and  practicability  of  a  deep-water  channel  from  the 
anchorage  at  Brazos  de  Santiago  to  the  railroad  wharf  at  Point  Isabel. 

WESTERN  RIVERS. 

PRESERVATION  OF  THE  PORTS  OF  MEMPHIS,  VICKSBURa  AND  NATCH- 
EZ— IMPROVEMENT  OF  THE  MOUTH  OF  RED  RIV^R ;  OF  THE  BAFT 
AND  UPPER  BED  BIVEB,  LOUISIANA  AND  ARKANSAS;  OF  CERTAIN 
RIVERS  IN  MISSISSIPPI  AND  TENNESSEE — WATER  GAUGES  ON  THE 
MISSISSIPPI  AND  ITS  PRINCIPAL  TRIBUTARIES. 

Oflacer  in  charge,  Maj.  W.  H.  H.  Benyaurd,  Corps  of  Engineers. 

1.  Mississippi  River  and  Harbor  at  Memphis,  Tennessee. — ^Work  on  the 
protection  of  the  water  front  was  continued  until  a  junction  was  made 
with  the  paved  landing  put  in  by  the  city  authorities ;  the  length  of  this 
protection  work  is  1,150  feet.  Above  the  mouth  of  Wolf  Eiver  work 
was  started  on  the  protection  of  the  bank  and  the  stoppage  of  the  cav- 
ing by  a  system  of  mattresses  and  screen  work. 

Before  the  work  for  the  protection  of  the  harbor  of  Memphis,  the  city 
front  was  being  rapidly  carried  away  by  the  action  of  the  current,  seAeral 
blocks  of  valuable  buildings,  including  mills  and  storehouses,  had  been 
washed  into  the  river.  The  work  where  carried  on  has  resulted  in  the 
stoppage  of  the  caving. 

The  officer  in  charge  states  that  in  consequence  of  this  work,  improve- 
ments have  been,  and  are  now,  in  course  of  construction,  amounting  to 
$500,000,  on  the  site  of  the  bank  which  heretofore  had  been  caviii«^ 
rapidly. 

The  amount  expended  to  June  30, 1880,  was  $66,498.16,  and  duriii*? 
the  fiscal  year  ending  June  30, 1881  there  has  been  expended  $30,411.30. 

It  is  intended  to  continue  the bankprotection|during  the  coming  season. 

With  the  appropriation  asked  for,  for  the  fiscal  year  ending  June  30, 
1883,  it  is  intended  to  carry  on  the  improvement  as  heretofore. 

July  1,  1880,  amount  available $31,501  84 

Amount  appropriated  by  act  approved  March  3,  1881 15, 000  00 

»I6,501   c44 

Julv  If  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 30,411  30 

July  1,  1881,  amount  available 16,000  54 
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Amount  (estimated)  required  for  completion  of  existing  project $57, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .     57, 000  00 

(See  Appendix  P  1.) 

2.  Mmissippi  River  and  Harbor  at  Vicksburgj  Mississippi, — ^The  harbor 
of  Vicksburg  was  destroyed  by  a  cut-off  which  took  place  April  27,  lcS76. 
The  project  adopted  for  the  improvement  had  for  its  object,  first,  to  hold 
the  main  channel  of  the  river  as  near  as  possible  to  the  city,  by  revet- 
ting the  delta  point,  and  secondly,  to  dredge  out  the  harbor. 

The  amount  expended  up  to  the  close  of  the  fiscal  year  ending  June 
50, 1880,  was  $133,212.82,  and  work  has  been  continued  upon  the  first- 
named  object.  The  amount  expended  during  the  fiscal  year  ending  June 
^,  1881,  was  $21,140.23.  The  officer  in  charge  states,  that  a  recent 
examination  made  of  the  locality  showed  that  the  work  thus  far  accom- 
plished has  succeeded  in  holding  the  delta  point,  as  far  as  applied. 

With  the  appropriation  asked  for,  for  the  fiscal  year  ending  June  30, 
1883,  it  is  proposed  to  commence  the  dredging  out  of  the  inner  harbor. 

July  1,  1880,  amount  available $20,787  18 

Amount  appropriated  by  act  approved  March  3,  1881 75, 000  00 

$95,787  18 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusiye  of  outstanding 

liabilities  July  1,1880 21,140  23 

July  1,  1881,  amount  available 74,646  95 

Amount  tbat  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    200, 000  00 
(See  Appendix  P  2.) 

3.  Mississippi  River  at  Natchez  and  Vidalia^  Mississippi. — Operations 
were  commenced  last  fall  upon  this  work.  The  project  adopted  looked 
to  the  protection  of  the  caving  banks  of  the  Mississippi  above,  which, 
if  not  checked,  would  ultimately  destroy  the  harbors  of  Natchez  and 
Vidalia. 

With  the  appropriation  of  $40,000,  made  by  act  of  June  14, 1880,  work 
was  started  upon  the  revetment  of  the  bank  at  Good  Hope  Landing,  and 
continued  down  stream  to  the  extent  of  the  funds  available.  This  year 
the  operations  will  be  continued  upon  the  caving  bank  in  Giles  Bend. 

The  total  amount  expended  up  to  the  close  of  the  fiscal  year  ending 
June  30, 1881,  was  $40,147.22. 

With  the'  appropriation  asked  for,  for  the  fiscal  year  ending  June  30, 
1883,  the  revetment  and  protection  of  the  caving  bends  will  be  carried 
on. 

July  1,  1880,  amount  available $40,000  00 

Amount  appropriated  by  act  approved  March  3, 1881 50, 000  00 

|®0, 000  00 

July  1.  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabiUties  July  1,  1880 40,147  22 

July  1,1881,  amount  available 49,852  78 

Amount  (estimated)  required  for  completion  of  existing  project 849, 600  00 

Amomit  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .  150, 000  00 

(See  Appendix  P  3.) 

4.  Mouth  of  Red  River.  Louisiana. — Work  was  continued  ui)on  the 
outer  and  inner  bars  of  Old  Kiver,  for  the  purpose  of  keeping  a  navi- 
gable channel  through  the  obstructions,  otherwise  this  important  outlet 
would  have  been  entirely  closed  at  low-water.  The  dredge-boat  was 
stationed  on  the  outer  bar,  and  in  Old  Eiver  proper  two  tugs  and  a 

■  steamer  were  used. 
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Navigation  was  maintained  througli  the  entire  low- water  season,  with 
the  exception  of  a  lew  slight  detentions. 

For  the  purpose  of  carrying  out  the  recommendations  of  the  Board  of 
Engineers  for  Fortifications  and  for  Eiver  and  Harbor  Improvements, 
&c.,  a  party  was  engaged  in  making  measurements  and  observations  to 
determine  the  changes  taking  place  in  the  channel  of  Old  Eiver  and  the 
Atchafalaya. 

During  the  coming  low-water  season,  it  is  proposed  to  continue  the 
operations  of  keeping  up  a  temporary  channel  through  the  bars  in  Old 
Biver.  The  measurement  and  observations  will  also  be  continued  as 
above.  A  survey  has  also  been  ordered  of  Bayou  Cut-off,  as  a  means 
of  communication  between  the  Bed  and  the  Mississippi.  This  will  be 
made  in  the  course  of  the  summer,  and  the  report  presented  in  time  for 
the  action  of  Congress. 

The  amount  expended  up  to  the  close  of  the  fiscal  year  ending  June 
30  J.880,  was  $29,120. 

Tlie  amount  expended  during  the  fiscal  year  ending  June  30, 1881, 
was  $34,675.36. 

ISTo  appropriation  is  asked  for,  as  the  amount  on  hand  is  sufficient  to 
continue  the  dredging  operations. 

July  1,  1880,  amount  available $160  880  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstand- 
ing liabilities  July  1,  1880 34,675  36 

July  1,  1881,  amount  available 126,204  64 

(See  Appendix  P  4.) 

5.  Removing  raft  in  Red  River,  and  closing  Tone's  Bayou,  Louisiana. — 
1.  Removal  of  raft  in  Red  River,  Louisiana. — This  work  is  for  the  main- 
tenance of  an  open  channel  in  Eed  River  above  Shreveport,  formerly 
entirely  blocked  by  the  Red  River  raft,  and  the  original  project  embraced 
the  entire  removal  of  this  great  obstruction. 

There  is  now  a  good  navigable  channel  through  the  raft  region  at  all 
seasons  of  the  year,  though  it  is  liable  to  be  temporarily  blocked  during 
the  flood  stages  of  the  river.  For  operations  during  the  past  season, 
the  steamer  Florence  was  sent  to  Shreveport  in  Decemb(Br,  and  was 
engaged  during  the  winter  and  spring  in  breaking  up  and  removing  the 
new  raft  formation. 

Three  large  rafts  which  entirely  blocked  the  river,  and  83  side  jams 
and  193  snags  were  removed.  The  work  is  not  permanent,  and  must 
be  continued  from  year  to  year,  owing  to  the  great  quantity  of  drift 
brought  down  on  each  flood  from  upper  Red  River. 

2.  Closing  Ton^s  Bayou,  Louisiana. — ^The  object  of  this  work  is  to  close 
Tone's  Bayou,  which  now  takes  away  from  Red  River  fully  J  of  its  volume 
to  the  injury  of  the  low-water  navigation  of  that  stream.  The  original 
project  embraced  the  entire  closure  of  the  bayou. 

As  the  allotment  from  the  appropriation  for  building  the  earthen  dam 
as  re(*ommended  in  last  year's  report  was  insufiicient  for  the  work  the 
officer  in  charge  was  authorized  to  retain  the  amount,  and  to  combine  it 
with  a  sufficient  amount  from  the  next  appropriation,  for  the  purpose  of 
building  the  dam  and  connecting  with  the  levees  on  Red  River.  A  low- 
water  dam  has  been  constructed,  which  has  given  good  navigation  in 
Red  River  during  the  low-water  season,  but  it  is  desirable  to  effect  the 
total  closure  of  the  bayou. 

Proposals  were  opened  on  June  23,  for  building  the  dam. 

The  amount  expended  on  these  works  up  to  the  close  of  the  fiscal  year 
ending  June  30,  1880,  was  $382,865.24. 
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The  amonnt  expended  dming  the  fiscal  year  ending  June  30, 1881,  vfs^a 
$5^2.12. 

During  the  coming  season  it  is  proposed  to  build  Tone's  Bayou  Dam, 
and  employ  the  steamer  Florence  in  keeping  the  river  open  during  the 
flood  season,  and  in  removing  certain  portions  of  the  old  raft. 

With  the  appropriation  of  $18,000  asked  for,  for  the  fiscal  year  end- 
ing June  30, 1883,  it  is  proposed  to  keep  the  river  open  and  remove  old 
raft- 
July  1, 1880,  amount  avaUable $26,634  76 

Amonnt  appropriated  by  act  approved  March  3, 1881 10, 000  00 

136,634  76 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusiye  of  outstanding 

liabilities  July  1, 1880 5,452  12 

July  1, 1881,  amount  available '. 31,182  64 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .     18, 000  00 

(See  Appendix  P  6.) 

6.  Removing  ohsti'uctions  from  Red  River ^  Louisiana. — Work  upon  this 
improvement  commenced  in  1878,  the  object  being  to  clear  this  impor- 
tant stream  of  all  obstructions  to  safe  navigation. 

In  addition  to  important  work  at  the  old  Confederate  raft,  the  Bapious 
and  the  Falls  of  Alexandria,  665  snags  were  removed,  768  leaning  trees 
cut  down,  and  448  shore  snags  destroyed. 

The  new-snag  boat  provided  for  in  the  appropriation  of  June  14, 1880, 
will  be  completed  in  August,  and  will  at  once  be  sent  to  the  Bed  Biver 
for  service. 

As  the  work  must  necessarily  be  continuous,  new  obstructions  being 
added  each  year,  no  project  with  detailed  estimate  has  been  submitted. 

The  amount  expended  up  to  the  close  of  the  fiscal  year  ending  June 
30, 1880,  was  $47,500. 

The  amount  expended  during  the  fiscal  year  ending  June  30, 1881,  was 
$27,276.8L  The  appropriation  of  $28,000  asked  for,  for  the  fiscal  year 
ending  June  30, 1883,  is  to  be  applied  to  the  removal  of  obstructions  by 
the  snag-boat.  A  portion  of  this  amount  will  be  needed  in  completing  the 
outfit  for  the  new  boat. 

July  1, 1880,  amonnt  available $60,000  00 

Amount  appropriated  by  act  approved  March  3, 1881 10, 000  00 

$70,000  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabiUties  July  1, 1880 27,276  81 

July  1, 1881,  amonnt  avaUable 42,723  19 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .     28, 000  00 
'  (See  Appendix  P  6.) 

7.  Upper  Red  River,  Arlcansas,  from  Fulton  to  the  head  of  the  raft, — 
Work  upon  the  improvement  of  this  section  of  Red  River  was  commenced 
in  1879,  the  object  being  to  remove  the  obstructions  so  as  to  afford  safe 
navigation  to  steamboats  at  a  time  when  there  is  sufficient  water  in  the 
river  for  them  to  run. 

For  the  work  last  season  the  crane  machinery  belonging  to  the  Red 
Eiver  raft  work  was  placed  upon  a  flat-boat,  and  the  operations  were 
commenced  at  Fulton  and  continued  down  stream  for  about  130  miles, 
when  they  had  to  be  suspended  on  account  of  high- water.  During  the 
time  worked  a  number  of  drift-piles,  which  had  accumulated  on  the  sand- 
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bars,  were  removed,  and  the  snags  and  logs  obstructing  the  channel 
were  taken  out. 

h  I  With  the  balance  of  the  funds  oii  hand  it  is  proposed  the  coming  sea- 
son to  continue  the  work  of  removing  the  snags  and  other  obstructions 
from  the  river. 

The  estimated  cost  of  this  improvement  was  $19,560. 

The  amount  expended  up  to  the  close  of  the  fiscal  year  ending  June 
30, 1880,  was  $5,776.34. 

The  amount  expended  during  the  fiscal  year  ending  June  30, 1881,  was 
$9,464.32. 

Fo  appropriation  is  asked  for,  for  the  fiscal  year  ending  June  30, 1883. 

July  1,  1880,  amount  avaUable $14,223  66 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liablUties  July  1,  1880 9,464  32 

Jnlyl,  1881,  amount  available 4,759  34 

(See  Appendix  P  7.) 

8.  Tazoo  River,  Mississippi. — ^The  work  upon  the  Yazoo  Eiver  consists 
in  the  removal  of  snags,  logs,  and  other  obstructions  to  the  safe  naviga- 
tion of  the  stream. 

Up  to  the  30th  of  June,  1880, 12  wrecks  had  been  removed,  and  the 
navigation  otherwise  improved  by  the  removal  of  a  large  number  of 
snags,  logs,  &c. 

During  the  past  season  the  steamer  T.  B.  Florence  and  the  snag-boat- 
John  R.  Meigs  were  both  engaged  in  the  river ;  250  snags  were  removed, 
2,194  leaning  trees  cut  down,  and  five  side  jams  and  rack-heaps  de- 
stroyed. 

The  amount  expended  up  to  June  30, 1880,  was  $107,000,  and  during 
the  fiscal  year  ending  June  30, 1881,  there  has  been  expended  $13,266.15. 

The  amount,  $20,000,  asked  for,  for  the  fiscal  year  ending  June  30, 
1883,  is  intended  to  be  applied  in  removing  the  obstructions  from  the 
river,  for  which  purpose  one  of  the  snag-boats  will  be  used. 

July  1,  1880,  amount  available |12,000  00 

Amount  appropriated  by  act  approved  Marcb  3,  1881 6, 000  00 

$18,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabiUties  July  1,  1880 13,266  15 

July  1,  1881,  amount  available 4,733  85 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    20, 000  00 
(See  Appendix  P  8.) 

9.  Big  Sunflower  River j  Mississippi. — Previous  to  work  by  the  govern- 
ment, the  navigation  of  the  Sunflower  was  rendered  difficult  bj"  the  ex- 
istence of  various  shoal  places  and  by  snags,  logs,  and  other  obstructions. 
The  project  adopted  looked  to  the  improvement  of  the  shoal  places  by 
means  of  wing-dams,  and  to  the  general  improvement  by  the  removal  of 
existing  obstructions. 

The  depth  on  the  shoal  places  has  been  increased  from  18  inches  to 
over  3  J  feet,  and  boats  can  now  navigate  at  extreme  low- water. 

The  amount  expended  up  to  the  close  of  the  fiscal  year  ending  Jxine 
30, 1880,  was  $9,611.68. 

During  the  past  season  wing-dams  were  constructed  at  Callao  and 
Vick's  Landing,  increasing  the  depth  of  the  channel  at  those  places ;  and 
in  addition  472  snags  were  removed  and  over  7,000  trees  cut  down. 
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The  amount  expended  daring  the  fiscal  year  ending  Jane  30,  1881, 
was  $18,123.83.  With  the  appropriation  of  $15,000  asked  for,  for  the 
fiscal  year  ending  Jane  30, 1883,  it  is  intended  to  continae  the  removal 
of  obstructions  and  to  improve  the  shoal  places. 

Jnly  1, 1880,  amount  available , $18,388  32 

Amount  appropriated  by  act  approved  March  3,  1881 4,000  00 

$22, 388  32 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 18,123  83 

July  1,  1881,  amount  available, 4,264  49 

Amount  (estimated)  required  for  completion  of  existing  jproject 34,000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  15, 000  00 

(See  Appendix  P  9.) 

10.  Tallahatchee  River,  Mississippi. — Work  was  commenced  apon  this . 
improvement  in  September,  1879,  and  consisted  in  the  removal  of  ob- 
stnictions  to  the  navigation  of  the  stream.    There  has  been  no  boat  as 
high  as  Batesville  since  the  war. 

Daring  the  past  season  work  was  carried  on  apon  two  sections  of  the 
river,  as  provided  for  in  the  appropriation  act  of  Jane  14, 1880,  viz: 
between  Batesville  and  the  month  of  the  Goldwater  and  apon  the  main 
river  685  snags  and  logs  were  removed  and  4,387  trees  cat  down,  render- 
ing navigation  now  more  safe  and  speedy  than  before,  when  there  is 
si&cient  water  in  the  river  for  boating  parposes. 

The  amoant  expended  to  Jane  30, 1880,  was  $4,177,  and  there  was 
expended  daring  the  fiscal  year  ending  Jane  30, 1881,  $12,243.22. 

With  the  amoant  asked  for  for  the  fiscal  year  ending  Jane  30, 1883, 
it  is  prox)osed  to  continae  the  removal  of  obstructions. 

July  1, 1880,  amount  available $10,823  00 

Amount  appropriated  by  act  approved  March  3, 1881 3, 000  00 

f  13, 823  00 

Jnly  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabUities  July  1,  1880 12,243  22 

July  1,  1881,  amount  available 1,579  78 

■Amount  (estimated)  required  for  completion  of  existing  project 23, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.      6, 000  00 

(See  Appendix  P  10.) 

11.  Coldwater  River j  Mississippi. — ^This  work  was  commenced  in  1879, 
daring  which  season  the  United  States  steamer  T.  B.  Florence  was  en- 
sued for  a  short  time  in  removing  the  obstractions  from  the  river. 
^'or  the  work  last  season  a  fiat-boat  having  the  necessary  machinery 
and  ontfit  was  chartered,  and  the  operatioDS  were  carried  on  from  Sep- 
tember to  December  31, 1880;  296  logs,  132  snags,  and  8  stamps  were 
removed ;  1,142  trees  were  cat  down,  1,198  deadened,  and  778  trimmed 
and  topped;  4  rafts,  41  rack-heaps,  and  7  drift-piles  were  cat  oat  and 
destroyed,  and  a  blockade  400  feet  long  was  broken  np. 

Daring  the  coming  season  the  balance  of  fands  on  hand  will  be  ex- 
pended in  operating  apon  the  lower  stretch  of  the  river. 

The  amoant  expended  ap  to  the  close  of  the  fiscal  year  ending  Jane 
30,  1880,  was  $2,218.05. 

The  amoant  expended  daring  the  fiscal  year  ending  Jane  30, 1881, 
was  $6,617.75. 

l^o  appropriation  is  asked  for,  for  the  fiscal  year  ending  Jane  30, 1883. 
14  B 
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July  1,  1880,  amount  available 18,781  96 

July  1|  1881,  amount  expended  during  fiscal  year,  exolusive  of  outstanding 
liabilities  July  1,  1880. 6,617  75 

July  1,  1881,  amount  available 2,164  20 

(See  Appendix  P  11.) 

12.  Tchula  Ldkey  Mississippi. — No  work  has  heretofore  been  donenpon 
this  improvement.  With  the  appropriation  of  March  3, 1881,  it  is  pro- 
posed to  remove  the  obstructions  from  the  bed  and  banks  of  the  stream. 

The  appropriation  asked  for  for  the  year  ending  June  30, 1883,  will 
be  applied  to  operations  of  the  same  character. 
The  estimated  cost  of  this  work  was  $iO,000. 

Amount  appropriated  by  act  approved  March  3, 1881 $3,000  00 

July  1,  1881,  amount  expendea  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880. 29B  96 

July  1,  1881,  amount  available 2,704  02 

Amount  (estimated)  required  for  completion  of  existing  project 7, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    5, 000  00 

(See  Appendix  P  12.) 

13.  Tdlldbusha  BiveTj  Mississippi. — No  work  has  heretofore  been  done 
upon  this  improvement.  With  the  appropriation  of  March  3,  1881,  it  is 
proposed  to  remove  the  obstructions  irom  the  bed  and  banks  of  the 
stream.  For  this  purpose  a  party  was  sent  to  the  river  early  in  Jane, 
and  the  necessary  outfit  was  procured  for  commencing  the  work. 

The  amount  expended  to  June  30, 1881,  was  $1,072.31. 
With  the  appropriation  asked  for,  for  the  fiscal  year  ending  Jane  30, 
1883,  work  will  be  carried  on  as  above. 
The  estimated  cost  of  the  work  was  $7,000. 

Amount  appropriated  by  act  approved  Marcb  3, 1881 $3,500  00 

July  1.  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 1,072  31 

July  1,  1881,  amount  available 2,427  69 

Amount  (estimated)  required  for  completion  or  existing  project 3, 500  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     3, 500  00 

(See  Appendix  P  13.) 

14.  Big  Hatchie  River ^  Tennessee.— Work  npon  this  improvement  com- 
menced  in  August,  1880.  The  operations  consisted  in  removing  the 
snags,  logs,  and  other  obstructions  from  the  bed  and  banks  of  the  stream. 

A  party  was  organized  and  the  work  was  started  at  Bolivar,  and  oon- 
tinned  down  stream  to  its  mouth,  which  point  was  reached  December 
10, 1880. 

The  work,  when  completed,  will  allow  boats  to  run  from  Memphis  to 
Bolivar  at  all  seasons  of  the  year. 

During  the  coming  season  it  is  proposed  to  continue  the  work  as  liei^ 
tofore. 

The  original  estimate  for  the  improvement  of  the  Hatchie  was  $30,000. 

The  total  amount  expended  to  June  30, 1881,  is  $7,323.46. 

With  the  appropriation  of  $10,000  asked  for,  it  is  proposed  to  operate 
in  removing  the  obstructions  from  the  river. 
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July  1, 1880,  amount  available $10,000  00 

AmoQiit  appropriated  by  act  approved  Marob  3,  1881 3,500  00 

■  $13, 500  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 7,323  46 

July  1,1881,  amonnt  available 6,176  54 

Amount  (estimated)  required  for  completion  of  existing  project 16, 500  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  eiming  June  30, 1883 .    10, 000  00 

(See  Appendix  P  14.) 

15.  Otiachita  River,  Arkansas  and  Louisiana. — Previous  to  operations 
on  the  Ouachita,  the  stream  was  obstructed  by  snags,  and  various  shoal 
places  existed.  The  original  project  for  the  improvement  embraced  a 
series  of  locks  and  dams  for  slackwater  navigation.  This  was  after- 
wards abandoned  and  operations  confined  to  the  removal  of  obstruc- 
tions and  the  improvement  of  the  shoals. 

The  total  amount  expended  on  this  latter,  including  cost  of  iron  hull 
snag-boat,  to  close  of  fiscal  year  ending  June  30, 1880,  was  $123,281.29. 

Operations  were  continued  during  the  season  with  the  snag-boat 
Wagner,  removing  obstructionsfromttiechannel ;  456  snags  were  removed 
and  4,159  trees  cut  down. 

Work  was  also  commenced  and  carried  on  at  Catahoula  Shoals.  This 
point  was  tixe  highest  usually  reached  by  boats  at  extreme  low- water. 
The  work  so  far  as  completed  has  deepened  the  channel,  so  that  boats 
can  now  reach  Columbia,  60  miles  above,  at  all  stages. 

The  amount  expended  during  the  fiscal  year  ending  June  30,  1881, 
wa«  $18,547.95. 

The  appropriation  of  $25,000  asked  for,  for  the  fiscal  year  ending 
June  30, 1883,  is  intended  to  continue  the  operations  of  the  Wagner  and 
the  improvement  of  Catahoula  Shoals. 

^o  detailed  estimates  can  be  presented  for  operating  the  snag-boat, 
since  the  nature  of  the  work  renders  it  continuous  from  year  to  year, 
each  flood  bringing  new  obstructions  into  the  stream. 

July  1,  1880,  amount  available fl4,130  84 

Amount  appropriated  by  act  approved  March  3,  1881 12, 000  00 

|26, 130  84 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 18,547  95 

Julyl,  1881,  amount  avaUable 7,582  89 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    25, 000  00 
(See  Appendix  P  16.) 

16.  Bayou  Bartholomew^  Louisiana  and  ArJcansas. — ^N"o  work  has  here- 
tofore been  done  upon  this  improvement.  During  the  present  season 
oi>erations  will  be  commenced  at  the  bridge  crossing  of  the  Mississippi 
&  Texas  Eailroad,  and  continued  down  stream,  and  will  consist  in  the 
removal  of  all  obstructions  to  the  safe  navigation  of  the  stream. 

The  estimated  cost  of  this  improvement  was  826,862.00. 
With  the  appropriation  asked  for,  for  the  filscal  year  ending  June  30, 
1883,  it  is  proposed  to  operate  to  the  same  end. 

Amount  appropriated  by  act  approved  March  3,  1881 |8,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 142  85 

July  1, 1881,  amount  available 7,857  15 

Amount  (estimated)  required  for  completion  of  existing  project 18, 862  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    10, 000  00 

(See  Appendix  P  16.) 
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17.  Tensas  River ^  Louisiana. — ^o  work  has  heretofore  been  done  npoo 
this  improTement.  Daring  the  present  season  it  is  proposed  to  organize  a 
party  with  a  proper  outfit  and  engage  in  the  work  of  removing  the  worst  ^ 
obstructions  to  the  navigation  of  the  stream,  as  the  small  amount  s^pro- 
priated  will  not  admit  of  more  extended  operations.  The  total  estimated 
cost  of  this  improvement  was  $23,000. 

With  the  appropriation  asked  for,  for  the  fiscal  year  ending  June  30, 
1883,  it  is  proposed  to  continue  the  work  of  removing  the  obstructions. 

Amonnt  appropriated  by  act  approved  March  3,  1881 $3, 000  00 

July  1,  1881,  amount  available 3,000  00 

Amount  (estimated)  required  for  completion  of  existing  project 20,000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  10, 000  00 

(See  Appendix  P  17.) 

18.  Bayou  Bodufj  Louisiana. — ^o  work  has  heretofore  been  done  npon 
this  improvement.  For  the  present  it  is  only  deemed  advisable  to  improve 
the  navigation  of  this  stream  from  the  mouth  to  Wallaoe's  Landing,  a 
distance  of  280  miles,  by  the  removal  of  the  snags,  logs,  &c.,  and  work 
will  be  carried  on  to  this  end. 

The  estimated  cost  of  this  work  was  $20,020. 

The  appropriation  asked  for,  for  the  fiscal  year  ending  June  30,  1883, 
will  be  applied  to  the  same  end. 

Amount  appropriated  by  act  approved  March  3, 1881 $5,000  00 

July  1,  1881,  amount  available 5,000  00 

Amount  (estimated)  required  for  completion  of  existing  project 15, 020  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 . .     8, 000  00 

(See  Appendix  P  18.) 

19.  Cypress  Bayou,  Texas  and  Louisiana. — ^The  work  carried  on  upon 
this  improvement  has  resulted  in  obtaining  a  good  high- water  channel 
through  the  lakes  and  bayoa  from  Bed  Biver,  Louisiana,  to  Jefferson, 
Texas.    This  was  in  accordance  with  the  first  project  presented. 

In  the  report  of  last  year  the  officer  in  charge  stated  that  shonld  it  be 
desirable  to  carry  on  more  extended  operations  and  to  give  the  ronte  to 
Jefierson  navigable  water  the  entire  year,  the  plan  recommended  by 
Major  Howell,  to  construct  a  dam  across  the  lakes  at  Albany  Point 
and  make  a  cut  through  to  Bed  Biver,  would  have  to  be  carried  out. 
The  estimated  cost  of  this  work  was  $372,580. 

The  amount  expended  up  to  the  close  of  the  fiscal  year  ending  Jnne 
30, 1880,  was  $89,650.96. 

The  amount  expended  during  the  year  ending  June  30,  1881,  waa 
$1,539.04. 

The  property  was  left  in  charge  of  the  watchmen,  and  the  valuable 
dredge  belonging  to  the  appropriation  was  put  in  repair  and  taken  to  tiie 
mouth  of  Bed  Biver  to  assist  in  operations  at  that  place. 

July  1,  1880,  amount  available $4,349  04 

July  1.  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 1,539  04 

July  1, 1881,  amonnt  available 2,810  OO 

(See  Appendix  P  19.) 

20.  Water-gauges  on  the  Mississippi  Biver  and  its  principal  tributaries. — 
Observations  were  continued  at  all  the  gauges,  and  repairs  made  and 
new  gauges  erected  where  necessary. 

In  conjunction  with  the  Mississippi  Kiver  Commission,  bulletin  boaixls 
were  erected  at  the  various  gauge  stations,  so  as  to  give  notice  to  pass- 
ing steamboats  the  recorded  stage  of  water  each  morning. 
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The  list  of  recorded  higli  and  low- water  marks  was  revised,  and  a  new 
one  made  ont  in  accordance  with  the  best  authorities. 

Tables  of  the  yearly  maximum  and  minimum  stages  of  water  on  the 
Mississippi  and  some  of*  its  tributaries  at  various  dates  up  to  the  year 
1880,  derived  from  authentic  data,  with  notes  explanatory  of  their  im- 
port and  inferences  drawn  therefrom,  will  be  found  in  Appendix  P  20. 

July  1,  1880,  amount  available $0,916  28 

Amount  appropriat  ed  by  act  approved  March  3, 1881 5, 000  00 

$11,916  28 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
Habilities  July  1,1880  5,405  18 

July  1,  1881,  amount  available 6,511  10 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.      5, 000  00 

(See  Appendix  P  28.) 

EXAMINATIONS  AND  STJBTBYS  FOB  IMPBOyEMENT. 

To  comply  with  provisions  of  the  river  and  harbor  act  oif  June  14, 
1880,  Major  Benyaurd  was  charged  with  the  following,  the  results  of 
which  were  duly  transmitted  to  Congress  at  its  last  session: 

1.  Bayou  Bartholomew^  Tensas  River,  and  Bayou  Ma^con^  Louisiana. 
(See  Appendixes  P  29,  P  30,  and  P  31.) 

2.  Current  River,  from  Yan  Buren,  Missouri,  to  its  mouth  in  Arkansas, 
(See  Appendix  P  32.) 

3.  Harlor  at  Grand  Oulf,  Mississippi.    (See  Appendix  P  33.) 

4.  Ca>che  River,  Arkansas,  a  tributary  of  White  River.  (See  Appendix 
P34.) 

5.  Besuf  River,  North  Louisiana.    (See  Appendix  P  18.) 

The  above  are  printed  in  House  Ex.  Doc.  No.  38,  Forty-sixth  Con- 
gress, third  session. 

6.  Saint  Francis,  Missouri  and  Arkansas.    (See  Appendix  P  35.) 

7.  Obion  River,  Tennessee.    (See  Appendix  P  36.) 

8.  South  Forked  Deer  River,  Tennessee.    (Seie  Appendix  P  43.) 

9.  North  Forked  Deer  River,  Tennessee.    (See  Appendix  P  38.) 

10.  The  Bay,  a  tributary  of  Saint  Francis  River j  Arkansas.  (See  Ap- 
pendix P  39.) 

The  above  are  printed  in  House  Ex.  Doc.  ISTo.  62,  Forty-sixth  Con- 
gresa,  third  session. 

And  to  comply  with  provisions  of  the  river  and  harbor  act  of  March 
3, 1881,  he  is  charged  with  the  following,  the  results  of  which  will  be 
duly  submitted  when  received : 

1.  Bear  Creek,  running  into  Yazoo  River. 

2.  Old  Town  Creek,  Mississippi. 

3.  Big  Black  River,  Mississippi. 

BEMOVING  SNAGS,  ETC.,  FBOM  THE  ABEAJNSAS  EIVBR — IMPROVEMENT 
OP  ARKANSAS  BIVEB  BETWEEN  FORT  SMITH  AND  WICHITA  AND  AT 
PINE  BLUFF,  AND  OF  RIVERS  SAINT  FRANCIS,  WHITE,  L'ANGHJILLE, 
FOTJRCHE  LA  FJ^VE,  SALINE^  AND  BLACK,  ARKANSAS,  AND  CURRENT, 
MISSOURI  AND  ARKANSAS. 

OfScer  in  charge  since  February  1, 1881,  Capt  Thomas  H.  Handbury, 
Corps  of  Engineers. 

1.  Removing  snags,  <fcc.,  from  Arkansas  River  (in  charge  of  Maj . 
Charles  B.  Suter,  Corps  of  Engineers,  to  February  1, 1881). — ^This  work 
has  for  its  object  the  removal  of  snags,  logs,  and  other  obstructions  to 
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the  navigation  of  the  river,  more  esx>ecially  in  the  reach  between  Fort 
Smith,  Ark.,  and  its  mouth.  It  was  carried  on  daring  the  last  season 
by  means  of  the  iron  snag-boat  C.  B.  Beese,  which  was  built  especially 
for  this  purpose  and  commenced  work  lor  the  first  time  early  in  Janu- 
ary, 1880. 

The  operations  of  this  boat  during  last  season  extended  from  the  mouth 
of  the  river  up  to  Webber's  Falls,  a  distance  of  about  500  miles,  and 
resulted  in  963  snags  pulled,  weighing  in  the  aggregate  17,347  tons,  44 
drift  piles  removed,  and  1,414  overhanging  and  dangerous  trees  cut. 

It  is  proposed  to  continue  the  removal  of  these  obstructions  with 
this  boat  until  the  funds  now  available  are  exhausted.  They  will  be 
sufiftcient  for  about  eight  months'  active  operations. 

In  addition  to  the  funds  necessary  for  carrying  on  these  operations 
during  the  fiscal  year  ending  June  30,  1883,  which  is  $33,000,  the  officer 
in  charge  submits  in  his  report  an  estimate  of  $21jOOO  for  continuing  the 
survey  of  the  Arkansas  Biver  made  in  1869  from  Fort  Gibson,  Ind.  Ter., 
to  Little  Bock,  Ark.,  down  to  its  mouth. 

July  1, 1880,  amonnt  available t 135,000  00 

Amount  appTopriated  by  act  approved  March  3, 1881 25,  OOp  00 

160,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1, 1880 29,163  63 

July  1,  1881,  amount  available 30,836  37 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    54, 000  00 
(See  Appendixes  Q  1  and  S  1.) 

2.  ArJeansas  River  at  Pine  Bluff,  Arkansas  (in  charge  of  Maj.  Charles 
B.  Suter,  Corps  of  Engineers,  to  February  1, 1881). — ^The  plan  for  the 
improvement  of  the  river  in  this  locality  was  submitted  to  Congress 
February,  1880,  to  comply  with  requirements  of  the  river  and  harbor 
act  of  March  3, 1879.  The  necessity  for  improvement  here  arose  from 
the  fact  that  the  river  had  eroded  its  bank  in  front  of  the  city  of  Pine 
Bluff  to  such  an  extent  as  to  endanger  valuable  property.  It  had  also 
so  changed  the  direction  of  its  channel,  both  above  and  below  the  city, 
and  eroded  its  banks,  as  to  form  a  narrow  neck,  which  was  in  danger  of 
being  cut  through  by  the  action  of  the  water.  This  would  leave  the  city 
several  miles  from  the  river,  and  at  the  same  time  materially  injure  the 
general  navigation  of  the  river. 

To  stop  these  erosions  and  to  effect  a  general  rectification  of  the  chan- 
nel of  the  river  in  this  locality  was  what  the  plan  submitted  proxK>sed 
to  accomplish.  The  work  duriog  the  last  season  was  carried  on  in 
accordance  with  this  general  plan,  and  resulted  in  revetting  3,900  feet 
of  the  river  bank  in  front  of  the  city  of  Pine  Bluff,  and  3,700  feet  of  the 
left  bank  in  Yell's  Bend,  4^  miles  above.  This  bend  is  on  the  upiwr 
side  of  the  narrow  neck  where  the  cut-off  is  threatened.  In  addition  to 
this  revetment  1,110  feet  of  wire  curtaiu  dike  was  put  in  position  about 
2i  miles  above  the  city,  with  a  view  to  rectification  of  the  channel. 

These  works  so  far  as  completed  have  fulfilled  expectiou.  Erosion 
has  ceased  where  the  bank  has  been  revetted.  The  wire  curtain  dike 
depends  forlts  eflaciency  upon  high-water  carrying  large  quantities  of 
sediment,  which  it  checks  and  forms  into  bars.  No  high- water  has  taken 
place  since  this  dike  was  put  in  place. 

It  is  proposed,  in  continuation  of  this  general  plan,  to  expend  the 
funds  now  available  in  further  revetting  the  banks  and  rectifying  the 
channel  in  this  locality. 
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The  fimds  appropriated  by  act  of  June  14, 1880,  are  the  first  that  have 
been  available  for  this  work. 

July  l,18t^,ainoimt  available $25,000  00 

Amount  appropriated  by  act  approved  March  3, 1881 23, 000  00 

f48,000  00 

July  1, 1881,  amoniit  expended  daring  fiscal  year,  exclnsive  of 

outstanding  liabilities  July  1, 1880 19,851  89 

July  1, 1881,  outstanding  liabilities 4,160  07 

24,011  96 

July  1, 1881, amount  available 23,988  04 

Amount  (estimated)  required  for  completion  of  existing  project 52, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  endingJune  30, 1883 .    52, 000  00 

(See  Appendixes  Q  2  and  S  20.) 

3.  ArhanscLs  River ^  between  Fort  Smith,  ArJcansas,  and  Wichita,  Kansas 
(in  charge  of  Mjy.  Charles  R.  Suter,  Corps  of  Engineers,  to  Pebraary  1, 
1881). — ^The  object  of  this  improvement  is  to  remove  snags,  rocks,  and 
other  obstmctioDS  to  navigation  from  the  Arkansas  Biver,  throughout 
an  estimated  distance  of  ^0  miles. 

During  last  season  some  work  was  done  upon  the  reach  between 
Wichita  and  Arkansas  City,  Eaus.,  a  distance  of  about  50  miles,  and 
preparations  were  made  for  providing  the  work  with  some  suitable  ap- 
pliance for  carrying  it  on  during  the  coming  season.  A  strong  light- 
draught,  scow-built  steamboat,  provided  with  a  crane  and  other  appli- 
ances for  removing  snags,  wrecks,  &c.,  is  now  being  built  for  this  ser- 
vice and  nearly  completed.  It  is  proi)Osed,  during  the  coming  season, 
to  continue  the  work  of  removing  these  obstructions  to  navigation  as 
long  as  the  funds  available  will  suffice.  It  is  thought  that  this  will  be 
for  about  eight  months'  work, 

The  officer  in  charge  calls  special  attention  in  his  report  to  the  neces- 
sity for  continuing  the  survey  of  the  Arkansas  Eiver  made  in  1869  from 
Port  Gibson,  Ind.  Ter.,  to  Little  Rock,  Ark.,  up  to  Wichita,  Kans.  He 
renews  the  recommendation  made  by  his  predecessor  in  charge  of  this 
work,  that  $16,300  be  appropriated  for  this  purpose. 

July  1,1880,  amount  available J16,408  25 

Amount  appropriated  by  act  approved  March  3, 1881 24, 000  00 

$40,408  25 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
iabiUties  July  1, 1880 10,333  51 

July  1,1881,  amount  available 30,074  74 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  46, 300  00 

(See  Appendixes  Q  3  and  S  21.) 

4.  White  and  Saint  Francis  Rivers,  Arkansas  (in  charge  of  Maj.  W.  H. 
H.  Benyaurd,  Corps  of  Engineers,  to  February  1, 1881). — ^The  object  of 
this  improvement  is  the  removal  of  snags,  wrecks,  and  other  obstruc- 
tions to  the  navigation  of  these  streams.  During  last  season  a  small 
steamer  was  chartered  which  worked  in  the  Saint  Francis  Eiver  from  the 
latter  part  of  August  until  the  middle  of  October.  The  work  accom- 
plished was  81  snags,  107  logs,  and  71  stumps  removed  from  the  chan- 
nel, and  523  trees  cut  from  the  bank.  ^ 

In  the  White  Kiver,  the  United  States  snag-boat  J.  E.  Meigs  com- 
menced a  season's  operations  in  September,  doing  thorough  work  from 
the  mouth  to  Duvall's  Bluff,  the  highest  point  reached.  The  boat  was 
withdrawn  the  last  of  October,  having  removed  during  the  trip  270 
snags,  298  trees,  and  wreck  of  coal  barge  at  Duvall's  Bluuff. 
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The  total  amount  expended  npon  these  rivers  np  to  the  close  of  the 
fiscal  year  ending  Jane  30,  ISiSO  (including  cost  of  snag-boat),  was 
$122,000. 

With  the  fands  now  available  it  is  proposed  to  continue  these  opera- 
tions as  far  as  they  will  suffice,  making  use  of  the  government  snag 
boat  that  has  been  provided  for  the  purpose,  which  is  capable  of  doing 
good  work  upon  the  Saint  Francis  Eiver  as  far  as  Madison,  and  upon 
tiie  White  Eiver  to  Jacksonport 

For  work  on  the  Saint  Francis  Eiver  above  Madison  the  officer  in 
charge  estimates  $16,000,  of  which  $4,000  is  to  be  expended  in  procur- 
ing proper  appliances  for  the  work.  His  estimate  for  the  working  ex- 
penses of  the  snag-boat  is  $20,000. 

July  1,  1880,  amount  available |12,000  00 

Amount  appropriated  by  act  appproved  March  3,  1881 8, 000  00 

120,000  00 

July  1,  1881,  amount  expended  duriug  fiscal  year,  exclusive  of  outstanding 
Uabdities  July  1,1880 11,821  93 

July  1,  1881,  amount  available.... 8,178  07 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    36, 000  00 
(See  Appendixes  Q  4  and  P  20.) 

5.  White  River  between  Jdcksonport  and  Buffalo  Shoals  (in  charge  of 
Mao.  W.  H.  H.  Benyaord,  Corps  of  Engineers,  to  February  1, 1881). — The 
object  of  this  work  is  the  removal  of  snags,  logs,  rocks,  &c.,  firom  the 
channel  of  the  river,  and  overhanging  trees  from  its  banks;  also  to  con- 
centrate the  water  over  shoals  that  are  troublesome  to  navigation,  and 
wash  them  away  or  increase  the  depth  of  water  over  them. 

The  concentration  was  effected  by  means  of  dams  and  dikes  made  of 
brush  and  gravel.  During  the  year  works  of  this  character  were  built 
at  Samm's  Shoal,  Arnold's  Island  Shoal,  and  Maguire's  Shoal,  resulting 
in  each  case  in  a  material  increase  in  the  depth  of  water  and  improve- 
ment in  the  navigation  of  the  river  at  these  places. 

In  all,  1,065  feet  of  these  brush  and  gravel  dams  and  dikes  were  con- 
structed. 

A  small  steamer  was  employed  for  a  short  season  removing  snags, 
&c.,  working  over  the  entire  reach  of  the  river,  and  removing  56  snags 
and  stumps,  and  cutting  105  trees. 

With  the  funds  now  available  it  is  proposed  to  improve  the  navigation 
of  the  river  at  Saffold  and  Haggle  Tooth  Shoals,  and  to  remove  the  most 
troublesome  of  the  remaining  snags,  logs,  and  overhanging  trees. 

July  1,  1880,  amount  available $7,213  29 

Amount  appropriated  by  act  approved  March  3,  1881 8, 000  00 

$15,213  29 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 7,732  98 

July  1,  1881,  amount  available 7,480  31 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    20, 000  00 

(See  Appendixes  Q  5  and  P  21.) 

fi.  White  River ^  above  Buffalo  Shoals  (in  charge  of  Maj.  W.  H.  H. 
Benyaurd,  Corps  of  Engineers,  to  February  1, 1881). — Navigation  above 
Buffalo  Shoals  is  limited  to  a  very  short  season  of  the  year.  Until  the 
appropriation  of  $20,000  of  June  14, 1880,  was  made  nothing  had  ever 
been  done  toward  improving  that  stiNetch  of  river.  An  examination  was 
made  with  a  view  to  presenting  a  project  for  improvement,  which  when 
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carried  oat,  in  conjanction  with  improvements  below  Boflblo,  would 
greatly  extend  the  length  of  the  navigable  season. 

The  proposed  improvement  contemplates  removing  loose  rock,  blast- 
ing others,  and  constructing  wing-dams  at  various  shoals,  removing 
snags,  and  cutting  overhanging  trees,  so  as  to  make  it  navigable  during 
medium  and  high  stages  of  water,  at  an  estimated  cost  of  $32,600. 

No  work  was  done  during  the  year.  The  funds  available  will  be 
exi>ended  during  the  coming  season  in  carrying  out  the  proposed  pro- 
ject. It  is  thought  that  they  will  sufOice  for  improving  the  river  for  20 
miles  above  Buffalo  Shoals. 

July  1,  18ft§,  amount  available |20,000  00 

July  1, 1881y  amonnt  exT>ended  during  fiietoal  year,  excluBive  of  outstanding 
liabilities  July  1, 18«0 291  67 

July  1,1881.  amount  avaUable 19,708  33 

Amount  (estimated)  required  for  completion  of  existing  project 12, 600  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  en^g  June  30, 1883 .    12, 600  00 

(See  Appendixes  Q  6  and  P  22.) 

7.  Saint  Francis  River,  between  Wittsburgh  and  Lester  Landing  (in 
charge  of  Major  W.  H.  H,  Benyaurd,  Corps  of  Engineers,  to  February 
1, 1881). — ^This  work  is  a  continuation  of  that  which  has  been  heretofore 
carried  on  upon  the  Lower  Saint  Francis. 

The  proposed  improvement  is  to  cut  a  channel  through  the  lake  re- 
gion and  clear  the  river  of  obstructions  by  removing  trees,  snags,  logs, 
&c.  A  party  with  a  hired  flat-boat  properly  equipp^  commenced  work 
at  Lester  Landing  early  in  August^  and  continued  until  January  15. 
The  work  was  extended  over  the  entire  reach,  and  resulted  in  removing 
599  stumps,  1,294  trees,  1,056  logs,  and  some  orush  from  banks,  and  697 
trees  deadened. 

The  appropriation  being  exhausted,  and  Congress  at  its  last  session 
not  having  made  any  additional  for  continuing  this  work,  none  can  be 
done  during  the  coming  season. 

For  an  estimate  for  continuing  this  work  attention  is  invited  to  the 
estimate  under  the  head  of  improving  White  and  Saint  Francis  rivers, 
Arkansas. 

July  1,  1880,  amount  available (5,000  00 

July  1.  1881.  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1, 1880 5,000  00 

(See  Appendixes  Q  7  and  P  23.) 

8.  UAnguille  River^  ArJcansa^s  (in  charge  of  Maj.  W.  H.  H.  Benyaurd, 
Corps  of  Engineers,  to  February  1, 1881). — The  proposed  improvement 
contemplates  the  removal  of  snags  and  similar  obstructions  to  naviga- 
tion. A  small  chartered  steamer  worked  in  this  stream  from  the  middle 
of  October  to  the  latter  end  of  November,  removing  in  that  time  24 
snags,  61  stumps,  563  trees,  and  506  logs.  It  is  proposed  to  continue 
these  operations  until  the  funds  now  available  are  exhausted.  It  is 
thought  that  the  amount  will  be  sufficient  to  put  the  river  in  good  nav- 
igable condition  for  several  years.    No  further  appropriation  is  at  pres- 

*ent  recommended. 

July  1,  1880,  amount  available $7,004  02 

July  1.  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabUities  July  1,  1880 2,352  89 

July  1,  1881,  amount  available 4,651  13 

(See  Appendixes  Q  8  and  P  24.) 
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9.  Fourche  La  Five  River ^  Arkcunsas  (in  charge  of  Maj.  W.  H.  EL  Ben- 
yaurd,  Corps  of  Engineers,  to  February  1, 1881). — ^This  improvement  has 
for  its  object  the  removal  of  snags,  logs,  overhanging  trees,  and  other 
obstructions  to  the  navigation  of  this  stream,  so  as  to  allow  the  surplus 
products  of  a  very  fertile  and  growing  section  of  country  to  reach  a 
market  by  cheap  means  of  transportation.  A  boat  was  chartered  for 
this  work  during  last  season,  commencing  operations  on  the  15th  of  Sep- 
tember, and  continuing  until  the  middle  of  December.  During  this  time 
the  work  extended  from  the  mouth  to  about  26  miles  above  Perryville, 
resulting  in  53  snags  removed,  3,508  trees  deadened,  8,181  cuts  made 
in  clearing  away  logs  and  trees,  some  rocks  taken  from  variou]^  shoaLs, 
and  several  small  dams  built  at  shoal  places. 

With  the  funds  now  available  it  is  proposed  to  go  over  about  the  same 
ground  again,  pushing  farther  up  the  stream  if  possible,  and  continue 
the  removal  of  obstructions  of  like  character  that  are  yet  remaining. 

July  1,  1880,  amonnt  available |4,799  74 

Amonnt  appropriated  by  act  approved  March  3, 1881 3, 000  00 

$7,799  74 

Jaly  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
Habilities  July  1,  1880. 4,799  74 

July  1,  1881,  amount  available 3,000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883..     10,000  00 

(See  Appendixes  Q  9  and  P  25.) 

10.  Saline  River ^  Arkansa^s  (in  charge  of  Maj.  W.  H.  H.  Benyanrd, 
Corps  of  Engineers,  to  February  1,  1881). — The  object  of  this  work  is  to 
render  this  stream  navigable  by  the  removal  of  snags,  logs,  and  over- 
hanging trees,  and  thus  open  an  outlet  to  market  for  cotton,  timber,  &c., 
raised  along  its  banks. 

The  work  of  last  season  is  the  first  that  has  been  done  upon  this  stream. 
It  was  commenced  in  August  at  Turtle  Bar,  6  miles  below  the  mouth  of 
Hurricane  Creek,  and  carried  on  until  about  the  1st  of  December,  when 
high-water  caused  its  suspension.  The  party  had  worked  down  to  Mount 
Ella.  Duriug  the  season  469  snags,  1,151  logs,  2,416  trees,  and  9  fish- 
traps  were  removed,  and  many  willows  and  other  small  trees  cut  from 
the  banks. 

During  the  coming  season  it  is  proposed  to  continue  this  improvement 
on  the  same  general  plan  from  Mount  Ella  to  the  mouth  of  the  river, 
completing  the  work  so  far  as  the  funds  available  will  allow. 

July!,  1880,  amount  available $7,500  00 

Amonnt  appropriated  by  act  approved  March  3,  1881 5, 000  00 

$12,500  00 

Jnly  1.  1881,  amonnt  expended  during  fiscal  year,  exclusive  of  outstand- 
ing liabiUties  July  1,  1880 3,8eB  74 

July  1,  1881,  amount  available 8,637  96 


Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .     10, 000  00 

(See  Appendixes  Q  10  and  P  26.) 

11.  Improving  BImcIc  River^  Arkansas  (in  charge  of  Maj.  W.  H.  H. 
Benyaurd,  Corps  of  Engineers,  to  February  1, 1881). — The  object  of  this 
work  is  to  improve  the  navigation  of  the  river  by  removing  snags  and   " 
logs  from  the  channel,  overhanging  trees  from  the  banks,  and  increas- 
ing the  depth  of  water  over  troublesome  shoals. 

Work  upon  this  improvement  was  first  commenced  in  August,  1880, 
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at  Pocahontas,  with  a  chartered  steamer  working  up  stream  to  the  Saint 
Lonis,  Iron  Mountain,  and  Sonthem  Eailway  Bridge,  removing  556 
snags,  cutting  586  trees,  and  clearing  much  of  the  banlL  of  willows, 
brash,  and  small  trees. 

A  brash  dam  850  feet  long  was  bailt  at  Devil's  Tooth  Shoals,  and  two 
of  350  and  150  feet  respectively  at  Eagle's  Nest  Shoals. 

Little  Eiver,  several  bayous  and  sloughs  were  closed  by  constructing 
dams.  High-water  caused  a  suspension  of  work  late  in  November. 
The  work  has  resulted  in  a  material  benefit  to  the  navigation  of  the 
river. 

It  is  proposed  during  the  coming  season  to  continue  these  operations 
in  furtherance  of  the  general  project,  as  far  as  the  funds  available  will 
allow. 

The  ofOicer  in  charge  suggests  the  advisability  of  procuring  more  suit- 
able and  economical  appliances  for  carrying  on  this  work.  He  estimates 
tiiat  a  suitable  outfit  could  be  procured  for  about  $15,000,  and  that  the 
running  expenses  for  the  next  fiscal  year  will  be  about  $15,000  more, 
making  the  total  that  could  be  very  profitably  expended  $30,000. 

Julyl,  1880,  amonnt  available |15,000  00 

Amount  appropriated  by  act  approved  March  3, 1881 6, 000  00 

121,000  00 

July  1, 1881,  amonnt  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 , ? 9,895  99 

Julyl,  1881,  amount  available 11,104  01 

Amonnt  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    30, 000  00 
(See  Appendixes  Q  11  and  P  27.) 

12.  Current  Biver^  Missouri  and  Arkansas. — In  1856  the  State  of  Mis- 
souri appropriated  flO,000  for  the  improvement  of  this  stream,  but  no 
good  seems  to  have  been  effected.  In  1871  the  State  made  another 
appropriation  of  $20,000.  The  river  and  harbor  act  of  June  10,  1872, 
appropriated  $5,000  for  its  improvement  within  the  State  of  Missouri. 
This  was  expended  in  the  removal  of  snags  and  overhanging  trees  and 
for  brush  wing-dams. 

The  same  improvement  is  now  proposed,  viz,  by  means  of  wing-dams 
of  brush  and  stone  to  concentrate  the  water  over  the  shoal  places  and 
to  remove  snags,  logs,  and  overhanging  trees.  The  amount  now  avail- 
able will  be  expended  in  furtherance  of  this  object.  Work  will  be  com- 
menced at  the  mouth  and  carried  up  stream  as  far  as  the  funds  will 
admit. 

Amount  appropriated  by  act  approved  March  3,  1881 $2,000  00 

Julyl,  1881,  amount  available 2,000  00 

Amount  (estimated)  required  for  completion  of  existing  project l5, 365  00 

Amount  that  can  be  profitably  expended  in  fiacal  year  ending  June  30, 1883.  I5, 4OO  00 

(See  Appendix  Q  12.) 

EXAMINATIONS  AND  SURVEYS  FOB  IMPROVEMENT. 

To  comply  with  the  provisions  of  the  river  and  harbor  act  approved 
March  3, 1881,  Captain  Handbury  is  charged  with  the  following,  the 
resnlts  of  which  wiU  be  duly  submitted  when  received : 

1.  Little  Red  River  in  Arkansas. 
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IMPBOYEMENT  OP  MTSSISSIPPI  BIYBB  BETWEEN  THE  MOUTHS  OF 
THE  ILLINOIS  AND  OHIO  BIYEBS — ^IMPBOVING  HABBOB  AND  MIS- 
SISSIPPI BIVEB  AT  ALTON — ^ICB  HABBOB  AT  SAINT  LOUIS,  MIS- 
SOUEI — ^IMPEOVING  MISSISSIPPI  BIVEB  AT  OB  NBAB  CAPE  GIBAB- 
DBAU,  MISSOURI,  AND  MINTON  POINT,  ILLINOIS— IMPBOVBMKNT 
OF  OSAGE  BIVEB  IN  KANSAS  AND  MISSOUBI. 

Oflftcer  in  charge,  Capt.  O.  fit,  Ernst,  Corps  of  Engineers. 

1.  Mississippi  River  between  the  Illinois  and  Ohio  Rivers. — Piasa 
Island. — A  project  for  the  improvement  of  the  river  in  this  vicinity  was 
prepared ;  but  before  the  works  could  be  begun,  the  fands  available  were 
withdrawn  in  consequence  of  the  proviso  attached  to  the  appropriatioii 
of  March  3, 1881,  and  reappropriated  for  the  purposes  of  the  improve- 
ment of  the  river  at  Alton. 

"No  other  work  was  done  between  the  Illinois  and  Missouri  Bivers 
during  the  year,  and  none  is  contemplated  under  the  general  appropria- 
tion during  the  comming  year. 

CahoJcia  Chute. — ^The  present  project  for  the  improvement  of  this  local- 
i^  was  adopted  in  1876,  the  object  being  to  stop  the  inroads  of  the 
river  into  t^e  Illinois  bank,  and  the  consequent  deterioration  of  the 
navigation.  This  object  was  successfully  accomplished  last  year ;  the 
amount  expended  up  to  June  30, 1880,  being  $116^088.60.  To  finally 
complete  the  improvement  of  the  navigation  in  this  vicinity  it  will  be 
necessary  to  shut  off  all  the  water  fix)m  Gahokia  Chute. 

"No  work  was  done  here  during  the  year,  and  none  is  contemplated 
during  the  coming  year. 

Horsetail  JBar.— The  present  project  for  the  improvement  of  this  local- 
ity was  adopted  in  1873  and  modified  in  1879,  the  object  being  to  afford 
a  channel  not  less  than  8  feet  deep.  The  natural  channel  was  often  not 
more  than  4  feet  deep  at  the  shoalest  part.  The  amount  expended  dur- 
ing the  year  was  $116,078.53.  The  total  amount  expended  to  June  30, 
1£^1,  is  $511,529.44,  and  has  resulted  in  securing  a  channel  in  which  it 
is  expected  that  the  depth  will  not  be  less  than  7  feet  during  the  com- 
ing year.  A  balance  of  $33,921.47  remains  available  from  the  appro- 
priation of  June  14, 1880,  with  which  it  is  expected  to  practically  com- 
plete the  work,  though  it  will  be  the  object  of  care  for  an  uncertain 
number  of  years. 

Twin  Holloic  and  Widow  BearWs. — ^A  project  for  the  improvement  of 
these  two  adjoining  localities  has  been  adopted,  the  object  being  to  afford 
a  channel  not  less  than  8  feet  deep.  The  natural  channel  has  sometimes 
been  not  more  than  4  feet  deep  in  the  shoalest  part.  The  works  have 
not  yet  been  begun.  An  allotment  of  $115,000  has  been  made  firom  the 
appropriation  of  March  3,  1881. 

Kaskaskia  Bend. — ^The  present  project  for  the  protection  of  this  bank 
was  adopted  in  1876  and  modified  in  1880,  the  object  being  to  stop  the 
caving  in  a  bend  23,000  feet  long.  The  amount  expended  during  the 
year  was  $12,326.34.  The  total  amount  expended  to  June  30, 1^1,  is 
$66,465.62,  which  was  applied  to  the  direct  revetment  of  about  6,000 
feet  of  bank  and  to  work  designed  to  change  the  direction  of  attack  of 
the  river.  The  work  was  this  spring  almost  wholly,  if  not  wholly,  de- 
stroyed by  the  action  of  ice  and  fiood.  The  results  are  therefore  prac- 
tically nothing.  The  officer  in  charge  in  his  annual  report  sets  forth  at 
length  the  reason  why  this  work  should  not  be  resumed  in  the  interest 
of  navigation;  and  he  points  out  some  objections  to  resuming  it  for  the 
protection  of  local  interests.  Should  it  be  deemed  proper  to  resume  it, 
a  large  appropriation,  not  less  than  $100,000,  should  be  made  available 
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before  the  work  is  began.  A  radical  change  in  the  coarse  of  the  river 
is  required,  the  final  cost  of  which^f  caused  by  artificial  means,  cannot 
now  be  estimated.  Bapid  changes  are  going  on  in  the  vicinity,  and  it 
would  seem  proper  to  allow  these  to  continue  until  the  stream  has  worked 
itself  into  better  shape  than  the  present  one.  No  appropriation  is  recom- 
mended. The  sum  of  $5,697.25  allotted  to  this  work  by  the  river  and 
harbor  act  of  June  14, 1880,  remains  unexpended.  As  this  sum  alone 
cannot  be  used  here  to  any  useful  purpose,  it  is  recommended  that  pro- 
vision be  made  in  the  next  river  and  harbor  bill  for  its  application  to  the 
general  improvement. 

Protection  between  Dickey  Island  and  the  mouth  of  the  Ohio. — The  present 
project  for  the  protection  of  this  bank  was  adopted  in  1876,  the  object 
being  to  stop  the  caving  in  a  bend  11,500  feet  long.  The  amount  ex- 
pended during  the  year  was  $6,617.23.  The  total  amount  expended  to 
June  30, 1881,  is  $119,868.66,  and  has  resulted  in  the  protection  of  10,700 
feet  of  bank  previously  unprotected  and  in  the  repair  and  strengthening 
of  the  works  previously  built  by  the  Cairo  Land  Company,  covering  a 
length  of  3,500  feet  more,  making  in  all  14,200  feet  of  bank.  To  entirely 
complete  this  part  of  the  protection  a  small  amount  of  work  will  be 
required  this  year. 

Estimate. — ^The  appropriation  of  $1,000,000  asked  for  is  to  be  applied 
to  completing  the  works  now  progressing  and  to  continuing  those  to  be 
begun  this  year  at  Twin  Hollow,  Widow  Beard's  Island,  and  between 
the  mouth  of  the  Meramec  and  Bush  Towhead,  and  to  beginning  new 
works  below  the  latter  place. 

The  programme  is  to  make  the  improvement  continuous,  working  down 
stream  from  Saint  Louis,  by  reclaiming  land  and  building  up  new  banks, 
thus  reducing  the  width  of  the  river  to  the  uniform  width  of  about  2,500 
feet.  It  is  proposed  by  this  means  to  secure  a  minimum  depth  of  8  feet. 
The  depth  is  now  liable  to  become  as  little  as  4  feet  in  some  places  and 
less  than  8  feet  in  every  place  where  the  width  is  greater  than  2,500  feet. 
Caving  banks  are  to  be  protected.  From  the  changeable  nature  of  the 
stream,  it  is  not  practicable  to  give  in  advance  the  exact  localities  where 
work  will  be  required.    The  appropriation  of  this  sum  is  recommended. 

July  1,1880,  amount  available |283,338  57 

Amount  appropriated  by  act  approved  March  3,  1881 600, 000  00 

1883,338  57 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive 

of  outstanding  liabilities  July  1,  1880 231,395  81 

Amount  reappropriated  by  act  March  3,  1881 33, 354  70 

July  1,  1881,  outstanding  liabiUties 1,778  71 

266,529  22 

July  1, 1881,  amount  avaUable 616,809  35 

Amount  (estimated)  required  for  completion  of  existing  project* 5, 539, 420  32 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883  1, 000, 000  QO 

(See  Appendix  E  1.) 

2.  Improving  harbor  and  Mississippi  River  at  Alton. — ^This  work,  for 
which  provision  was  made  in  the  river  and  harbor  act  of  March  3, 1881,  has 
not  yet  been  be^rnn.  The  project  adopted  has  for  its  object  the  removal 
of  the  shoal  now  existing  in  front  of  the  Alton  landing. 

The  officer  in  diarge  snbmits  an  estimate  of  $86,676.30  as  the  amonnt 

*  KoTE. — ^Amount  reappropriated  by  act  of  March  3, 168^,  to  be  applied  to  harbor  and 
Mississippi  River  at  Alton  and  amounts  expended  at  Kaskaskia  Bend  are  added  to 
estimate  of  last  year. 
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that  can  be  profitably  expended  upon  this  work  daring  the  year  ending 
Jane  30, 18d3.  The  appropriation  of  this  amoant  is  recommended.  It 
is  proposed  with  it  to  complete  the  first  branch,  4,800  feet  long,  of  the 
propoi^  dike. 

Amonnt  appropriated  by  act  approved  March  3,  1881 |33,354  70 

July  1. 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabiUties  July  1,  1880 30  00 

July  1,  1881,  amount  available 33,324  70 

Amount  (estimated)  rea  uired  for  completion  of  existing  project 86, 675  30 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    86, 700  00 

(See  Appendix  E  2.) 

3.  'Ice-harbor  at  Saint  Louis.  Missouri. — A  project  for  the  construc- 
tion of  this  work  was  prepared  in  compliance  with  the  provisions  of  the 
river  and  harbor  act  of  June  14, 1880. 

It  having  become  evident  that  the  steamboatmen  of  Saint  Loais  re- 
garded the  constrnction  of  the  ice-harbor  with  great  indifference,  the 
beginning  of  the  work  has  been  postponed. 

July  1, 1880,  amount  available $50,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 10, 000  00 

July  1,  1881,  amount  available 60-000  00 

Amount  (estimated)  required  for  completion  of  existing  project 122, 000  00 

(See  Appendix  R  3.) 

4.  Improving  Mississippi  River  at  or  near  Gape  Girardeau^  Missouri^ 
and  Minton  Pointy  Illinois. — A  project  for  the  improvement  of  this 
locality  was  prepared  and  adopted,  bat  active  operations  were  limited 
to  the  preparation  of  plant,    l^e  amoant  expended  was  $4,820.16. 

The  of&cer  in  charge  sabmits  an  estimate  of  $60,170.16,  the  appropria- 
tion of  which  is  recommended  for  the  year  ending  Jane  30, 1883.  Witii 
this  sam  it  is  proposed  to  remove  the  bar  in  front  of  Gape  Girardean 
landing  and  to  provide  an  8-foot  channel  between  that  place  and  Minton 
Point. 

July  1,  1880,  amonnt  available |20,000  00 

Amount  appropriated  by  act  of  March  3,  1881 10,000  00 

$30,000  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusiYe  of  outstanding 

liabilities  July  1,  1880 4,820  16 

July  1, 1881,  amount  available 25,179  84 

Amount  (estimated)  required  for  completion  of  existing  project 60, 170  16 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    GO,  200  00 

.  (See  Appendix  B  4.)    . 

6.  Osage  River ^  Kansas  and  Missouri. — The  present  system  of  improve- 
ment was  begun  in  1871  and  modified  in  1872,  the  object  being  to  afford 
a  channel  of  navigable  width  not  less  than  2  feet  deep  at  the  lowest 
stage.  The  natural  channel  is  frequently  not  more  than  6  inches  deep 
at  many  of  the  shoals. 

The  amount  expended  during  the  year  was  $18,918.73.  The  total 
amount  expended  to  June  30, 1881,  is  $158,173.61,  and  has  resulted  in 
increasing  the  depth  tp  at  least  2  feet  over  19  shoals,  and  removing 
overhanging  trees  and  snags  from  six  others,  and  in  giving  a  continaoof 
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2-foot  navigation  to  Tnscambia,  60  miles  firom  the  month,  with  the  ex- 
ception of  fonr  places  where  the  obstacles  have  been  renewed. 

The  system  is  believed  to  be  inapplicable  to  the  portion  of  the  river 
above  Tuscumbia.  The  great  expense  of  the  alternative  system^  a  lock 
and  dam  improvement,  wonld  hardly  seem  to  be  jastified  at  this  time. 

Ko  appropriation  for  the  year  ending  June  30, 1883,  is  asked  for. 

July  1,  1880,  amonnt  available $30,794  99 

Miscellaneous  receipts 32  62 

Amount  appropriated  by  act  approved  March  3, 1881 20, 000  00 

$50,827  61 

July  1.  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 18,918  73 

July  1,1881,  amount  available 31,908  88 

(See  Appendix  E  5.) 

EXAMINATIONS  AND  SURVEYS  FOB  IMPBOVBMENT. 

To  comply  with  the  provisions  of  the  river  and  harbor  act  of  June  14, 
1880,  Captain  Ernst  was  charged  with  and  has  completed  the  following 
examinations  and  snrveys : 

1.  Mississippi  River  at  Saint  Oenevievej  Missouri.    (See  Appendix  E  6.) 

2.  Meramec  River ^  Missouri,  from  its  mouth  to  the  point  opposite  Mera- 
mee  Iron  Worhs^  Missouri.    (See  Appendix  E  7.) 

Transmitted  to  Congress  and  printed  as  Senate  Ex.  Doc.  44,  Forty- 
sixth  Congress,  third  session. 

And  to  comply  with  the  provisions  of  the  river  and  harbor  act  of 
March  3, 1881,  he  has  been  charged  with  and  is  now  engaged  upon  the 
following  survey,  the  result  of  which  will  be  duly  submitted  when  re- 
ceived: 

Fish  Bendj  near  Fort  ChartreSj  in  the  Mississippi  River. 

BSMOVINO  SNAGS  AND  WBEOKS  FBOM  THE  MISSISSIPPI  AND  MISSOUBI 
SrVEBS — SXTBVEYS  AND  IMPROVEMENTS  AT  VARIOUS  POINTS  ON  MIS- 
SOUBI RTVEB — SUBVEY  OF  MISSOUBI  BIVEB  FBOM  ITS  MOUTH  TO 
SIOUX  CITY. 

Officer  in  charge,  Maj.  Charles  E.  Suter,  Corps  of  Engineers. 

1.  Removing  sna^s  and  tor ecks  from  the  Mississippi  and  Missouri  rivers — 
Mississippi  River, — ^During  the  past  season  the  snag-boats  worked  on 
this  stream  from  the  mouth  of  the  Missouri  to  the  head  of  Deadman's 
Bend,  a  distance  of  1,000  miles. 

The  new  snag-boat,  in  process  of  construction  at  date  of  last  report, 
has  been  completed  and  set  to  work.  The  officer  in  charge  renews  his 
recommendation  that  the  remaining  wooden  snag-boat  be  thoroughly 
repaired  and  fitted  up  for  wrecking  purposes.  An  estimate  for  the  pur- 
X>ose  is  submitted. 

I>uring  the  present  fiscal  year  it  is  proposed  to  devote  twenty  months 
of  snag-boat  work  to  this  improvement. 

ESTIMATE. 

Kor  Tepaiiing  one  wooden  snag-boat  and  fitting  it  np  for  wrecking  pur- 
poses   150,000  00 

For  working  expenses  of  three  boats,  ten  months  each,  at  |4,000  per  month.  120, 000  00 

Total 170,000  00 
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July  1, 1880,  amount  available $101,404  90 

Amount  reoeived  (clerical  error  in  account  rendered) 27  00 

Amount  appropriated  by  act  approved  March  3,  1881 80, 000  00 

— '■ $181,431  90 

July  1. 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 108,308  43 

July  1, 1881,  amount  available 79,123  47 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    170, 000  00 

Missouri  River. — During  the  past  season  the  snag-boats  worked  on  this 
river  from  the  month  to  Kansas  Oity,  Mo.,  a  distance  of  375  miles. 

The  present  appropriation  will  be  devoted  to  the  construction  of  an 
ron-hulled  snag-boat,  to  carry  the  machinery  of  one  of  the  old  boats. 
An  estimate  for  completing  this  work  is  submitted .  The  officer  in  charge 
recommends  the  construction  of  a  small  light-draught  snag-boat  for 
service  above  Omaha,  where  work  is  greatly  need^,  but  cannot  be 
satisfactorily  accomplished  with  any  of  the  present  fleet.  An  estimate 
therefor  is  submitted : 

ESTIMATE. 

For  completing  the  oonetruction  of  a  snag-boat,  now  authorized |35, 000  00 

Forbuilaing  alight-draught  snag-boat 80,000  00 

For  operating  three  boats,  nine  months  each,  at  $4,000  per  month 108, 000  00 

Total 213.000  00 

July  1,  1880,  amount  available $66,041  48 

Amount  appropriated  by  act  approved  March  3,  18:^1 80, 000  00 

$146,041  48 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,1880 66,041  48 

July  1,  1881,  amount  available 80,000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    213, 000  00 
(See  Appendix  S  1.) 

2.  Missouri  River  at  Saint  diaries^  Missouri, — Work  was  inaugurated 
here  in  the  spring,  and  is  still  in  progress.  Permeable  dikes,  composed 
of  wire  netting,  supported  by  buoys,  piles,  or  tripods,  are  being  con- 
structed, the  object  being  to  contract  and  define  the  channel.  This 
work,  together  with  revetment,  will  be  pushed  during  the  current  season 
as  far  as  the  available  funds  will  allow.  The  estimate  for  this  improve- 
ment has  been  revised  and  extended. 

July  1, 1880,  amount  available , $25,000  00 

Amount  received  from  sale  of  fuel  to  officers 73  12 

Amount  appropriated  by  act  approved  March  3,  1881 15, 000  00 

$40,073  la 

July  1. 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 24  191  81 

Julyl,  1881,  amount  available 15,881  31 

Amount  (estimated)  required  for  completion  of  existing  project 250, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  :^,  1883 .    60, 000  00 

(See  Appendix  S  2.) 

3.  Missouri  River  at  Cedar  City^  Missouri, — ^Work  here  was  began  in 
the  spring  of  1881,  and  consisted  mainly  in  silting  up  Cedar  City  Bend 
by  means  of  a  permeable  dike  of  wire  screens,  supported  on  tripods. 
This  work,  being  done  at  a  favorable  season,  has  been  very  successful, 
and  the  working  force  will  soon  begin  operations  in  Murray's  Bend^  above 
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Cedar  City,  in  further  pursuance  of  the  approved  plan.  Thiis  work  will 
be  pushed  during  the  present  season  as  far  as  the  funds  available  will 
aUow.  The  estimate  for  this  improvement  has  been  revised  and  ex- 
tended. 

July  1, 1880,  amount  available |15.413  97 

Amount  appropriated  by  act  approved  March  3, 1881 15, 000  00 

130,413  97 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,1880.-.. 13,676  78 

July  1*1881,  amount  available 16,837  19 

Amount  (estimated)  lea  nired  for  completion  of  existing  project 170, 000  00 

Ambunt  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .      60, 000  00 

(See  Appendix  S  3.) 

4.  Missouri  River  at  Glasgow^  Missouri. — ^Duringthe  past  season  work 
was  confined  to  revetting  the  right  bank  of  the  river  in  the  bend  above 
Glasgow ;  6,630  feet  of  bank  were  protected,  and  the  work  has  stood 
very  well.  Much  delay  was  experienced  in  getting  to  work  this  year, 
but  operations  are  now  in  progress  and  will  be  pushed  as  far  as  the 
available  funds  will  allow. 

July  1, 1880,  amount  available ^21,009  82 

Amount  appropriated  by  act  approved  March  3,  1881 20, 000  00 

141,009  82 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

Uabilities  July  1,  1880 25,746  39 

July  1,  1881,  amount  available 15,263  43 

Amount  (estimated)  required  for  the  completion  of  existing  project 78, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .      78, 000  00 

(See  Appendix  S  4.) 

5.  Missouri  River  at  Lexington,  Missouri. — ^Work  was  begun  at  this 
point  last  fall,  and  about  6,000  feet  of  revetment  put  in  on  the  left  bank 
opposite  Lexington,  Owing  to  the  very  early  setting  in  of  winter  this 
work  could  not  be  completed  properly,  and  it  was  lost  during  the  violent 
floods  which  j>revailed  in  the  spring.  Work  is  again  in  progress,  and 
will  be  carried  on  as  far  as  the  funds  available  will  allow.  The  estimate 
for  this  work  has  been  revised  and  extended. 

July  1,  1880,  amount  available  fll5,000  00 

Amount  appropriated  by  act  approved  March  3, 1881 10, 000  00 

$26, 000  00 

July  1, 1881,'  amount  expended  during  the  fiscal  year,  exclusive  of  outstand- 
ing liabilities  July  1,  1880 10,616  30 

July  1,  1881,  amount  available 14,383  70 

Amount  (estimated)  required  for  completion  of  existing  project 100,000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 18^3 .    50, 000  00 

(See  Appendix  S  6.) 

6.  Missouri  River  at  Kansas  City,  Missouri, — ^Preparations  were  made 
at  this  point  to  push  the  work  vigorously  during  the  spring,  but  this  was 
found  impossible  owing  to  the  prevailing  floods.  The  most  important 
of  the  works  already  in  have  stood  very  well,  but  the  great  changes 
brought  about  by  the  floods  render  their  immediate  extension  impera- 
ative.  Work  will  be  pushed  as  far  as  funds  will  allow  during  the  present 
season.  The  estimate  for  this  improvement  has  been  revised  and  ex- 
te  Dded. 
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Jblyl,  1880,  amount  available 825,156  96 

Amount  appropriated  by  act  approved  March  3, 1881 20, 000. 00 

|45, 156  96 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,1880. 21,244  35 

July  1, 1881,  amount  avaUable 23,912  61 

Amount  (estimated)  required  for  completion  of  existing  project 220, 000  00 

Amount  tnat  can  be  prohtably  expended  in  fiscal  year  ending  June  30, 1883 .     100, 000  00 

(See  Appendix  8  6.) 

7.  Missouri  River  at  Fort  Leavenworth^  Kansas. — Some  repairs  of  the  old 
work  were  found  necessary  last  Ml  and  were  carried  oat.  Nothing  was 
done  daring  the  spring  owing  to  the  anprecedented  floods,  which  did 
great  damage  to  the  work  al^ady  in.  Daring  the  present  season  it  is 
hoped  to  make  the  necessary  repairs  and  take  measures  to  regulate  the 
river  in  this  vicinity.  The  amount  available  is,  however^  very  small  in 
comparison  with  the  work  needed.  A  revision  and  extension  of  the  esti- 
mates has  been  found  necessary. 

July  1,  1880,  amount  available |8,451  35 

Amount  appropriated  by  act  approved  Marob  3.  1881 8, 000  00 

: $16,451  3& 

July  1, 1881,  amount  expanded  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 5,171  78 

Julyl,  1881,  amount  available 11,279  57 

Amount  («Btimatd)  required  for  completion  of  existing  project 90, 000  00 

Amount  that  can  be  frofitably  expended  in  fiscal  year  endmg  June  30, 1883 .      50, 000  00 

(See  Appendix  8  7.) 

8.  Missouri  River  at  Atchison j  Kansas. — 'So  work  was  done  during  the 
past  season,  but  will  be  pushed  daring  the  present  year  as  far  as  the 
funds  will  allow.  Many  important  changes  were  brought  about  by  the 
late  floods,  and  although  the  work  already  in  still  stands,  considerable 
extension  is  needed  to  accomplish  the  object  of  the  improvement.  The 
estimates  have,  therefore,  been  revised  and  extended. 

Julyl,  1880,  amount  available $20,004  42 

Amount  appropriated  by  act  approved  March  3,  1881 20, 000  00 

$40,004  42 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 17,007  28 

Julyl,  amount  available 22,997  14 

Amount  (estimated)  required  for  completion  of  existing  project 125, 000  00 

Ajnount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    60, 000  00 

(See  Api)endix  S  8.) 

9.  Missouri  River  at  and  near  Saint  Joseph,  Missouri. — But  little  work 
was  done  here  during  the  past  year,  the  violent  spring  floods  having  ren- 
dered the  operations  proposed  impossible.  Work  is  now  in  progress, 
however,  and  will  be  prosecuted  as  far  as  possible  with  the  funds  avail- 
able. Tlie  works  already  constructed  have  stood  satisfactorily,  the 
damage  by  ice  and  floods  being  small  and  easily  repaired.  The  estimate 
tor  this  improvement  has  been  revised  and  extended. 

July  1,  1880,  amount  available |t21,155  61 

Amount  appropriated  by  act  approved  March  3,  1881 20, 000  00 

$41,155  61 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 13,232  34 

Julyl,  1881,  amount  available t 27,923  27 
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Amount  (estimated)  reqnired  for  completion  of  existing  project |223, 000  00 

Amount  that  can  be  profatably  expended  in  fiscal  year  ending  June  30. 1883 .      90, 000  00 

(See  Appendix  S  9.) 

10.  Missouri  River  at  Brownvilley  Nehraslca. — Some  preliminary  work 
was  done  at  this  place  dnring  the  winter,  and  it  was  expected  to  do  con- 
siderable work  in  the  spring.  This,  however,  was  rendered  impossible 
by  the  general  innndation  accompanying  the  floods  of  that  season. 
Work  will  be  prosecuted  during  the  current  year  to  the  extent  of  the 
funds  available.  The  approximate  estimates  heretofore  submitted  have 
been  revised. 

July  1, 1880,  amount  available J10,000  00 

Amount  appropriated  by  act  approved  March  3,  18S1 10, 000  UO 

$20,000  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
Uabilitiee  July  1, 1880 11,254  23 

July  1,  1881,  amount  avaUable 8,745  77 

Amount  (estimated)  required  for  completion  of  existing  project 353, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    80, 000  00 

(See  Appendix  S 10.) 

11.  Missouri  River  at  Hastport^  Imoa^  and  at  Nebraska  Oity^  Nebraska.— 
But  little  was  done  at  this  locality  during  the  past  year,  it  being  deemed 
advisable  to  defer  work  till  spring,  when  it  could  be  done  to  best  advan- 
tage. This  intention  was  frustrated  by  the  extreme  violence  of  the 
floods  which  prevailed  at  that  season,  and,  in  addition,  almost  all  the 
work  accomplished  in  previous  seasons  was  swept  away.  This  misfor- 
tune was  due  solely  to  the  incomplete  state  in  which  it  had  necessarily 
been  left  by  the  small  appropriations  under  which  the  work  had  been 
carried  on.  The  improvement  of  this  very  troublesome  piece  of  river 
will  be  impossible  unless  funds  are  made  available  in  larger  amounts. 
A  new  estimate  for  carrying  out  this  work  is  submitted  herewith. 

Julyl,  1880,  amount  available $14,618  t:0 

Amount  appropriated  by  act  approved  March  3,  1881 2^,  000  00 

$34,618  20 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1, 1880 16,136  16 

July  1,  1881,  amount  available 18,482  04 

Amount  (estimated)  required  for  completion  of  existing  project 500, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 188:i.  100, 000  00 

(See  Appendix  S  11.) 

12.  Missouri  River  at  Plattsmouthy  Nebraska. — It  was  expected  to  be- 
gin work  at  this  point  during  the  spring  of  1881,  but  the  excessive  floods 
prevented  this,  and  the  work  proposed  is  but  just  beginning.  It  will  be 
prosecuted  during  the  present  season  as  far  as  practicable.  The  estimate 
for  this  improvement  has  been  revised. 

July  1,  1880,  amount  available i $10,000  00 

Amount  appropriated  by  act  approved  March  3, 1881 10, 000  00 

$20, 000  00 

July  1.  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1, 1880 4,583  85 

Julyl,  1881,  amount  available 15,416  15 

Amount  (estimated)  reqnired  for  completion  of  existing  project 214, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883. .    70, 000  00 

(See  Appendix  S- 12.) 
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13.  Missouri  Biver  at  Counoil  Bluffs^  lowa^  and  at  Omdha^  Nebraska. — 
The  work  done  here  daring  the  past  season  consisted  mainly  in  repairs  to 
old  work.  The  works  of  channel  contraction  and  regulation  which  formed 
the  programme  of  the  spring's  operations  were  mostly  stopped  by  the 
excessive  floods,  but  will  be  carried  on  as  far  as  practicable  during  the 
present  season.  The  works  already  put  in  were  somewhat  damaged  by 
the  ice,  but  not  seriously.  The  impossibility  of  carrying  this  work  to 
completion  with  the  small  appropriations  heretofore  made  has  rendered 
a  revision  and  extension  of  the  estimates  necessary. 

July  1,1880,  amount  available $21,344  51 

Amount  appropriated  by  act  approved  March  3, 1881 30, 000  00 

—$51,344  61 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabiUties  July  1,  1880 13,720  13 

July  1. 1881,  amount  available 37,624  38 

Amount  (estimated)  required  for  completion  of  existing  project 260, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .  100, 000  00 

(See  Appendix  S  13.) 

14.  Missouri  Biver  at  Sioux  Oity,  Iowa. — ^It  was  proposed  last  year 
to  expend  the  current  appropriation  in  extending  the  work  already  done 
at  this  place,  mainly,  in  works  of  channel  contraction  and  regulation. 
Hiis  work,  which  should  have  been  done  during  the  spring  of  1881,  was 
entirely  stopped  by  the  violence  of  the  spring  floods.  Such  money  as 
remains  of  the  old  appropriation  and  the  new  one  made  for  the  current 
year  will  be  expended  in  this  work  during  the  present  season.  The 
work  put  in  here  in  previous  seasons  stands  well,  and  will  need  but  tri- 
fliQg  repairs.  Estimates  are  submitted  for  extending  the  work  over  a 
greater  length  of  river,  which  is  deemed  absolutely  necessary  to  secure 
anything  like  a  stable  regimen  in  this  neighborhood. 

July  1, 1880, amount  available {8,401  34 

Amount  received  sales  of  fuel  to  officers 1         34  87 

Amount  aUotted  firom  appropriation  for  survey  of  Missouri  River 
from  its  mouth  to  Sioux  City,  Iowa,  &c.,  act  approved  June 
14,1880 4,000  00 

Amount  appropriated  by  act  approved  March  3, 1881 7, 000  00 

$19,436  21 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
Uabilities  July  1, 1880 8,359  00 

July  1, 1881,  amount  available 1 1, 077  21 

Amount  (estimated)  required  for  completion  of  existing  project 5(10, 000  00 

Amount  that  can  be  profitably  expendedin  fiscal  year  ending  June  30, 1^83 .     100, 000  00 

(See  Appendix  S14.) 

15.  Missouri  Biver  at  Vermillion^  Dakota. — It  was  proposed  last  year 
to  expend  the  current  appropriation  in  regulating  the  channel  in  the  im- 
mediate vicinity  of  the  town  of  Vermillion  and  in  protecting  the  banks  so 
to  as  prevent  a  cut-oflf  then  threatening.  It  was  intended  that  the  work 
should  be  done  during  the  spring  of  1881,  and  all  preparations  were  made 
with  that  end  in  view.  The  spring  movement  of  the  ice  was  accom- 
panied by  an  unprecedented  flood  which  inundated  the  whole  valley. 
The  cut-off  above  alluded  to  took  place,  and  such  extensive  changes 
were  made  that  a  complete  revision  of  the  plans  was  necessary,  and  the 
necessity  of  a  considerable  extension  of  the  work  became  evident.  The 
accompanying  estimate  is  for  the  new  project,  and  the  appropriations 
now  available  will  be  expended  in  prosecuting  it  as  far  as  possible. 
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July  1, 1880,  amonnt  available $10,002  15 

Amonnt  appropriated  by  act  approved  March  3, 1881 15, 000  00 

825,002  15 

July  1, 1881,  amonnt  expended  daring  the  fiscal  year,  exclnsive  of  outstand- 
ing liabilities  July  1, 1880 5, 417  01 

Julyl,  1881, amount  available 19,585  14 

Amount  (estimated)  required  for  completion  of  existing  project 113, 000  00 

Amount  that  can  be  proHtabiy  expended  in  fiscal  year  ending  June  30, 1883 .    70, 000  00 

(See  Appendix  8 15.) 

16.  Missiauri  River,  between  Kansas  Oity  and  the  mouth, — ^This  appro- 
priation will  be  devoted  to  snagging,  of  which  eight  moaths'  work  will 
be  accomplished.  The  accompanying  estimate  of  $375,000  refers  to  the 
general  improvement  of  that  portion  of  tbe  river  herein  referred  to  under 
the  gtoeral  plan  already  submitted.  (See  House  Ex.  Doc.  No.  92,  Forty- 
sixtli  Congress,  third  session,  and  also  Appendix  816.) 

AnMuat  appropriated  by  act  approved  March  3, 1881 |35, 000  00 

July  1, 1881,  amonnt  available 35,000  00 

Amount  (estimated)  leqnired  for  completion  of  existinflr  project 3, 750, 000  00 

Amonntuiat  can  be  profitably  expended  in  fiscal  year  en£ngjnne  30, 1883.      800, 000  00 

(See  Appendix  816.) 

17.  Preliminary  report  upon  the  general  improvement  of  Hie  na/vigation 
of  the  Missouri  Biver.    (8ee  Appendix  8  17.) 

18.  Survey  of  the  Missouri  River j  from  its  motUh  to  Sioux  Oity^  lowa^ 
and  to  Fort  Benton,  Montana. — ^Duiing  the  past  year  the  maps  of  tiie 
survey  of  8ioux  Oity,  Iowa,  were  about  completed,  and  their  reduction 
to  a  scale  suitable  for  publication  progressed  fairly.  Work  in  the  field 
was  much  delayed  by  the  early  winter  and  the  spring  floods.  The  line 
of  check  levels  is  nearly  completed  and  all  other  field  work  has  been 
closed  up. 

During  the  present  season  it  is  proposed  to  extend  the  survey  above 
8ioux  City  as  far  as  possible  with  the  funds  available,  and  to  publish 
the  mai>s  of  the  survey  already  made.  Estimate  for  the  completion  of 
the  work  to  Fort  Benton  is  submitted  herewith. 

A  preliminary  report  on  the  general  improvement  of  the  river,  with 
plan  and  estimates  for  the  work  proposed,  from  Sioux  City  to  the  mouth, 
was  submitted  during  the  year  and  printed  as  House  Ex.  Doc.  Ko.  92, 
Forty  sixth  Congress,  third  session. 

Jnly  1,  1880,  amount  available $30,151  82 

Amount  appropriated  by  act  approved  March  3, 1881, 30, 000  00 

$60, 151  82 

Amonnt  aUotted  for  protecting  work  done  on  the  Missonri  River 

at  or  near  Sioux  City,  Iowa  (act  approved  June  14, 1880) 4, 000  00 

July  1,  18ril,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1680, 22,360  27 

26,360  27 

July  1,  1881,  amount  available, 33,791  55 

Amount  (estimated)  required  for  completion  of  existing  project 105, 000  00 

Amonnt  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 18H3.  50, 000  00 

(See  Appendix  8  18.) 

19.  Gasconade  River,  Missouri. — Work  was  begun  on  the  improvement 
of  this  stream  October  22, 1880,  and  was  continued  to  December  31, 
1880,  when  the  severe  weather  which  had  set  in  forced  the  party  from 
the  field.  Such  portions  of  the  river  as  were  worked  over  were  quite 
thoroughly  cleared  of  snags  and  the  results  were  satisfactory. 
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As  soon  as  the  river  rea<5hes  a  lower  stage,  work  will  be  resumed  and 
pushed  to  the  extent  of  the  funds  available. 

July  1,  1880,  amount  available |5,000  00 

Amount  received  from  sales  of  fuel  to  oflBcers 39  37 

Amount  appropriated  by  act  approved  March  3,  1881 10, 000 

$15,039  37 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880. 3,969  87 

July  1,  1881,  amount  available , ^-     11,069  50 

Amount  (estimated)  required  for  completion  of  existing  project 35, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  35, 000  00 

(Appendix  S  19.) 

« 
EXAMINATIONS  AND  SURVEYS  FOE  IMPROVEMENT. 

To  comply  with  the  provisions  of  the  river  and  harbor  act  of  June  14, 
1880,  Major  Suter  was  charged  with  and  has  completed  the  following 
surveys: 

1.  Missouri  River ^  at  Boonvilley  Missouri.    (See  Appendix  S  22.) 

2.  Missouri  Biver^  at  Yankton^  Dakota.    (See  Appendix  S  23.) 

3.  Missouri  River,  at  Niobrara,  Nebraska.    (See  Appendix  S  24.) 

4.  Missouri  River,  from  Tuque  Creek  to  1  mue  west  of  Oharrette  Creek, 
Warren  County,  Missouri.    (See  Appendix  S  26.) 

The  above  were  printed  as  House  Ex  Doc,  No.  89,  Forty-sixth  Con- 
gress, third  session. 

5.  Mouth  of  Grand  River  and  Missouri  River,  at  Brunswick,  with  reference 
to  boat-Umding  at  Brunswick,  Missouri.    (See  Appendix  S  26.) 

And  to  comply  with  the  provisions  of  the  river  and  harbor  act  of 
March  3, 1881,  he  has  been  charged  with  and  is  engaged  upon  the  fol- 
lowing, the  results  of  which  will  be  duly  submitted  when  received : 

1.  Missouri  River,  at  or  near  Arrow  Rock. 

2.  For  survey  of  Nishuabotana,  from  Hamburg,  Iowa,  to  its  junction 
with  the  Missouri. 

IMPBOVBMENT  OF  MISSOrJBI  BIVEB,  ABOVE  MOUTH  OF  YELI.OWSTONE — 
IMPBOVEISIBNT  OF  YELLOWSTONE  BIVEB. 

Officer  in  charge,  Capt.  Edward  Maguire,  Corps  of  Engineers. 

1.  Missouri  River,  above  mouth  of  Yellowstone,  Montana. — ^The  work  of 
improvement  was  carrie<l  on  in  two  distinct  sections  of  the  river,  viz, 
above  the  Great  Falls  and  below  Benton. 

The  work  above  the  Falls  consisted  in  building  two  dams  at  Bear's 
Teeth  Shoal ;  in  clearing;:  a  channel  70  feet  wide  and  2  J  feet  deep  by  the 
removal  of  rock  from  Bear's  Teeth  Kapids ;  in  clearing  a  channel  100 
feet  wide  by  the  removal  of  rock  at  Lone  Pine  or  Half  Breed  Rapids. 

The  work  below  Benton  consisted  in  building  a  dam  at  McGarry's 
Bar  505  feet  long ;  in  building  a  new  dam  at  Dauphin's  Rapids  703  feet 
long ;  in  clearing  a  chnnnel  100  feet  wide  and  5,100  feet  long  by  the 
removal  of  rock  at  Little  Dog  Rapids ;  in  removing  rock  near  the  head, 
of  Dauphin's  Rapids ;  in  clearing  a  channel  100  feet  wide  and  2,000  feet 
long  by  the  removal  of  rock  at  Bear's  Rapids ;  in  building  at  Snake 
Point  a  dam  615  feet  long,  and  in  blasting  out  rock  in  the  channel  at  the 
same  point. 

The  survey  of  the  river  was  continued  from  Dauphin's  to  Gallatin 
Rapids,  and  a  survey  made  of  Snake  Point. 

The  work  during  the  present  season  will  be  confined  to  that  portion 
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of  the  river  below  Benton.  A  dam  will  be  built  near  Trover's  Point ; 
bowlders  will  be  removed  from  Buffalo  Shoals ;  the  works  at  Grand 
Island  will  be  repaired,  strengthened,  and  extended;  Gallatin  Bapids 
will  be  cleared,  and  such  other  work  of  "  general  clearing  of  the  chan- 
nel "  as  can  be  accomplished.  The  work  already  done  has  benefited  the 
navigation  of  the  river.  There  were  23  trips  made  above  Gow  Island 
after  August  1  last  season,  while  only  one  was  made  in  1877. 

July  1,1880,  amount  available $46,551  88 

Amount  appropriated  by  act  approved  March  3,  1681 40, 000  00 

$86,55188 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  18^ 34,196  65 

July  1,  1881,  outstanding  liabilities 5,841  11 

40,037  76 

July  1, 1881,  amount  available ^ 46,514  12 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  150,000  00 
(See  Appendix  T  1.) 

2.  Yellowstone  Biver^  Montana  and  Dakota. — The  work  of  improve- 
ment was  carried  on  by  two  parties.  One  operated  at  Buffalo  Bapids 
completing  the  work  at  that  place.  During  the  last  two  seasons  a  chan- 
nel 8,800  feet  long,  from  100  to  180  feet  wide,  and  from  3  to  6  feet  in 
depth  was  cleared.  The  slope  has  been  materially  reduced,  and  steam- 
boats now  seldom  use  a  line. 

The  second  party  worked  at  Baker's  and  Wolf  Rapids.  At  the  former 
place  the  channel  used  by  the  steamboats  was  cleared  to  a  depth  of  3 
feet  and  for  a  width  of  from  120  to  180  feet.  At  Wolf  Bapids  a  channel 
300  feet  long,  100  feet  wide,  and  3  feet  deep  was  .cleared. 

At  all  of  these  points  the  work  done  has  materially  benefited  naviga- 
tion. A  large  quantity  of  rock  was  blown  down  into  deep  water.  The 
nature  of  the  material  of  which  the  ledges  were  formed  necessitated  a 
great  deal  of  drilling  and  much  blasting. 

The  work  during  the  present  season  will  consist  in  building  dams  just 
above  Buffalo  Bapids ;  near  Custer  Greek;  near  De  Bussy's  Bapids; 
near  the  town  of  Glendive  and  at  Beef  Slough,  and  in  removing  rock 
at  a  point  about  6  miles  below  Buffalo  Bapids,  at  a  point  about  14  miles 
below  Buffalo  Bapids^nd  at  Dead  Man's  Bapids,  and  in  completing  the 
work  at  Baker's  and  Wolf  Bapids. 

July  1,  1880,  amount  available 8-<J9,423  13 

Amount  appropriated  by  act  approved  March  3,  1881 20, 000  00 

$49,423  13 

Jaly  1,  1831,  amonut  expended  during  fiscal  year,  exclusive 

of  outstanding  liabilities  July  1,  1880 \ 16, 937  55 

July  1,  18S1,  outstanding  liabilities 4, 829  70 

. 21,767  25 

July  1,  1881,  amount  available 27,655  88 

AmouQtthatcanbep"ofttablyexpeudedinfiscalyearendingJime30, 1833..  lOJ, 000  00 
(See  Appendix  T  2.) 

XMPE0VEM:ENT  of  the  NAViaATION  OF  THE  MISSISSIPPI  RIVEE  BE- 
TWEEN SAINT  PAUL  AND  THE  MOUTH  OF  THE  ILLINOIS,  INCLUD- 
INa  IMPROVEMENTS  AT  SPECIAL  LOCALITIES  BETWEEN  THOSE 
POINTS — IMPROVEMENT  OF  GALENA  RIVER  AND  HARBOR,  ILLINOIS 
— IMPROVEMENT  OF  CUIVRE  RIVER,  MISSOURI. 

OflBicer  in  charge,  Capt.  A.  ilackenzie,  Cori)S  of  Engineers. 

!•  Upper  Mississippi  BiveVj  operations  of  snag-loat^  &e, — ^During  the 
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year  the  TTuited  States  snag-boat  General  Barnard  was  employed  as 
heretofore  in  removing  snags  and  other  obstructions,  and  in  making 
surveys  for  future  improvements. 

It  is  proposed  with  the  funds  now  available  to  continue  operations 
during  the  working  season  of  1881  in  the  same  manner  as  in  former 
years,  and  to  build  in  the  winter  a  light-draught  steamer  for  use  in  low- 
water  and  for  making  the  necessary  repairs  to  dams  and  shore  protec- 
tions already  constructed. 

The  officer  in  charge  submits  an  estimate  of  $30,000  for  running  the 
boats  and  making  repairs  during  the  fiscal  year  ending  June  30, 1883, 
which  amount  cannot  be  materially  reduced  without  seriously  impairing 
their  usefulness. 

July  1, 1880,  amoant  available , $11,840  52 

Amoont  appropriated  by  act  approved  March  3,  1881 25, 000  00 

$36.840  52 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabmties  July  1,  1880 8,493  9S 

Jnlyl,  1881,  amount  available...^'. 28,346  59 

Amount  that  oan  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  SO,  000  00 

(See  Appendix  U  1.) 

2.  Mississippi  River  from  Saint  Pa/ul  to  the  Des  Moines  Bapids. — ^During 
the  year  the  work  of  improvement  was  carried  on  in  the  construction  of 
brui^  and  stone  dams  and  shore  protections  at  Nininger  Slough,  Bed- 
wing,  Wabasha^  Beef  Slough,  Pomme  de  Terre  Slough,  Bollingstone^ 
Winona,  Cassville  Slough.  Guttenberg,  Bush  Chute,  and  Shokokon 
Slough,  in  dredging  chiseled  rock  at  Horse  Island,  and  in  dredging 
sand,  clay,  and  bowlders  at  Keithsburg.  It  is  proposed  to  employ  the 
funds  now  available  in  continuing  improvements  between  Saint  Paul 
and  Hastings,  at  Eeed's  Landing  between  Chimney  Bock  and  Winona, 
in  vicinity  of  La  Crosse,  at  Cassville  Slough,  Bush  Chute,  and  Shokokon 
Slough,  and  in  the  completion  of  dredging  at  Keithsburg. 

The  officer  in  charge  recommends  an  appropriation  of  $750,000  for 
continuiDg  the  improvement  of  the  Mississippi  Biver  between  Saint  Paul 
and  Des  Moines  Bapids,  for  the  fiscal  year  ending  June  30, 1883. 

The  work  of  former  years  has  been  productive  of  the  best  results,  and 
the  government  now  being  provided  with  4  complete  equipments  of  its 
own  in  the  way  of  steamboats,  barges,  &c.,  wiU  be  able  to  expend  to 
great  advantage  and  very  economiccdly  the  amount  asked  for. 

July  1,  1880,  amount  available ^173,600  05 

Received  from  sale  of  fuel 18  66 

Amount  appropriated  by  aot  approved  March  3, 1881 200, 000  00 

$373,618  71 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive 

of  outstanding  liabiUties  July  1,  1880 128,755  12 

July  1,  1881,  outstanding  liabilities 754  91 

129,510  03 

July  1,  1881,  amount  available 244,108  68 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    750, 000  00 

(See  Appendix  U  2.) 

3.  Mississippi  River  from  Des  Moines  Rapids  to  mouth  of  Illinois 
River. — During  the  year  works  of  improvement  by  means  of  brush  and 
stone  dams  and  shore  protections  were  carried  on  at  Gilbert's  Island, 
Denmark  Island,  Gregory's  Landing,  and  Westport  Chute. 

It  is  proposed  with  the  funds  now  available  to  continue  work  at  Gil- 
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bert's  Island  and  Denmark  Island,  to  raise  and  strengthen  the  dams  at 
Canton  and  Smooths  Chute,  and  to  inaugurate  work  between  Canton 
and  La  Grange,  and  at  such  other  points  as  the  coming  low-water  may 
show  to  be  most  in  need  of  improvement. 

The  officer  in  charge  recommends  an  appropriation  of  $500,000  for 
continuing  the  improvement  of  the  Mississippi  Eiver  between  Dea 
Moines  Eapids  and  the  mouth  of  Illinois  Eiver  for  the  fiscal  year  ending 
June  30, 1883.  The  work  of  former  years  has  been  productive  of  good 
results,  and  the  government,  which  is  now  provided  with  a  complete 
equipment  of  its  own,  will  be  able  to  expend  to  great  advantage  the 
amount  asked  for. 

July  1,  1880,  amount  available $102,545  48 

Received  from  sale  of  fuel >. 70  14 

Amount  appropriated  by  act  approved  March  3, 1881 175, 000  00 

$277,615  eii 

July  1,  1881,  amount  expended  daring  fiscal  year,  exclusive 

of  outstanding  liabilities  July  1,1880 92,632  38 

July  1,  1881,  outstanding  liabiUties 765  27 

93,397  65 

July  1, 1881,  amount  available .^ 184,217  97 

Amount  tbat  can  be  profitably  expended  in  fisoal  year  ending  June  30, 1883 .    500, 000  00 
(See  Appendix  U  3.) 

4.  Bemoving  sand-bar  in  Mississiifpi  River  opposite  OuttenCbergj  Iowa. — 
The  work  of  the  past  season  consisted  in  the  commencement  of  a  dam 
of  brush  and  stone  to  close  Swift  Slough,  in  the  expectation  that  the  con- 
traction of  water-way  would  cause  sufficient  scour  on  the  bar  in  front  of 
the  town  to  remedy  the  present  difficulties.  The  sum  now  available  being 
sufficient  for  the  completion  of  this  work,  no  further  appropriation  i& 
asked  for. 

Amount  appropriated  by  act  approved  March  3,  1881 $5, 000  00 

July  1,  1881,  amount  available 5,000  00- 

(See  Appendix  TJ  4.) 

5.  Removal  of  bar  in  Missi-ssippi  River  opposite  Dubuque^  Iowa. — ^No 
work  was  done  during  the  past  year  at  this  locality.  The  work  hereto- 
fore accomplished  consisted  in  the  removal  by  dredging  of  a  large  por- 
tion of  the  bar  in  front  of  the  Dubuque  Wharf,  thereby  affording  ample 
depth  of  water  at  all  stages  of  the  river.  It  was  expected  that  auxiliary 
spur-dams  would  be  needed,  extending  from  the  Illinois  shore,  to  keep 
the  current  on  the  Dubuque  side,  but  as  yet  the  bar  shows  no  tendency 
to  reform,  and  until  such  tendency  is  manifest,  it  is  proposed  to  do  no 
further  work.  As  the  balance  now  available  will  be  sufficient  for  the 
fiscal  year  ending  June  30, 1883,  no  appropriation  is  asked  for,  for  that 
period. 

July  1,  1880,  amount  available $7,000  63 

Amount  appropriated  by  act  approved  March  3, 1881 5, 000  00 

612,000  oa 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 23  52 

July  1,  1881,  amount  available 11,977  11 

Amount  (estimated)  required  for  completion  of  existing  project 9, 770  03 

(See  Appendix  TJ  5.) 

6.  RocJc  Island  Rapids,  Mississippi  River. — ^During  the  past  year  sur- 
veys of  the  various  cuts  through  the  rocky  chains  were  made,  with  a 
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view  to  determining  the  location  of  patches  of  rock  or  bowlders  that 
still  remain  in  the  channel.  Experimental  baoys,  for  the  benefit  of  navi- 
gators, were  placed  at  many  points,  and  a  small  steam-launch  was  built 
for  the  purpose  of  caring  for  them  in  the  future  and  replacing  them  when 
disturbed.  As  the  funds  now  available  will  be  sufficient  to  complete  the 
original  project,  no  further  appropriation  is  asked  for. 

July  1,  1880,  amount  available $9,434  21 

Amount  appropriated  by  act  approved  March  3,  1881 8, 000  00 

$17,434  21 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstandinff 

Uabilities  July  1,  1880 6,223  65 

July  1,  1881,  amount  available 11,210  56 

(See  Appendix  U  6.) 

7.  Harbor  at  Rock  Island^  Illinois. — During  the  past  year  considerable 
dredging  was  done  along  the  steamboat  landings,  and  several  cuts  were 
made  through  the  bar  for  the  purpose  of  turning  the  current  towards 
the  Illinois  shore  and  keeping  the  wharf  free  from  deposits.  Owing  to 
scarcity  of  dredges,  it  will  only  be  possible  during  the  present  year  to 
perform  a  small  amount  of  dredging  at  the  wharf. 

The  funds  now  available  being  sufficient  for  the  fiscal  year  ending  June 
30, 1883,  no  appropriation  is  asked  for. 

July  1,  1880,  amount  available $6,000  00 

Amount  appropriated  by  act  approved  March  3, 1881 6, 000  00 

$12,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstonding  UabiUties  July  1,  1880 4,255  15 

July  1,  1881,  outstanding  UabiUties 385  23 

4,640  38 

July  1,  1881,  aimount  available 7,359  62 

Amount  (estimated)  required  for  completion  of  existing  project 14, 759  15 

(See  Appendix  U  7.) 

8.  Mississippi  River  at  Andaltisia^  JZZtnoi«.-r-The  object  of  this  improve- 
ment is,  by  the  construction  of  several  dams  and  shore  protections,  to 
open  ap  and  maintain  a  good  landing  for  steamboats  at  aU  stages  of  the 
river  at  this  point.  No  work  has  yet  been  done.  The  amount  asked 
for,  $12,000,  is  to  be  applied  to  the  completion  of  the  improvement. 

Amount  appropriate<l  by  act  approved  March  3,  1881 $6,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
UabiUties  July  1,  1880 39  55 

July  1,  1881,  amount  available 5,960  45 

Amount  (estimated)  required  for  completion  of  existing  project 12, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  12, 000  00 

(See  Appendix  U  8.) 

9.  Harbor  at  Muscatine^  Iowa. — Dredging  along  the  wharf  and  in  front 
of  the  city  was  continued  during  the  past  year,  and  the  funds  available 
will  be  applied  in  the  same  manner  during  present  season.  Until  the 
main  channel  of  the  river  changes  from  the  Illinois  to  the  Iowa  side,  a«  it 
now  shows  indications  of  doing,  so  that  the  Illinois  chute  may  be  dosed 
up,  occasional  dredging  will  be  needed  in  Muscatine  Harbor,  as  the 
dredged  areas  fill  up  considerably  from  year  to  year. 

The  officer  in  charge  estimates  that  $5,000  can  be  profitably  spent 
during  fiscal  year  en<Ung  June  30, 1883. 
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July  1,  1880,  amount  available $7,600  00 

Amount  appropriated  by  act  approved  March  3, 1881 2, 500  00 

810,000  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 5,643  51 

July  1,  1881,  amount  available 4,356  49 

Amount  (estimated)  required  for  completion  of  existing  project 1, 750  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.      5, 000  00 

(See  Appendix  U  9.) 

10.  Rush  Chute  and  Harbor  at  Burlington,  Iowa. — ^During  the  past 
year  Eush  Ghate  Dam  was  raised  to  a  height  of  4  feet  above  low-water 
and  considerably  strengthened.  Considerable  shore  protection  was  laid 
on  the  west  side  of  Bush  Island  and  on  the  east  side  of  the  little  island 
in  the  chute,  and  large  quantities  of  material  have  been  collected  to  be 
used  in  continuing  the  work.  As  this  work  will  hereafter  be  carried  on 
under  appropriation  for  "improving  Mississippi  Eiver  from  Saint  Paul 
to  Bes  Moines  Eapids,"  no  farther  special  appropriation  is  asked  for. 

Julyl,  1880,  amount  available til2,651  71 

July  1, 1881,  amount  expenaed  during  fiscal  year,  exclusive  of  outstanding 
Uabilities  July  1, 1880 12,651  71 

(See  Appendix  U  10.) 

11.  Harbor  at  Fort  Madison,  Iowa. — ^No  work  was  done  during  past 
year,  there  being  no  funds  available.  The  project  for  work  of  the  present 
year  has  not  been  presented,  it  being  deemed  advisable  to  await  the  sub- 
sidence of  high-water  before  making  the  necessary  examinations.  To 
complete  the  original  project  the  sum  of  $6,086.87  is  asked  for  for  the 
fiscal  year  ending  June  30, 1883. 

Amount  appropriated  by  act  approved  March  3,  1881 $2, 500  00 

Julyl,  1881,  amount  available '2,500  00 

Amount  (estimated)  required  for  completion  of  existing  project H,  086  87 

'  Amount  that  can  be  profitably  expended  in  fiacal  year  ending  June  30, 1883.    6, 100  00 

(See  Appendix  U  11.) 

12.  Mississippi  River  near  Alexandria,  Missouri, — ^The  project  for  this 
work  proposes  to  deepen  to  5  feet  the  water  on  the  bar  known  as  the 
Warsaw  Grossing  by  the  construction  of  several  wing-dams.  During 
the  past  year  a  dam  was  built  from  the  Missouri  shore  a  short  distance 
above  Alexandria,  extending  910  feet  into  the  river  and  raised  to  an 
elevation  of  4  feet  at  low-water.  A  second  diim  was  begun  2,000  feet 
above,  and  it  is  proposed  with  the  funds  now  available  to  complete  this 
dam  during  the  present  season.  To  complete  the  improvement  under 
the  original  project  the  sum  of  $14,945  is  asked  for  for  the  fiscal  year  end- 
ing June  30, 1883. 

July  1,  1880,  amount  available $10,000  00 

Amount  appropriated  by  act  approved  March  3,  1861 6, 000  00 

$16, 000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  Jul>  1,18^10 10,035  85 

July  1,  1881,  amount  available 5,964  15 

Amount  (estimated)  required  for  completion  of  existing  project 14, 945  75 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     15, 000  00 

(See  Appendix  U  12.) 

13.  Improvement  of  navigation  of  Mississippi  River  at  Quincy,  Illinois. — 
The  original  project  contemplated  the  improvement  of  the  bad  bar  in  the 
river  in  front  of  the  city  and  the  construction  of  an  ice  harbor  by  dredg- 
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ing  out  the  accumulated  deposits  in  Quincy  Bay.  The  river  bar  was 
thoroughly  improved  in  1879  by  the  construction  of  a  wing-dam  from 
the  Missouri  shore.  During  the  past  year  dredging  was  continued  in 
Quincy  Bay,  and  a  dam  was  begun  to  close  Squaw  Chute  and  thereby 
prevent  ihe  washing  of  sand  from  the  main  river  through  the  chute  into 
the  lower  end  of  the  bay.  With  the  funds  available  dredging  will  be 
continued  in  the  bay,  and  it  is  also  proposed  to  do  some  special  dredg- 
ing and  piling  at  the  lower  end  of  the  bay  at  the  site  of  the  government 
depot,  in  order  to  prepare  a  safe  winter  harbor  for  .the  use  of  public 
boats  and  barges. 

As  the  work  of  improving  the  bay,  which  is  most  important  as  an  ice 
harbor,  will  hereafter  be  carried  on  under  the  appropriation  for  'im- 
proving Quincy  Bay,''  no  further  appropriation  is  asked  for  under  this 
head. 

Julyl,  1880,  amount  available $25,252  72 

July  1,  1881,  amount  expended  during  fiscal  year,  esclusive  of 

outrtanding  Uabmtiee  July  1,  1880 |4, 375  44 

July  1, 1881,  outstanding  liabilities 292  58 

.    4.668  02 

July  1, 1881,  amount  available -..;.•.    20,584  70 

(See  Appendix  U  13.) 

14.  Quincy  Bay,  Illinois. — The  original  project  for  this  work,  which  in- 
cluded also  the  construction  of  4  dams  in  the  Mississippi  Biver,  was  pre- 
sented in  1879,  and  contemplated  the  expenditure  of  $224,000.  The 
work  proposed  was  the  dredging  of  about  700,000  cubic  yards  of  material, 
some  shore  protections,  &c.,  in  order  to  afford  a  large  and  safe  winter 
harbor  capable  of  accommodating  all  the  vessels  that  may  seek  refuge 
there. 

The  amount  expended  to  date  on  this  project,  under  head  of  ''Improv- 
ing navigation  of  Mississippi  Eiver  at  Quincy,  111.,"  is  $24,415.25. 
Under  the  present  appropriation  of  March  3, 1881,  which  is  the  initial 
one  under  the  title  "Improving  Quincy  Bay,"  it  is  proposed  to  continue 
dredging  at  such  various  points  in  the  bay  as  may  seem  most  advanta- 
geous. For  further  dredging,  and  to  build  a  dredge  for  use  at  this 
point  and  other  localities,  an  appropriation  of  $50,000  is  asked  for  by 
the  officer  in  charge  for  the  fiscal  year  ending  June  30, 1883. 

Amount  appropriated  by  act  approved  Maroh  3, 1881 $10, 000  00 

Jtdy  1,  IHdl,  amount  available 10,000  00 

Amount  (estimated)  required  for  completion  of  existing  project 169, 109  87 

Amount  that  can  be  profitably  expended  in  fiscal  year  encung  June  30, 1883 .    60, 000  00 

.  (See  Appendix  U  14.) 

15.  Mississippi  River ^  at  Hannibal^  Missouri. — The  original  project  for 
this  work  submitted  in  January,  1880,  contemplated  the  removal  by 
dredging  of  large  gravel  and  mud  bars  in  front  of  Hannibal,  and  the 
construction  of  two  spur-dams  and  one  closing-dam  on  the  Illinois  side, 
to  confine  the  channel  to  the  Missouri  shore  and  prevent  the  bars  from 
reforming.  The  estimate  for  performing  tliis  work  is  $60,000,  and 
$24,906.61  have  already  been  expended.  During  the  past  year  much 
work  was  accomplished,  which  has  already  been  productive  of  much 
benefit  in  opening  up  several  hundred  additional  feet  of  wharf  and  de- 
velopiug  a  strong  current  along  the  Missouri  shore.  The  work  con- 
sisted of  dredging  some  64,000  yards  of  gravel  and  sand,  the  construc- 
tion of  a  closing-dam  from  Glasscox  Island  to  the  Illinois  shore,  and  the 
foundation  of  one  of  the  wing-dams.    With  the  funds  available  it  is 
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proposed  to  continue  work  under  the  original  project,  to  complete  which 
the  sum  of  $15,000  is  asked  for  for  the  fiscal  year  ending  June  30, 1883. 

July  1,  1880,  amount  available ^25,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 20, 000  00 

$45,000  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 24,906  61 

Jalyl,  1881,  amount  available *. 20,093  39 

Amount  (estimated)  required  for  completion  of  existing  project 15, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 18:^3 .     15, 000  00 

(See  Appendix  U  16.) 

16.  Mississippi  River^  at  Louisiana^  Missouri, — ^The  original  project 
contemplates  the  improvement  of  the  channel  of  the  river  in  vicinity  of 
Louisiana,  so  as  to  afford  6  feet  at  low- water,  by  the  construction  of  sev- 
eral dams  and  shore  protections,  the  estimate  for  which  is  $55,000. 

Under  the  initial  appropriation  of  March  3,  1881,  of  $10,000,  work 
has  been  commenced  on  a  spur-dam  extending  from  the  Illinois  shore 
nearly  opxK)site  the  steamboat  landing,  and  it  is  expected  that  the  funds 
available  will  be  sufficient  to  complete  it  for  about  1,200  feet  of  its  length. 

The  officer  in  charge  asks  for  an  appropriation  of  $45,000  to  complete 
the  improvement  for  the  fiscal  year  ending  June  30, 1883. 

Amoant  appropriated  by  act  approved  March  3,  1881 §10,000  00 

Joly  1, 1881,  amount  expended  during  fiscal  year,  exclosiTe  of  oat«tanding 
liabiUties  July  1,  1880 48  38 

July  1,  1881,  amount  available 9,951  62 

Amount  (estimated)  required  for  completion  of  existing  project 45, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  J  nne  30, 1883 .    45, 000  00 

(See  Appendix  TJ  16.) 

17.  Oalena  River  and  Harbor j  Illinois. — ^The  original  project  for  this 
work,  at  an  estimated  cost  of  $400,000,  contemplated  extensive  dredg- 
ing in  Galena  Kiver  and  Harbor,  so  as  to  afford  a  channel  of  a  minimnm 
depth  of  6  feet  at  low- water  from  Galeua  to  the  month  of  the  river. 
The  sum  of  $49,588  has  already  been  expended  in  prosecuting  this  work. 
During  the  past  year  7,843  cubic  yards  of  material  were  removed  by 
dredge,  making  the  total  quantity  to  date  225,31)5  cubic  yards.  With 
the  funds  available  dredging  will  be  prosecuted  as  heretofore.  The  re- 
sult thus  far  is  the  opening  of  a  channel  from  30  to  100  feet  wide  and 
from  3^  to  6  feet  in  depth,  at  low- water,  from  the  mouth  to  within  about 
2,000  feet  of  Galena,  ana  also  extensive  improvement  in  the  harbor 
itself. 

It  is  estimated  that  $50,000  can  be  profitably  expended  during  fiscal 
year  ending  June  30,  1883. 

July  1,  1880,  amount  avflilable 815.642  D5 

Amount  appropriated  by  act  approved  March  3,  1S81 12,000  00 

??7,642  95 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 11,230  85 

July,  1881,  amount  available 16,412  10 

Amount  (estimated)  required  for  completion  of  existing  project 334, 000  00 

Amount  that  can  be  prohtably  expended  in  fiscal  year  ending  June  30, 1883 . .     50, 000  00 

(See  Appendix  U  17.) 

18.  Cuivre  River,  Missouri, — ^The  original  project  for  this  work,  at  an 
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estimated  cost  of  830,000,  contemplated  the  improvement  of  Cnivre 
Kiver  and  Cuivre  Slough,  from  its  junction  with  the  Mississippi  Eiver 
to  Chain  of  Eocks,  about  16J  miles,  so  as  to  give  at  extreme  low- water 
a  depth  of  at  least  2  feet.  The  work  consisted  of  dredging  a  channel 
through  7  bars,  building  a  dam  across  the  lower  part  of  Cuivre  Slough, 
and  removing  snags,  wrecks,  and  impending  trees.  The  sum  of  $6,627 
has  already  been  expended.  The  work  of  the  past  year  consisted  in 
dredging  a  channel  80  feet  wide  through  Shelton  Bar,  the  worst  in  the 
river,  a  channel  60  feet  wide  through  Morrison's  Bar,  and  considerable 
work  at  Seed  Tick  Island.  Nearly  all  of  the  snags  and  impending  trees 
have  also  been  removed. 

To  complete  the  improvement  the  sum  of  $23,000  will  be  required  for 
the  fiscal  year  ending  June  30, 1883. 

July  1, 1880,  amonnt  available |2,000  00 

Amount  appropriated  by  act  approved  March  3,  1861 5, 000  00 

17,000  00 

July  X,  1881,  amount  expended  during  iisoal  year,  exclusive  of 

outstanding  liabilities  July  1.  1880 6,371  46 

July  1,  1881,  outstanding  Uabilities 256  04 

6,627  50 

July  1, 1881,  amount  available 372  50 

Amount  (estimated)  required  for  completion  of  existing  project 23, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 . .    23, 000  00 

(See  Appendix  U  18.) 

EXAMINATIONS  AND  STJBYEYS  FOB  DCPBOYEMENT. 

To  comply  with  the  provisions  of  the  river  and  harbor  act  of  June 
14, 1880,  Captain  Mackenzie  was  charged  with  the  following  snrveys: 

1.  Mississippi  Eiver,  at  Andalusia^  Illinois.    (See  append  H  8.) 

2.  Mississippi  River,  at  Ixmisiana,  Missouri.    (See  appendix  TJ  16.) 
The  results  of  these  surveys  were  submitted  to  Congress  and  printed 

as  House  Ex.  Doc.  No.  37,  Forty-sixth  Congress,  third  session. 

And  to  comply  with  provisions  of  river  and  harbor  act  6f  March  3, 
1881,  the  same  officer  is  charged  with  survey  for  harbor  of  refuge  in  Lake 
Pepin,  at  Stockholm^  Wisconsin,  and  Lake  City,  Minnesota. 

The  results  of  this  survey  will  be  duly  submitted  when  received. 

TEST  OF  THE  ADAMS  FLUME. 

Preliminary  arrangements  for  making  a  practical  test  of  the  flume 
invented  by  Mr.  M.  J.  Adams,  for  which  $20,000  of  the  appropriation 
by  act  of  March  3, 1879,  for  improving  Mississippi  River  from  Saint  Paul 
to  Des  Moines  Eapids  has  been  set  apart  in  compliance  with  the  terms 
of  the  act,  have  been  in  progress  during  the  year  under  the  supervision 
and  direction  of  the  inventor. 

The  expenditure  for  these  preliminary  arrangements  to  the  close  of 
the  fiscal  year  was  $5,772,  and  there  remained  at  that  time  for  comple- 
tion of  the  test  $14,228. 

IMPROVEMENT    OF    THE    DES    MOINES    RAPIDS    OF    THE    MISSISSIPPI 
RIVER  AND  OPERATING  THE  CANAL. 

Officer  in  charge,  Maj.  Amos  Stickney,  Corps  of  Engineers. 

The  present  project  for  this  improvement  was  adopted  July  19, 1867, 
the  object  being  to  secure  a  channel  over  the  rapids  navigable  at  all 
times,  with  5  feet  depth  at  extreme  low-water  stage  of  the  river.    This 
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has  been  essentially  secured  by  the  construction  of  a  canal  along  the 
west  river  bank,  from  the  city  of  Keokuk,  Iowa,  to  the  village  of  Nash- 
ville. Iowa,  a  distance  of  7.6  miles,  and  open  cuts  through  the  chains  and 
patcnes  of  rock  from  !Nfashville  to  Montrose,  Iowa,  a  distance  of  about 
3.5  miles.  The  canal  is  300  feet  wide,  with  the  exception  of  a  little  less 
than  2  miles  of  its  length,  which  is  250  feet  wide.  The  open  cuts  when 
finished  are  to  be  200  feet  wide. 

The  natural  channel  over  the  rapids  was  extremely  narrow,  crooked, 
and  difficult  to  navigate  even  at  medium  stages  of  water,  and  was  utterly 
impassable  at  extreme  low-water  for  boats  of  ordinary  size;  and  even 
lumber  rafts  were  often  broken  up  and  a  large  part  of  them  lost  in  making 
the  passage.  The  amount  expended  to  June  30, 1881,  is  $4,321,485.17 
for  construction  of  improvement,  and  $152,282.83  for  operating  ana  main- 
taining the  canal  since  the  opening,  August  22, 1877,  and  has  resulted 
in  essentially  completing  the  canal  and  making  a  fairly  passable  channel 
above  the  canal.  The  balance  of  the  amount  appropriated  up  to  date, 
$49,732.08,  and  the  amount  asked  for,  $85,000,  are  to  be  applied  to  the 
completion  of  the  improvement. 

July  1, 18S0,  amount  available .' $65,106  50 

Amoiint  appropriated  by  act  approved  March  3,  1881 25, 000  00 

Amount  received  by  public  sales 306  62 

$90,413  12 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 40,562  62 

July  1, 1881,  outstanding  liabilities 2,899  14 

: 43,461  76 

July  1,  1881,  amount  available 46,951  36 

Amount  (estimated)  required  for  completion  of  existing  project 85, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    85, 000  00 

(See  Appendix  V.) 

PBBSEBVATION  OF  THE  FALLS  OF  SAINT  ANTHONY  AND  IMPROVEMENT 
OF  THE  MISSISSIPPI  ABOVE  THE  FALLS — ^IMPROVEMENT  OF  CHIP- 
PEWA AND  SAINT  CBOIX  RIVERS,  WISCONSIN,  AND  OF  MINNESOTA 
BIYER  AND  RED  RIVER  OF  THE  NORTH,  MINNESOTA  AND  DAKOTA 
—RESERVOIRS  AT  THE  SOURCES  OF  THE  MISSISSIPPI— CONSTRUC- 
TION OF  DAM  AT  LAKE  WINNIBiaOSHISH. 

OfiBieer  in  charge,  Gapt.  C.  J.  Allen,  Corps  of  Engineers. 

1.  Preservation  of  Falls  of  Saint  Anthony. — ^The  work  during  the  fiscal 
year  has  consisted  in  repairs  to  the  apron  and  the  constrnction  of  crib 
and  other  timber  work  to  protect  the  ledge  on  the  east  side  of  the  apron 
and  the  foot  of  the  log  sluice  from  destruction  by  the  action  of  the  floods 
which  are  confined  to  a  water-way  of  discharge  of  less  than  500  feet  in 
width  at  the  apron.    The  details  are  stated  in  Apx)endix  W  1. 

The  original  plan  for  the  preservation  of  the  falls  has  been  carried 
oat;  still  the  work  requires  protection  and  constant  care. 

The  sum  of  $50,000  should  be  available  in  order  to  meet  accidents 
liable  to  occur. 

The  amount  expended  for  this  improvement  to  June  30,  1881,  is* 
85^,987.84. 

Congress,  by  act  of  March  3,  1881,  appropriated  for — 

Repairs  and  contiDgencles  of  public  works  at  Saint  Anthony's  FaUs,  Minnesota : 
To  meet  repairs  necessary^  present  and  prospective,  fifteen  thousand  dollars,  which 
shall  be  available  immediately  after  the  passage  of  this  act. 

As  soon  as  possible  after  the  funds  were  made  available,  steps  were 
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taken  to  commence  work  of  strengthening  the  toe  of  the  apron ;  but 
before  it  could  be  commenced  the  ice  moved,  and  the  water  attained  a 
stage  too  high  to  admit  of  anything  being  done  before  the  advent  of  low- 
water,  when  full  examinations  can  be  made,  plans  developed,  and  the 
work  of  strengthening  the  apron  commenced. 

July  1,  1880,  amonnt  available $10,444  a5 

Amount  appropriated  by  act  approved  March  3,  1881 15, 000  00 

825,444  35 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 10,291  33 

July  1,  1881,  outstanding  liabilities 140  86 

10,432  19 

July  1, 1881,  amount  available 15,012  16 

Amount  (estimated)  reauired  for  completion  of  existing  project 159, 726  31 

Amount  that  can  be  prontably  expended  in  fiscal  y  ear  ending  June  30, 1883 .      50, 000  00 

(See  Appendix  W  1.) 

2.  Mississipjn  Biver  above  the  Falls  of  Saint  Anthony ^  Minnesota. — ^The 
work  has  principally  consisted  in  the  removal  of  bowlders  from  the  chan- 
nel, construction  of  wing-dams  and  removal  of  snags  and  leaning  trees 
between  Aitken  and  Grand  Bapids,  north  of  the  line  of  the  Northern 
Pacific  Eailroad.  The  stretch  of  river  worked  over  was  about  100  miles, 
of  which  40  miles  were  quite  effectually  cleared.  Before  any  work  was 
done  navigation  by  steamer  and  flat-boats  was  diflSicult  and  precarious 
on  account  of  the  obstructions  and  rapids.  The  commerce  of  this  por- 
tion of  the  stream  has  consisted  in  carrying  supplies  to  the  lumber  camps 
and  agencies,  and  the  transportation  of  lumbermen  from  Aitken  on  the 
line  of  railroad.  Under  the  head  of  improvement  of  the  Mississippi 
Eiver  above  the  Falls  of  Saint  Anthony,  two  stretches  of  river  have  been 
separately  considered }  viz,  from  Minneapolis  to  Saint  Cloud,  the  cost  of 
improvement  of  which,  by  the  removal  of  obstructions  and  construction 
of  wing-dams,  was  placed  at  $144,667.50;  and  the  stretch  from  Conrad's 
Shoals  (35  miles  below  Brainerd)  to  Grand  Eapids,  the  estimated  cost 
of  improving  which,  by  the  same  methods,  was  placed  at  $54,127.50. 

An  appropriation  of  $20,000  following  the  adoption  of  the  project  for 
the  reach  between  Minneapolis  and  Saint  Cloud  was  made  by  act  of 
August  14, 1876,  and  expended  between  that  date  and  1879,  since  which 
time  no  work  has  been  done.  There  is,  practically,  no  navigation  upon 
this  piece  of  river.  Should  Congress,  however,  order  the  continuance 
6f  this  particular  work,  the  sum  of  §40,000  can  be  expended  during  the 
fiscal  year  ending  June  30, 1883. 

With  the  appropriation  of  $15,000  for  the  Mississippi  above  the  falls 
by  act  of  June  14, 1880,  work  was  commenced  between  Aitken  and  Grand 
Eapids  (on  the  stretch  between  Conrad's  Shoals  and  Grand  Eapids)  as 
noted  above.  The  improvement  thus  far  has  been  of  benefit  and  has 
resulted  in  the  building  of  two  new  steamers  to  ply,  one  between  Aitken 
and  Grand  Eapids,  in  addition  to  the  steamer  now  running,  and  one  to 
ply  between  Pokegama  Falls  and  the  lumber  camps  and  agencies  above. 

The  act  of  March  3, 1881,  appropriated  $10,000  for  the  river  above  the 
•falls.  With  this  sum  and  the  balance  of  funds  remaining  fr'om  previous 
appropriations  it  is  proposed  to  continue  the  work  of  improvement  as 
begun,  and  to  remove  some  bowlders  from  the  stream  above  Grand 
Eapids,  doubling  the  force  employed  last  season. 

The  sum  of  $15,000  can  be  profitably  expended  during  the  fiscal  year, 
ending  June  30, 1883,  upon  the  river  above  Brainerd  in  removal  of  ob- 
structions, construction  of  wing-dams,  &c. 
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There  has  been  expended  to  June  30, 1881,  between  Minneapolis  and 
Saint  Cloud  $45,000;  between  Conrad's  Shoals  and  Grand  Eapids 
$8,057.96,  making  a  total  of  $53,057.96. 

July  1,1880,  amount  available $16,240  38 

Amount  appropriated  by  act  approveil  March  3,  1881 10, 000  00 

$26,240  38 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1.  1880 8,233  74 

July  1,  1881,  outetanding  Habihties :.      1,064  60 

9,298  34 

July  1,  1881,  amount  available :.     16,942  04 

Amount  (estimated)  required  for  completion  of  existing  project 124, 667  50 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    40,  OOU  00 

(See  Appendix  W  2.) 

3.  Construction  of  Lock  and  Dam  on  Mississippi  River  at  Meeker^s 
Island,  Minnchota. — ^The  present  project  is  given  in  the  report  ot*  the 
Chief  of  Engineers  for  the  fiscal  year  ending  Jane  30, 1874,  and  baaed 
upon  the  results  of  a  survey  made  during  that  year.  The  object  of  the 
improvement :  to  connect  with  the  improvement  of  the  Mississippi  be- 
low Saint  Paul  so  as  to  secure  steamboat  navigation  up  to  the  Falls  of 
Saint  Anthony. 

The  improvement  of  the  Mississippi  Eiver  above  the  Falls  of  Saint 
Anthony  and  from  Saint  Paul  to  the  Gulf  of  Mexico  has  been  adopted 
by  Congress,  but  no  appropriations  have  been  made  for  improving  the 
stream  between  Saint  Paul  and  the  site  of  the  proposed  lock  and  dam 
at  Meeker's  Islaiid. 

The  cost  of  lock  and  dam  as  estimated  in  the  report  above  referred 
to  is: 

Masonry  lock,  300  feet  long,  80  feet  wide,  with  lift  of  17  feet,  about $630,261  46 

Timber  dam 291,860  00 

Total  cost  of  improvement 1 922,121  46 

Congress,  by  act  approved  July  23,  1868,  made  a  grant  of  200,000 
acres  of  -pu  olic  lands  to  the  State  of  Minnesota  to  aid  the  State  in  con- 
structing the  lock  and  dam  in  accordance  with  plan  and  estimate  pre- 
viously submitted. 

The' act  of  March  3, 1873,  appropriated: 

For  construction  of  the  lock  and  dam  on  the  Mississippi  River,  at  Meeker's  Island, 
Minnesota,  according  to  the  surveys  and  plans  of  the  War  Department-,  twenty-five 
thousand  dollars:  Pravidedj  That  all  rights  and  claims  in  and  to  the  lana-grant  made 
to  the  State  of  Minnesota  for  the  above  work,  by  act  approved  July  twenty-third, 
eighteen  hundred  and  sixty-eight,  shall  be  fully  relinquished  to  the  United  States 
before  any  of  this  appropriation  is  expended. 

ifo  work  has  as  yet  been  done,  the  appropriation  not  being  available, 
as  the  parties  holding  the  land-grant  have  not  made  the  required  relin- 
quishment. 

Until  the  land-grant  above  referred  to  is  relinquished  to  the  United 
States,  no  appropriation  will  be  asked  for  this  work  unless  otherwise 
ordered  by  Congress. 

July  1,1881,  amount  available $25,000  00 

Amount  (estimated)  required  for  completion  of  existing  project 922, 121  46 

(See  Appendix  W  3.) 

4.  Chippetca  River,  Wisconsin. — The  original  project  for  the  improve- 
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ment  of  this  stream  from  the  mouth  to  Eaa-Claire  was  adopted  in  1877, 
and  contemplated  the  removal  of  bars  and  other  obstructions  to  navi- 
gation, as  well  as  the  revetment  of  the  high  sand-banks,  known  as  the 
Yellow  Banks,  below  Eau-Claire,  at  a  cost  of  $139,892.50.  The  first 
work  commenced,  in  1877,  at  the  mouth,  was  the  construction  of  jetties 
so  placed  as  to  narrow  the  channel  to  400  feet  in  width.  The  work  since 
that  fime  has  consisted  in  the  extension,  completion,  and  repairs  to  the 
jetties,  and  in  the  construction  of  dams  and  jetties  for  the  removal  of 
bars  and  preservation  of  channels  at  Elower-Pot  Island,  Little  Missouri 
Chflte,  and  other  points  above  the  mouth.  The  work  during  the  fiscal 
year  past  has  consisted  mostly  in  repairs  to  jetties  and  works  at  Flower- 
Pot  Bar,  the  appropriation  of  June]  14, 1880  ($10,000),  having  become 
available  too  late  for  entering  into  contract. 

The  act  of  March  3,  1881,  appropriated  $10,000.  With  this  sum  and 
the  balance  of  funds  from  former  appropriations,  it  is  proposed  to  make 
the  necessary  repaii's  to  existing  works  and  to  continue  the  improve- 
ment, as  begun,  up  stream  from  Flower-Pot  Island,  so  far  as  the  fonds 
will  admit.  Some  additional  dams  will  undoubtedly  be  required  be- 
tween the  head  of  the  jetties  and  the  works  at  Flower-Pot  Island,  the 
exact  dimensions  and  location  of  which  can  be  better  ascertained  at  the 
close  of  the  present  season  than  now.  The  additional  works  apparently 
most  needed  at  present,  and  which  it  is  proposed  to  undertake  with  tJie 
funds  at  hand,  are,  at  Dark  Slough,  Five-mile  Bluffs,  Head  of  Battle 
Island,  and  in  the  vicinity  of  Plum  Island. 

The  results  to  date  are  that  where,  before  any  work  was  done,  but  12 
inches  in  depth  was  the  ruling  at  low-water,  there  now  generally  obtains 
from  3  to  4  feet  depth.  At  the  mouth  especially  the  passage  of  rafts 
was  sometimes  impossible  and  always  troublesome  before  the  jetties 
were  commenced.  Since  their  completion  detention  is  unknown  at  the 
mouth.  The  value  of  this  improvement  is  stated  by  one  of  the  principal 
interests  in  this  enormous  business  in  Appendix  W  4  of  this  report. 
Other  points  above  need,  and  are  receiving,  the  same  improvement  as 
the  points  named. 

Ainount  expended  to  date,  $31,881.07.  Amount  that  can  be  profita- 
bly expended  during  fiscal  year  ending  June  30,  1883,  is  placed  at 
$89,102,  viz,  $25,000  for  channel  improvement  and  $64,102  for  the  pro- 
tection of  the  Yellow  Banks. 

The  necessity  of  a  continuous  survey  of  this  stream  from  Eau-Claire 
to  the  mouth  has  been  seriously  felt,  in  order  that  more  accurate  esti- 
mates of  the  cost  of  completing  improvement  can  be  made.  The  cost  of 
such  survey  is  placed  at  $6,000. 

Jnly  1,1880, amount  available $10,281  91 

Amount  appropriated  by  act  approved  March  3, 1881 10, 000  00 

■ $ii0,281  91 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1680 3,909  84 

July  1,1881,  outstanding  liabilities 253  14 

" 4, 162  98 

July  1, 1881,  amount  available 16,118  93 

Amount  (estimated)  required  for  completion  of  existing  project 91, 692  50 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  .30, 1883 : 

For  protecting  high  sand-banks |64, 100 

For  channel  improvements 25,000 

89, 100  00 

(See  Appendix  W  4.) 
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5.  Saint  Croix  Rirery  Minnesota  and  Wisconsin. — The  first  project  for 
the  improvement  of  this  stream  was  adopted  in  1878,  based  npou  a  re- 
port made  in  1874. 

The  necessity  for  a  full  and  accurate  survey  of  the  stream  being  appar- 
ent, in  order  that  reliable  estimates  might  be  arrived  at,  one  wa«  made 
in  1879,  and  the  estimated  cost  of  impi-ovement  placed  at  $60,260.  The 
improvement  contemplates  removal  of  obstructions  by  dredgiug  bars, 
removal  of  snags,  leaning  trees,  bowlders,  &c.,  from  the  bed  of  the  river, 
and  securing  of  from  3^  feet  to  4  feet  depth  of  water  at  the  low  stages 
by  construction  of  wing-dams  and  closing  of  island  chutes  and  second- 
ary channels. 

Before  any  work  of  improvement  was  undertaken  upon  this  stream 
the  bed  was  a  mass  of  snags,  old  cribs,  bowlders,  logs,  and  stumps.  The 
bars  also  were  numerous.  By  the  close  of  1880  the  worst  obstructions 
had  been  removed,  bends  had  been  revetted  where  necessary  to  prevent 
change  in  the  channel,  and  several  dams  constructed. 

Above  Stillwater,  with  the  exception  of  two  or  three  crossings,  3  feet 
of  water  obtained  in  the  channel  at  the  lowest  stage,  and  the  detention 
at  crossings  to  steamboats,  formerly  the  great  hinderance  to  navigation 
above  Stillwater,  is  almost  unknown.  Below  Stillwater,  in  Lake  Saint 
Croix,  considerable  dredging  is  required. 

Amonnt  expended  to  June  30,  1881 $26,284  28 

Amount  expended  since  adoption,  June,  1879,  of  present  project 8, 433  60 

The  act  of  March  3, 1881,  appropriated  $8,000  for  continuing  the  im- 
provement. With  this  sum  it  is  proposed  to  continue  the  work  above 
Stillwater,  as  begun  and  in  progress. 

The  sum  t)f  $30,000  can  be  profitably  expended  during  the  fiscal  year 
ending  June  30, 1883,  in  furthering  the  work  between  Tayloifs  Falls 
and  Prescott  and  in  dredging  at  Willow  River  and  Catfish  Bars. 

July  1,  1880,  amount  available $10,149  32 

Amount  appropriated  by  act  approved  March  3,  1881  ..........      8, 000  00 

$18, 149  32 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 8,057  71 

July  1,  1881,  outstanding  liabilities 375  69 

8,433  60 

July  1,  1881,  amount  available 9,715  72 

Amount  (estimated)  required  for  completion  of  existing  project 42, 250  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 188:3 . .  30, 000  00 

(See  Appendix  W  5.) 

6.  Minnesota  River,  Minnesota. — No  work  was  done  during  the  fiscal 
year  ending  June  30, 1881,  for  want  of  funds ;  some  inspections  at  the 
month,  however,  were  made  which  have  been  reported  upon. 

The  project  for  the  improvement  of  the  river  from  its.mouth  to  South 
Bend  (see  page  364,  Part  I,  Annual  Report  of  the  Chief  of  Engineers 
for  1875)  contemplated  the  construction  of  five  locks  and  dams  and  the 
removal  of  snags,  overhanging  trees,  aiid  di-ift-piles,  at  an  estimated  cost 
of  $733,868.63 

There  has  been  expended  to  June  30,  1881,  the  sum  of  $117,441  in 
clearing  the  river  oftobstructions. 

The  officer  in  charge  asks  for  an  appropriation  of  $75,000  for  com- 
mencement of  lock  and  dam  at  Little  Bapids,  but  as  Congress  has  not 
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sanctioned  the  plan  of  improvement  of  this  river  by  locks  and  dams, 
no  appropriation  is  asked  for  by  this  office  for  next  year. 

July  1  1880,  amonnt  available, $65  00 

Jaly  1,  1881,  amount  expended  daring  fiscal  year,  exclusive  of  out- 
standing liabilitdes  July  1,  1880 $6  00 

July  1,  1881,  outstanding  liabilities 9  00 

15  00 

July  1,  1881,  amount  available, 50  00 

Amount  (estimated)  required  for  completion  of  existing  project 733,868  63 

(See  Appendix  W  6.) 

7.  Bed  River  of  the  North,  Minnesota  and  Dakota, — The  work  daring 
the  past  fiscal  year  has  consisted  in  dredging  below  Moorhead  from  the 
point  at  which  dredging  ceased  in  1879.  About  26  miles  were  passed 
over  during  the  year  by  the  dredge,  or,  since  the  commencement  of  work 
in  1879,  66  miles.  In  addition,  during  the  fiscal  year  snags  and  trees 
have  been  removed  from  the  channel.  The  result  of  the  work  to  date  is, 
a  fair  high-water  channel  froin  Abercrombie  to  Fargo,  a  distance  of  76 
miles,  ajid  a  perfected  low-water  channel,  aflPording  3  leet  depth,  as  the 
ruling,  from  Fargo  to  a  point  56  miles  below.  The  shipment  of  ^ain  by 
river  was,  last  season,  20  bushels  to  1  bushel  before  any  dredging  was 
doiie. 

The  present  project  for  the  improvement  of  the  river  between  Breck- 
inridge and  the  boundary  line  is  based  upon  the  report  of  the  survey  of 
1877^  and  is  placed  at  $145,310.18,  the  cost  of  lock  and  dam  at  Goose 
Eapids,  previously  included  in  the  estimate  for  the  general  improvement 
of  this  river,  being  excluded. 

Amount  expended  since  adoption  of  present  project,  $48,700.18,  which 
also  represents  the  amount  expended  up  to  June  30, 1881. 

The  act  of  March  3, 1881,  appropriated  the  sum  of  $18,000  for  contin- 
uing the  improvement.  With  this  sum  and  the  balance  of  funds  from 
former  appropriations  it  is  proposed  to  carry  on  the  work  during  the 
coming  fiscal  year  upon  the  plan  already  begun;  an  additional  dredging- 
machine  is  in  process  of  construction,  and  two  tenders  or  steam-scows 
are  contemplated  in  order  to  carry  forward  the  work  more  rapidly  to  the 
boundary  line. 

The  sum  of  $25,000  can  be  profitably  expended  during  the  fiscal  year 
ending  June  30, 1883,  in  continuing  the  dredging  between  Fargo  and 
the  bpundary  line,  and  in  some  work  above  Moorhead,  should  such  be 
imperatively  needed.  ,  • 

July  1,  1880,  amount  available .-..  $46,146  42 

Amount  appropriated  by  act  approved  March  3,  1881 18, 000  00 

|64, 146  42 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 9,047  62  * 

July  1,  1881,  outstanding  liabilities 798  98 

9,846  60 

July  1,  1881,  amount  available 54,299  82 

Amount  (estimated)  required  for  completion  of  existing  project 42, 310  18 

Amoimt  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    25, 000  OO 


(See  Appendix  W  7.) 
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8.  Lock  and  dam  at  Goose  JRapidSj  on  the  Red  River  of  the  North,  Min- 
nesota and  Dakota. — The  necessity  for  a  lock  and  dam  at  Goose  Kapids 
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has  been  felt  and  acknowledged  for  a  number  of  years.  The  rapids  acca< 
malate,  over  a  stretch  of  a  few  miles  of  river,  a  fall  of  12  to  14  feet,  and 
stand  as  a  dividing  wall  between  the  upper  and  lower  halves  of  this  im- 
portant grain-carrying  stream.  The  Northern  Paeific,  Saint  Paul,  Min- 
neapolis and  Manitoba,  and  other  railroads  constituting  the  network  of 
tke  Minnesota  and  Dakota  systems,  are  more  or  less  intimately  connected 
with  the  Red  Kiver  and  shipment  of  wheat  from  the  same. 

The  various  reports  upon  the  Eed  River  of  the  North  since  1874  have 
contained  estimates  of  the  cost  of  the  lock  and  dam  proposed,  the  esti- 
mates varying  more  or  less,  according  to  the  particular  views  held  at  the 
time  as  to  size  and  lift  of  lock  and  the  variations  in  prices  of  materials. 
The  cost  at  present  is  estimated  at  $200,000. 

The  object  of  the  lock  and  dam  is  to  overcome,  more  satisfactorily 
than  by  any  other  means,  the  current  and  shoals  of  the  rapids,  so  as  to 
connect  the  improvements  already  made  and  to  be  made  upon  the  chan- 
nels above  and  below  the  rapids.  Congress  has  recognized  this  project 
by  the  appropriation  of  $20,000,  by  a<5t  of  March  3, 1881.  This  appropri- 
ation is  too  small  in  proportion  to  the  entire  cost  to  warrant  its  expendi- 
ture at  the  present  time,  in  view  of  the  high  price  of  material  and  labor 
in  the  Northwest.  It  will  be  held  to  add  to  future  appropriation,  unless 
a  fall  in  the  price  of  material  should  warrant  its  expenditure. 

The  sum  of  $100,000  can  be  profitably  expended  during  the  fiscal  year 
ending  June  30, 1883,  in  carrying  on  this  much-needed  improvement. 

Amoont  appropriated  by  act  approved  March  3, 1881 120, 000  00 

July  1,  1881,  amount  available 20,000  00 

Amount  (estimated)  required  for  completion  pf  existing  project 180, 000  00  , 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .  100, 000  00 

(See  Appendix  W  8.) 

9.  Reservoirs  upon  the  headwaters  of  the  Mississippi  River  and  its  trib- 
utarieSj  including  experimental  dam  at  Lake  Winnibigoshish, — The  report 
for'fiscal  year  ending  June  30, 1880,  in  noting  the  appropriation  of  June 
14,  1880— 

For  the  reservoirs  at  the  headwaters  of  the  Mississippi  Hiver,  to  be  used  in  the  con- 
struction of  a  dam  at  Lake  Winnibigoshish,  seventy -five  thousand  dollars :  Provided, 
That  all  Injiiries  occasioned  to  individuals  by  overflow  of  their  lands  shall  be  ascer- 
tained and  determined  by  agreement  or  in  accordance  with  the  laws  of  Minnesota, 
and  shall  not  exceed  in  the  aggregate  five  thousand  dollars —  ^ 

stated  that  it  was  proposed  with  the  funds  ai)propriated  to  construct  ft 
dam  of  timber  and  earth  so  as  to  raise  the  lake  to  a  level  of  about  16 
feet  above  low-water. 

Plans  were  matured  during  the  months  of  July  and  August  following, 
but,  owing  to  the  opinion  rendered  by  the  Attorney-General  under  date 
of  August  13, 1880,  that  the  above  act  of  Congress  did  not  authorize  the 
Indians  of  the  Leech  Lake  Agency  to  dispose  of  material  or  the  United 
States  to  acquire  occupancy,  no  work  of  construction  could  be  under- 
taken. 

The  report  of  Captain  Allen,  January  16, 1881,  in  continuation  of 
former  reports,  placed  the  cost  of  the  proposed  system  of  reservoirs 
(exclusive  of  cost  of  damage  to  land  and  other  property)  at  $1,809,08350. 

The  object  of  the  reservoirs  is  to  collect  surplus  water,  as  well  as 
winter  and  spring  precipitation,  in  sufficient  quantity  to  be  released  in 
a  systematic  and  methodical  manner  to  benefit  navigation  upon  the 
reaches  of  the  several  streams  below  the  dams,  and  ultimately  of  the 
main  Mississippi,  when  taken  in  connection  with  other  works  of  improve- 
ment upon  the  latter,  for  a  considerable  distance  below  Saint  Paul. 


Digitized  by 


Google 


24f6         REPORT   OF   THE   CHIEF   OF   ENGINEERS,  U.  8.  ARMY. 

Alleviation  of  effects  of  floods  in  localities  near  the  proposed  reservoirs 
is  expected  to  obtain  to  some  extent,  bat  control  of  extended  floods  or 
freshets  covering  long  reaches  of  river  is  not  anticipated. 

In  order  that  benefit  to  navigation  may  obtain  npon  the  Mississippi 
above  the  month  of  the  Saint  Croix,  the  Saint  Croix,  the  Chippewa, 
and  the  navigable  reaches  of  the  Wisconsin,  the  system  of  dams  pro- 
posed for  such  should  be  carried  out,  and  no  benefit  of  any  consequence 
to  the  Mississippi  below  Lake  Pepin  can  be  predicted  unless  the  entire 
system  is  complete. 

The  plans  and  estimates  presented  in  the  various  reports  upon  sur- 
veys and  examinations  for  reservoirs  to  date  have  not  by  any  means 
exhausted  the  subject.  Tbe  reservoirs,  to  be  of  maximum  public  benefit, 
must  be  operated  in  the  interest  of  navigation,  and  not  be  diverted  from 
that  purpose. 

The  act  of  March  3, 1881,  appropriated  $150,000  in  addition  to  the  sum 
appropriated  in  1880,  the  total  by  the  two  acts  amounting  to  $225,000, 
the  act  of  March  3, 1881,  reading — 

For  reeervoirs  upon  the  headwaters  of  the  Mississippi  River  and  its  tributaries,  one 
hundred  and  fifty  thousand  dollars ;  and  this  sum,  together  ^ith  the  sum  of  seventy- 
five  thousand  dollars  heretofore  appropriated  for  the  construction  of  a  dam  at  Lake 
Winnibigoshish,  shall  be  expended  at  such  places  on  said  headwaters  of  the  Missis- 
sippi River  and  its  tributaries  as  the  Secretary  of  War  shall  determine:  And  it  iapro- 
videdj  That  compensation  for  any  private  property  taken  or  appropriated  for  any  of 
said  improvements,  and  all  damages  to  private  property  caused  by  the  construction 
of  any  of  said  dams,  by  fiowage  or  otherwise,  shall  be  ascertained  and  determined  un- 
der and  in  accordance  with  tne  laws  of  the  State  in  which  such  private  property  is 
situated. 

With  this  sum  it  is  proposed  to  begin  the  construction  of  dams  at  the 
outlets  of  Lake  Winnibigoshish  and  Leech  Lake,  sources  of  the  Missis- 
sippi River,  as  soon  as  the  questions  of  damages  from  overflow,  occu- 
pation, &c.,  can  be  settled. 

If  thifi^  work  is  to  continue,  the  sum  of  $750,000  can  be  profitably  ex- 
pended during  the  fiscal  year  ending  June  30, 1883,  provided  legal  dif- 
ficulties be  removed. 

July  1,  1880,  amount  available '. f!75,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 150, 000  00 

1225,000  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 1 ,  700  48 

July  1",  1881,  outstanding  liabilities 414  61 

2,115  0^ 

July  1,  1881,  amount  available 222,884  91 

Amount  (estimated)  required  for  completion  of  existing  project 1 ,  584, 083  50  - 

Amountthat can beprontablyexpeudediu fiscal yearenuingJuneSO,  1883.      750, 000  OO 

(See  Appendix  W  9.) 

10.  Surveys  for  reservoirs  at  the  sources  of  the  Mississippi  and  its  tribu- 
taries,— The  officer  in  charge  reports  that,  in  order  to  meet  questions 
that  he  thinks  will  certainly  arise,  it  seems  advisable  to  continue  the 
observations  by  stationing  a  gauging  party  at  the  outlet  of  a  defined 
basin  at  each  of  the  Upper  Misaissippi,  Saint  Croix,  Chippewa,  and  Wis- 
consin Eiver  headwaters,  and  to  establish  meteorological  stations  at 
each,  the  time  to  cover  not  less  than  a  year;  observations  to  be  made 
daily,  and,  if  possible,  hourly;  also  to  make  borings  at  all  projected  dam- 
sites;  to  work  up  past  and  future  records,  maps,  drawings,  estimates, 
&c.  He  estimates  that  for  one  season's  operations,  as  thus  delineated^ 
$49,000  would  be  required. 
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July  1,1880,  amount  available $15,000  00 

Amonnt  allotted  from  act  approved  March  3,  1881 1, 250  00 

$16,250  00 

July  1. 1881,  amonnt  expended  dnring  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1, 1880 11,438  78 

July  1,1881,  outstanding  liabilities 457  56 

11,896  34 

July  1, 1881,  amonnt  available 4.353  66 

(See  Appendix  W  10.) 

•   EXAMINATIONS  AND  SURVEYS  FOR  IMPROVEMENT. 

To  comply  with  the  provisions  of  the  river  and  harbor  act  of  June  14, 
1880,  Captain  Allen  was  charged  with  and  has  completed  the  following: 

1.  Snake  River,  in  Minnesota.    (See  Appendix  W  11.) 

2.  Upper  Red  River  of  the  Worth,  between  Fargo,  Bdkota,  and  Breckin- 
ridge, Minnesota.    (See  Appendix  W  12.) 

3.  Minnesota  River,  near  the  village  of  Belle  Plain,  with  a  view  to  prevent 
the  breaking  away  of  the  banks  of  the  narrow  neck  of  land  opposite  said 
village  and  injury  to  the  navigation  of  said  river  in  Minnesota.  (See  Ap- 
pendix W  V6,) 

4.  Mississippi  River  at  Sauk  Rapids^  near  the  city  of  Saint  Cloud,  Min- 
nesota.    (See  Appendix  W  14.) 

The  report  upon  the  last  named  was  printed  in  Senate  Ex.  Doc.  No. 
51,  Forty-sixth  Congress,  third  session,  and  the  reports  upon  the  others 
in  House  Ex.  Doc.  !N^o.  22,  Forty-sixth  Congress,  third  session. 

5.  •  •  *  Completion  of  the  survey  of  the  reservoir  system  on  the  head- 
waters of  the  Mississippi  River,  including  Rock  River,  in  Wiscojisin  and 
Illinx>is. 

The  reports  upon  these  snn-eys  were  printed  in  Senate  Ex.  Doc.  Ko. 
48,  Forty-sixth  Congress,  third  session.    (See  also  Appendix  W  10.) 

The  results  of  the  examination  of  the  sources  of  the  Rock  Eiver  were 
reported  upon  separately,  in  order  to  meet  a  pressing  demand ;  this  re- 
port also  appears  in  House  Ex,  Doc.  No.  22,  Forty -sixth  Congress,  third 
session. 

And  to  comply  with  pro\isions  of  the  river  and  harbor  act  of  March 
3, 1881.  Captain  Allen  has  been  charged  with  the  following,  the  results 
of  whicn  will  be  duly  submitted  when  received: 

1.  Beaver  Bay,  Minnesota,  to  ascertain  the  cost  and  practicability  of  mak- 
ing it  a  harbor  of  refuge. 

2.  Grand  Portage  Bay  and  Wans-wau-goising  Bay,  Minnesota,  to  deter- 
mine which,  if  either,  slwuld  be  made  a  harbor  of  refuge. 

3.  The  headwaters  of  the  Cannon  River,  in  Minnesota,  with  a  view  that 
the  same  may  be  added  to  the  reservoir  system  of  the  Upper  Mississippi. 

IMPROVEMENT  OF  TENNESSEE  AND  CUMBERLAND  RIVER3,  AND  OF^ 
RIVERS  IN  EASTERN  TENNESSEE  AND  GEORGIA. 

Officer  in  charge,  Maj.  W.*R.  King,  Corps  of  Engineers,  having  under 
his  immediate  orders  Capt.  L.  Cooper  Overman,  Corps  of  Engineers, 
and  until  April  12, 1881,  Lieut.  W.  L.  Marshall,  Corps  of  Engineers. 

1.  Tennessee  River. — a.  Above  Chattanooga. — The  necessity  for  the 
improvement  of  this  river  was  recognized  as  early  as  1830,  when  an 
examination  was  made,  and  subsequently  some  work  was  done  in  the 
way  of  channel  excavation,  building  wing-dams,  &c.,  both  by  State  and 
national  authority. 
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When  this  ri^'er,  from  Chattanooga  to  Knoxville,  a  distance  of  189 
miles,  was  examined  in  1872,  it  was  found  that,  although  navigable  at 
high- water,  it  was  obstructed  at  some  twenty-nine  pointe  by  rock  ree&, 
gravel  bars,  shoals,  &c.,  and  the  present  project,  adopted  at  that  time, 
was  for  the  removal  of  these  obstructions,  so  as  to  secure  a  navigable 
channel  at  least  3  feet  deep  at  low-water.  Twenty-one  of  them  had 
been  so  far  removed  at  the  end  of  the  fiscal  year  that  they  are  either 
no  obstructions  or  comparatively  slight  ones.  Most  of  the  work  done 
heretofore  has  been  confined  to  improvements  below  Loudon,  but  dur- 
ing the  past  year  the  improvement  of  the  troublesome  obstructions  at 
Chota  and  Coulter's  Shoah  have  been  completed  and  work  at  Little  River 
Shoals  begun,  all  between  Loudou'and  Knoxville,  while  some  work  has 
been  done  in  rebuilding  and  strengthening  a  dam  at  Half  Moon  Island^ 
below  Kingston. 

In  order  to  fully  utilize  the  work  already  done,  the  other  troublesome 
shoals  between  Knoxville  and  Loudon  should  be  removed  and  some  of 
the  shoals  already  partially  completed  below  Loudon  should  be  finished. 

To  this  end  the  balance  of  the  present  appropriation,  and  that  herein 
estimat€dfor($10,50()),and  even  a  largersum,can  be  profitably  expended, 
the  nature  of  the  work  being,  as  heretofore,  permanent,  if  thoroughly 
completed  as  that  now  being  done.  Amount  expended  to  June  30, 1881, 
is  $202,772.90. 

h.  Below  Chattanooga, — ^This  part  of  the  river  has  also  been  navigated 
for  more  than  half  a  century,  from  Chattanooga  to  the  Ohio  River,  a 
distance  of  443  miles,  with  the  exception  of  the  great  obstruction  at 
Muscle  Shoals,  which  forms  a  barrier  to  all  navigation  excepting  a  very 
dangerous  passage  down  stream. 

The  principal  improvement  required  on  this  part  of  the  river  consists 
in  the  building  of  a  canal  with  locks  and  dams  around  the  Muscle 
Shoals,  and  the  present  project,  which  was  adopted  in  1872  and  modi- 
fied in  1877,  consists  in  building  such  a  canal,  and  the  improvement  of 
all  other  obstructions  between  Chattanooga  and  Paducah  by  channel 
excavation,  wing-dams,  &c. 

The  work  has  made  good  progress  throughout  the  year,  and  on  the 
first  of  July  last  was  in  the  following  condition : 

On  the  Elk  River  Shoals  Division^  the  heavy  channel  excavation  re- 
quired near  the  upper  end  of  these  shoals  was  two-thirds  coihpleted, 
and  three-eighths  of  the  stone  retaining-dams.  The  channel  will  be 
open  by  the  middle  of  September.  Quarrying  and  cutting  stone  for  the 
two  locks  was  well  under  way,  and  one  of  the  lock-pits  was  two-thirds 
excavated.  About  17J  acres  of  land  required  for  the  short  canal  had 
been  bought  and  cleared  of  heavy  timber. 

Blue  Water  and  Shoal  Creek  Divisions  {Muscle  Shoals  Canal), — Five  of 
the  nine  locks  required  have  been  built,  and  are  ready  for  the  gates. 
*rhe  masonry  of  the  other  four  is  so  far  advanced  that  it  can  easily  be 
finished  in  one  year  of  continuous  work.  The  Shoal  Creek  aqueduct 
piers,  and  those  of  the  Blue  Water  dam  and  bridge,  were  well  advanced 
at  the  close  of  the  fiscal  year  and  expecte*d  to  be  finished  during  the 
summer.  The  canal  trunk  was  about  as  reported  last  year,  but  little 
work  having  been  done  on  it  during  the  fiscal  year,  but  it  is  more  than 
three-fourths  done,  abd  can  be  finished  in  one  year,  work  on  it  now 
making  rapid  progress. 

Little  Muscle  Shoals  Division. — A  channel  2,300  feet  long  and  110  feet 
wide,  through  the  upper  reefs  of  this  obstruction,  was  completed,  and 
the  seven  wing  and  retaining  dams  were  so  far  completed  that  the  chan- 
nel is  now  navigable  over  the  entire  shoals. 
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Daring  the  past  winter  and  spring  a  steamboat  drawing  three  feet  of 
water  has  been  employed  in  towing  barges  over  this  shoal  from  below 
Florence  np  to  the  lower  end  of  the  canal.  But  little  further  work  will 
therefore  be  required  on  this  division  for  the  present. 

At  Colbert  Shoals^  Ihick  River  8hoals\  and  other  points  below  Florence, 
no  work  has  been  done,  but  there  has  been  procured  from  the  pilots 
navigating  that  part  of  the  nver  a  list  of  all  the  troublesome  obstruc- 
tions on  that  part  of  the  river,  and  it  is  i)roposed  to  start  a  snag-boat 
at  once  with  the  necessary  outfit  of  drills  and  dynamite  for  blasting 
bowlders,  to  go  over  the  whole  lower  river,  if  i)ossible,  during  the  pres- 
ent low- water  season. 

It  is  also  very  desirable  that  during  the  next  season  attention  may 
be  given  to  certein  low- water  obstructions  in  the  river  between  Decatur 
and  Chattanooga,  so  that  they  may  be  out  of  the  way  when  the  Muscle 
Shoals  Canal  is  opened. 

For  the  purposes  just  specified,  and  for  continuing  the  operations  at 
Muscle  Shoals  as  indicated,  the  balance  of  the  present  appropriation 
and  that  herein  asked  for  ($700,000)  will  be  necessary. 

Attention  is  invited  to  the  report  of  the  engineer  in  charge  of  the 
work,  giving  the  circumstances  of  a  robbery  committed  on  the  line  of 
the  canal  in  March  last,  by  which  the  sum  of  $5,240  in  government 
funds  was  taken  from  the  messenger  carrying  the  same  to  the  engineer 
camps  for  the  payment  of  employes. 

Amount  expended  to  June  30,  1881,  is  $1,823,650.61. 

Above  Chattanooga, 

July  1,  1881,  amount  available $10,000  00 

Amount  appropriated  by  act  approved  March  3, 1881 7, 000  00 

117,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  Uabilities  July  1,  1880 9,4»5  46 

July  1,  1881,  outstanding  liabilities 1,777  44 

11,272  90 

July  1,  1881,  amount  available 5,727  10 

Amount  (estimated)  reouired  for  completion  of  existing  project 16, 500  00 

Amount  that  can  be  prohtably  expended  in  fiscal  year  ending  June  30, 1883.     16, 500  00 

Below  Chattanooga, 

July  1,  1880,  amount  available |311,048  24 

Amount  appropriated  by  act  approved  March  3, 1881 250, 000  00 

$561,048  24 


July  1,  1881,  amount  expended  during  fiscal  year,  exclusive 

of  outstanding  liabilities  July  1,  18H0 ^ 

Jalv  1,  1881,  outstanding  liabilities 31, 025  00 


of  outstanding  liabilities  July  1,  18H0 ^ ^»P'^  ^ 

289, 198  85 

July  1,  1881,  amount  available 271,849  39 

Amount  (estimated)  required  for  completion  of  existing  project 2, 037, 500  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 

1883 700,000  00 

(See  Appendix  XI.) 

2.  Cumberland  River. — As  early  as  1830  the  legislature  of  Teouessee 
appropriated  money  for  the  improvement  of  the  Cumberland  River,  and 
the  State  of  Kentucky  took  similar  action  at  an  early  day.  Although 
but  little  was  done,  some  of  the  work  is  still  in  existence. 

a.  Belotc  Nmhville  (a  distance  of  192  miles).— The  present  project  for 
improving  this  section  of  the  river  is  to  secure  an  increased  depth  of 
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channel  at  low-water  by  excavating  a  cliannel  through  rock,  gravel,  &c., 
and  by  narrowing  the  water-way  at  shoal  places. 

Work  has  been  done  daring  tiie  year  at  Palmyra  Island,  Upper  and 
Middle  Gatlin,  Kstce  Track,  and  Little  Biver  Shoals,  at  which  points  the 
improvements  are  reported  from  five- eighths  to  nine- tenths  completed. 
The  balance  of  the  funds  available,  and  those  herein  estimated  for,  will 
be  needed  for  completing  these  improvements  and  others  not  yet  under- 
taken of  a  similar  nature. 

Amount  expended  to  June  30, 18S1,  $206,383. 

July  1,  1880,  amonnt  available $23,961  11 

Amount  appropriated  by  act  approved  March  3, 1881 15, 000  00 

$38,96111 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 24,455  24 

July  1,  1881,  outstanding  liabilities 888  87 

25,344  U 

July  1,  1881,  amount  available 13,617  00 

Amount  (estimated)  renuired  for  completion  of  existing  project 28, 821  00 

Amount  that  can  be  prontably  expended  in  fiscal  year  endmg  June,  30, 1883 .    28, 800  00 

h.  Above  Nashville. — Nashville  to  Kentucky  line  (229  miles). — ^The  ob- 
structions receiving  attention  are  Cub  Creek,  Hollyman's  Island  and 
Sand  Shoals,  and  Bartlett's  Bar,  at  which  points  the  improvements  are 
reported  from  seven-eighths  to  nine-tenths  completed.  In  addition  to 
this,  the  channel  at  various  other  points  was  improved  by  the  removal 
of  snags,  bowlders,  and  overhanging  trees. 

The  project  for  the  improvement  contemplates  the  formation  of  a  nav- 
igable channel  through  the  various  obstructions  so  as  to  give  increased 
depth  for  navigation  at  and  above  a  2-foot  stage  of  water.  At  lower 
stages  locks  and  dams  would  be  required  to  secure  navigation  for  boats 
of  any  serviceable  capacity. 

The  balance  of  fiinds  on  hand,  and  those  herein  estimated  for,  will  be 
needed  to  complete  the  work  at  the  points  mentioned  and  to  extend  it 
to  other  similar  obstructions  on  this  section. 

Amount  expended  to  June  30,  1881,  $63,805.83. 

July  1,  1880,  amount  available fl8,673  92 

Amount  appropriated  by  act  approved  March  3,  1881 15, 000  00 

:-  $33,673  92 

.July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 13,661  58 

July  1,  1881,  outstanding  liabilities 818  17 

14,479  75 

July  1,  1881,  amount  available....! 19,194  17 

Amount  (estimated)  required  for  completion  of  existing  project 39, 155  00 

Amount  that  can  be  profatably  expended  in  fiscal  year  ending  June  30, 1883 .     39, 700  00 

c.  Kentucky  line  to  Smith's  Shoals  (129  miles). — In  this  section  there 
were  th>rty-two  obstructions  needing  more  or  less  improvement,  and 
the  project  contemplates  forming  a  channel  through  them  so  that  steam- 
boats can  navigate  this  part  of  the  river  when  the  water  is  above  a  3-foot 
stage.   • 

Work  was  done  at  Harmon's  Creek,  Wolf  Creek,  and  Wild  Goose 
Shoals,  and  a  snag-boat  was  employed  at  various  other  i)oint8  on  the 
section. 

The  funds  on  hand  and  those  herein  estimated  for  will  be  needed  for 
continuing  operations  on  the  worst  of  these  obstructions,  the  work  to  be 
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done  consisting,  as  on  tbe  section  just  mentioned,  in  rock  and  gravel  ex- 
cavation, building  stone  dams  to  contract  the  water-way,  &c. 
Amount  expended  to  Jane  30, 1881,  $30,370.43. 

July  1, 1880,  amount  available $14,228  99 

Amount  appropriated  by  act  approved  March  3,  1881 15, 000  00 

129,288  9^ 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 9,968  16 

July  1,  1881,  outstanding  liabilities 631  26 

10,599  42 

July  1,  1881,  amount  available 18,629  57 

Amount  (estimated)  required  for  completion  of  existing  project 42, 609  OO 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    43, 000  00 

d,  l^itVs  Skoah  (8  miles  long). — This  obstruction  consists  of  four  very 
shallow  and  rapid  shoals,  which  at  low-water  are  almost  dry,  but  at  high- 
water  become  a  torrent,  and  the  project  for  improvement  contemplates 
such  deepening  and  smoothing  of  the  rocky  bed  of  the  river  as  will  ena- 
ble coal-boats  to  descend  at  4  and  5  foot  stages  of  the  river. 

A  change  has  been  made  during  the  last  year  in  the  chann^  on  the 
lower  part  of  Long  Shoals  (the  most  serious  of  these  obstructions),  and 
the  result  has  proved  highly  satisfactory  as  far  as  experience  has  ex- 
tended.  The  channel  has  been  shifted  to  the  north  side  of  the  river,  and 
the  dams  and  rock  excavation  have  been  so  far  completed  as  to  justify 
the  exi)ectation  that  they  will  need  no  further  appropriation  at  present. 

A  survey  has  been  ordered  for  the  purpose  of  ascertaining  the  prac- 
ticability and  cost  of  improving  these  shoals  by  locks  and  dams,  and 
when  this  is  reported  on,  and  the  boatmen  have  had  an  opportunity  of 
thoroughly  testing  the  work  already  done,  there  will  be  an  opportunity 
for  Congress  to  decide  whether  to  undertake  the  more  radical  system  of 
improvement. 

Amount  expended  to  June  30, 1881,  $92,929.06. 

July  1,  1880,  amount  available 120,315  65 

Amount  appropriated  by  act  approved  March  3, 1881 10, 000  00 

$30,315  65. 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  Julv  1,  1880 20,.823  22 

July  1,  1881,  outstanding  liabilities 2,421  49 

23,244  71 

July  1,  1881,  amount  available 7,070  94 

e.  Above  the  mouth  ofJelUco  (110  miles). — An  appropriation  of  $10,000 
was  made  for  this  part  of  the  Cumberland  at  the  last  session  of  Congress, 
but  no  work  has  been  done  up  to  the  end  of  the  fiscal  year.  Arrange- 
ment's are  now  making  (August  15),  however,  to  transfer  the  organized 
force  from  Smith's  Shoals  to  that  work  as  soon  as  they  complete  the 
former  work. 

The  present  project  is  to  improve  the  channel  from  Cumberland  Ford 
to  the  mouth  of  Jellico  Creek  by  removing  bowlders,  snags,  &c.,  and,  if 
found  practicable  and  the  owners  consent,  to  modify  the  numerous  mill 
dams  that  bar  all  safe  navigation.  Should  these  dams  be  removed  or 
properly  modified,  safe  rafting  may  probably  be  earned  on  for  at  least 
three  months  in  the  year.  The  engineer  officer  in  charge  will  make  an 
investigation  regarding  the  milldams. 

!No  expenditures  have  yet  been  made.    The  appropriation  of  $15,000 
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asked  for  is  to  be  applied  to  continuing  the  work  as  indicated  by  the 
project. 

Amount  appropriated  by  act  approved  March  3,  1881 SIO.OOO  00 

July  1,  1881,  amount  available 10,000  00 

Amount  (estimated)  recj^uired  for  completion  of  existing  project 45, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     15, 000  00 

(See  appendix  X  2.) 

8.  Hiwassee  River ^  Tennessee. — This  is  a  tributary  of  the  Tennessee 
Eiver.  Some  work  was  done  upon  this  stream,  between  forty  and  fifty 
years  ago,  by  the  State  of  Tennessee,  though  with  little  permanent  bene- 
fit to  navigation.  The  obstructions  are  rock  reefs,  bowlders,  gravel  bars, 
&c.  The  present  project  is  to  reduce  the  reefs  and  bars,  remove  the 
loose  rock,  snags,  &c.,  from  the  channel,  and  to  build  wing-dams,  thus 
forming  a  channel  at  least  2  feet  deep  and  40  feet  wide  between  Sa- 
vannah Ford  and  the  mouth  of  the  river,  a  distance  of  about  33  miles. 
The  amount  expended  to  June  30, 1881,  is  $25,741.74,  which  has  resulted 
in  obtaining  a  permanently  useful  channel  for  steamboats  as  high  as 
Charleston,  except  during  extreme  low- water,  and  above  Charleston 
the  improvement  has  given  a  good  channel  to  many  grain-laden  boats 
which  have  recently  made  the  passage. 

The  appropriation  of  $2,500  asked  for  is  to  be  applied  to  completing 
the  improvement  above  Charleston  as  originally  projected. 

July  1,  1880,  amount  available $3,000  00 

Amount  appropriated  by  act  approved  March  3,  1881    1, 500  00 

$4,500  00 

July  1,  1881,  amoiint  expended  during  fiscal  year,  exclusive  of 

outsanding  liabilities  July  1,  1880 2,406  48 

July  1,  1881,  outstanding  liabilities 336  26 

2.741  74 

July  1,  1881,  amount  available 1,758  26 

Amount  (estimated)  required  for  completion  of  existing  project 2, 500  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30,  1883.    2, 500  00 

•   (See  Appendix  X  3.) 

4.  French  Broad  iJirer,  TenTiewe^.— The  French  Broad  Eiver  joins 
the  Holston  Eiver  near  Knoxville,  after  a  course  of  about  121  miles'in 
Tennessee. 

Some  attempts  were  made  by  the  State,  about  forty  years  ago,  to  im- 
prove this  stream,  but  without  any  permanent  advantage  to  navigation. 
Most  of  the  wing-dams  built  by  the  State  have  been  ruined  by  fish- 
traps,  &c. 

The  obstructions  are  principally  rock  reefs,  bowlders,  gravel  bars, 
snags,  &c.,  in  the  channel.  The  present  project  is  to  reduce  the  reefs 
and  bars,  remove  the  loose  rocks,  snags,  &c.,  and  cut  down  the  over- 
hanging trees,  repairing,  where  practicable,  the  old  dams,  and  building 
new  wing-dams  to  contract  the  water-way  so  as  to  secure  2J  feet  of 
water  as  high  as  Leadv^ale.  Above  that  point,  a  slackwater  naviga- 
tion is  the  only  feasible  one.  The  amount  expended  to  June  30, 1881,  is 
$4,660.12,  and  has  secured  the  improvement  of  seven  principal  obstruc- 
tions. The  work  at  Fain's  {slaud  has  permitted  the  passage  of  grain- 
laden  boats ;  a  passage  which  would  not  otherwise  have  been  attempted 
on  that  stage  of  water. 
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The  appropriatioii  of  $15,000  asked  for  is  to  be  applied  to  contiiiaing 
tbe  improvement  as  stated. 

July  1,  1880,  amount  available f  10, 000  00 

Amount  appropriated  by  act  approved  March  3,  1881 3, 500  00 

$13,500  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabiliiies  July  1,  1880 3, 820  12 

July  1,  1881,  outstanding  liabilities « 840  00 

4,660  12 

July  1,  1881,  amount  available 8,839  88 

Amount  (estimated)  required  for  completion  of  existing  project 136, 500  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 188j5 .       15, 000  00 

(See  Appendix  X  4.) 

6.  Clinch  RiveTj  Tennessee. — The  Clinch  Eiver  enteres  the  Tennessee 
Ei  ver  at  Kingston ,  after  a  course  of  about  230  miles  in  Ten  nessee.  Efforts 
were  made  by  the  State  as  early  as  1830,  and  since,  to  improve  this  stream, 
without  any  marked  success,  though  several  of  the  old  wing-dams  then 
built  are  standing. 

The  channel  was  obstructed  by  large  bowlders,  gravel  shoals,  rock 
ledges  extending  across  the  water-way  above  low-water,  mill-dams,  fish- 
traps,  and  leaning  trees.  The  present  project  is  to  remove  the  most 
dangerous  obstructions  down  to  extreme  low-water,  and  to  build  wing- 
dams  where  necessary  to  secure  increased  depth  of  water. 

It  is  proposed  to  obtain  at  ordinary  low-water  2  feet  from  Kingston 
to  Clinton,  and  about  1 J  feet  from  Clinton  to  Hayne's. 

During  the  year  ten  principal  obstructions  have  been  improved  and 
the  channel  permanently  made  useful.  The  amount  expended  to  June 
30, 1881,  was  $3,753.  The  appropriation  of  $10,000  asked  for  is  to  be 
applied  in  continuing  this  improvement  both  above  and  below  Hayne's^ 

July  1,  1880,  amount  available $10,000  00 

Amount  appropriated  by  act  approved  March  3,  1881    3, 000  00 

f  13, 000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 3,404  39 

July!  1881,  outstanding  liabilities 348  61 

3,753  00 

July  1,  1881,  amount  available 9,247  00 

Amount  (estimated)  required  for  completion  of  existing  project 13, 400  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     10, 000  00 

(See  Appendix  X  5.) 

6.  Duck  River,  Tennessee, — ^The  Duck  River  enters  the  Tennessee  about 
14  miles  above  Johnsonyille. 

The  natural  channel  is  obstructed  by  short  gravel  bars  and  ridges^ 
snags,  logs,  and  overhanging  trees. 

The  present  project  consists  in  removing  these  obstructions  and  build- 
ing wing-dams,  so  as  to  secure  from  2J  feet  to  3^  feet  of  water  during 
the  boating  season  of  from  four  to  six  months. 

The  amount  expended  to  June  30,  1881,  is  $2,799.18  and  has  resulted 
in  improving  the  channel  between  Five  Island  Shoals  and  Wilke's  Shoals, 
a  distance  of  10  miles.  The  work  was  making  good  progress  at  the  end 
of  the  fiscal  year.  The  appropriation  of  $10,000  asked  for  is  to  be  applied 
to  clearing  and  narrowing  the  channel  between  Centreville  and  the 
mouth  of  the  river. 
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July  1,  1880,  amount  available *. $7,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 3, 000  00 

110,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 2,598  03 

July  1,  1881,  outstanding  liabilities 201  15 

2,799  18 

July  1,  1881,  amount  available 7,200  82 

Amount  (estimated)  rec^uired  for  completion  of  existing  project 25,  OCO  00 

Amount  that  can  be  profitably  expendeil  in  fiscal  year  ending  June  30,  1883 .     10, 000  00 

(See  Appendix  X  6.) 

7.  Obey^a  River ^  Tennessee,  ^Thi^  river  enters  the  Cumberland  River  at 
Celina,  Tenn.,  about  3  miles  south  of  the  Kentucky  State  line. 

The  channel  is  obstructed  by  gravel  bars,  loose  rock,  reefs,  snags, 
overhanging  trees,  &c. 

The  present  project  is  to  t;ake  out  these  obstructions  and  to  build  rip- 
rap dams  to  help  navigation  at  high-water  during  four  or  five  months 
in  the  year  for  boats  drawing  less  than  3  feet  of  water. 

The  amount  expended  to  June  30, 1881,  is  $3,124.78,  which  has  secured 
a  partial  clearing  of  the  channel  from  Barnes's  Landing,  head  of  naviga- 
tion, to  its  mouth.  Good  progress  was  making  at  the  close  of  the  year. 
The  appro'priation.of  $5,400  asked  for  is  to  be  applied  to  continuing  the 
improvement,  as  indicated«in  the  project. 

The  engineer  officer  in  charge  suggests  the  correction  of  the  spelling 
in  the  name  of  this  stream.  It  evidently  should  be  Ohe\fs^  not  OheWs^ 
and  the  Senate  passed,  an  amendment  making  the  correction,  but  it  was 
not  changed  in  the  bill  as  passed. 

July  1,  1880,  amount  available $4,000  00 

Amount  appropriated  by  act  approved  March  3, 1881 2, 500  00 

16,500  00 

July  1,  1881,  amount  expended  daring  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 1,380  05 

July  1,  1881,  outstandinff  liabilities 1,844  73 

3, 124  78 

July  1, 1881,  amount  available 3,375  22 

Amount  (estimated)  required  for  completion  of  existing  project 5, 369  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    5, 400  00 

(See  Api)endix  X  7.) 

8.  Cansy  Fork  River^  Tennessee. — This  river  enters  the  Cumberland 
Biver  near  Carthage,  Tenn. 

The  natural  diannel  is  much  obstructed  by  gravel  shoals,  rock  ledges, 
snags,  and  overhanging  trees.  The  State  of  Tennessee,  forty  or  fifty 
years  ago,  did  some  work  upon  this  stream  without  securing  permanent 
advantages  to  navigation. 

The  present  project  provides  for  removing  these  obstructions  and 
building  wing-dams  to  assist  navigation  at  moderately  high-water  for 
boats  drawing  less  than  3  feet  of  water,  the  season  of  navigation  being 
usually  ^m  February  to  June.  The  amount  expended  to  June  30, 1881, 
is  $4,867.75.  The  boating  interests  appear  satisfied  with  what  improve- 
ment has  been  attained;  but  sufficient  work  has  not  yet  been  done  to 
justify  a  definite  statement  of  results.  Good  progress  was  making  at 
the  close  of  the  year. 

The  appropriation  of  $12,000  asked  for  is  to  be  applied  in  continuing 
the  improvement  as  indicated  by  the  project. 
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July  1, 1880,  amount  available |6,000  00 

Amount  appropriated  by  act  approved  March  3, 1881 .  .1 4, 000  00 

$10, 000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  I,  1880 3,867  51 

July  1,  1881,  outstanding  liabilities 1,000  24 

4,867  75 

July  1,  1881,  amount  available 5,132  25 

Amount  (estimated)  required  for  completion  of  existing  project 20, 228  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    12, 000  00 

(See  Appendix  X  8.) 

9.  Coosa  River  J  Georgia  and  Alabama. — ^Tbe  Coosa  Eiveris  the  main 
tributary  of  the  Alabama  Eiver  and  is  formed  by  the  confluence  of  the 
Oostenaula  and  Etowah. 

The  State  of  Alabama,  in  1823,  passed  an  act  to  improve  its  naviga- 
tion. The  obstructions  between  Rome  and  Greensport  are  gravel  bars, 
rock  reefs,  bowlders,  &c.,  the  gravel  bars  being  most  troublesome  to 
improve,  as  they  form  again  at  intervals. 

Below  Oreensport — Rocky  ledges  cross  the  river  causing  it  to  spread 
and  giving  it  a  fall  of  24  feet  in  5  miles.  The  present  project,  above 
Greensport,  is  to  remove  the  obstiiictions  and  to  excavate  a  channel  at 
least  3  feet  deep  at  extreme  low-water,  by  blasting  the  rock  in  bed  and 
building  wing-dams  to  cause  the  current  to  scour  out  the  softer  mate- 
rials. ' 

Below  Greensport  the  plan  is  to  construct  a  canal  around  Whisten- 
ant's  Shoals  and  Ten  Islands  Shoals,  consisting  of  three  locks  and  dams, 
using  the  Wood^s  Island  chute  as  the  canal  trunk,  the  canal  thus  formed 
being  nearly  2  miles  long,  from  100  to  250  feet  wide,  with  from  5  to  10 
feet  depth  of  water. 

The  amount  expended  to  June  30,  1881,  is  $206,098.41,  and  has  re- 
sulted in  the  removal,  wholly  or  in  part,  of  the  worst  obstructions  above 
Greensport,  and  securing  a  fair  navigable  channel  throughout  the  year, 
between  Rome  and  Greensport.  At  the  Ten  Islands  Shoals  Canal 
lock  No.  1  is  finished,  ready  for  the  gates,  and  its  longitudinal  dam  is 
nearly  built ;  the  pit  of  lock  Fo.  2  is  excavated  and  nine-tenths  of  its 
stone  q  named  and  cut ;  the  quarrying  and  cutting  of  the  stone  for  lock 
No.  3  is  well  under  way. 

The  appropriation  of  $175,000  asked  for,  is  to  be  applied  to  continu- 
ing the  work  upon  the  Ten  Islands  Shoals  Canal,  and  such  work  as  may 
be  found  necessary  above  Greensport.  It  is  expected  that  the  comple- 
tion of  this  work  and  the  building  of  a  dam  at  Broken  Arrow  Shoals, 
and  certain  minor  improvements  at  shoals  between  the  canal  and  that 
point,  will  extend  navigation  down  to  the  upper  edge  of  the  coal  fields  of 
Saint  Clair  County. 

July  1,  1880,  amount  available |97,850  10 

Amount  appropriated  by  act  approved  March  3,  1881 60, 000  00 

$157,850  10 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 72,092  81 

Julyl,  1881,  outstanding  liabilities 6,855  70 

78,948  51 


July  1,  1881,  amount  available 78,901  69 

Amount  (estimated)  reauired  for  completion  of  existing  project 267, 347  00 

Amount  that  can  be  prontably  expended  in  fiscal  year  ending  June  30, 1883.     175, 000  00 

(See  Appendix  X  9.) 
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10.  Oostenaula  and  Coosawatfee  Rivers,  Oeorgm, — These  stxeams  are  in 
Northwestern  Georgia.  The  State  of  Georgia,  about  fifty  years  ago,  ap- 
propriated moneys  to  improve  their  navigation,  having  in  view  water 
communication  between  the  Tennessee  and  the  Coosa  rivers. 

The  obstructions  are  snags,  bowlders,  gravel  bars,  &c.  The  present 
project  is  to  remove  these  obstructions,  to  biiild  wing-dams,  and  to  exca- 
vate the  rock  bed  so  as  to  secure  3  feet  depth  of  water  on  the  Oostenaula 
and  2  feet  on  the  Coosawattee  during  nine  months  of  the  year;  The 
amount  expended  to  June  30, 1881,  is  $24,120.49  and  has  secured  a  good 
channel  in  the  Coosawattee,  amply  sufficient  for  all  its  commerce,  and  a 
much  improved  channel  in  the  Oostenaula,  securing  20  inches  depth  at 
low-water  on  Gideon's  Shoals  and  Clark's  Shoals. 

The  appropriation  of  $3,200  asked  for  is  to  be  applied  in  continuing 
the  channel  improvement  of  the  Oostenaula  as  originally  projected. 

July  1,  1880,  amount  available $2,777  28 

Amount  appropriated  by  act  approved  March  3,  1881 1, 000  00 

13,777  28 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 2,794  52 

July  1,  1881,  outstanding  liabilities 103  25 

2,897  77 

July  1,  1881,  amount  available 879  51 

Amount  (estimated)  required  for  completion  of  existing  project 3, 208  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 18»3.     3, 200  00 

(See  Appendix  X  10.) 

11.  Etowah  River,  Georgia, — This  river  is  tributarj^  to  the  Coosa.  In 
the  last  63  miles  of  its  course,  it  has  a  fall  of  nearly  3.7  feet  per  mile^ 
and  not  sufficient  water  for  navigation  without  locks  and  dams.  It 
is  also  obstructed  by  fish  traps,  mill-dams,  &c.  An  appropriation  of 
$10,000  was  made  by  act  of  1876,  and  the  stream  was  resurveyedin  1879, 
and  a  project  and  estimates  submitted  for  its  improvement  by  locks  and 
dams,  to  give  a  navigable  channel  4  feet  deep,  from  Kome,  Ga.,  to  mouth 
of  Little  Eiver. 

No  work  has  been  done,  excepting  that  relating  to  the  necessary 
survey  of  1879.  The  amount  expended  to  June  30, 1881,  is  $1,237.80. 
No  appropriation  is  asked  for,  but  the  engineer  officer  in  charlge  recom- 
mends that  Congress  authorize  that  the  balance  unexpended  ($8,762.20) 
be  applied  to  the  improvement  of  the  Coosa  Eiver,  near  Borne,  Ga., 
where  the  Etowah  merges  into  the  Coosa. 

July  1, 1880,  amount  available $8,762  20 

July  1,  1881,  amount  available 8,762  20 

(See  Appendix  X  11.) 

12.  Ocmulgee  River,  Georgia. — This  river  is  in  Central  Georgia,  and 
joining  with  the  Oconee  forms  the  Altamaha. 

The  obstructions  are  snags,  sunken  rafts,  sand  and  gravel  bars,  and 
occasional  rock  reefs.  The  natural  channel  is  winding  and  shitting, 
and  the  caving  in  of  the  banks  adds  to  the  number  of  obstructions  con- 
tinuallj'.  The  present  project  is  to  remove  these  obstructions  and 
straighten  the  channel  at  certain  points.  The  amount  expended  -to 
June  30, 1881.  is  $43,442.11,  and  has  resulted  in  securing  a  tolerably 
clear  and  userul  channel,  having  about  3  J  feet  of  water,  between  Hawk- 
insville  and  the  mouth  of  the  river.  Work  at  Hubbard's  Shoals  and 
Winslow  Point  was  in  active  progress  at  the  close  of  the  year.  Although 
much  of  the  w  ork  done  is  of  a  permanent  nature,  it  is  jn^obable  that  a 
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small  force  will  be  required  from  time  to  time  to  remove  obstructions 
that  develop  in  future. 

The -appropriation  of  $7,300  asked  for  is  the  balance  of  the  original 
estimate  of  cost,  and  is  to  be  applied  in  continuing  work  as  projected, 
having  in  special  view  the  improvements  at  Hubbard's  Shoals  and  Wins- 
low  Point. 

July  1,- 1880,  amount  available  $17,583  86    ' 

Amount  appropriated  bv  act  approved  March  3,  1881 5, 000  00 

$12,583  86 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 \ 6,416  75 

July  1,  1881,  outstanding  liabilities 609  22 

7,025  97 

July  1,  1881,  amount  available 5,557  89 

Amount  (estimated)  required  for  completion  of  existing  project 7, 240  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  eudiiij;  June  30, 1883.      7, 300  00 

(See  Appendix  X  12.) 

13.  Oconee  River ^  Georgia, — The  Oconee  and  Ocmulgee  from  the  Alta- 
maha  River. 

The  natural  channel  is  obstructed  by  snags,  sand  bars  formed  by 
sunken  logs,  a  few  reefs,  &c. 

The  State  of  Georgia  apj^ropriated,  fifty  or  sixty  years  ago,  for  improv- 
ing the  navigation  of  this  river,  but  without  any  known  permanent  advan- 
tages. The  present  project  is  to  clear  the  channel  and  reduce  the  rock 
reefs  at  Carr's  Shoals,  so  as  to  furnish  an  outlet  for  the  commerce  of 
Dublin  and  its  vicinity.  A  snag-boat  will  be  necessary  for  use  a  part 
of  each  year  to  remove  the  accumulated  logs,  drift,  &c.  The  amount 
expended  to  June  30, 1881,  is  $12,648.22,  which  has  secured  an  improved 
channel  and  an  increased  depth  of  about  18  inches  above  Dublin.  The 
appropriation  of  $10,000  asked  for  is  to  be  applied  to  clearing  the  chan- 
nel and  the  removal  of  rock  reefs,  especially  at  Carr's  Shoals,  above 
Dublin,  and  extending  the  improvement  below  Dublin  to  the  mouth  of 
the  river  as  originally  projected. 

July  1,  1880,  amount  available $1,879  19 

Amount  appropriated  by  act  approved  March  3,  1881 2, 500  00 

t4,.379  19 

July  1,  1881,  amount  expended  during  jQscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 .' 1,502  41 

July  1,  188L  outstanding  liabilities 25  00 

1,527  41 

July  1,  1881,  amount  available 2,851  78 

Amount  (estimated)  required  for  completion  of  existing  project 34, 500  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .     10, 000  -00 

(See  Appendix  X  13.) 

14.  Bed  River,  Tennessee. — This  stream  is  the  largest  tributary  to  the 
Cumberland  below  Xashville,  and  enters  that  river  at  Clarksville,  and 
is  navigable  for  about  four  months  in  the  year  for  vessels  drawing  15 
inches  of  water.  The  channel  is  greatly  obstructed  by  snags,  loose  rock, 
overhanging  trees,  and  gravel  shoals.  The  project  adopted  is  to  remove 
these  obstructions  between  Port  Royal  and  the  mouth  of  the  river. 

No  work  has  yet  been  done  upon  this  stream,  but  a  working  party 
will  be  sent  there  during  the  present  low- water  season.    The  work  can  be 
made  permanently  useful  with  a  small  annual  outlay  for  removing  the 
snags  and  logs  that  gather  yearly. 
17  E 
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The  first  appropriation  was  made  by  act  of  1881.  There  have  been 
no  expenditures.  The  total  estimated  cost  of  the  improvement  can  be 
profitably  expended  at  once. 

Amount  appropriated  by  act  approved  March  3,  1881 $5,000  00 

July  1,  1881,  amount  available 5, 000  00 

Amount  (estimated)  required  for  completion  of  existing  project 5, 103  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    5, 100  00 

(See  Appendix  X  14.) 

EXAMINATIONS  AND  SUEVETS  FOR  IMPROVEMENT. 

To  comply  with  provisions  of  the  river  and  harbor  act  of  June  14, 1880, 
M%jor  King  was  charged  with  and  completed  the  following,  the  results 
of  which  were  transmitted  to  Congress : 

1.  Glinch  RiveVj  in  the  counties  of  Hancock^  HawkinSj  and  Claiborne^ 
Tennessee^  and  Scott  and  Russell  counties.  Virginia.    (See  Appendix  X  5.) 

2.  Holstan  River ^  in  the  counties  of  Sullivan^  Hawkins^  Orainger,  and 
Hamblen,  Tennessee,  and  Washington  and  Scott  courities,  Virginia.  (See 
Appendix  X  lb.) 

The  above  are  printed  in  House  Ex.  Doc.  Ko.  77,  Forty -sixth  Congress, 
third  session. 

3.  Powell  Riverain  the  counties  of  Hancock  arid  Claiborne^  Tennessee, 
and  Lee  County,  Virginia.  Printed  in  Senate  Ex.  Doc.  No.  52,  Forty- 
sixth  Congress,  thii^d  session.    (See  also  Appendix  X  16.) 

4.  The  headwaters  of  the  Savannah  River  in  connection  toith  the  head- 
waters of  the  Hiwassee  and  Tennessee  rivers,  to  ascertain  if  the  waters  of 
the  Hiwassee  and  Tennessee  can  be  united  with  the  waters  of  the  SavannaJy 
River  by  means  of  a  canal.    (See  Appendix  X  17.) 

gy^.  Red  River  from  Port  Royal,  Montgomery,  County,  Tennessee  to  its 
mouth.    (See  Appendix  X 18.) 

The  above  numbers,  4  and  5,  are  printed  in  House  Ex.  Doc.  No.  57, 
Forty-sixth  Congress,  third  session. 

6.  South  Fork  of  Cumberland  River,  Kentucky. — Printed  in  House  Ex. 
Doc.  No.  91,  Forty-sixth  Congress,  third  session.  (See  also  Appendix  X 
19.) 

And  to  comply  with  the  provisions  of  the  river  and  harbor  act  of 
March  3, 1881,  he  is  charged  with  and  is  now  engaged  upon  the  follow- 
ing, the  results  of  which  will  be  duly  submitted  when  received : 

1.  Bear  Creek,  running  from  Northeast  Mississippi  into  the  Tennessee 
River. 

2.  Little  Tennessee  River  from  its  mouth  on  the  Holston,  or  Big' Tennessee 
River,  to  the  mouth  of  Tellico  River. 

3.  Cumberland  River,  at  Smithes  Shoals,  in  the  State  of  Kentucky,  to 
ascertain  the  practicability  and  the  cost  of  a  canal,  with  locks  and  dams, 
from  the  head  to  the  foot  of  said  slwals. 

IMPROVEMENT  OF  THE  NAVIGATION  AT  THE  FALLS  OF  THE  OHIO — 
OPERATING  AND  MAINTAINING  THE  LOUISVILLE  AJfD  PORTLAND 
CANAL. 

Officer  in  charge,  Maj.  G.  Weitzel,  Corps  of  Engineers. 

1.  Improvement  of  the  Falls  of  the  Ohio  River. — ^Previous  to  February 
26, 1872,  when  the  improvement  first  became  of  any  practical  benefit  to 
commerce,  the  natural  channel- way  at  this  point  was  by  means  of  the 
three  chutes  over  the  falls.  The  main  chute  (Indiana  chute)  was  navi- 
gable for  descending  boats  from  three  to  five  months,  and  for  ascending 
boats  about  one  or  one  and  one-half  months  in  the  year. 
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A  canaj  built  by  private  parties  around  the  falls  on  the  Kentucky  side, 
called  the  Louisville  and  Portland  Canal,  permitted  the  passage  of  ves- 
sels not  exceeding  185  feet  in  length  and  50  feet  in  breadth,  and  was, 
therefore,  only  available  for  the  smaller  class  of  vessels  which  were  then 
navigating  the  rivers  of  the  Mississippi  basin. 

The  project  for  this  improvement  was  adopted  in  1868.  and  its  object 
was  to  deepen,  widen,  and  enlarge  the  Louisville  and  Portland  Oansd, 
to  complete  the  new  locks  and  branch  leading  to  them  (which  work  had 
been  begun  in  1860  by  the  Louisville  and  Portland  Canal  Company,  and 
stopped  for  want  of  funds  in  1860).  Since  then  the  prqject  has  been  ex- 
tended by  the  action  of  Congress,  so  as  to  include  the  improvement  of 
the  Indiana  .chute. 

The  amount  expended  to  June  30, 1880,  is  11,448,838.50. 

On  this  date  and  ever  since  February  26, 1872,  this  improvement  has 
permitted  the  passage  of  boats  not  exceeding  335  feet  in  length  and  80 
feet  in  width. 

During  the  year  ending  June  30, 1881,  $2,600.97  has  been  expended* 
The  only  advantages  that  have  resulted  n*om  this  have  be^n  to  bring  the 
work  nearer  to  the  point  of  its  final  completion. 

•  If  the  stage  of  the  river  permits,  the  whole  amount  allotted  by  the 
acts  of  June  14, 1880,  and  March  3,  1881  ($60,000),  can  be  profitably 
expended  during  the  year  ending  June  30, 1882,  in  improving  the  Indiana 
chute,  and  the  advantages  of  this  improvement  will  consist  in  improv- 
ing the  natural  main  navigable  channel  over  the  falls,  and  thus  relieve 
the  artificial  channel,  or  Louisville  and  Portland  Canal,  in  periods  when 
commerce  is  crowded  at  this  point. 

The  estimated  amount  required  for  the  entire  and  permanent  comple- 
tion of  the  Indiana  chute  is  $70,000. 

During  last  year  4,196  vessels,  with  a  registered  undertonnage  of 
•1,124,838  tons,  passed  by  this  point  by  the  canal;  and  1,723,  with  a  ton- 
nage of  517,361  tons,  passed  by  the  natural  channel.^  Total  number  of 
vessels,  5,919.  Total  registered  undertonnage,  1,642,199  tons.  In  addi- 
tion to  a  very  large  amount  of  general  merchandise,  these  vessels  car- 
ried the  following  amount  of  the  three  chief  staples :  29,086,100  bushels 
of  coal,  73,400  barrels  of  salt,  and  53,660  tons  of  iron-ore. 

July  1, 1880,  amount  available $24,361  70 

Amount  appropriated  by  act  approved  March  3, 1881 50, 000  00 

$74, 361  70 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 , 2,600.^ 

July  1,  1881,  amount  available 71,760  73 

Amount  (estimated)  required  for  completion  of  existing  project 70, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     70, 000  00 

(See  Appendix  Y  1.) 

2.  Operating  and  mainfmning  the  Louisville  and  Portland  Canal, — The 
government  assumed  charge  of  this  canal  on  June  11, 1874.  During  the 
past  year  it  has  been  open  two  hundred  and  eighty  days,  and  closed 
forty-one  days  by  high-water,  twenty-five  by  ice,  and  nineteen  for  re- 
pairs; 4,196  boats,  with  a  registered  undertonnage  of  1,124,838  tons, 
passed  through  the  canal. 

The  available  balance  on  hand  July  1, 1881,  was  $7,615.18. 

The  act  of  March  3, 1881,  provides  that  thereafter  the  Secretary  of  War 
is  authorized  to  draw  his  requisition  on  the  Secretary  of  the  Treasury, 
from  time  to  time,  for  the  purpose  of  operating  and  keeping  this  canal 
in  repair. 

(See  Appendix  Y  2.) 
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IMPROVEMENT  OF  OHIO  ANDI  MONONOAHELA  RIVERS  AND  OF  AL- 
LEGHENY RIVER,  PENNSYLVANIA — CONSTRUCTION  OF  HARBOR  OP 
REFUGE  NEAR  CINCINNATI,  AND  OF  ICE  HARBOR  AT  MOUTH  OP 
MUSKINGUM  RIVER,  OHIO. 

Officer  in  charge,  Maj.  William  E.  Merrill,  Corj^s  of  Engineers,  hav- 
ing under  his  immediate  orders  Lieut.  F.  A.  Mahan,  Corps  of  Engineers, 
until  May  19,  1881,  when  the  latter  officer  was  temporarily  relieved,  on 
account  of  sickness,  by  Lieut.  William  M.  Black,  Corps  of  Engineers. 

1.  Ohio  River — Davis  Island. — Both  walls  of  the  lock  at  Davis  Inland 
have  been  completed  to  the  coping^  the  stone  floor  of  the  Chanoine  dam 
at  head  of  the  lock  has  also  been  completed.  The  lock-chamber  has 
been  excavated  to  grade,  and  about  three-fourths  of  the  guiding-crib  at 
the  head  of  the  lock  has  been  built;  2,282  cubic  yards  of  cut  stone, 
2,226  cubic  yards  of  rubble,  and  3,248  cubic  yards  of  concrete  masonry 
have  been  laid  during  the  year,  and  11,881  cubic  yards  of  earth  excava- 
tion has  been  made  in  the  chamber  of  the  lock.  Considerable  progress 
has  also  been  made  in  the  construction  of  the  wickets,  &c.,  for  the  nav- 
igable pass. 

Portland  Bar, — The  substructure  of  this  dike  has  been  built  to  a* 
length  of  440  feet,  and  the  superstructure  has  been  finished  for  a  length 
of  360  feet. 

Grand  Chain. — The  dike  at  the  head  of  the  Grand  Chain  has  been 
extended  to  a  length  of  1,200  feet,  and  the  superstructure  is  finished 
for  a  length  of  1,075  feet.  Total  proposed  length,  3,000  feet.  The  sub- 
structure of  the  dike  at  foot  of  tie  chain  has  been  built  to  a  length  of 
1,600  feet,  and  the  dike  has  been  finished  for  a  length  of  1;330  feet. 
Total  proposed  length,  3,000  feet. 

Dredging, — The  dredges  Ohio  and  Oswego  have  been  employed  in 
excavating  for  the  improvement  of  navigation  at  Brush  Creek  Island, ' 
at  New  Richmond,  Ohio,  at  Cincinnati,  Ohio,  at  Three-JVIile  Creek,  at 
Callom's  Ripple,  at  Riverside,  Ohio,  and  at  Warsaw  Bar.  A  total  of 
62,740  cubic  yanls  of  gravel  and  7,956  cubic  yards  of  loose-rock  excar- 
vation  was  made  during  the  year,  at  an  average  cost  of  22.8  cents  per 
cubic  yard.  Fifty-eight  snags  and  one  WTcck  were  also  removed  by 
the  dredges. 

Snagging, — ^The  snag-boat  E.  A.  Woodruff*  began  work  on  July  14, 
and  closed  for  the  season  on  December  16  j  1,025  snags  were  removed 
during  the  season,  and  thirty-seven  wrecks  were  also  either  wholly  or 
partly  removed. 

Removal  of  rocks. — The  reef  known  as  the  "  Upper  Center  Rock  "  was 
removed  from  the  channel  at  the  Little  Chain,  as  well  as  the  outlying 
rocks  of  a  group  at  the  lower  end  of  the  chain.  About  150  cubic  yards 
were  also  removed  from  the  reef  known  as  the  '^Orenadier  Rocks,"  near 
the  head  of  the  Grand  Chain. 

The  ofiScer  in  charge  presents  the  following  estimate  for  the  ensuing 
year: 

Davis  Island  Dam $800,000  OO 

Snagging , 25,000  00 

Dredging 16,500  OO 

New  Eullfor  dredge  Oswego 24,000  OO 

Removing  rocks 5,000  00 

Dams  and  dikes 572,500  00 

Engineering  and  contingencies 25,000  00 

868,000  00 


'Digitized  by 


Google 


REPORT   OF   THE    CHIEF    OF    ENGINEERS,  U.  S.  ARMY.        261 

July  1,  1880,  amount  available $:?50,980  74 

Amount  appropriated  by  act  approved  March  3,  1881 350,000  00 

—  1700,980  74 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive 

of  outstanding  liabilities  July  1,  1880 231, 087  07 

July  1,  1881,  outstanding?  liabilities 23, 545  31 

254,632  38 

July  1,  1881,  amount  available •446,348  36 

Amount  that  can  be  i)roli  tably  expended  in  fiscal  year  ending  June  30, 1883 .     868, 000  00 

(See  Apx)endix  Z  1.) 

2.  Monongahela  River^  West  Virginia  and  Pennsylvania. — No  work  of 
constraction  has  been  done  during  the  fiscal  year. 

Under  the  appropriations  of  June  14,  1880,  and  March  3,  1881,  the 
title  to  land  required  for  lock  and  dam  ^o,  8,  at  Dunkard  Creek,  has 
been  acquired  by  the  United  States ;  and  a  contract  has  been  awsmled 
for  furnishing  the  stone  needed  for  the  lock  and  for  thd  abutment  of  the 
dam. 

The  officer  in  charge  recommends  an  appropriation  of  $69,000  to  com- 
plete the  lock  at  Dunkard  Creek,  and  to  pay  the  running  expenses  of 
lock  No.  9. 

July  1,  1880,  amount  available |25,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 25, 000  00 

$50,000  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 4,430  81 

July  1,  1881,  amount  available 45,569  19 

Amount  (estimated)  required  for  completion  of  existing  project 139, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    69, 000  00 

(See  Appendix  Z  2.) 

3.  Allegheny  River j  Pennsylvania. — The  dam  at  Six-Mile  Island,  which 
was  senously  damaged  by  ice  during  the  winter  of  1879-'80,  has  beeu 
put  in  complete  repair.  This  dam  turns  the  water  at  the  4-foot  stage, 
and  is  believed  to  be  a  permanent  improvement. 

The  riprap  dam  at  Nicholson  Eapids  was  also  considerably  injured 
during  the  winter,  and  it  was  deemed  advisable  to  replace  it  by  a  crib 
dam  ballasted  with  stone.  This  new  dam  is  built  on  the  upper  edge 
of  the  old  riprap  dam,  and  is  a  thoroughly  substantial  work. 
I  The  navigation  of  the  Allegheny,  especially  in  the  upper  portion  of 
the  river,  is  much  obstructed  by  rocks,  and  a  crane-boat  together  with 
four  independent  auxiliary  parties  was  employed  in  their  removal.  The 
resnlt  of  this  work  was  the  removal  of  3,960  large  rocks,  a  great  propor- 
tion of  which  were  first  broken  up  by  blasting,  besides  some  850  cubic 
yards  of  bowlders  from  the  shoal  places ;  15  snags  were  also  removed  by 
these  parties.  A  small  sum  was  also  expended  in  dredging  at  the  mouth 
of  the  river,  but  without  marked  result. 

The  officer  in  charge  recommends  an  additional  appropriation  of 
^50,000  for  the  general  improvement  of  the  river. 

July  1, 1880,  amount  available $20,00136 

Amount  appropriated  by  act  approved  March  3, 1881 25, 000  00 

145,001  36 

'This  includes  the  amount  transfer!^  %o  the  icpprovement  of  Indiana  Chute, 
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July  1,  ItSSl,  ftmoont  expended  during  fiscal  year.  excliuiTe  of  outstanding 
liabUities  July  1, 1880 $19,852  11 

July  1,  1881,  amount  available 25,149  25 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    50, 000  00 

(See  Appendix  Z  3.) 

4.  Harbor  o/Befugenear  Cincinnati^  Ohio. — ^The  dike  on  the  Ohio  side 
at  Four-Mile  Bar  has  been  completed  with  a  total  length  of  2,135  feet. 
The  Eentacky  dike  has  been  bnilt  to  a  length  of  1,950  feet,  the  height  of 
the  walls  varying  from  two  courses  to  the  fall  height.  The  timber  work 
is  finished  for  a  length  of  728  feet. 

The  officer  in  charge  recommends  the  construction  of  a  third  dike  to 
complete  this  improvement,  at  an  estimated  cost  of  $33,000. 

July  1,  1880,  amount  available |21,303  43 

July  1,  1881,  amount  expended  daring  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 $16,490  43 

Julyl,  1881,  outstanding  liabilities 4,813  00 

21,303  43 

Amount  (estimated)  required  for  completion  of  existing  project 33, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     33, 000  00 

(See  Appendix  Z  4.) 

5.  Ice  harbor  at  mouth  of  Muskingum  River^  Ohio. — ^Work  was  begun 
on  July  29, 1880,  and  was  continued  until  stopped  by  cold  weather  on 
November  24.  It  was  resumed  on  May  4, 1881,  and  continued  to  the 
end  of  the  fiscal  year. 

A  cofl'er-dam  has  been  constructed  above  the  State  dam  across  the 
Muskingum  at  Marietta  of  sufficient  capacity  to  inclose  the  upper  half 
of  the  new  lock  which  is  to  be  built  in  the  pool,  and  7,500  cubic  yards 
of  excavation  has  been  made  within  this  cofter. 

In  addition  to  the  above,  some  2,200  cubic  yards  of  excavation  has 
been  made  to  open  a  new  mill-race  outside  of  the  coffer-dam. 

Fifteen  hundred  and  thirty-nine  cubic  yards  of  dimension  stone  and* 
2,152  cubic  yards  of  rubble-stone  have  been  delivered  for  the  lock,  under 
contract  with  Thomas  P.  Townsend,  dated  February  16, 1880.  Consid- 
erable progress  has  been  made  in  cutting  this  stone  ready  for  laying, 
and  some  600  cubic  yards  of  stone  has  been  broken  for  the  foundations 
of  the  lock. 

A  large  and  valuable  plant  has  been  collected,  and,  with  a  favorable 
season,  it  is  expected  that  a  good  showing  will  be  made  by  the  close  of 
the  working  season. 

The  officer  in  charge  submits  the  following  estimate  for  the  ensuing 
year: 

Original  estimated  cost  of  lock $216,400  00 

Amount  already  appropriated 110,000  00 

Required  to  complete  lock 106,400  00 

Julyl,  1880,  amount  available $74,771  97 

Amount  appropriated  by  act  approved  March  3,  1881 30, 000  00 

104,771  97 

Jiily  1,  1881,  amonnt  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  Julyl,  1880 47,953  40 

Julyl,  1881,  outstanding  liabilities 8,067  53 

56,020  93 

Julyl,  1881,  amount  available 48,751  04 

Amount  (estimated)  required  for  completion  of  existing  project 106, 400  00 

Amount  that  can  be  profitably  expended  in  tiscal  year  ending  June  30, 188:).     106, 400  00 

(See  Appendix  Z  5.) 
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EXAMINATIONS  AND   SURVEYS  FOR  IMPROVEMENT. 

To  comply  with  provisions  of  the  river  and  harbor  act  of  June  14,. 
1880,  Major  Merrill  wa«  charged  with  and  has  completed  the  following, 
the  results  of  which  were  transmitted  to  Congress: 

1.  Ice  harbor y  Bellaire^  Belmont  County^  Ohio,    (See  Appendix  Z  6.) 

2.  The  Ohio  River  at  the  head  of  Hurricane  Islanii  and  Elizaibethtotonj 
Illinois.    (See  Appendix  Z  1.) 

3.  Far  the  construction  of  two  ice-breakers  in  the  Ohio  Biver^  near  the 
West  Virginia  shore^  and  below  the  railroad  bridge  crossing  said  river  at 
Parkersburg.    (See  Appendix  Z  7.) 

4.  Ice  harbor  at  Point  Pleasant^  West  Virginia.    (See  Appendix  Z  8.) 
The  above  were  printed  in  House  Ex.  Doc.  No.  49,  Forty-Sixth  Con- 
gress, third  session. 

5.  Youghiogheny  Biver,  to  begin  at  its  month  at  McKeesport^  Allegheny 
County^  and  end  at  Connellsvillej  Fayette  County^  PenTtsylvwnia.  Printed 
in  House  'Ex.  Doc.  No.  20,  Forty-sixth  Congress,  third  session.  (Bee 
also  Appendix  Z  9.) 

6.  Bed  Bank  Creekj  Pennsylvania^  from  its  mouth  on  the  Allegheny  Biver 
to  Brookville.  Printed  in  House  Ex.  Doc.  No.  86,  Forty-sixth  Congress, 
third  session.    (See  also  Appendix  Z  10.) 

And  to  comply  with  provisions  of  the  river  and  harbor  act  of  March 
3, 1881,  he  is  charged  with  and  is  now  engaged  upon  the  following,  the 
results  of  which  will  be  duly  submitted  when  received : 

1.  Survey  of  the  Clarion  Biver  from  its  mouth  to  Bidgmcay^  Pennsylvania 

IMPROVBMENT  OF  KENTUCKY  RIVER  AND  OF  TRADEWATBR  RIVER, 
KENTUCKY;  OF  BIG  SANDY  RIVER  KENTUCKY  AND  WEST  VIRGINIA; 
AND  OF  GUYANDOTTE  AND  LITTLE  KANAWHA  RIVERS,  WEST  VIR- 
GINIA. 

Officer  in  charge,  Maj.  James  W.  Cuyler,  Corps  of  Engineers. 

1.  Kentucky  Biver^  Kentucky. — The  present  project  is  that  of  restoring 
the  old  State  slackwater  works,  in  the  lower  100  miles  of  the  river,  and 
the  progressive  building  of  new  works  to  extend  slackwater  158  miles 
further  up,  to  the  Three  Forks. 

The  first  work  undertaken  was  that  of  the  restoration  of  the  old  works, 
which  has  been  conducted  in  the  face  of  considerable  difficulties.  This 
restoration  is  now  so  far  advanced  that  it  is  calculated  to  complete  it, 
so  far  as  to  reopen  slack -water  navigation  through  the  four  lower  works 
(a  length  of  82  miles),  by  December  10, 1881. 

The  navigation  afforded  will  be  a  6-foot  one,  with  locks  of  IGO  feet 
available  boat  capacity,  having  lifts  averaging  14  feet.  The  dams  will 
be  of  timber  crib-work,  filled  in  with  riprap  stone,  backed  with  gravel, 
of  an  average  length  of  450  feet,  and  height  (from  foundation  in  lower 
pool)  of  22  feet.  These  dams  will  be  "  8tei)-dams,''  and  in  plan  straight 
dams,  at  right  angles  (nearly)  to  the  locks.  They  will  be  built  upon  the 
foundations  of  the  old  dams,  the  clear  breaches  in.  these  beiug  closed 
with  new  work,  founded  upon  the  bed  of.  the  river,  and  securely  tied 
into  the  old  foundations. 

As  explained  in  the  last  annual  report,  work  was  not  begun  upon  this 
improvement  until  Mav,  1880,  under  the  first  appropriation  for  it  of 
March  3,  1879. 

It  is  proposed  to  apply  the  appropriation  of  March  3, 1881,  to  rebuild- 
ing dam  No.  5  and  abutment,  and  renovating  its  lock,  to  rebuilding  dam 
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No.  4,  and  to  acquiring  land,  and  prepariug  for  building  the  new  lock 
No.  6. 

July  1,  1880,  amount  available ^..  ^198,170  91 

Amount  appropriated  bj  act  approved  March  3,  1881 125, 000  00 

f 323, 170  91 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of 

outBtanding  liabilities  July  1,  1880 /. 170, 195  39 

July  1,  1881,  outfltauding  liabilities 14,16'^  '^ 

184, 357  65 

July  1,  1881,  amount  available 138,813  26 

Amount  (estimated)  required  for  completion  of  existing  project 749, 402  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    228, 000  00 

(See  Appendix  A  A  1.) 

2.  Big  Sandy  River  J  West  Virginia  and  Kentucky. — The  present  project? 
80  far  as  improving  the  natural  channels,  was  adopted  in  1878,  and  for 
slackwater  navigation,  in  1880;  the  object  of  the  first  plan  being  to 
improve  the  raft  and  push-boat  navigation  in  low  stages,  and  of  the 
second  to  afford  a  permanent  5-foot  navigation,  The  natural  channels 
are  narrow,  obstructed,  and  with  as  little  as  3  inches  of  water  in  them, 
at  low  stages,  over  shoals  and  ripples. 

The  plan  of  open  river  improvement  adopted  in  1878  had  at  the  end 
of  the  fiscal  year  placed  the  main  river,  from  Louisa  to  the  mouth — 26 
miles — in  good  navigable  condition,  with  18  inches  ot  water  at  extreme 
low  stages,  in  the  channel  and  chutes,  and  in  the  upper  river,  both  the 
Louisa  and  Tug  Forks  in  about  the  same  condition,  the  latter  to  Pike- 
ton,  87  miles  above  Louisa,  and  the  former  to  a  point  81  miles  above 
Louisa. 

The  appropriation  of  t65,000  asked  for  is  for  carrying  to  completion 
the  lock  and  dam,  near  Louisa,  $60,000,  and  for  continuing  and  main- 
taining the  open  river  improvement,  $5,000. 

July  1,  1880,  amount  available $54,948  15 

Amount  appropriated  by  act  approved  March  3, 1881 50, 000  00 

1104,948  15 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  Uabilities  July  1,  1880 8,471  49 

July  1,  1881,  outstanding  liabilities 938  OtJ 

9, 409  55 

July  1,  1881,  amount  available 95,538  60 

Amount  (estimated)  reaulred  for  completion  of  existing  project 65, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.      65, 000  00 

(See  Appendix  A  A  2.) 

3.  Ouyandotte  River ^  West  Virginia, — ^Thepresent  plan  of  improvement 
for  this  river  was  adopted  in  1878,  and  operations  have  been  carried  on, 
mainly,  in  accordance  with  it.  This  plan  comprised  an  improvement  of 
the  whole  river  for  raft  navigation  up  to  Logan  Court- House,  81 J  miles. 
Last  senson  the  plan  was  enlarged,  to  extend  the  same  improvement 
continuously  above  Logan,  as  far  up  as  it  was  expedient  to  go,  this 
upper  section  being  closed  to  navigation  except  at  the  flood  stages  of 
the  river.  The  amount  expended  to  June  30,  1881,  is  14,415.09,  which 
has  perceptibly  made  the  navigation  easier. 

The  appropriation  of  $2,000  asked  for  fiscal  year  1882-'83  is  to  extend 
up  stream  the  present  improvement,  maintaining  at  same  time  the  whole 
line  now  improved  in  its  present  condition  for  navigation. 
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Jnlyl,  1880,  amount  available |2,308  78 

Amonnt  appropriated  by  act  approved  March  3,  1881 3, 500  00 

|5,  808  78 

July  1,  1881,  amount  expe;ided  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 1,723  87 

July  1, 1^81,  amount  available 4,084  91 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    2, 000, 00 
(See  Appendix  A  A  3.) 

4.  Little  Ka^mwha  River,  West  Virginia, — The  present  project  adopted 
in  1880  proposes  extending  slackwater  navigation  up  the  river  some  12 
miles  above  the  slackwater  navigation  of  the  Navigation  Company. 

The  additional  lock  and  dam  provided  for  by  river  and  harbor  act  of 
June  14,  1880,  have  been  located,  and  it  is  proposed  with  the  funds  now 
on  hand  from  the  appropriations  of  June  14, 1880,  and  March  3,  1881, 
^53,000,  to  begin  constructing  these  works,  the  lock  being  taken  up 
^rst,  and  bring  them  well  to  completion,  for  which  the  funds  asked  for 
fiscal  year  1882-'83  are  estimated  by  the  officer  in  charge  as  sufficient. 

July  1,  1880,  amount  available $14,757  00 

Amount  appropriated  by  act  approved  March  3,  1881 40, 000  00 

$54,757  00 

July  1, 1881,  amonnt  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  18^0 1,820  88 

July  1,  1881,  outstanding  liabilities i>00  00 

2,020  88 

July  1,  1881,  amount  available 52,736  12 

Amonnt  (estimated)  required  for  completion  of  existing  pioject 31, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     31, 000  00 

^See  Appendix  A  A  4.) 

5.  Improvement  of  Tradewater  River ,  Kentucky. — An  appropriation  of 
^3,000  was  made  by  the  river  and  harbor  act  of  March  3, 1881,  for  the 
improvement  of  the  open  navigation  of  this  river.  This  sum  will  be 
applied  during  this  season,  so  soon  as  the  stage  of  water  admits,  to 
blasting  out  a  channel  70  feet  wide  through  the  rock  bar  above  the 
mouth,  to  insure  egress  into  the  Ohio,  and  removing  the  worst  natural 
obstructions  to  general  navigation  as  far  up  as  the  funds  appropriated 
will  go.  To  ct.ntinue  the  work  on  the  plan  as  adopted,  in  order  to  fully 
utilize  what  work  will  be  done  the  present  season,  will  require,  approxi- 
mately, $7,000,  which  amount  is  asked  for  fiscal  year  1882-'83,  to  be 
applied  tx>  extending  up  river  and  enlarging  improvement  to  be  effected 
this  working  season. 

Amount  appropriated  by  act  approved  March  3,  1881 $3, 000  00 

July  1,  1881,  amount  available 3,000  00 

Amonnt  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    7, 000  00 

(See  Appendix  A  A  6.) 

EXAMINATIONS  AND  SURVEYS  FOB  IMPROVEMENT. 

To  comply  with  provisions  of  the  river  and  harbor  act  of  June  14, 
1880,  Major  Cuyler  was  charged  with  the  following,,  the  results  of  which 
T^ere  transmitted  to  Congress  and  printed  in  House  Ex.  Doc.  No.  60, 
IForty-sixth  Congress,  third  session : 

1.  Tradewater  River,  Kentucky.    (See  Appendix  A  A  6.) 

And  to  comply  with  ])rovisions  of  the  river  and  harbor  act  of  March 
3, 1881,  he  is  charged  with  the  following,  the  results  of  which  will  be  duly 
'submitted  when  received : 

1.  Licking  River,  from  its  mouth  to  Falmouth,  in  Kentucky. 
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IMPROVEMENT   OF  WABASH    RIVER,  INDIANA  AND  ILLINOIS,  AND  OF 
WHITE  RIVER,  INDIANA. 

Officer  in  charge,  Maj.  Jared  A.  Smith,  Corps  of  Engineers. 

1.  Wabash  River,  Indiana  and  Illinois, — The  improvements  upon  thi» 
river  have  made  navigable,  at  all  stages  of  water,  a  considerable  portion 
of  the  river  where  for  years  before  no  navigation  had  been  practicable^ 
save  at  very  high  stages.  The  channel  had  been  obstructed  by  reefs, 
snags,  and  bars,  and  it  was  narrow,  crooked,  and  uncertain. 

The  principal  improvements  have  been  Coffee  Island  Chute  5  bank 
protection  and  wing-dam  near  Gray ville.  III. ;  dam  in  New  Harmony 
Cut-off;  dam  across  Turkey  Island  Chute ;  wing-dam  and  shore  protec- 
tion at  l^ew  Harmony ;  removal  of  reef  at  Warwick's  Ripple ;  channel 
through  reef  and  construction  of  dike  at  Grand  Chain ;  wing-dam  at 
Winkler's  Bar  2  dam  across  Little  Chain  Cut-off;  removal  of  snags. 

l^umerous  other  small  improvements  have  been  made. 

During  the  last  fiscal  year  the  larger  portion  of  the  reef  in  the  chan- 
nel at  Warwick's  Ripple  has  been  removed ;  830  linear  feet  of  dike  ha* 
been  built  on  the  east  side  of  chute  at  Grand  Chain,  and  a  part  of  the 
reef  in  the  head  of  the  chute  has  been  removed. 

At  WinJcler^s  Bar  a  wing-dam  has  been  extended  750  feet. 

At  Mclntyr^s  Bar  the  shore  has  been  protected  from  cutting-  by  a> 
work  550  feet  long. 

At  New  Harmony  a  shore  protection  has  been  constructed  714  feet 
long,  with  a  wing-dam  64  feet  in  length. 

Impairs  have  been  made  to  the  dam  in  New  Harmony  Cut-off,  and  fur- 
ther arrangements  have  been  made  for  stopping  the  drift. 

The  snag-boat  has  removed  202  snags  and  103  overhanging  trees,  be- 
sides towing  barges  with  materials  for  other  works  of  improveoxent. 

The  survey  of  the  river  has  been  completed  to  the  head  of  Grand 
Chain,  and  a  special  survey  has  been  made  at  Coffee  Island. 

The  object  of  the  improvements  has  been  to  secure  a  good  channel  of 
not  less  than  3^  feet  of  water  at  all  stages. 

This  result  is  now  fairly  accomplished  over  the  portion  of  the  river 
from  Grand  Chain  to  a  pcJint  10  miles  above  Gray  ville.  III.  Other  por- 
tions have  been  considerably  improved. 

The  river  has  recently  come  into  extensive  use  in  transporting  the 
products  of  adjacent  counties,  thus  benefiting  ai\d  developing  the  re- 
sources of  its  valley. 

The  amount  expended  to  June 30, 1881,  is  $327,155.04.  This  includes 
snag-boat,  barges,  machinery,  and  a  large  amount  of  plant,  which  is  on 
hand  for  future  use. 

An  appropriation  of  $75,0JJ0  is  asked  for  the  next  fiscal  year,  to  be  ap- 
plied to  removing  snags,  improving  channel  at  Coffee  Island  Chute,  com- 
pleting improvements  at  Grand  Chain  and  Little  (Jhain,  and  removing 
bars  below  Little  Chain  by  means  of  wing-dams,  and  other  similar  work. 

In  addition  to  the  above  a  separate  estimate  is  submitted  by  the  offi- 
cer in  charge,  amounting  to  $130,000,  for  commencing  a  lock  and  dam  at 
Grand  Rapids,  of  which  $65,000  could  be  profitably  expended  in  the  first 
year  of  the  work. 

Wabash  River  above  Vincennes. — The  act  of  March  3,  1881,  provided 
that  $25,000  should  be  expended  in  improving  the  river  above  Vin- 
cennes. 

As  no  surveys  or  improvements  of  this  part  of  the  river  haVe  been 
made*  the  only  work  which  could  be  commenced  at  once  was  the  re. 


Digitized  by 


Google 


REPORT   OF   THE   CHIEF   OF   EJs^GINEERS,  U.  8.  ARMY.        267 

moval  of  snags.    Farther  work  will  awaft  the  insult  of  surveys  and  ex- 
aminations which  will  be  made  this  sea^son. 

The  improvements  will  consist  in  confining  the  channel  by  shore  pro- 
tections and  wing-dams.  Although  these  cannot  now  be  definitely  in- 
dicated, there  is  no  doubt  that  a  further  appropriation  of  $50,000  could 
be  profitably  spent  in  improving  these  points.  The  amonnt  thus  fair 
expended  is  $2,967.32. 

July  1,  1880,  amount  available fr^,003  81 

Amount  appropriated  by  act  approved  March  3, 1881 50, 000  0^ 

f75^  003  81 

July  If  1881,  amonnt  expended  during  fiscal  year,  excluBive  of 

outstanding  liabilities  July  Ij  1880 26,096  40 

July  1, 1881,  outstanding  liabilities 5, 737  30 

31,833  70 

July  1,1881,  amount  available 43,170  11 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .  125, 000  00 

(See  Appendix  B  B  1.) 

2.  White  RiveVj  Indiana. — ^The  original  project  for  improving  this 
river  to  near  Portcrsville  on  the  East  Fork,  and  the  falls  on  the  West 
Fork,  contemplated  making  a  channel  of  not  less  than  2  feet  at  the  low- 
est stages  of  water. 

With  the  class  of  boats  used  on  this  river  such  a  channel  will  accom- 
modate a  large  traffic. 

The  amount  expended  to  June  30, 1881,  is  $32,911.89.  This  includes 
the  purchase  and  outfit  of  a  snag-boat  and  other  plans  for  use  in  future 
work. 

During  the  last  year  218  snags  were  removed,  and  228  overhanging 
trees  were  cut  away. 

Two-new  barges  have  been  built  and  one  of  them  has  been  fitted  with 
an  engine  and  other  machinery  for  a  pile-driver. 

A  party  has  commenced  the  improvement  at  Kelly's  Kipple. 

The  work  of  constructing  wing-dams  is  also  fairly  commenced.  A 
survey  of  the  river  has  been  completed  from  its  mouth  to  Hazleton,  a 
distance  of  18  miles. 

The  work  thus  far  done  has  considerably  improved  the  navigation  be- 
tween Hazleton  and  Petersburg,  though  the  increase  in  depth  of  chan- 
nel cannot  be  definitely  stated. 

The  amount  of  $50,000  can  be  profitably  expended  on  this  improve- 
ment during  the  next  fiscal  year. 

July  1,  1880,  amount  available 1^4,168  65 

Amount  appropriated  by  act  approved  March  3,  1881 20, 000  00 

$44, 162  65 

July  1,  1881,  amount  expended  during  fiscal  vear,  exclusive  of 

outstanding  liabilities  July  1,  1880 \ 12,068  54 

July  1,  1881,  outstanding  liabilities 2,674  23 

14,742  77 

July  1,  1881,  amount  available 29,419  88 

Amonnt  (estimated)  required  for  completion  of  existing  project 86, 000  OO 

Amonnt  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    50, 000  00 

(See  Appendix  B  B  2.)  ^ 

BRIDGING  THE  NAVIGABLE  WATERS  OF  THE  UNITED  STATES. 

1.  Bridge  across  the  A  rkansas  River  at  Little  Bock. — A  Board  of  oflBcers 
of  the  Corps  of  Engineers  was  convened  in  May,  1873,  to  examine  and 
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report  whether  a  bridge  that  was  being  constructed  at  the  time  over  the 
Arkansas  liiv^er  at  Little  Rock  by  the  Cairo  and  Fulton  Railroad  Com- 
pany would  seriously  obstruct  or  impair  the  navigation  of  the  river. 

In  the  report  submitted  the  Board  felt  it  necessary,  as  this  was  the 
first  bridge  erected  over  the  Arkansas  River,  to  discuss  the  conditions 
which,  in  their  opinion,  should  govern  the  construction  of  bridges  over 
that  stream. 

An  occasion  having  lately  arisen  to  refer  to  this  report,  it  was  found 
that  its  publication  in  the  annual  report  of  this  office  of  1873  had  been 
overlooked  at  the  time.  It  is  now  inserted  in  the  appendix  of  this  re- 
port for  future  reference. 

(See  Appendix  C  C  1.) 

2.  Bridge  across  the  Mississippi  River  at  Sabula,  Iowa. — This  bridge 
was  authorized  by  section  7  of  "An  act  to  authorize  the  construction  of 
a  bridge  across  the  Mississippi  River  at  or  near  the  town  of  Clinton  in 
the  State  of  Iowa,  and  other  bridges  across  the  said  river,  and  to  estab- 
lish them  as  post-roads,''  approv^  April  1, 1872,  and  is  to  be  built  by 
the  Chicago,  Milwaukee  and  Saint  Paul  Railway  Company,  the  success- 
ors of  the  Sabula,  Ackley  and  Dakota  Railroad  Company. 

The  location  and  plan  of  the  bridge  after  due  examination  by  this 
office  was,  upon  its  recommendation,  approved  by  the  Secretary  of  War 
July  17,  1880. 

(See  Appendix  0  C  2.) 

LAKE    HARBORS    AND   RIVERS. 
IMPROVEMENT    OF    HARBOR    AT    DULTJTH,    MINNESOTA,    AND    OF    THE 
ENTRANCE    TO    SUPERIOR   BAY,    LAKE    SUPERIOR  —  IMPROVEMENT 
OF  THE   HARBOR  AT  GRAND  MARAIS,  MINNESOTA. 

Officer  in  charge,  Capt.  C.  J.  Allen,  Corps  of  Engineers. 

1.  Harbor  at  Duluth^  Minnesota. — Before  the  work  of  dredging  com- 
menced in  this  harbor,  the  entrance  through  the  canal  was  precarious, 
and  the  anchorage  ground  within  the  bay  limited,  inadequate,  and  inse- 
cure. By  1878  the  dredged  area  had  much  increased,  but  scarcely  keep- 
ing pace  "with  the  demands  of  commerce.  In  1880  the  wants  of  naviga- 
tion required  not  only  the  usual  enlargement  of  the  harbor  area,  but  the 
dredging  of  a  convenient  channel  leading  from  the  i^orthern  Pacific  Rail- 
road docks,  past  the  blast  furnaces  on  Rice's  Point,  down  to  the  intersec- 
tion with  the  channel  of  the  Saint  Louis  River,  and  considerable  work 
was  done  on  that  line  to  the  great  benefit  of  navigation.  By  the  close 
of  the  season  of  1880,  vessels  drawing  16  feet  of  water  could  enter  the 
canal  and  navigate  the  harbor  in  the  vicinity  of  the  docks  and  the  chan- 
nel to  the  Blast  Furnaces  with  safety.  The  harbor  is  now  pronounced, 
by  competent  authority,  the  best  for  entrance  of  any  on  the  chain  of 
lakes. 

The  amount  expended  to  June  30,  1881,  is  $288,313.51,  of  which 
$51,069.09  has  been  expended  for  construction,  maintenance,  and  repairs 
of  piers  bordering  the  canal,  and  $128,237.18  for  dredging. 

The  work  done  during  the  fiscal  year  past  has  consisted  in  dredging 
and  repairs  to,  and  renewal  of  some  portions  of,  the  piers. 

The  present  project,  as  to  dredging,  is  based  upon  the  report  and  esti- 
mates of  a  Board  of  Engineers  convened  in  January  last,  by  order  of  the 
Secretary  of  War,  at  the  request  of  the  Chamber  of  Commerce  of  Duluthi 
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(See  Appendix  D  D  3),  and  contemplates  the  maintenance  of  the  dre<1  ged 
areas  and  enlargement  of  the  harbor  by  dredging: 

1.  On  a  line  from  Rice's  to  Minnesota  Point. 

2.  On  a  line  from  the  Blast  Furnace  docks  to  intersect  with  the  chan- 
nel of  the  Saint  Louis  River. 

3.  On  a  line  parallel  to  Minnesota  Point ;  and  4,  along  the  west  side 
of  Rice's  point  in  Saint  Louis  Bay. 

The  total  cost  being  placed  at  $187,988.36. 

The  maintenance  of  the  piers  bordering  the  canal  is  of  the  utmost  im- 
portance to  this  harbor. 

The  oflScer  in  charge  recommends  a  reserve  fund  of  1 : 0,000  to  $16,000 
for  their  repair,  and  with  which  to  meet  effects  of  the  severe  northeast 
storms. 

It  is  thought  that  $25,000  in  addition  to  what  is  now  on  hand  will 
suffice  to  maintain  the  piers  in  repair  for  some  years  to  come. 

The  aet  of  March  3, 1881,  appropriatid  $40,000;' with  this  sum  it  i& 
proposed  to  continue  the  dredging,  mainly  on  the  line  past  the  Blast 
Furnaces. 

The  sum  of  $100,000  can  be  profitably  expended  during  the  fiscal 
year  ending  June  30,  1883,  as  follows: 

For  dredgiDg  (of  which  about  ^25,000  for  dredging  along  the  west  side  of 

Rice's  Point  towards  or  up  to  the  north  shore  of  Saint  Louis  River) |90, 000  00 

Repairs  to  piers 10,000  00 

The  title  to  a  strip  of  land  on  each  side  of  the  canal  from  the  bay  to 
the  lake,  and  the  title  to  Minnesota  Point  from  the  dike  to  the  north- 
ern terminus  of  the  land  owned  by  the  United  States  for  light-house 
purposes,  should  be  obtained;  or  at  least  such  control  over  it  a«  will 
prevent  the  destruction  of  the  timber  and  vegetation  upon  it,  the  re- 
tention of  which  is  necessary  to  the  preservation  of  the  Point. 

Attention  is  earnestly  urged  to  this  matter  by  the  officer  in  charge. 

July  1,  1880,  amount  avaUable |31,239  71 

Amount  appropriated  by  act  approved  March  3, 1881 40, 000  00 

*71,239  71 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 28,179  81 

July  1,  1881,  outstanding  liabilities 5,324  21 

33,504  02 

July  1,  1881,  amount  avaUable 37,735  69 

,  Amount  (estimated)  required  for  the  completion  of  existing  project 172, 988  36 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30. 1883: 

For  dredging , 90,000  00 

For  repairs  of  piers 10,000  00 

100,000  00 

(See  Appendixes  DD  1  and  DD  3.) 

2.  Dredging  Superior  Bay^  Wisconsin, — The  principal  work  for  the  im- 
provement of  this  harbor  was  done  prior  to  1875^  and  consisted  in  the 
construction  of  the  piers  bordering  the  entry  connecting  the  deep-water 
of  the  bay  with  deep-water  of  the  lake,  and  dredging  between  the  piers 
and  in  the  bay  up  to  the  Quebec  Wharf,  so  as  to  aiford  a  depth  of  14 
feet  of  water. 

The  trade  of  Superior  City  declined  until  1880;  consequently  the 
channels  fell  somewhat  into  disuse,  and  no  dredging  having  been  done 
since  1874,  some  shoals  were  developed  between  the  piers  and  in  the 
Quebec  Channel,  reducing  the  ruling  depth  to  11  feet. 

Work  since  1875  ha«  mainly  consisted  in  repairs  to  piers,  and  the 
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preservatioii  of  Minnesota  Point,  upon  the  preservation  of  which  the 
Bay  of  Superior  as  a  harbor  and  anchorage  ground  depends. 

The  Board  of  Engineers  convened  in  January,  1881,  to  consider  the 
necessity  of  further  improvement  of  the  Bay  of  Superior,  recommended 
enlargement  of  the  harbor  area  and  channel  facilities  by — 

1.  Deepening  the  channel  in  the  Entry  between  the  piers ;    . 

2.  Dredging  channel  from  the  Entry  past  the  mouth  of  IN'emadji  Biver, 
around  and  parallel  to  the  shore  of  Superior  Bay,  to  Quebec  Wharf; 

3.  Thence  from  Quebec  Wharf  alon^  the  west  side  of  the  bay  to  an 
intersection  with  the  channel  of  the  Saint  Louis  River  opposite  Connor's 
Point;  and 

4.  Up  the  iNemai^ii  Biver  for  ab^nt  one-half  a  mile; 
the  whole  at  a  cost  of  1287,080. 

The  preservation  of  the  piers  by  means  of  such  repairs  as  may  be 
needed  from  time  to  time  is  placed  at  $25,000,  making  the  total  coat  of 
present  project  $312,080, 

The  amount  expended  prior  to  the  adoption  of  present  project,  which 
also  represents  the  total  amonnt  expended  to  June  30, 1881,  is  $335,513.20, 
9f  which  about  $310,885.10  has  been  expended  in  construction  and  main- 
tenance of  piers  and  beach  protection,  and  $24,628.16  for  dredging. 

There  is  now  on  hand,  to  meet  repairs  for  the  coming  fiscal  year, 
$7,870.54. 

The  work  for  the  past  fiscal  year  consisted  in  repairs  to  and  preserva- 
tion of  piers  and  beach. 

The  necessity  of  some  steps  being  taken  by  Congress  to  preserve 
Minnesota  Point  against  erosion  is  referred  to  in  the  report  upon  the 
harbor  of  Duluth  for  this  fiscal  year. 

Both  harbors  are  interested  vitally  in  the  preservation  of  the  Point. 

With  the  appropriation  of  March  3, 1881,  it  is  proposed  to  dredge  in 
the  bay  of  Superior  between  the  piers  at  the  entiy^  along  a  line  le^ing 
from  the  entry  into  and  up  the  iN'emadji  Eiver,  and  m  the  Quebec  Wharf 
Channel  and  vicinity. 

The  sum  of  $85,000  can  be  profitably  expended  during  the  fiscal  year 
ending  June  30, 1883,  in  dredging  and  preservation  of  piers  and  beach. 

July  1,  1880,  amount  available $9,473  33 

Amount  appropriated  by  act  approved  March  3,  1881 10, 000  00 

$19,473  33 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabUi ties  July  1,  1880 1,533  55 

July  1,  lt<81,  outstanding  liabilities 69  24 

1,602  79- 

July  1,  1881,  amount  available 17,870  54 

Amount  (estimated)  required  for  completion  of  existing  project 302, 080  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883: 

Fordredgine 75,000  00 

For  piers  and  beach  protection 10,000  00 

85,000  00 

(See  Appendixes  DD  2  and  DD  3.) 

3.  Harbor  at  Grand  MaraiSj  Minnesota, — The  work  during  the  past 
fiscal  year  consisted  in  dredging.  The  largest  vessels  can  now  enter 
the  harbor. 

The  original  project,  adopted  in  1879,  and  based  upon  the  survey  of 
1874,  contemplated  dredging  within  the  area  bounded  by  Mayhew's 
Point  and  the  inner  shore  line  to  sufficient  extent  to  afford  anchorage 
ground,  with  16  feet  of  water  for  vessels  seeking  refuse  in  the  harbor 
during  storms,  and  the  construction  of  a  breakwater  jutting  out  from 
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Mayhew's  Point  to  narrow  the  entrance  and  afford  additional  shelter  and 
anchorage. 

Estimated  cost  of  original  project |139, 669  40 

Amount  expeuded  to  June  30,  1881 14,677  41 

With  the  appropriation  of  March  3,  1881,  and  the  small  balance  from 
A)rmer  appropriations,  it  is  proposed  to  commence  the  construction  of 
the  breakwater  and  carry  it  on  as  far  as  the  funds  will  admit,  leaving 
the  completion  of  the  breakwater  and  necessary  dredging:  to  he  accom- 
plished under  future  appropriations. 

The  sum  of  (40,000  can  be  profitably  expended  during  the  fiscal  year 
ending  June  30, 1883,  for  continuing  the  construction  of  the  breakwater 
and  for  dredging.  The  officer  in  charge  believes  that  this  sum  will  meet 
the  wants  of  the  harbor  for  some  years  to  come. 

July  I,  1680,  amount  available 112,422  87 

Amount  appropriated  by  act  approved  March  3,  1881 20, 000  00 

$32,422  87 

4aly  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 6,995  54 

July  1,  1881,  outstanding  liabilities 194  74 

7, 100  28 

July  1,  1881, amount  available 25,322  59 

Amount  (estimated)  required  for  completion  of  existing  project 99, 000  00 

Amount  that  can  be  profitably  exper  ded  in  fiscal  year  ending  June  30, 188:^, 
in  continuing  breakwater  and  dredging „ 40,000  00 

(See.  Appendix  DD  4.) 

EXAMINATIONS  AND  SURVEYS  FOE  IMPROVEMENT. 

To  comply  with  provisions  of  the  river  and  harbor  act  of  March  3, 1881, 
Oaptain  Allen  has  been  charged  with,  and  is  now  engaged  npon,  the 
following,  the  results  of  which  will  be  duly  submitted  when  received: 

1.  Beaver  Bay,  Minnesota^  to  ascertain  the  cost  and  practicability  of  mak- 
ing it  a  harbor  of  refuge. 

2,  Chrand  Portage  Bay  and  Waus-wau-goising  Bay,  Minnesota,  to  deter- 
snine  which,  if  either,  should  be  made  a  harbor  of  refuge, 

HABBOBS  ON  LAKE  SUPERIOR  (EAST  OF  SUPERIOR  CITY),  ON  OREEN 
BAY,  AND  ON  THE  WESTERN  SHORE  OF  LAKE  MIOHiaAN,  NORTH  OF 
MILWAUKEE,  WISCONSIN. 

Officer  in  charge,  Maj.  Henry  M.  Eobert,  Corps  of  Engineers. 

1.  Ontonagon  Harbor,  Michigan, — The  present  project  for  the  improve- 
ment of  this  harbor  was  adopted  in  1867,  with  the  object  of  affording  a 
-channel  of  entrance  to  the  mouth  of  Ontonagon  Ki  ver,  of  navigable  width , 
and  not  less  than  12  feet  deep.  The  natural  channel  was  variable  in 
position,  with  not  more  than  7  feet  water  at  the  shoalest  point. 

The  amount  expended  to  Ju^e  30,  1880,  is  $195,922.27,  and  resulted 
in  securing  a  channel  125  feet  wide,  carrying  temporarily  not  less  than 
11  feet  depth  of  water,  with  about  750  linear  feet  of  pile  pier,  and  2,690 
linear  feet  of  crib  pier. 

During  the  fiscal  year  ending  June  30, 1881,  $19,942.77  were  expeuded 
in  adding  eight  cribs  to  the  piers,  partial  superstructure  over  four  cribs, 
a.nd  full  superstructure  over  three  cribs,  and  in  removing  10,546J  cubic 
^ards  of  sand  from  the  bar,  and  the  remains  of  old  cribs  which  obstructed 
the  channel. 
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During  the  fiscal  year  1881-'82  nine  cribs  will  be  built  and  placed  in 
extension  of  ibe  piers,  and  partial  superstructure  will  be  built  over  five 
cribs. 

The  appropriation  of  $G0,000  asked  for  during  tlie  fiscal  year  ending 
June  30,  1883,  will  be  applied  to  further  pier  extension. 

The  officer  in  charge  recommends,  that  no  funds  be  again  appropriated 
specifically  for  dredging,  as  such  work  is  of  but  temporary  benefit,  the 
bar  reforming  after  every  freshet.  Eapid  extension  of  the  piers  to  deep 
water  can  alone  be  relied  on  to  secure  the  channel. 

July  1,  Ir'^),  amount  availal)le ^'^IjGTT  73 

Miscellaueons  receipts '20  00 

Amount  appropriated  by  act  approved  March  3,  IWl 20, 000  00 

Ig41,697  7a 

Julv  1,  1881,  amount  expeuded  duriug  fiscal  veur,  excUusiVe  of  outstanding 

liabilities  July  1,  1880 ". 19,942  77 

July  1,  1881,  amount  available...^ 21,754  96 

Amount  ((estimated)  required  for  completion  of  existing  project 126, 170  OO 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     60, 000  OCT 

(See  Appendix  EEL) 

2.  Eagle  Harbor,  MichU/an. — The  improvement  of  this  harbor  was  com- 
pleted in  1879,  as  far  as  the  present  demands  of  commerce  require.  The 
project  contemplated  a  further  expenditure  of  $176,362,  but  no  appro- 
priation is  asked.  The  work  is  in  good  condition,  and  the  funds  on  hand 
are  ample  for  its  maintenance  for  some  time.  During  the  past  fiscal 
year  a  small  quantity  of  stone  filling  was  put  into  the  guiding  cribs. 
There  has  been  exj)ended  on  this  work  to  June  30,  1880,  the  sum  of 
$93,000,  and  $132.47  during  the  fiscal  year  1880-'81.  The  channel 
secured  by  the  imjirovement  is  130  feet  wide  and  14  feet  deep,  and  wa& 
excavated  across  a  rocky  reef  which  obstructed  the  entrance  to  the  har- 
bor. 

July  1,  1880,  amount  available |4,000  00^ 

Jnly  1,  1881y  amount  expended  during  fiscal  year,  exclusiye  of  outstanding 
liabilities  July  1,  18^0 .' 132  47 

July  1,  1881,  amount  available 3,867  53 

(See  Appendix  E  E  2.) 

3.  Marquette  Harbor^  Michigan, — The  present  project  for  the  improve- 
ment of  this  harbor  was  adopted  in  1866,  modified  in  1875,  and  was 
carried  out  at  a  cost  of  $293,674.71,  including  repairs  to  date,  or  about 
$91,500  less  than  the  original  estimate.  The  object  of  the  improvement, 
consisting  of  a  breakwater  2,010  feet  long,  was  to  afford  a  harbor  or 
refuge  to  the  commerce  of  Lake  Superior  and  protection  to  vessels  lyiu^ 
at  dock. 

The  breakwater  is  exposed  to  violent  storms  and  needs  considerable 
repairs.  During  the  past  year  22,592  feet,  board  measure,  of  plank  was 
relaid,  having  been  broken  up  by  the  direct  impaet  of  the  falling  water 
during  a  severe  gale.  The  repairs  which  are  most  urgently  needed  will 
be  made  this  season  as  far  as  the  available  funds  will  permit,  but  at  least 
$16,000  should  be  appropriated  at  an  early  date,  in  order  to  put  this 
work  into  good  order.  Since  1875  only  $6,500  has  been  appropriated 
for  this  work.  The  breakwater  should  be  extended  eventually  400  feet 
further,  at  a  cost,  as  estimated,  of  $68,000,  which  is  the  modification  of 
the  project  alluded  to  above. 
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July  1,  1880,  amount  available $5,006  36 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880...... 451  07 

July  1,  1881,  amount  available 4,555  29 

Amount  (estimated)  required  for  completion  of  existing  project 68  000  00 

Amount  that  can  be  profitably  expended  for  repairs  in  fiscal  year  ending 

June  30, 1833 18,000  00 

(See  Appendix  E  E  3.) 

4.  Harbor  of  refuge  at  Grand  Marais^  Michigan. — There  has  been  appro- 
priated for  this  work  the  sum  of  $30,0(X),  of  which  $1,910.00  has  been  ex- 
pendedto  June  30, 1881,  on  a  survey,  and  borings  over  the  site  of  the  pro- 
posed improvement.  It  is  proposed  to  hold  the  available  funds  until 
further  appropriations  accumulate  sufficiently  to  allow  of  an  economical 
commencement  of  work.  The  plans  have  been  referred  to  a  Board  of 
Engineers,  whose  report  will  be  found  in  Api)endix  E  B  4. 

July  1,  1880,  amount  available 1^10,000  00 

Amount  appropriated  by  act  approved  March  3, 1881 2U,  000  00 

830,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabUities  July  1,  1880 1,910  06 

July  1,1881,  amount  available 28,089  94 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    70, 000  00 
(See  Appendix  E  E  4.) 

5.  Manistique  Harbor ^  Michigan. — By  the  acts  of  1880  and  1881  the 
snm  of  $6,000  was  appropriated  for  the  improvement  of  this  harbor,  the 
object  of  which  is  to  dredge  a  channel  150  feet  wide,  with  a  depth  of 
aboQt  12  feet,  between  piers  built  by  a  local  lumbering  company.  Dur- 
ing the  fiscal  year  ending  June  30, 1881, 11,780  cubic  yards  were  removed. 

No  further  operations  are  contemplated  after  the  available  funds  are 
exhausted. 

July  1,  1880,  amount  available ^,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 1, 000  00 

$6,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 2,316  39 

Julyl,  1881  outstanding  liabilities 176  70 

2,493  02 

July  1,  1881,  amount  available 3,506  98 

(See  Appendix  E  E  5.) 

6.  Menonionee  Harbor,  Michigan  and  Wisconsin.— r-The  project  for  the 
improvement  of  this  harbor  was  adopted  in  1871,  and  modified  in  1874, 
with  the  object  of  affording  a  eliannel  of  navigable  width  and  of  not 
less  that  14  feet  depth.  The  natural  channel  was  narrow,  with  not  more 
than  4  feet  water  at  the  shoalest  point.  The  amount  expended  to  June 
30, 1880,  is  $163,000,  and  has  resulted  in  securing  a  channel  200  feet  wide 
with  a  depth  of  not  less  than  10  feet.  During  the  fiscal  year  ending 
June  30,  1881,  $9,779.23  were  expended  in  adding  four  cribs  to  the  south 
pier,  and  building  superstructure  over  six  cribs  in  the  north  pier,  and 
dredging  2,500  cubic  yards  from  the  channel.  Six  cribs  and  partial 
superstructure  over  four  cribs  will  be  added  during  the  present  season. 
The  appropriation  asked  for  during  the  fiscal  year  1882-^83,  of  $37,000, 
is  the  full  amount  remaining  unapx>ropriated  of  the  estimate,  and  is  pro- 
posed to  be  applied  to  pier  extension  and  the  necessary  dredging. 

A  recent  survey  of  the  lake  bed  in  the  vicinity  of  the  prfer  heads  shows 
18  E 
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*  that  the  bar  to  the  south  of  the  entrance  is  being  greatly  augmented  by 
the  dumping  of  material  dredged  from  the  river  by  the  mill  owners,  a 
practice  which  has  been  in  operation  for  years  and  still  continues.  The 
officer  in  charge  reports  that  these  parties,  who  should  be  the  most 
deeply  interested  in  the  preservation  of  the  harbor,  manifest  the  greatest 
apathy  in  regard  to  stoi)ping  the  practice,  and  that  there  seems  to  be  no 
local  authority  to  control  this  destructive  habit,  as  Menomonee,  Mich., 
and  Menekaunee,  Wis.,  on  opposite  sides  of  the  river,  exist  urider  simple 
township  organizations.  He  recommends  that  the  expenditure  of  future 
appropriations  bemadecontingenton  the  establishment  of  local  authority 
for  the  control  of  the  harbor. 

July  1,  1880,  amount  available $10,000  00 

Amouut  appropriated  by  act  approved  March  3,  1861 12, 000  00 

122,000  OO 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,1880 9,779  23 

July  1, 1881,  amount  available 12,220  77 

Amount  ^estimated)  required  for  completion  of  existing  project 37, 000  OO 

Amounttnat  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     37,000  OO 

(See  Appendix  E  E  6.) 

7.  Oconto  SarhaVj  Wisconsin. — ^The  act  of  March  3, 1881,  appropriated 
$10,000  for  the  improvement  of  this  harbor,  after  an  examination  of  the 
work  being  done  by  the  citizens,  and  a  report  from  Maj.  D.  C.  Houston, 
Corps  of  Engineers,  that  an  appropriation  of  $5,000  or  $10,000  would 
be  of  great  assistance.  The  officer  in  charge  reports  that  the  citizens* 
plan  is  extremely  defective,  and  is  based  on  erroneous  estimates  of  the 
cost  of  making  an  improvement  which  would  be  of  any  commercial 
value.  As  the  probable  cost  for  the  cheapest  possible  work  would  be 
about  $125,000  for  an  8-foot  channel,  or  $382,000  for  a  permanent  12-foot 
channel,  and  as  the  citizens'  estimate,  upon  which  the  appropriation  was 
based,  was,  for  a  10-foot  channel  only,  $27,475.20,  it  was  deemed  best,  with 
the  approval  of  the  Secretary  of  War,  to  direct  that  the  subject  be  again 
presented  to  Congress,  and  that  the  appropriation  of  March  3, 1881,  be 
not  exi>ended  until  further  legislative  action  is  had  thereon. 

The  officer  in  charge  recommended  that,  if  Congress  should  decide  to 
proceed  with  the  work,  a  sufficient  sum,  about  $50,000,  be  appropriated 
to  permit  of  an  economical  commencement  of  operations. 

Amount  appropriated  by  act  approved  March  3,  1881 $10, 000  00 

July  1,1881,  amount  available *. 10,000  00 

Amount  (estimated)  required  for  completion  of  exiBting  project 115, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    50, 000  00 

(See  Appendix  E  E  7.) 

8.  Green  Bay  Harbor,  Wisconsin. — ^The  projectfor  this  harbor  improve  - 
ment  was  adopted  in  1866,  and  modified  in  1872,  its  object  being  to 
secure  a  channel  200  feet  wide  and  not  less  than  14  feet  deep  at  the 
shoalest  part,  with  a  length  of  about  2  miles,  extending  from  the  month 
of  Fox  Biver  to  deep  water  in  Green  Bay,  and  including  a  revetted  cut 
through  Grassy  Island.  An  additional  modification  has  recently  been 
made,  due  to  a  lowering  of  the  plane  of  reference  1  foot,  the  former  datum 
plane  being  found  not  to  represent  mean  low-water  of  the  lake.  The 
natural  channel  was  circuitous  and  narrow^,  with  not  more  than  6  feet 
water  at  the  shoalest  point. 

The  expenditures  to  June  30, 1880,  were  $235,548.52,  and  resulted  in 
obtaining  a  channel  over  2  miles  in  length  and  200  feet  in  width,  with 
a  least  depth  of  13  feet  for  half  its  width,  and  of  10  feet  for  the  other  half 
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width.  Daring  the  fiscal  year  ending  Jane  30,  1881,  $6,150.49  was  ex- 
pended in  removing  irregalarities  in  the-  channel ;  26,345^^o  cabic  yards 
were  removed.  Daring  the  present  season  further  dredging  will  be 
done,  and  tUe  same  work  is  contemplated  with  the  appropriation  asked, 
for  1882-'83. 

July  1,  1880,  amount  available $6,001  48 

Amount  appropriated  by  act  approved  March  3,  1881 5, 000  00 

$11,001  48 

July  1,  1881,  amountexpendedduringfiBcalyear,  exclusive  of  outstanding 
liabilities  July  1,  1880 6,150  49 

July  1, 1881,  amount  available 4,850  99 

Amount  (estimated )  required  for  completion  of  existing  project 67, 000  00 

Amount  that  can  be  prolitably  expended  in  fiscal  year  ending  June  30, 1833 .     27, 000  OO 

(See  Appendix  E  E  8.) 

9.  Harbor  of  Refuge  at  entrance  to  Sturgeon  Bay  Cannl,  Wisconsin  — ^The 
project  for  the  improvement  of  this  harbor  was  adopted  in  1873,  and 
modified  in  1879,-and  again  in  1880 ;  the  object  being  to  protect  the  lake 
entrance  of  the  canal,  and  to  afford  an  oater  basin  of  navigable  width, 
and  of  at  least  13  feet  depth.  The  modifications  of  the  original  project 
consisted  of  1,392  linear  feet  of  sheathing  for  the  pile  piers,  330  linear  feet 
of  guide  piling,  and  over  300  linear  feet  of  crib  pier  at  the  entrance ;  but 
tbey  will  not  add  to  the  estimated  cost  of  the  work  as  a  whole.  The 
amount  expended  to  June  30, 1880,  was  $84,484.51,  resulting  in  794 linear 
feet  of  pile  pier.and  400  linear  feet  of  crib  pier,  on  each  side,  the  latter 
being  asyet  unfinished.  Duringthefiscalyearending  June  30,1881, six 
cribs  were  built  and  sunk  on  the  outer  detached  extension,  three  on 
each  pier ;  1,238  linear  feet  of  sheathing  was  built  on  pile  piers,  8,164  cubic 
yards  of  dredging  was  done  in  the  channel,  and  superstructure  commenced 
over  the  crib-pier  work.  A  survey  was  made  of  the  harbor^  and  its 
vicinity.  The  expenditures  during  the  fiscal  year  1880--'81  aggregated 
834,808.32,  including  $2,000  outstanding  liabilities  on  July  1, 1881.  The 
harbor  is  now  well  protected,  and  has  a  channel  of  from  50  to  60  feet  in 
i^idth  and  13  feet  least  depth  from  the  entrance  to  the  mouth  of  the 
canal. 

During  the  present  season  the  detached  extension  will  be  completed, 
.and  superstructure  will  be  well  advanced  over  the  piers,  leaving  about 
$5,000  worth  of  work  remaining  to"  complete  the  piers,  and  the  dredg- 
ing, of  180,000  cubic  yards  of  material  to  complete  the  project.  The 
appropriation  asked  for,  if  granted,  will  be  applied  to  this  work  during 
the  fiscal  year  ending  June  30, 1883. 

July  1,  1880,  amount  available |35,515  49 

Miscellaneous  receipts 84  00 

Amount  appropriated  by  act  approved  March  3,  1881 10, 000  00 

$45,599  49 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  Uabilities  July  1,  1880 32,868  32 

July  1,  1881,  outstanding  liabilities..... 2,000  00 

.    34,868  32 

July  1,  1881,  amount  available 10,731  17 

Amount  (estimated)  required  for  completion  of  existing  project 50, 000  00 

Amoun  t  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .     50, 000  00 

(See  Appendix  E  E  9.) 

10.  Ahnepee  Harbor^  Wisconsin. — The  present  project  was»  adopted  in 
1875,  and  modifted  in  1880  by  the  addition  of  sand-tight  sheathing  to 
the  pile  pier ;  the  object  being  to  afford  a  limited  inner  harbor,  and  an 
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•entrance  channel  of  not  less  than  12  feet  in  depth.  The  natural  channel 
was  narrow,  with  a  least  depth  of  1  foot.  The  amount  expended  to  June 
30, 1880,  including  expenditures  prior  to  the  adoption  of  the  present 
project,  is  $100,293.45,  resulting  in  a  channel  50  feet  wide,  with  a  least 
depth  of  7  feet.  During  the  fiscal  year  ending  June  30, 1881,  the  ex- 
penditures were  $10,207.93,  and  were  applied  to  the  removal  of  rock  by 
drilling,  blasting,  and  dredging  in  the  river  bed,  10,980  cubic  yards 
being  removed,  of  which  6,400  cubic  yards  were  utilized  for  crib  filling 
at  adjacent  harbors;  1,385  cubic  yards  of  sand  were  also  dredged  from 
the  channel.  Further  operations  will  be  suspended  until  sufficient  funds 
have  been  appropriated  to  permit  of  an  economical  continuation  of  the 
work. 

This  harbor  is  not  considered  open  to  commerce,  although  it  is  used 
by  small  vessels.  The  commerce  of  the  place  is  reported  as  rapidly  in- 
creasing, and  the  destniction  in  October,  1880,  of  a  large  portion  of  the 
bridge  pier  has  deprived  the  inhabitants  of  the  facilities  afforded  by  the 
landing  of  steamers.  Under  the  circumstances,  private  enterprise  can- 
not be  expected  to  rebuild  the  pier,  and  thus  the  very  improvement 
being  carried  on  by  the  government  proves,  in  its  unfinished  condition, 
an  actual  injury  to  commerce.  A  memorial  from  the  citizens,  and  the 
recommendation  of  the  officer  in  charge,  urge  the  speedy  completion  of 
the  harbor.  The  appropriation  asked  for  will  be  applied  first  to  pier 
extension,  and  then  to  further  removal  of  the  rocky  bed  of  the  harbor.' 

July  1,  1880,  amount  available $9,706  55 

Miscellaneous  receipts 20  00 

Amount  appropriated  by  act  approved  March  3,  1881 8, 000  00 

$17,726  55 

.July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

Uabilities  July  1,  1880 10,207  93 

July  1,  1881,  amount  available 1 7,518  62 

Amount  (estimated)  required  for  completion  of  existing  project 57, 000  00 

.Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    30, 000  00 

(See  Appendix  E  E  10.) 

11.  Kewaunee  Harbor ^  Wisconsin. — By  the  act  of  Jane  14, 1880,  a  sur- 
vey of  this  harbor  was  ordered,  and  an  Engineer  officer  was  directed  to 
be  assigned  as  consulting  engineer,  in  the  expenditure  of  fands  raised 
by  local  taxation.  The  sum  of  $8,000  was  so  raised,  which,  with  $5,000 
appropriated  by  the  act  of  March  3, 1881,  is  being  expended  this  season 
on  pier  extension.  The  report  on  the  survey  was  published  as  House 
Ex.  Doc.  No.  51,  Forty-sixth  Congress,  third  session. 

The  estimated  cost  of  the  improvement  is  $200,000,  and  the  object  is 
to  obtain  a  channel  with  a  least  depth  of  12  feet  from  deep  water  to  the 
river,  including  piers  from  the  shore  line  to  the  18-foot  curve.  The  ex- 
penditure daring  the  fiscal  year  ending  June  30, 1881,  was  $221.75,  the 
work  being  just  commenced.  The  commercial  reqairements  of  the  har- 
bor are  reported  as  justifying  a  sufficiently  large  appropriation  to  per- 
mit of  an  economical  commencement  of  work. 

.  Amount  appropriated  by  act  approved  March  3,  1881 |5, 000  00 

'July  1,  ISSi,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 221  75 

July  1,  i881,  amount  available 4,778  25 

Amount  (estimated)  required  for  completion  of  existing  project 187, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .     50,  OOO  00 

(See  Appendix  E  E  11.) 
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12.  Two  Rivers  Harhor^  Wiscormn. — The  present  project  for  the  im- 
provement of  this  harbor  was  adopted  in  1870,  and  modified  in  1877^ 
the  object  being  to  afford  a  channel  of  na\igable  width,  and  of  not  less 
than  12  feet  in  depth,  including  piers  to  the  18-foot  curve.  The  natural 
channel  was  narrow,  with  a  least  depth  of  about  2  feet.  The  oflBcer  iu 
charge  proposes,  on  account  of  the  limited  commerce  of  the  place,  Avhich 
is  entirely  local,  and  decreasing,  to  further  modify  the  project  by  stop- 
ping the  piers  at  the  15-foot  curve,  and  dre<lging  to  a  depth  of  12  feet; 
this  will  give  a  channel  which  can  be  maintained  at  a  depth  of  at  least 
10  feet,  which  is  but  1  foot  less  than  now  possessed  by  the  important 
harbors  of  Manitowoc  and  Sheboygan,  Wis. ;  and  will  result  in  a  saving 
of  $45,588.80. 

The  amount  expended  to  June  30, 1880,  was  $132,539.62,  resulting  in 
a  channel  of  100  feet  wide,  with  a  least  depth  of  7  feet  on  the  bar  and 
9  feet  in  the  river.  During  the  fiscal  year  ending  June  30,  1881,  there 
was  expended  the  sum  of  $21,192.42,  including  outstanding  liabilitieii 
at  that  date,  ten  cribs  were  built,  fifteen  sunk  and  three  more  were  in 
course  of  construction  at  the  end  of  the  fiscal  year.  During  the  present 
season  these  three  cribs  will  be  finished  and  sunk,  with  another,  which 
was  built  and  ready  to  sink  on  June  30,  and  two  more  under  contract^ 
and  superstructure  will  be  built  over  ten  cribs.  This  will  leave  but  two 
more  cribs  to  be  sunk  under  tlie  modified  project  proposed. 

The  appropriation  asked  for  will  be  applied  during  the  fiscal  year 
1882-'83,  to  pier  extension,  repairs  of  piers,  and  dredging  out  of  the^ 
channel. 

July  1,  1880,  amount  available $27,460  38 

Amount  appropriated  by  act  approved  March  3,  1881 15, 000  00 

$42, 460  30 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

•  outstanding  liabilities  July  1,  1880 20, 087  41 

Julvl,  1881,  outstanding  liabilities 1,105  01 

21, 192  4!^ 

July  1,  1881,  amount  available 21,267  96 

Amount  (estimat*»d)  required  for  completion  of  the  existing  project 90, 588  80 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     50, 000  OO 

(See  Appendix  E  E  12.) 

13.  Manitowoc  Harbor^  Wisconsin, — The  present  project  for  the  im- 
provement of  this  harbor  was  adopted  in  1866.  and  modified  in  1872,  the 
object  being  to  afford  a  channel  of  navigable  width,  with  a  least  depth 
of  12  feet,  including  piers  to  the  18-foot  curve.  An  extension  of  the 
project  to  the  amount  of  $60,000  is  required  by  the  lowering  of  the  plane 
of  reference,  as  mentioned  under  Green  Bay  Harbor,  and  by  the  pro- 
posed carrying  of  the  piers  to  the  18  J -foot  curve  referred  to,  the  new 
datum  plane. 

The  expenditures  to  June  30,  1880,  under  the  present  project, 
amounted  to  $228,117.49,  resulting  in  a  channel  150  feet  wide,  with  a 
least  depth  of  11  feet.  During  the  fiscal  year  ending  June  30,  1881,  the 
sum  of  $10,589.80  was  expend^  in  placing  four  cribs  in  extension  of  the 
piers,  repairs,  and  filling  with  stone.  During  the  present  season  super- 
structure will  be  built  over  these  four  cribs  and  three  others,  complet- 
ing the  piers  to  the  17i-foot  curve  referred  to,  the  new  datum  plane. 

The  appropriation  of  $50,000  asked  will  be  applied  to  pier  extension 
and  dredging  to  such  a  depth  as  will  leave  a  channel  of  13  feet  water 
at  the  shore  line  and  18  feet  at  the  entrance.    This  harbor  is  an  im- 
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portant  one,  and  the  commercial  requirements  fully  justify  the  proposed 
additional  expenditure. 

July  1,  1880,  amonnt  available |11,702  51 

Amount  appropriated  by  act  approved  March  3, 1881 4, 000  00 

$15,702  51 

■July  1,  1881,  amoiiut  expended  duriDg  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 10,589  80 

July  1,  1881,  amount  available." 5,112  71 

Amount  (estimated)  required  for  completion  of  existing  project 64, 362  54 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30,  1883.     50, 000  00 

(See  Appendix  E  E  13.) 

14.  Sheboygan  Harbor^  Wisconsin, — The  original  project  for  the  im- 
.l)roveraent  of  this  harbor  was  completed  within  the  amount  estimated. 
The  present  project  was  made  in  1881,  and  submitted  to  Congress  at  its 
last  session.  It  provides  for  extension  of  the  piers  to  the  20-foot  curve, 
with  dredging  to  a  depth  of  18  feet  along  the  extension,  and  to  IG  feet 
for  the  rest  of  the  distance  outside  the  shore  line.  This  is  expected  to 
secui'e  a  channel  with  a  least  depth  of  14  feet.  The  act  of  March  3, 
1881,  appropriated  $25,000  for  this  work,  which  is  now  being  applied  to 
pier  extension,  and  will  be  entirely  expended,  it  is  expected,  by  Novem- 
ber 30,  1881. 

During  the  past  fiscal  year  the  sum  of  $3,128.27  was  expended,  mainly 
on  dredging  a  channel  across  the  bar,  which  had  reformed  outside  the 
pier-heads,  and  reduced  the  depth  of  water  to  less  than  11  feet.  A 
detailed  survey  was  also  made,  forming  the  basis  of  the  new  project 
mentioned  above. 

The  appropriation  of  $90,000  asked  for  will,  if  granted,  be  applied  in 
the  fiscal  year  1882-'83  to  further  pier  extension  and  dredging. 

Great  difficult}^  has  been  experienced  in  obtaining  dredges  to  work 
to  advantage  at  this  and  other  harbors  in  the  vicinity,  the  local  dredges 
being  of  small  capacity  and  low  power,  and  unable  to  work  outsicfe 
the  shore  line,  except  at  a  rate  which  is  ruinously  expensive.  The  officer 
in  charge  earnestly  recommends  the  building  of  another  dredge  by  the 
United  States,  at  a  cost  of  about  $30,000,  to  be  paid  for  by  the  appropria- 
tions for  the  harbors  at  Sheboygan,  Manitowoc,  Sturgeon  Bay,  and 
Kewaunee,  Wis.,  at  which  harbors,  there  are  about  530,000  cubic  yards 
of  material  to  be  dredged,  equal  to  9  years'  steady  work  ;  and  with  the 
same  measure  of  success  which  has  attended  the  operations  of  the  dredge 
now  owned  by  the  United  States  in  the  same  district  the  cost  of  the 
new  dredge  will  be  saved  twice  over  during  the  accomplishment  of  the 
work. 

July  1,  1880,  amount  available $9,307  10 

Amount  appropriated  by  act  approved  Marcli  3,  1881 25, 000  00 

$34,307  10 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 3,128  27 

July  1,  1881,  amount  available 31,178  83 

Amount  (estimated)  reciuired  for  completion  of  existing  project 125, 000  00 

Amouut  that  can  be  pr  jhtably  expended  in  llscal  year  ending  June  30,  1883 .     90, 000  00 

(See  Appendix  E  E  14.) 

15.  Fort  Washington  Harbor^  Wiscomin,--Th&  present  project  for  the 
improvement  of  this  harbor  wa«  adopted  in  1869,  and  modified  in  1870 
and  1876,  the  object  of  the  improvement  being  to  affords  channel  of 
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navigable  width,  with  interior  baslDS,  having  a  least  depth  of  12  feet, 
including  piers  to  the  14-foot  carve.  The  natural  channel  was  narrow, 
with  not  more  than  1  foot  in  depth  at  the  shoalest  point. 

The  estimate  has  been  increased  $27,000,  by  the  adoption  of  the  lower 
plane  of  reference,  previously  mentioned. 

The  expenditures  to  June  30,  1880,  aggregated  $100,496.22,  resulting 
in  obtaining  a  channel  50  feet  wide,  with  a  least  depth  of  5  feet,  and  2 
basins,  having  a  combined  area  of  5i  acres  and  a  depth  of  from  8  to  10 
feet.  During  the  fiscal  year  ending  June  30, 1880,  there  was  expended, 
including  outstanding  liabilities  on  that  date,  the  sum  of  $5,^1.85  on 
pier  extension,  three  cribs  being  sunk.  On  June  30, 12  cribs  were  under 
contract,  to  be  all  sunk  this  season.  Dredging  in  the  channel  will  also 
be  done  by  the  United  States  dredge.  At  the  close  of  the  season  of  1881, 
the  piers  are  expected  to  be  in  12  feet  water,  referred  to  the  new  datum 
plane,  and  a  12-foot  channel  will  be  opened  for  half  the  width  between 
the  piers,  thus  practically  opening  the  harbor  to  commerce. 

The  approi)riation  of  40,000  asked  is  proposed  to  be  api)lied  during 
the  fiscal  year  1882-'83  to  the  further  extension  of  the  piers  and  dredg- 
ing. The  sum  of  $5,000  is  proposed  to  be  transferred  from  this  harbor 
to  Two  Rivers  Harbor,  to  repay  the  latter  for  the  services  of  the  United 
States  dredge,  which  has  been  largely  used  at  Port  Washington  Harbor, 
though  built  by  the  appropriations  for  Two  Rivers  and  Almepee.  ,. 

July  1,  1880,  amounll  available » $20,003  7a 

Amount  appropriated  by  act  approved  March  3,  1881 17, 000  00 

137,003  78  . 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 5, 493  14 

July  1,  1881,  outstanding  liabilities 448  71 

5,941  a5 

July  1,  1881,  amount  available 31,061  93 

Amount  (estimated)  required  for  completion  of  existing  project 44, 027  17 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  40,000  00 

(See  Appendix  E  E  15.) 

EXAMINATIONS  AND   SURVEYS  FOB  IMPROVEMENT. 

To  couii)ly  with  provisions  of  the  river  and  harbor  act  of  June  14, 
1880,  Major  Robert  was  charged  with  and  has  completed  the  following 
survey,  the  results  of  which  were  transmitted  to  Congress,  and  printed 
in  House  Ex.  Doc.  ^STo.  51,  Forty-sixth  Congress,  third  session. 

For  a  harbor  on  Lake  Michigan^  at  Kewaunee,  Wiscotmn.  (See  also 
Appendix  E  E  11.) 

And  to  comply  with  provisions  of  the  river  and  harbor  act  of  March 
3,  1881,  he  was  charged  with  an  examination  at — 

1.  Harbor  at  mouth  of  Cedar  River  on  Green  Bay^  Michigan. 

2.  Mouth  of  Cedar  River,  Orten  Bay,  Michigan. 

The  results  of  these  examinations  will  be  duly  submitted  when  re- 
ceived. 

CONSTRUCTION  OF  HARBOR  OF  REFUSE,  MILWAUKEE  BAY — IMPROVE- 
MENT OF  THE  HARBORS  OF  ^HLWAUKEE,  RACINE,  KENOSHA,  AND 
WAUKEaAN,  LAKE  MICHIGAN— LMPROVEMENT  OF  FOX  AND  WISCON- 
SIN  RIVERS. 

Officer  in  charge,  Maj.  D.  C.  Houston,  Corps  of  Eugineers,  with  Capt. 
F.  A,  Hiumao^  Corps  of  Engineers,  under  his  immediate  orders. 
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1.  Sarhor  of  Refuge  J  Milwaukee  Bay  J  Wisconsin, — In  pursuance  of  the 
river  and  harbor  act  of  June  14, 1880,  an  examination  was  made  of  "the 
bayou  south  of  Milwaukee  Harbor  for  additional  purposes  of  a  harbor 
of  refuge  at  Milwaukee ;  also  Milwaukee  Bay."  The  results  of  this  ex- 
amination are  published  in  House  Ex.  Doc.  No.  4 »,  Forty-sixth  Con- 
gress, third  session.  1?lie  river  and  harbor  act  approved  March  3, 1881, 
appropriated  $100,000  for  "improving  Milwaukee  Bay  for  purposes  of  a 
harbor  of  refuge."  A  Board  of  Engineers  was  convened  .at  Milwaukee 
on  the  20th  of  April,  1881,  to  consider  and  report  on  the  plans  for  a  har- 
bor of  refuge  in  Milwaukee  Bay.  The  Board  recommended  the  follow- 
ing trac6  for  a  breakwater  to  inclose  a  portion  of  the  bay: 

Starting  from  near  north  point,  in  «  feet  of  water,  but  leaving  a  gap. of  about  600 
feet  between  the  beginning  of  the  breakwater  and  the  shore  to  be  clo8e<l  hereafter,  if 
found  necessary;  the  north  arm  runs  for  2, 400  feet  about  south  25  degrees  east.  The 
main  arm  then  runs  south  11  degrees  west  for  5,200  feet ;  1,000  feet  south  from  the  an- 
gle an  opening  400  feet  wide  is  left  for  a  fair-weather  entrance  and  exit.  The  south- 
ern end  of  the  main  arm  is  at  a  distance  of  about  4,150  feet  from  the  present  end  of 
the  north  pier.  Should  it  be  found,  when  the  main  arm  of  the  breakwater  has  been 
completed,  that  increased  protection  of  the  interior  of  the  harbor  of  refuge  against 
southeast  ip;ales  is  advisable,  it  is  proposed  to  secure  it,  either  by  extending  this  main, 
arm  until  it  Intersects  the  prolongation  of  the  north  pier,  or  by  putting  in  a  coverinff^ 
breakwater,  in  the  position  indicated  on  the  tracing,  and  nearly  closing  the  interval 
between  the  south  end  of  the  main  breakwater  and  the  north  river  pier,  but  leaving 
an  entrance  of  about  1,000  feet  at  the  south  end  of  the  main  arm. 

The  report  of  the  Board  was  approved  by  the  Secretary  of  War. 

It  is  expected  to  construct  under  the  appropriation  of  Malrch  3, 1881, 
about  1,600  feet  of  the  north  arm  of  the  breakwater,  commencing  at  the 
starting  i>oiut,  up  to  about  1  foot  above  the  lake  level. 

There  can  be  profitably  expended  during  the  year  ending  June  ^HO, 
1883,  the  sum  of  $300,000,  assuming  that  the  work  is  to  be  completed  in 
four  years  from  the  time  of  commencement. 

The  amount  estimated  for  tlie  entire  and  permanent  coqipletion  of  the 
work,  in  addition  to  amount  appropriated,  is  $700,000. 

Amount  appropriated  by  act  approved  March  3,  1881 if  100, 000  00 

Julyl,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  Julyl,  1880 172  20 

Julyl,  1881,  amount  available 99,827  80 

•  Amount  (estimated)  required  for  completion  of  existing  project 700, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June30,  1883..  300,000  00- 

(See  Appendix  F  F  1.) 

2.  Milwaukee  Harbor^  Wisconsin, — The  original  depth  of  water  at  the 
entrance  to  this  harbor  was  at  times  not  more  than-SJ  feet  and  the  prin- 
cipal commerce  of  the  port  was  conducted  from  wharves  in  the  open 
lake.  The  present  plan  of  improvement  was  adopted  in  1852,  and  con- 
sisted originally  in  cutting  a  channel  from  the  river  to  the  lake,  known 
as  the  '^  north  cut,"  and  the  construction  of  parallel  i)iers  for  its  i>rotec- 
tion,  so  as  to  give  ac  navigable  depth  ot  12  feet.  Since  then  the  piers- 
have  been  extended  and  the  channel  deepened  so  that  there  is  now  a 
channel  18  feet  deep  and  of  suflBcient  width.  There  was  expended  on 
this  harbor  up  to  June  30, 1880,  by  the  United  States  $255,987.45,  in  ad- 
dition to  $321,355.60  expended  by  the  city  of  Milwaukee,  with  the  re- 
sults above  stated.  There  has  been  exi)ended  during  the  ypar  ending 
June  30,  1881,  $8,942.51  in  widening  the  channel,  to  a  depth  of  18  feet, 
from  100  feet  to  200  feet. 

The  unusually  heavy  spring  freshets  of  this  year  have  had  the  effect 
to  deepen  this  channel,  and  also  to  narrow  it,  so  that  there  is  now  a 
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channel  125  feet  wide  over  18  feet  deep,  and  170  feet  wide  over  15  feet 
deep. 

The  appropriation  of  $8,000  made  by  the  river  and  harbor  act  ap- 
proved March  3, 1881,  will  be  applied  to  repairs  of  piers,  and  such  dredg- 
ing as  may  be  necessary. 

It  is  estimated  that  an  average  annual  expenditure  of  $10,000  will  be 
required  for  the  maintenance  of  this  harbor,  to  be  applied  to  pier  exten- 
sion, protection,  repairs,  and  dredging. 

July  1,  1880,  amount  available 1^10,860  72 

Amount  appropriated  by  act  approved  March  3, 1881 8, 000  00 

.  $18,800  72 

July  1,  1881,  amonDtexpendedduringiiscalyear,  exclusive  of  outstanding 
Uabilities  July  1, 1880  ...^ 7,541  61 

Julyl,  1881,  amount  available 11,319  11 

Amount  (estimated)  required  for  completion  of  existing  pr^ect  10, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1863 .      10 ,  000  00^ 

(See  Appendix  F  F  2.) 

3.  R€unne  Harbor^  Wisoonsin. — The  original  depth  of  water  at  the 
entrance  to  this  harbor  was  not  more  than  6  feet  at  any  time,  generally 
less,  and  at  times  the  entrance  was  entirely  closed.  The  present  plan  of 
improvement  was  adopted  in  1843,  and  consisted  originally  in  the  con- 
struction of  parallel  piers  at  the  river  mouth,  and  dredging  between 
them  so  as  to  obtain  a  navigable  channel  of  12  feet.  The  piers  have 
been  continually  extended  to  exclude  the  drift  along  the  shore,  and  to 
provide  for  deepening  the  channel  to  15  feet  or  more.  There  was  ex- 
pended on  this  harbor  up  to  June  30, 1880,  $197,185,  resulting  in  a  chan- 
nel, not  less  than  15  feet  in  depth  for  a  width  of  50  feet,  and  not  less 
than  11  feet  for  a  width  of  100  feet. 

The  sum  expended  during  the  year  ending  June  30, 1881,  was  applied 
to  extension  of  the  north  pier. 

The  appropriation  of  $6,000  made  by  the  river  and  harbor  act  ap- 
proved March  3, 1881,  will  be  applied  to  building  superstructure  over 
100  feet  of  the  north  pier  extended  in  1879  and  1880,  and  in  dredging 
between  the  piers,  the  channel  having  shoaled  up  for  a  short  distance  to 
11  feet. 

It  is  proposed  to  apply  the  amount  asked  for  the  year  ending  June 
30, 1883,  to  pier  extension,  repairs,  and  dredging.  The  pier  extension 
will  prevent  the  formation  of  shoals  at  the  mouth  of  the  harbor,  and 
reduce  the  sea  between  the  piers,  which  is  to  some  extent  the  cause  of 
the  shoaling  which  annually  occurs.  It  is  estimated  that  if  an  appro- 
priation of  $16,000  is  made  for  this  harbor  at  the  next  session  of  Con- 
gress, an  average  annual  expenditure  of  $8,000  will  be  required  for  its 
maintenance,  to  be  applied  to  pier  extensions,  protections,  repairs,  and 
dredging. 

July  1,  1880,  amount  available $6,»>4  22 

Amount  appropriated  by  act  approved  Mai'cb  3,  1881 6, 000  00 

^12,854  22 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 6,860  15- 

July  1,  1881,  amount  available 5,994  07 

Amount  (estimated)  required  for  completion  of  existing  project 16, 000  00 

Amount  that  cau«be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .     16, 000  00 

(See  Appendix  F  F  3.) 
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4.  Kenosha  Harbor,  Wisconsin. — The  original  depth  of  water  at  the 
entrance  to  this  harbor  never  exceeded  4  feet,  and  the  entrance  was 
entirely  closed  by  northeast  storms.  The  present  plan  of  improvement 
consisted  in  the  construction  of  two  parallel  piers  at  the  river  mouth, 
•and  dredging  between  them  so  as  to  obtain  a  navigable  depth  of  12  feet. 
Since  then  it  has  been,  expected  to  obtain  a  depth  of  15  feet  or  more,  by 
extending  the  piers  and  dredging.  There  was  expended  on  this  harbor 
up  to  June  30,  1880,  $194,307.41,  resulting  in  a  navigable  channel  with 
a  depth  not  less  than  llj  feet.  The  sum  expended  during  the  year  end- 
ing June  30, 1881 ,  was  applied  to  extending  the  north  pier  50  feet  The 
city  of  Kenosha  employed  a  dredge  for  a  short  time  and  a  navigable 
channel  of  12^  feet  has  been  maintained. 

The  appropriation  of  $5,000  made  by  the  river  and  harbor  act  ap- 
proved March  3, 1881,  will  be  applied  to  further  extension  of  the  north 
pier. 

There  can  be  profitably  expended  during  the  year  ending  June  30, 
1883,  the  sum  of  $17,000.  It  is  proposed  to  apply  the  sum  asked  for, 
for  the  fiscal  year  1882-'83  to  pier  extension,  repairs,  and  dredging. 

The  pier  extension  is  necessary  to  secure  the  desired  depth  at  the 
mouth  of  the  harbor.  Periodical  dredging  between  the  piers  is  neces- 
sary at  this  as  at  other  lake  harbors.  It  is  estimated  that  if  an  appro- 
priation of  $17,000  is  made  for  this  harbor  at  the  next  session  of  Con- 
gress, an  average  annual  expenditure  of  $8,000  will  be  required  for  its 
maintenance,  to  be  applied  to  pier  extensions,  protections,  repairs,  and 
dredging. 

Jnly  1,  1880,  amount  avaUable $6,646  16 

Amount  appropriated  by  act  approved  March  3,  1881 5, 000  00 

$11,646  16 

Jnly  1,  1881)  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 5,964  11 

July  1,  1881,  amount  available •. 5,682  05 

Amount  (estimated)  required  for  completion  of  existing  project 57, 000  00 

Amount  that  can  be  prohtably  expended  in  fiscal  year  ending*  June  30, 1883.     17, 000  00 

(See  Appendix  F  F  4.) 

5.  Waukegan  Harbor^  Illinois. — An  appropriation  of  $15,000  was  made 
for  this  harbor  by  the  river  and  harbor  act  approved  June  14, 1880,  which 
provided : 

That  this  sum  shall  not  be  expended  until  a  Board  of  three  Engineers  shall  have  con- 
vened and  selected  the  site,  and  until  the  same  and  a  free  right  of  way  to  all  points  of 
the  harbor  shall  have  been  transferred  or  relinquished,  free  of  cost,  to  the  United  States. 

Another  appropriation  of  $15,000  was  made  by  the  act  of  March  3, 1881. 

The  site  of  the  harbor  was  selected  by  a  Board  of  Engineers  in  July, 
1880,  and  transferred  to  the  United  States,  by  the  city  of  Waukegan, 
by  deed  dated  August  24,  1880.  The  title,  however,  was  not  perfected 
until  May  5,  1881,  so  that  work  could  not  be  commenced  under  the  ap- 
propriation of  June  14,  1880.  The  Attorney-General  of  the  United 
States  having  given  an  opinion  that  the  United  States  now  hold  a  valid 
title  to  the  land  conveyed  to  the  goverument  for  harbor  purposes,  a  con- 
tract was  made  with  Knai)p  &  Gillen,  of  Kacine,  dated  June  27, 1881,  to 
commence  work  on  the  harbor,  in  accordance  with  the  approved  plans. 
Thete  is  now  noharbor  whatever  at  this  locality.  All  the  lake  commerce 
has  been  conducted  from  bridge  piers  extending  into  the  lake.  The 
plan  adopted  is  to  inclose  a  small  basin  by  projecting  piers  into  the  lake 
in  such  a  manner  as  to  protect  vessels  while  in  port.    This  is  proposed 
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to  be  done  by  two  pile-piers,  located  as  follows:  The  north  pier  com- 
mences at  a  point,  on  the  lake  shore  about  2,370  feet  north  of  the  present 
bridge  pier,  and  extends  about  300  feet  into  the  lake;  thence  south  1,650 
feet;  thence  southeast  142  feet;  thence  east  300  feet.  The  south  pier 
commences  at  a  point  on  the  lake  shore  about  240  feet  north  of  the 
bridge  pier  and  runs  easterly  about  900  feet.  The  area  between  the  piers 
and  the  shore  is  to  be  dredged' to  a  depth  of  not  less  than  12  feet,  and 
the  shore  line  revetted.  The  work  proposed  to  be  done  this  season  is 
on  the  north  pier,  extending  about  300  feet  into  the  lake,  and  thence  south 
about  600  feet. 

The  amount  asked  for  the  fiscal  year  ending  June  30,  1833,  will,  if 
granted,  be  applied  in  carrying  out  the  plan  above  described. 

The  original  estimate  for  completing  this  work,  made  in  1879  and  based 
upon  the  prices  of  materials  and  labor  at  that  time,  was  $110,000. 
Prices  have  greatly  advanced,  and  if  only  small  annual  appropriations 
are  made,  which  also  increase  the  cost,  the  above  estimate  will  doubtless 
be  exceeded, 

July  t,  1880,  amoniitea  available $15,000  00 

Aniouut  appropriated  by  act  approved  March  3,  1881 15, 000  00 

$30,000  00 

July  1,  1881,  amounted  expended  during  fiscal  year,  exclusive  of  outstand- 
ing liabilities  July  1,  IHSO 636  37 

July  1,  1881,  amount  available... 29,:J63  63 

Amount  (estimated)  required  for  completion  of  existing  project 80, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883      50, 000  0  0 

(See  Appendix  F  F  6.) 

6.  Fox  and  Wisconsin  rivers.-^The  improvements  on  the  Fox  Eiver, 
consisting  principally  of  22  locks,  11  dams,  and  7  J  miles  of  canal,  were 
purchased  in  1872  of  the  Green  Bay  &  Mississippi  Canal  Company.  The 
locks  and  dams  wete  of  a  temporary  character,  except  one  lock,  and 
generally  in  bad  condition.  Navigation  was  practically  stopped  on  the 
Lower  Fox  and  suspended  on  the  Upper  Fox  in  low-water.  The  plan 
of  improvement  was  to  rebuild  all  of  the  locks  and  dams,  making  the 
locks  of  masonry,  and  the  dams  either  of  masonry  or  of  crib- work,  filled 
with  stone.  This  was  almost  equivalent  to  an  entire  neio  work.  There 
have  been  constructed  11  new  locks  of  masonry,  6  of  which  replace  7 
old  ones,  and  5  are  additional ;  12  new  dams  have  been  built,  7  replac- 
ing old  ones.  A  new  retaining-wall  of  solid  masonry,  800  feet  long  and 
21  feet  high,  for  the  canal  at  Appleton  has  been  completed;  the  canal 
at  Portage,  2^  miles  long,  connecting  the  two  rivers,  ias  been  deepened 
to  6  feet  and  widened  to  75  feet;  all  the  old  locks  have  been  put  in  as 
good  order  a«  possible;  12  cut-otfs  have  been  made,  with  a  total  length 
of  about  5.J  miles;  over  1,500,000  cubic  yards  of  material  have  been 
dredged  from  the  channels,  canals,  and  cut-offs;  the  canal  banks  have 
been  raised  and  strengthened;  5  dwellings  built  for  lock-tenders,  &c. 
The  result  of  these  works  is  that  the  Fox  Eiver  is  navigated  throughout 
the  year  by  steamboats. 

The  amount  expended  on  the  improvement  of  the  Fox  and  Wisconsin 
rivers  up  to  June  20,  1880,  is  $1,990,273.20.  In  1874  a  revised  esti- 
mate was  made  for  completing  this  work,  according  to  plans  adopted, 
amounting  to  83,599,105.  Since  then  $1,420,000  has  been  appropriated, 
leaving  for  completion  $2,179,105.  An  additional  estimate  for  canal  at 
mouth  of  Lake  Winnebago  was  made  in  annual  report  of  1876  of 
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8146,558,  increasing  the  above  to  $2,325,663.  There  has  been  expended 
during  thie  year  ending  June  30,  1881  : 

On  the  Fox  River $85,061  07 

On  the  Wisconsin  River 58,676  17 

Total 143,737  24 

The  results  of  the  expenditures  will  not  be  manifest  until  tlie  work  is 
completed,  although,  as  above  stated,  navigation  over  a  large  portion  of 
the  line  has  been  greatly  improved.  The  foregoing  estimates  were  made 
on  the  supposition  that  adequate  appropiiations  would  be  made.  The 
appropriations  for  the  past  five  years  have  been  entirely  inadequate  for  a 
work  of  this  magnitude.  Those  for  the  past  two  years,  $125,000,  would 
not  be  much  more  than  sufficient  for  the  annual  maintenance  of  the 
work,  if  it  were  completed  ;  of  the  $125,000,  but  $75,000  was  available 
for  the  Fox.  Deducting  the  cost  of  dredging  operations  and  necessary 
cost  of  repairs  of  old  work,  there  is  not  sufficient  to  warrant  the  con- 
struction of  new  work.  Some  of  the  old  locks  are  in  bad  condition  and 
liable  to  become  unserviceable,  which  would  destroy  existing  naviga- 
tion. If  they  could  all  be  rei)laced  with  masonry  locks  the  cost  of  main- 
tenance would  be  greatly  reduced. 

There  can  be  profitably  expended  during  the  year  ending  June  30, 
1883,  the  sum  of  $500,000  in  carrying  out  the  project. 

On  the  Wisconsin  liiver  there  was  no  navigation  at  low-water,  o>\ing 
to  sand-bars.  One  hundred  and  ninety-eight  dams  of  brush  and  stone, 
with  a  total  length  of  95,092  feet,  have  been  built.  These  are  distributed 
over  about  50  miles  of  the  river.  The  object  of  these  dams  is  to  reduce 
the  width  of  the  river,  so  as  to  concentrate  the  force  of  the  cunent  in  a 
narrow  channel  and  increase  the  depth  by  scouring  out  the  sand  which 
constitutes  the  bed  of  the  stream.  Wherever  the  channel  has  been  suffi- 
ciently contracted,  an  increased  depth  has  resulted.  During  the  past 
year  the  channel  has  been  contracted  continuously  to  a  width  of  300  feet 
at  low- water  for  a  distance  of  7  miles  below  Portage,  a«  recommended  by 
the  Board  of  Engineers.  About  4  miles  of  this  was  done  in  1880,  and 
gave  a  4-foot  channel  at  the  lowest  stage  of  the  season.  This  continuous 
contraction  will  be  continued  for  a  distance  of  12  miles  below  Portage. 

The  following  work  remains  to  be  done  to  complete  the  improvement 
on  the  Fox  Kiver : 

On  the  Lower  Fox. — llebuilding  10  locks  and  1  dam ;  deepening  chan- 
nel to  6  feet ;  constriicting  guard  gates  at  heads  of  canals  at  Menasha, 
Appleton,  Kaukauna,  Eapid  Croche,  and  Little  Kaukauna ;  construct- 
ing wa^te  weirs  in  dams  at  Menasha  and  Kaukauna ;  lengthening  Bapid 
Croche  lock;  building  lock-tenders'  dweUings;  strengthening  and  paving 
canal  banks. 

.  On  the  Upper  Fox. — Rebuilding  4  locks  at  Portage,  Governor's  Bend 
and  Montello,  and  2  dams  at  Governor's  Bend  and  Montello ;  widening 
canals  at  Berlin,  White  River,  Princeton  and  Grand  River,  and  pro- 
tecting their  banks  5  protecting  river  banks  where  they  are  liable  to 
wash  5  dredging  channel  of  river  to  6  feet  in  depth  and  100  feet  in  width, 
and  placing  buoys  to  mark  channel ;  building  lock-tenders'  houses. 

On  the  Wiaconsin  River. — About  300,000  feet  of  wing-dams. 

It  is  proposed  to  ai)ply  the  funds  now  available  and  estimated  for  the 
year  ending  June  30,  1883,  to  continuing  the  work  in  accordance  with 
the  plans  ^opted. 
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Julyl,  1880,  amount  available $174,623  77 

Tolls  received  and  deposited  to  credit  of  appropriation 2, 461  54 

Miscellaneous  receipts 193  50 

Amount  appropriated  by  act  approved  March  3,  1881 125,000  00 

$302,278  81 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  ontstand-         $ 

ing  liabilities  July  1,  1880 143,737  24 

July  1,  1881,  amount  available 158,541  57 


Amount  (estimated)  required  for  completion  of  existing  project 2, 325, 663  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  en<ung  J  une  30, 1883 .      500, 000  00 

(See  Appendix  F  P  6.)  . 

IMPROVEMENT  OF  THE  HARBORS  OF  OHIOAOO  AND   CALUMET,  LAKE 
MIOHIGAJ^ — IMPROVEMENT  OF  ILLINOIS  RIVER. 

Officer  in  charge  Maj.  G.  J.  Lydecker,  Corps  of  Engineers. 

1.  Chicago  Harbor^  Illinois, — The  present  project  for  the  improvement 
of  this  harbor  was  adopted  in  1870,  and  modified  in  1878,  the  original 
object  being  to  provide  an  outer  harbor,  and  thereby  relieve  the  over- 
crowded state  of  the  Chicago  Biver,  and  afford  a  limited  refuge  for 
vessels  in  heavy  weather ;  the  modified  project  gives  cover  to  a  greater 
extent  of  shore  line,  extends  the  area  of  sheltered  space  in  the  harbor, 
and  provides  for  the  construction  of  an  exterior  breakwater  to  facilitate 
entrance  to  the  harbor,  and  afford  a  harbor  of  refuge  in  deep  water. 

The  amount  expended  since  1870,  in  the  execution  of  this  project  is 
$731,144.44,  and  has  resulted  in  the  construction  of  8,200  linear  feet  of 
piers  and  breakwaters  that  comprise  the  sheltering  elements  of  outer 
harbor,  in  the  partial  dredging  of  the  outer  harbor,  affording  a  wide 
channel  through  it  16  feet  deep,  and  in  the  construction  of  1,000  linear 
feet  of  cribs  that  will  be  used  in  the  exterior  breakwater.  The  money 
appropriated  by  the  aet  of  March  3, 1881,  viz,  $150,000,  will  be  applied 
to  continuing  work  on  the  exterior  breakwater. 

The  appropriation  of  $350,000  asked  for  the  fiscal  year  ending  June 
30,  1883,  is  necessary  for  continuing  the  wor^  now  in  progress,  viz, 
dredging  the  outer  harbor  and  constructing  the  exterior  breakwater. 
This  structure  will  be  5,436  feet  long  when  (completed;  its  location  is 
across  the  track  of  vessels  approaching  the  harbor,  and  having  been 
commenced,  it  is  a  matter  of  the  gravest  importance  to  their  safety  that 
it  be  completed  at  the  earliest  date  practicable ;  until  entirely  finished 
and  properly  lighted,  it  will  be  a  constant  danger  to  navigation,  and  it 
is  therefore  urged  that  the  full  amount  asked  for  be  appropriated.  As 
indicating  the  magnitude  of  the  work,  and  the  importance  of  having 
ample  means  for  its  prosecution,  it  should  be  noted  that  cribs  used  are 
100  feet  long,  30  feet  wide,  and  average  30  feet  in  depth  when  sunk ;  the 
amount  of  stone  required  to  fill  one  such  crib  is  400  cords  (over  20,000 
tons),  and  the  safety  of  the  work  requires  that  each  crib  be  completely 
filled  within  the  shortest  possible  time  after  it  is  sunk,  in  order  to  pre- 
vent its  destruction  in  the  event  of  a  storm  arising  before  this  is 
accomplished. 

July  1,  1880,  amount  available...., $166,291  96 

Amount  appropriated  by  act  approved  March  3,  1881 150, 000  00 

$316,291  96 

Jiilv  1,  1881,  amount  expended  during  fiscal  year,  exclusive 

of  outstanding  liabilities  July  1, 1880  : 58,637  99 

Julyl,  1881,  outstanding  liabilities 9,628  22 

68,266  21 

Julyl,  1881,  amount  available 248,025  75 
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Amount  (estimated)  required  for  completion  of  existing  project $430,000  00 

Amount  tliatcanbeprofatablyexpendedinfiscalyearendingJuneSO,  1883.     350,000,00 

(See  Appendix  G  G 1.) 

2.  Galumet  Harbor ^  Illinois. — The  present  project  for  the  improvement 
of  this  harbor  has  for  its  object  the  creation  and  maintenance  of  a  chan- 
nel 300  feet  wide  and  16  feet  deep,  from  Lake  Michigan  to  Calumet  River. 
As  originally  projected,  the  depth  was  to  be  13J  feet,  the  increase  to  16 
feet  having  become  necessary  to  accommodate  the  larger  class  of  vessels 
now  frequenting  the  harbor,  and  which  draw,  when  loaded,  16  feet. 
The  natural  channel  over  the  bar  at  the  mouth  of  the  river  was.narrow, 
crooked,  and  unreliable,  varying  in  depth  from  4  to  7  feet. 

The  amount  expended  to  June  30, 188L,  is  $296,797.03,  and  has  re- 
sulted in  securing  a  narrow  channel  13  feet  deep  at  low- water.  This  has 
been  accomplished  by  dredging  298,548  cubic  yards,  and  constructing 
4,710  linear  feet  of  piers  for  the  protection  of  the  channel- way  between 
them. 

The  appropriation  of  $35,000  asked  for  is  tQ  be  applied  to  completing 
the  channel  between  the  piers  to  its  full  width,  and  to  extending  the 
north  pier  far  enough  io  prevent  any  bar  formation  at  the  entrance ; 
this  amount  will  suflBce  to  complete  the  present  project,  and  its  imme- 
diate comi)letion  is  a  matter  of  importance,  in  view  of  the  rapidly  grow- 
ing commercial  interests  of  the  port. 

July  1,  1880,  amount  available $20,708  16 

Amount  appropriated  by  a<5t  approved  March  3,  1881 30, 000  00 

$50,708  16 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabiUties  July  1,  1880 '20,505  19 

July  1,  1881,  amount  available 30,202  97 

Amount  (estimated)  required  for  completion  of  existing  project 35, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    35, 000  00 

(See  Appendix  G  G  2.) 

3.  Illinois  River. — From  1869  to  1880  the  improvement  of  this  river, 
so  far  as  carried  on  by  the  general  government,  consisted  chiefly  in 
dredging  channels  through  the  worst  bars  and  the  construction  of  wing- 
dams  and  dikes  to  assist  in  maintaining  them  by  contracting  the  gen- 
eral water-way;  this  work  was  designed  to  afford  a  temporary  relief  to 
navigation,  and  ultimately  constitute  a  part  of  the  radical  improvement 
of  the  river  by  the  slack  water  system;  the  amount  expended  in  that 
way  to  June  30,  1880,  was  $550,450.55,  and  resulted  in  giving  channels, 
with  a  na\'igable  depth  of  from  3  to  4  feet,  through  the  worst  bars,  the 
aggregate  length  of  dredged  channels  being  about  24  miles ;  these  chan- 
nels were  not  permanent,  and  at  low- water  stages  boats  could  not  go 
through  with  a  draft  exceeding  30  inches.  Prior  to  any  improvement 
tlie  natural  channels  were,  as  a  rule,  narrow,  crooked,  and  shifting,  and 
low-water  navigation  was  limited  to  a  draft  of  about  18  inches. 

A  radical  improvement,  extending  90  miles  below  the  head  of  naviga- 
tion at  La  Salle  (where  the  Illinois  and  Michigan  Canal  enters  the  river), 
has  been  effected  by  the  State  of  Illinois  by  the  construction  of  two 
locks,  creating  a  slackwater  navigation  adapted  to  a  navigable  depth 
of  6  feet  at  extreme  low-water.  The  present  project  contemplates  the 
extension  of  this  system  of  improvement,  100  miles  further  down,  which 
will  bring  it  nearly  to  the  mouth  of  the  river.  This  is  to  be  accomplished 
by  the  construction,  of  two  locks,  that  part  of  the  river  between  the 
lowest  lock  and  the  mouth  being  given  the  same  navigable  depth  by 
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dredging.  Preliminary  work  on  this  project  was.  commenced  during  the 
past  fiscal  year,  the  amount  expended  in  its  execution  being  $34,471.77. 
Arrangements  are  now  complete  for  an  energetic  prosecution  of  the  work, 
and  the  $250,000  appropriated  by  the  act  of  March  3, 1^81,  will  be  ap- 
plied to  this  object.  The  appropriation  of  $380,000  asked  for  the  fiscal 
year  ending  June  30, 1883,  is  to  be  applied  to  this  object,  the  entire 
amount  being  considered  essential  to  a  satisfactory  progress  on  the  works 
of  construction  and  to  making  the  ultimate  cost  of  the  completed  im- 
provement a  minimum.  Of  this  amount,  at  least  $25,000  will  be  required 
for  operating  the  dredging  outfit,  which  is  owned  by  the  government 
and  was  especially  provided  for  works  on  this  river. 

July  1,  1880,  amount  available $148,337  81 

Amoimt  appropriated  by  act  approved  March'  3,  1881 250, 000  00 

$398, 337  81 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive 

of  outstanding  liabilities  July  1,  1880 25,416^ 

July  1,  1881,  outstanding  liabilities » 9,055  40 

34,47177 

July  1,  1881,  amount  available 363,866  04 

Amount  (estimated)  required  for  completion  of  existing  project 552, 512. 19 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  J une  30, 1883 .    380, 000  00 

(See  Appendix  G  G  3.) 

EXAMINATIONS  AND  SURVEYS  FOR  IMPROVEMENT. 

To  comply  with  the  requirements  of  the  river  and  harbor  act  of  June 
14,  1880,  Major  Lydecker  was  charged  with  and  has  completed  the  fol- 
lowing, the  results  of  which  were  transmitted  to  Congress  at  its  last 
session: 

1.  Chicago  Riverfront  its  mouth  to  the  junction  of  the  North  and  South 
Branches. 

2.  That  part  of  ths  North  Branch  of  Chicago  River  lying  in  the  toion  of 
Lake  View. 

(See  Appendix  G  G  1.) 

And  to  comply  with  the  river  and  harbor  act  of  March  3, 1881,  he  is 
charged  with  the  following,  the  results  of  which  wiU  be  duly  submitted 
when  received: 

1.  The  Calumet  River  from  South  Chicago  to  the  village  of  Pullman^  on 
Lake  Calumet 

IMPEOVEMENT  OF  THE  HARBORS  OF  MICHIGAN  CITY  AND  NEW  BUF- 
FALO, LAKE  MICHIGAN. 

Officer  in  charge,  Maj.  Jared  A.  Smith,  Corps  of  Engineers. 

1.  Harbor  at  Michigan  City^  Indiana — Outer  Harbor, — The  plan  of  the 
harbor  was  modified  in  July,  1880,  by  a  Board  of  Engineers  convened 
to  consider  the  project  for  improvement. 

As  modified,  the  entrance  to  the  outer  harbor  will  be  greatly  facili- 
tated, and  the  inner  harbor  will  be  in  a  great  measure  relieved  from  the 
effects  of  the  heavy  seas  which  have  heretofore  caused  great  annoyance 
to  shipping. 

The  modification  of  the  plan  consists  in  placing  the  entrance  at  the 
northwest  angle,. with  two  parallel  piers  300  feet  apart,  instead  of  the 
northeast  angle,  as  first  adopted. 
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During  the  year  the  breakwater  has  been  extended  eastward  150 
linear  feet. 

The  foundation  piles  for  a  further  extension  of  150  feet  have  been 
driven,  and  three  cribs  are  in  readiness  for  sinking. 

The  channel  entrance  to  the  inner  harbor  having  shoaled  somewhat, 
it  became  necessary  to  deepen  it  by  dredging,  to  permit  towing  the 
cribs  to  the  breakwater. 

Five  thousand  nine  hundred  and  twenty-four  cubic  yards  of  material 
were  removed  from  the  shoal,  and  dumped  in  the  lake. 

The  harbor  at  this  place  was  originally  simply  the  mouth  of  a  creek, 
which  was  generally  obstructed  by  sand-bars. 

A  project  for  its  improvement  with  special  reference  to  making  it  a 
harbor  of  refuge  was  adopted  in  1870. 

The  improvements  thus  far  are  such  as  to  enable  vessels  of  the  largest 
class  now  on  the  lakes  to  enter  at  all  times ;  and,  while  formerly  ther» 
was  no  regitlar  commerce  762  loaded  vessels  entered  and  769  left  the 
port  during  the  last  year. 

The  entrance  is  sufficiently  deep  for  all  ordinary  purposes,  but  the 
absence  of  piers  and  the  incomplete  condition  of  the  breakwater,  per- 
mits the  formation  of  currents  which,  in  storms,  are  so  strong  as  to  cause 
difficulty  in  entering  with  sail  vessels.  Several  vessels  have,  from  this 
cause,  missed  the  entrance  "knd  been  wrecked  upon  the  shore.  The 
necessity  for  an  appropriation  sufficiently  large  for  the  completion  of 
the  breakwater  and  entrance  piers  during  the  next  year  is  urgent. 

Since  the  harbor  furnishes  no  anchorage,  owing  to  shallow  water  in  the 
basin,  the  necessity  for  dredging  at  once  is  apparent. 

The  officer  in  charge  recommends,  for  the  reason  that  it  would  be  much 
more  economical,  that  an  appropriation  of  $20,000  be  made  for  building  a 
dredge,  in  addition  to  the  appropriation  for  the  work. 

There  has  beeen  expended  to  June  30, 1881,  including  outstanding 
liabilities,  the  sum  of  $359,798.33. 

The  amount  required  to  complete  the  work  according  to  present  pro- 
ject is  $190,000. 

Of  this  amount  $100,000  should  be  appropriated  for  the  next  fiscal 
year,  in  addition  to  the  sum  asked  to  build  a  dredge. 

It  is  proposed  to  use  this  amount,  if  granted,  in  completing  the  break- 
water and  the  piers  to  protect  the  entrance;  in  building  a  dredge  and 
commencing  the  deepening  of  the  basin  for  anchorage. 

July  1,  1880,  amount  available $44,342  11 

Amount  appropriated  by  act  approved  March  3, 1881 20, 000  00 

$64,342  11 

July  1,  1881,  amount  expended  during  fiscal  y6ar,  exclusive  of 

outstanding  liabilities  July  1,  1880 34,337  67 

July  1,  1881,  outstanding  liabilities 1, 675  76 

36,013  43 

July  1, 1881,  amount  available 28,328  68 

Amount  (estimated)  required  for  completion  of  existing  project 190, 000  00' 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  120, 000  OO 

Inner  Harbor. — The  channel  has  been  extended  to  full  width  to  Market 
street.  The  cuts  on  west  side  have  been  extended  to  Division  street, 
and  on  east  side  100  feet  south  of  Miller  street. 

The  government  dredge  worked  five  months  and  removed  58,224  cubic 
^ards  in  extending  the  harbor,  and  1,770  cubic  yards  in  removing  bars. 

The  dredge  being  old  and  worn  out,  was  rebuilt  during  the  winter. 
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A  contract  has  been  made  for  dredging  60,000  cubic  yards  the  ensa- 
ing  year. 

The  work  thus  far  done  has  resulted  in  more  than  doubling  the  com- 
merce of  the  place  in  the  last  four  years.  Its  lumber  market  is  now  only 
second  to  that  of  Chicago. 

There  has  been  expended  on  this  improvement  to  June  30, 1881,  in- 
eluding  liabilities,  the  sum  of  $36,064.74. 

The  present  project  contemplates  extending  the  improvement  a  dis- 
tance of  half  a  mile. 

The  officer  in  charge  estimates  that  the  sum  asked  for  will  complete 
the  work  in  accordance  with  the  plan  submitted  in  last  annual  report. 

July  1,  1880,  amount  available $15,000  00 

Amount  appropriated  by  act  approved  March  3, 1881 25, 000  00 

$40,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 10,278  59 

July  1,  1881,  outstanding  liabilites 786  15 

11,064  74 

July  1,  1881,  amount  available 28,935  26 

Amount  (estimated)  required  for  completion  of  existing  project 50, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    50, 000  00 

(See  Appendix  H  H  1.) 

2.  Harbor  at  New  Buffalo^  Michigan. — !No  work  of  improvement  was 
undertaken  at  this  place  during  the  year. 

The  act  of  March  3, 1881,  required  a  survey  for  a  harbor  of  refuge, 
which  was  made  from  a  balance  remaining  of  former  appropriation  for 
the  work.  A  full  report  with  estimates  of  cost  will  be  submitted  as  soon 
as  the  notes  can  be  reduced  and  plotted. 

It  is  proposed  to  apply  the  funds  now  available,  $4,637.59,  to  repair- 
ing the  pier  constructed  by  the  government. 

Julyl,  1880,  amount  available $5,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilitiesJuly  1,1880 362  41 

July  1,1881,  amount  available 4,637  59 

(See  Appendix  H  H  2.) 

IMPROVEMENT  OF  HABBOKS  ON  EASTERN  SHORE  OF  LAKE  MICHIGAN 
AND  OF  GRAND  RIVER  BELOW  GRAND  RAPIDS— IMPROVEMENT  OF 
SAGINAW  RIVER  AND  OF  CERTAIN  HARBORS  ON  LAKE  HURON — CON- 
STRUCTION OF  ICE-HARBOR  OF  REFUGE  AT  BELLE  RIVER — IMPROVE- 
MENT OF  CLINTON  RIVER — REPAIR  AND  PRESERVATION  OF  SAINT 
CLAIR  FLATS  CANAL. 

Officer  in  charge,  Maj.  Franklin  Harwood,  Corps  of  Engineers. 

1.  Carlevoix  Harbor ^  Michigan. — ^The  original  channel  of  entrance  to 
this  harbor  had  an  average  width  of  75  feet,  the  depth  of  water  varying 
from  2  to  6  feet. 

The  present  project  for  its  improvement  was  adopted  in  1868,  and 
revised  in  1875  and  1876,  its.  object  being  to  dredge  a  channel  100  or 
160  feet  wide  to  a  depth  of  12  feet,  and  to  protect  both  sides  of  it  with 
close  piling;  this  was  modified  in  1876  by  substituting  crib  work  for 
pile  piers. 

The  amount  expended  to  June  30,  1880,  was  $^0,938.52,  and  has  re- 
19  E 
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salted  in  secuiing  a  channel  100  feet  wide  between  the  piers,  with  a 
depth  of  not  less  than  9  feet  6  inches. 

The  amount  expended  during  the  year  ending  June  30, 1881,  wa» 
$5,318.62  which  was  applied  to  repairs  and  completion  of  piers. 

The  amount  that  can  be  profitably  expended  during  the  year  ending 
June  30, 1883,  is  $20,000,  which  it  is  proposed  to  expend,  if  appropriated^ 
in  completing  the  dredging  of  the  interior  channel  to  80  feet  in  width 
and  12  feet  depth,  with  channel  100  feet  wide  between  the  piers. 

The  estimated  amount  required  for  the  entire  and  permanent  comple- 
tion of  the  work  of  improvement,  in  accordance  with  the  approved  and 
adopted  project^  is  $135^000. 

July  1,  1880,  amomit  available |10,061  48 

Amount  appropriated  by  act  approved  March  3,  1881 10, 000  00 

$20,061  4S 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 4,073  99 

Julyl,  1881, outstanding  liabilities 1,244  63 

5,318  62 

Jalyl,  1881,  amount  available 14,742  86 

Amount  (estimated)  required  for  completion  of  existing  project 135,000  00* 

Amount  that  can  be  profitably  expended  in  fi  seal  year  ending  June  30, 1883 .     20, 000  0(> 

(See  Appendix  1 1 1.) 

2.  Frankfort  Harhor^  Michigan, — ^The  natural  channel  of  entrance  to 
this  harbor  was  not  more  than  from  3  to  4  feet  in  deptii.  The  present 
project  for  its  improvement  was  adopted  in  1866,  the  object  being  to 
dredge  a  new  outlet  through  a  strip  of  land  which  separated  Lake  Aux 
Bees  Scies  from  Lake  Michigan,  and  the  building  of  two  parallel  piers, 
to  extend  from  \2  feet  soundings  in  the  inner  lake  to  the  same  depth  in 
Lake  Michigan,  with  a  width  of  200  feet  between  the  piers. 

The  amount  expended  to  June  30, 1880,  was  $213,069.21,  resulting  ia 
securing  a  channel  75  feet  wide,  with  a  depth  of  not  less  than  12  feet. 

The  amount  expended  during  the  year  ending  June  30, 1881,  wa» 
$5,162.45,  and  has  resulted  in  restoring  the  channel  above  mentioned 
which  was  filled  in  from  tiie  channel  banks. 

The  amount  that  can  be  profitably  expended  during  the  year  ending^ 
June  30, 1883,  is  $40,000,  which,  if  appropriated,  it  is  proposed  to  expend 
in  completing  the  channel  of  entrance. 

The  estimated  amount  required  for  the  entire  and  permanent  comple- 
tion of  the  work  of  improvement,  in  accordance  with  the  approved  and 
adopted  project,  is  $100,000. 

July  1,  l-^O,  amount  available $5,590  64 

Amount  appropriated  by  act  approved  March  3,  1881 10, 000  00 

$15,590  64 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  Julyl,  1880 5,042  45 

Julv  1,  1881,  outstanding  liabilities 120  00 

5, 162  45 

July  1,  1881,  amount  available 10,428  19 

AmouDt  (estimated)  required  for  completion  of  existing  project 100, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     40, 000  00 

(See  Appendix  1 1  2.) 

3.  Harbor  of  Refuge  at  Portage  LaJce,  Lake  Michigan. — At  this  har- 
bor no  natural  channe]  existed  previous  to  the  beginning  of  the  improve- 
nuMit. 
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The  project  for  improvement  was  adopted  in  1879,  the  object  being  to 
make  it  a  harbor  of  refuge  and  to  afford  a  channel  of  a  navigable  width 
of  300  feet*  and  not  less  than  18  feet  deep.  The  amount  expended  to 
Jane  30^  1880,  was  $8,954.14,  and  resulted  in  seeuring  a  channel  50  feet 
wide,  with  a  depth  of  not  less  than  6  feet. 

The  amount  expended  during  the  year  ending  June  30, 1881,  was 
$8,762.48,  and  has  resulted  in  converting  the  temporary  brush  jetties 
into  permanent  pile  piering,  out  to  12  feet  depth  in  the  lake. 

The  amount  that  can  be  profitably  expended  during  the  year  ending 
June  30, 1883,  is  $100,000,  and,  if  appropriated,  it  is  proposed  to  expend 
it  in  pier  extension  in  furtherance  of  the  approved  project. 

The  estimated  amount  required  for  the  entire  and  permanent  com- 
pletion of  the  work  of  improvement  in  accordance  with  the  approved 
and  adopted  project  is  indeterminate. 

July  1,  1880,  amonnt  available $11,045  86 

Amouut  appropriated  by  act  approved  March  3,  Iddl 10,000  00 

♦21,045  86 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1, 1880 8,313  61 

July  1,  1881,  outstanding  liabilities 448  87 

8,762  48 

July  1,  1881,  amount  available 12,283  38 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .  100, 000  00 

(See  Appendix  1 1  3.) 

4.  Manistee  Harbor ^  Michigan. — A  narrow  channel  with  not  more  than 

8  feet  depth,  was  afforded  at  this  harbor  by  the  slab  piers  built  by  local 
enterprise.  The  present  project  for  the  improvement  was  adopted  in 
1866y  and  modified  in  187(X-'74,  the  object  being  to  afford  a  channel  of 
entrance  of  navigable  width,  and  not  less  than  12  feet  deep. 

The  amount  expended  to  June  30, 1880,  was  $175,516.20,  and  has  re- 
sulted in  securing  a  channel  170  feet  wide,  with  a  depth  of  not  less  than 

9  feet  at  its  shoalest  part. 

The  amount  expended  during  the  year  ending  June  30,  1881,  is 
$9,015.55,  and  has  resulted  in  adding  three  cribs,  50  feet  in  length  each, 
to  the  north  United  States  pier,  and  in  deepening  the  channel  to  14 
feet  for  a  narrow  width,  to  connect  with  the  improved  river  channel 
above. 

The  amount  that  can  be  profitably  expended  during  the  year  ending 
June  30, 1883,  is  $40,000,  and,  if  appropriated,  it  is  proposed  to  expend 
it  in  completing  the  channel  to  full  width  and  14  feet  depth,  and  in  pier 
extension. 

The  estimated  amount  required  for  the  entire  and  permanent  comple- 
tion of  the  improvement,  in  accordance  with  the  approved  and  adopted 
project,  is  indeterminate. 

July  1,  1880,  amount  available $17,143  99 

Amount  appropriated  by  act  approved  March  3, 1881 10, 000  00 

127, 143  99 

July  1  1881,  amonnt  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 8,843  68 

July  1,  1881,  outstanding  liabilities 171  87 

^ 9,015  55 

July  1,  1881,  amonnt  available 18,128  44 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 18d3.     40, 000  00 

(See  Appendix  1 1  4.) 
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5.  Ludiiigtan  Rarhor^  Michigan. — The  channel  made,  by  local  enter- 
prise at  this  harbor  was  narrow,  and  not  more  than  7  feet  in  depth. 

The  present  project  for  the  improvement  of  this  harbor  was  adopted 
in  1867,  the  object  being  to  afford  a  channel  of  entrance  of  navigable 
width,  and  not  less  than  12  feet  deep/ 

The  amount  expended  to  June  30, 1880,  was  $195,339.51,  and  resnlted 
in  securing  a  channel  about  200  feet  wide,  with  a  depth  of  not  less  than 
lOJ  feet  along  the  axis. 

The  amount  expended  during  the  jear  ending  June  30,  1881,  is 
$5,277.68,  and  has  resulted  in  securing  the  south  pier  head,  endangered 
by  the  storm  of  October  16, 1880,  and  the  channel  of  entrance  from  sand 
leakage  through  the  piers  and  revetments. 

The  amount  that  can  be  profitably  expended  during  the  year  ending 
June  30,  1883,  is  $35,000,  which,  if  appropriated,  it  is  proposed  to  apply 
in  general  repairs,  dredging  the  channel  of  entrance  to  12  feet  depth, 
and  in  200  linear  feet  of  pier  extension. 

The  estimated  amount  required  for  the  entire  and  permanent  comple- 
tion of  the  work  of  improvement,  in  accordance  with  the  approved  and 
adopted  project,  is  indeterminate. 

July  1,1880,  amount  available $8,283  33 

jlmount  appropriated  by  act  approved  March  3,  1881 10, 000  00 

$18,283  33 

July  I,  1881,  amount  expended  during  fiscal  year,  exclusive  of 
outstanding  liabilities  July  1,  1880 5,277  68 

July  1,  1881,  amount  available 13,005  65 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    35, 000  00 
(See  Appendix  1 1  5.) 

6.  Pentwater  Barbor^  Michigan. — The  original  channel  at  this  harbor 
was  narrow,  with  not  more  than  4  feet  depth  in  the  shoalest  part. 

The  present  project  for  the  improvement  of  the  harbor  was  adopted 
in  1866,  the  object  being  to  afford  a  channel  of  navigable  width  and  of 
not  less  than  12  feet  in  depth. 

The  amount  expended  to  June  30, 1880,  was  $167,680.64,  and  resulted 
in  securing  a  channel  150  feet  wide  and  of  sufficient  depth  in  mid-channel 
to  accommodate  vessels  drawing  9  feet  of  water. 

The  amount  expended  during  the  year  ending  June  30,  1881,  is 
$4,708.76,  and  has  resulted  in  securing  the  channel  of  entrance  from 
sand  encroachments  through  and  over  the  piers  and  revetments. 

The  amount  that  can  be  profitably  expended  during  the  year  ending 
June  30, 1883,  is  $35,000,  which,  if  appropriated,  it  is  proposed  to  ex- 
pend in  completing  the  dredging  of  the  channel  to  clear  100  feet  width 
with  12  feet  depth,  and  in  200  feet  pier  extension. 

The  estimated  amount  required  for  the  entire  and  permanent  comple- 
tion of  the  work  of  improvement,  in  accordance  with  the  approved  and 
adopted  project,  is  indeterminate. 

July  1,  1880,  amount  available |4,696  76 

Amount  appropriated  by  act  approved  March  3,  1881 10,000  00 

**    K«M  $14, 696  76 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1, 1880 4,218  60 

July  1,  1881,  outstanding  liabilities 490  16 

4,708  76 

July  1,  1881,  amount  available 9,988  00 

Amount  that  can  be  pro Utab ly  expended  in  fiscal  year  endi  ng  June  30, 1883 .     35, 000  00 

(See  Appendix  1 1  6.) 
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7.  White  River  RarboTy  Michigan. — ^The  old  channel  at  this  harbor 
being  narrow,  tortuous,  and  too  shoal  to  accommodate  any  but  very 
small  vessels,  a  new  channel  was  deemed  to  be  necessary. 

The  present  project  for  the  imorovement  of  this  harbor  was  adopted 
in  1866,  the  object  being  to  afford  a  channel  of  navigable  width  and  of 
not  less  than  12  feet  in  depth. 

The  amount  expended  to  June  30,  1880,  was  $197,322.98,  and  has  re- 
salted  in  securing  a  channel  of  varying  width,  and  not  less  than  8  feet 
in  depth. 

The  amount  expended  duiing  the  year  ending  June  30, 1881,  is 
$11,627.28,  and  has  resulted  in  nearly  arresting  the  shoaling  of  the 
channel  of  entrance  by  sand-drift  through  and  over  the  piers  and  re- 
vetments. 

The  amount  of  $40,000  can  be  profitably  expended  during  the  year 
ending  June  30, 1883,  and,  if  appropriated,  it  is  proposed  to  apply  it  in 
completing  measures  to  arrest  sand-drift,  in  dredging  the  channel,  and 
in  constructing  200  feet  pier  extension  under  the  apprcfved  project. 

The  estimated  amount  required  for  the  entire  and  permanent  comple- 
tion of  the  work  of  improvement,  in  accordance  with  the  approved  and 
adopted  project,  is  indetermiuate. 

July  1,  1880,  amount  available $10,727  02 

Amoont  appropriated  by  act  approved  March  3,  1881 7, 500  00 

$18,227  02 

July  1,  1881,  amount  expe^ded  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 11,202  79 

Julyl,  1881,  outstanding  liabilities 424  49 

11,627  28 

July  1,  1881,  amount  available 6,599  74 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    40;  000  00 
(See  Appendix  117.) 

8,  Muskegon  Harbor,  Michigan. — The  original  channel  at  this  harbor 
was  irregularly  defined  by  slab-piers,  which  gave  fair  access,  but  a  bar 
just  at  the  pier  ends,  on  which  but  7  feet  of  water  was  found,  obstructed 
the  eirtrance. 

The  present  project  for  improvement  was  adopted  in  1866,  the  ob- 
ject being  to  afford  a  channel  of  entrance  of  navigable  width  with  the 
ends  of  the  piers  resting  in  17  feet  soundings  over  the  bar. 

The  amount  expended  to  June  30, 1880,  was  $144,583.22,  and  has  re- 
sulted in  securing  a  channel  186  feet  wide,  with  an  available  depth  of  13 
feet  for  nearly  the  entire  width. 

The  amount  of  $7,628.92  has  been  expended  during  the  year  ending 
June  30, 1881,  and  has  resulted  in  securing  the  channel  of  entrance  from 
sand-drift,  and  in  keeping  the  piers  in  repair. 

The  amount  that  can  be  profitably  expended  during  the  year  ending 
June  30, 1883,  is  $76,000,  and  it  is  proposed  to  apply  it,  if  appropriated, 
in  completing  the  detached  section  of  the  north  pier  to  17  feet  depth  of 
water  and  extending  the  south  pier  to  a  corresponding  distance. 

The  estimated  amount  required  for  the  entire  and  permanent  comple- 
tion of  the  work  of  improvement,  in  accordance  with  the  approved  and 
adopted  project,  is  indeterminate. 
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July  1, 1880, amount  available $11,941  68 

Amount  appropriated  by  act  approved  March  3,  1881 20, 000  00 

$31,941  68 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 ^ 7,505  42 

July  1, 1881,  outstanding  liabilities , 123  50 

r-      7,628  92 

July  1,  1881,  amount  available 24,312  76 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    75,  OOO  00 
(See  Appendix  118.) 

9.  Orcmd  Haven  Harbor^  Michigan. — The  natural  outlet  to  this  harbor 
was  wide,  but  shoal,  there  being  only  9  feet  water  on  the  best  course. 

The  present  project  for  the  improvement  of  this  harbor  was  adopted 
in  1866,  the  object  being  to  afford  a  channel  of  entrance  of  navigable 
width  and  not  less  than  18  feet  depth. 

The  amount  expended  to  June  30, 1880,  was  $301,648.66,  and  has  re- 
sulted in  securing  a  channel  400  feet  wide,  with  depth  varying  from  9 
to  23  feet. 

The  amount  expended  during  the  year  ending  June  30,  1881,  is 
$20,175.82,  and  has  resulted  in  partially  securing  the  inner  harbor  from 
sand  encroachment. 

The  amount  that  can  be  profitably  expended  during  the  year  ending 
June  30. 1883,  is  $125,000,  and,  if  appropriated,  it  is  proposed  to  expend 
it  as  follows:  $100,000  in  pier  extension,  and  $25,000  in  repairing  and 
rebuilding  piers  and  revetments. 

The  estimated  amount  required  for  the  entire  and  permanent  comple- 
tion of  the  work  of  improvement,  in  accordance  with  the  approved  and 
adopted  project,  is  $300,000. 

July  1,  .1880,  amount  available $50,217  49 

Amount  appropriated  by  act  approved  March  3, 1881 50, 000  00 

#100,217  49 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  libailities  July  1.  1880 16,307  19 

Julyl,  1881,  outstanding  liabilities 3,868  63 

. 20, 175  8a 

July  1, 1881,  amount  available 80^041  67 

Amount  f  estimated)  required  for  completion  of  existing  project  . , : 300, 000  00 

Amount  tnat  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    125, 000  00 

(See  Appendix  1 1  9.) 

10.  Orand  River^  below  Orand  Rapids,  Michigan. — The  portions  of 
channel  below  Orand  Eapids,  intended  to  be  improved,  have  less  than 
4  feet  water  at  low  stage. 

The  originally  adopted  project,  1831,  is  to  give  relief  to  light  naviga- 
tion by  securing  4  feet  depth  of  water  over  shoals. 

No  money  has  been  expended  upon  the  work.  ^ 

The  amount  that  can  be  profitably  expended  during  the  year  ending 
June  30, 1883,  is  $15,000. 

The  estimated  amount  required  for  the  entire  and  permanent  comple- 
tion of  the  work  of  improvement,  in  accordance  with  the  approved  and 
adopted  project,  is  $15,000. 

Amount  appropriated  by  act  approved  March  3,  1881 $10, 000  00 

July  1, 1881,  amount  available 10,000  00 

Amount  (estimated)  required  for  completion  of  existing  project *.-.     15,000  00 

Amount  that  can  be  pronta  bly  expended  in  fiscal  ye  ar  endin g  June  30, 1883 .     15, 000  00 

(See  Appendix  1 1 10.) 
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11.  Blaeh  Laike  Harbor^  Michigan. — The  channel  at  this  harbor,  made 
by  the  "  Harbor  Board  of  the  City  of  Holland,'^  was  narrow,  irregular, 
^nd  only  5  J  feet  in  depth. 

The  present  project  for  improvement  was  adopted  in  1866  and  modi- 
:fied  in  1873,  the  object  being  to  afford  a  channel  of  entrance  of  naviga- 
l>le  width  and  not  less  than  12  feet  deep. 

The  amount  expended  to  June  30, 1880,  was  $217,615.31.  and  resulted 
in  securing  a  navigable  channel  with  a  depth  of  9  feet  midway. 

The  amount  expended  during  the  year  ending  June  30,  1881,  is 
47,751.87,  and  has  resulted  in  partially  securing  the  channel  of  entrance 
from  sand-drifb  over  and  through  the  piers. 

The  amount  that  can  be  profitably  expended  during  the  year  ending 
June  30, 1883,  is  $25,000,  and  it  is  proposed  to  apply  it,  if  appropriated, 
in  pier  repairs  and  extension  or  dredging  between  piers,  as  may  be 
most  necessary  when  the  appropriation  becomes  available. 

The  amount  estimated  to  be  required  for  the  entire  and  permanent 
<^mpletion  of  the  work  in  accordance  ^th  the  approved  and  adopted 
project,  is  indeterminate. 

July  1,  1K80,  amonnt  available 96,000  00 

AmoTint  appropriated  by  act  approved  March  3,  1881 6, 000  00 

$12,000  00 

July  1, 1881|  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabiHtiea  July  1, 1880 6,960  05 

July  1,  1881,  outstanding  liabmties 791  82 

7,751  87 

July  1,  1881,  amount  available 4,248  13 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    25, 000  00 

(See  Api)endix  1 1 11.) 

12.  Saugatuck  Harbor^  Michigan. — The  channel  at  this  harbor  was 
originally  made  by  local  enterprise  and  was  narrow,  with  not  more 
than  7  feet  in  depth,  in  the  best  water. 

The  present  project  for  improvemeiit  was  adopted  in  1869,  the  object 
being  to  afford  a  channel  of  entrance  of  navigable  width,  and  of  not  less 
than  10  feet  in  depth. 

The  amount  expended  to  Jane  30, 1880,  was  $102,973.59,  and  resulted 
in  secoring  a  channel  of  sufficient  width,  but  of  only  8  feet  depth,  and 
that  for  but  part  of  the  whole  width. 

The  amount  expended  during  the  year  ending  June  30,  1881,  was 
$5,278.29,  and  has  resulted  in  dredging  a  navigable  channel  of  10  feet 
depth  below  the  lower  bend  of  the  river  and  in  partially  constructing  a 
revetment  designed  to  preserve  this  channel. 

The  amount  that  can  be  profitably  expended  during  the  year  ending 
June  30, 1883,  is  $25,000. 

The  estimated  amount  required  for  the  entire  and  permanent  comple- 
tion of  the  work  of  improvement  is  indeterminate. 

July  1,1880. amount  available $7,465  41 

Amount  appropriated  by  act  approved  March  3, 1881 5, 000  00 

$12,465  41 

July  1, 1881,  amount  expended  during  fiscal  year^  exclusive  of 

outstanding  liabilities  July  l,ltt80 2,646  11 

July  1,1881, outstanding  liabilities 2,632  18 

5,278  29 

July  1,1881, amount  available..-. 7,187,12 

Amonnt  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    25, 000  00 

(See  Appendix  1 1 12.) 
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13.  South  Haven  Harbor j  Michigan. — The  channel  at  this  harbor  was 
originally  made  by  private  enterprise  and  was  narrow,  with  not  more 
than  7  feet  depth  at  the  deepest  place. 

The  present  project  for  improvement  was  adopted  in  1866  and  modi- 
fied in  1879,  the  object  being  to  afibrd  a  channel  of  entrance  of  naviga- 
ble  width  and  of  not  less  than  14  feet  depth. 

'  The  amount  expended  up  to  the  close  of  the  fiscal  year  ending  June  30^ 
1880,  was  $147,319.54,  and  resulted  in  securing  a  navigable  channel  with 
an  available  depth  of  water  of  not  less  than  12  feet  midway. 

The  amount  expended  during  the  fiscal  year  ending  June  30, 1881^ 
was  $5,160.91,  and  has  resulted  in  securing  a  navigable  channel  with 
an  available  depth  of  water  of  14  feet  inside  the  outer  bay. 

The  amount  that  can  be  profitably  expended  during  the  year  ending 
June  30, 1883,  is  $25,000,  and  it  is  proposed  to  apply  it  in  pier  extension 
in  furtherance  of  the  approved  project. 

The  estimated  amount  requh'ed  for  the  entire  and  permanent  comple- 
tion of  the  work  of  improvement  in  accordance  with  the  approved  and 
adopted  project  is  $100,000. 

July  1,1880,  amonnt  available $6,754  88 

Amoont  appropriated  by  act  approved  March  3, 1881 5, 000  00 

$11,754  88 

July  1,1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,1880 4,319  18 

July  1,1881,  outstanding  liabilities 841  73 

5, 160  91 

July  1, 1881,  amount  available 6, 593  97 

Amount  ^estimated)  required  for  completion  of  existing  project 100, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 . .    25, 000  00 

(See  Appendix  1 1 13.) 

14.  Saint  Joseph  Harbor j  Michigan. — The  natural  channel  at  this  har- 
bor  was  about  250  feet  wide,  and  12  feet  in  depth  at  the  mouth,  with  9 
feet  in  the  river  above. 

The  present  project  for  improving  this  harbor  was  adopted  in  1836y 
and  modified  in  1866  and  1874,  the  object  being  to  afibrd  a  channel  oT 
entrance  of  navigable  width  and  not  less  than  16  feet  deep. 

The  amount  expended  to  June  30, 1880,  is  $120,665.11  (which  includes 
the  construction  of  a  wing-dam  at  the  mouth  of  the  Paw  Paw  Biver), 
and  resulted  in  securing  a  channel  240  feet  wide,  with  a  depth  of  not 
less  than  14  feet  between  the  piers  and  of  12  feet  in  the  south  channel 
of  the  old  basin. 

The  amount  expended  during  the  year  ending  June  30,  1881,  is 
$10,006.61,  and  has  resulted  in  building  1,167  linear  feet  of  plank  heaxxi 
revetment  of  north  bank  of  Benton  Harbor  Canal ;  in  dredging  27,137 
cubic  yards  in  deepening  the  canal;  in  making  repairs  on  the  Saint 
Joseph  piers,  and  extending  the  north  pier  by  the  addition  of  a  crib  50 
feet  in  length. 

The  amount  that  can  be  profitably  expended  during  the  year  ending 
June  30, 1883,  is  $38,000,  and  if  appropriated  it  is  proposed  to  apply  it 
as  follows : 

For  repairs  of  piers  and  catch-sand  protections $5,000  00 

For  pier  extension , • 26,000  OQ 

Benton  Harbor  Canal : 
For  completing  the  improvement 8,000  00 

The  estimated  amount  required  for  the  entire  and  permanent  comple* 
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tion  of  the  work  of  improvement  in  accordance  with  the  approved  and 
adopted  project  is  indeterminate. 

Jaly  1, 1880,  amount  available 911,334  89 

Amonnt  appropriated  by  act  approved  March  3, 1881 10, 000  00 

$21, 334  89 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 10,006  61 

July  1,  1881,  amount  available 11,328  28 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 : 

For  Saint  Joseph  Harbor 30,000  00 

For  Benton  Harbor,  Michigan 8,000  00 

38,000  OO 

See  Appendix  1 1 14.) 

15.  Cheboygan  Harbor^  Michigan. — At  this  harbor  the  channel  of  en- 
trance was  originally  narrow,  with  not  more  than  6J  feet  to  7  feet  in 
depth  in  the  shoalest  part. 

The  present  project  for  its  improvement  was  adopted  in  1871,  the 
object  being  to  afford  a  channel  from  the  mouth  of  the  river  200  feet 
wide  and  of  not  less  than  14  feet  depth. 

The  amonnt  expended  to  June  30, 1880,  was  $90,874.42,  and  resulted 
in  securing  a  channel  200  feet  wide  with  a  depth  of  not  less  than  13  feet. 

The  amount  expended  during  the  year  ending  June  30,  1881,  is 
$3,603.98,  which  has  resulted  in  deepening  the  channel  to  15  feet  for  50 
feet  width  along  its  axis  for  nearly  it«  whole  length. 

The  amount  that  can  be  profitably  expended  during  the  year  ending 
June  3'J,  1883,  is  $20,000,  which,  if  appropriated,  it  is  proposed  to  ex- 
I)end  in  completing  the  dredging  for  a  harbor  of  14  feet  depth  of  water. 

The  estimated  amount  required  for  the  entire  arid  permanent  comple- 
tion of  the  work  of  improvement,  in  accordance  with  the  approved  and 
adopted  project,  is  $50,000. 

Jnly  1,  1880,  amount  available |6,125  58 

Amount  appropriated  by  act  approved  March  3, 1881 6,  OOU  00 

112, 125  58 

July  1 1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 3,483  98 

July  1,  1881,  outstanding  liabilities 120, 00 

3,603  96 

July  1,  1881,  amount  available 8,521  60 

Amount  (estimated)  required  for  completion  of  existing  project 50, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    20, 000  00 

(See  Appendix  1 1 15.) 

16.  Thunder  Say  Harbor ^  Michigan. — ^The  depth  of  the  original  chan- 
nel at  this  harbor  varied  from  time  to  time  from  4  to  7  feet  at  the  shoalest  ^ 
part.    It  was,  however,  in  1869,  deepened  by  private  enterprise  to  11  feet. ' 

The  project  for  its  improvement  was  adopted  in  1876,. the  object  be- 
ing to  afford  a  channel  of  entrance  of  navigable  width  and  of  not  less  than 
13  feet  in  depth. 

The  amonnt  expended  to  June  30, 1880,  was  $3,935.36,  and  has  resulted 
in  securing  ^>  channel  12  feet  in  depth. 

A  snrvey  was  made  during  the  fiscal  year,  upon  which  to  base  an  estimate 
for  needed  improvements,  at  a  cost  of  $285,  and  the  officer  in  charge  is 
of  opinion  that  the  harbor  should  be  deepened  to  14  feet,  with  a  view  to 
affording  the  requisite  facilities  for  the  large  and  increasing  lumber 
trade,  at  an  estimated  cost  of  $15,000,  which  sum  he  recommends  be 
appropriated  for  the  fiscal  year  ending  June  30, 1883. 


Digitized  by 


Google 


298         REPORT   OF   THE   CHIEF    OF   ENGINEERS,  U.  8.  ARMY. 

July  1, 1880,  amount  available $564  64 

July  1, 1881.  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 285  87 

July  1, 1881,  amount  available 278  77 

Amount  (estimated)  required  for  completion  of  existing  project 15, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30,  1883.  15, 000  00 

(See  Appendix  I  £  16.) 

17.  Earbor  and  river  at  Au  Sahle^  Michigan. — ^The  original  channel  at 
the  month  of  the  river  was  not  more  than  5^  feet  in  depth  at  the  shoalest 
part. 

The  present  project  for  the  improvement  of  the  harbor  was  adopted 
in  1866  and  modified  in  1879,  the  obiect  being  to  afford  a  channel  of 
entrance  of  100  feet  in  width  in  the  clear,  and  not  less  than  10  feet  in 
depth. 

The  revetment  of  the  banks  of  the  river  fipom  the  Oscoda  Bridge  to 
the  United  States  piers,  and  the  rectification  of  the  angle  in  the  sonth 
pier,  were  completed  daring  the  season  of  1880,  and  the  channel  being 
<K)nflned  to  a  width  of  firom  80  to  100  feet  was,  by  the  effect  of  the  spring 
freshets,  sconred  to  a  depth  of  from  9  to  10  feet.  This  scouring  process 
in  the  river,  however,  resulted  in  shoiding  the  bar  at  its  mouth  to  less 
than  6  feet,  and  it  became  necessary,  with  a  view  to  encouraging  the 
scouring  action  of  the  current,  to  construct  a  training  wall  of  piling  over 
the  bar  and  out  into  the  lake  to  12  feet  water.  This  work  was  progress- 
ing favorably  at  the  close  of  the  fiscal  year.  The  ofOlcer  in  charge  ex- 
pects in  a  few  more  seasons'  operations  to  complete  the  design  originally 
proposed  for  a  channel  of  100  feet  width  and  10  feet  depth. 

The  amount  expended  to  June  30, 1880,  was  $37,219.81,  and  resulted 
in  securing  a  channel  80  feet  wide  with  a  depth  of  noteless  than  8  feet. 

The  amount  expended  during  the  year  ending  June  30,  1881,  is 
#10,322.24,  which  haa  resulted  in  securing  a  depth  in  the  channel  of  not 
less  than  9  feet,  and  generally  over  10  feet 

The  amount  that  can  be  profitably  expended  during  the  year  ending 
June  30, 1883,  is  $12,000,  which,  if  appropriated,  it  is  proposed  to  ex- 
pend in  securing  the  improvement  effected  by  the  season's  work  of  1881. 

The  estimated  amount  required  for  the  entire  and  permanent  com- 
pletion of  the  work  of  improvement  in  accordance  with  the  approved 
and  adopted  project  is  $12,000. 

Julyl,  1880,  amount  avaUable $10,526  65 

Amount  appropriated  by  act  approved  March  3, 1881 6. 000  00 

$16,526  65 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1.  1880 10,202  24 

July  1,  1881,  outstanding  liabilities 120  00 

10,322  24 

July  1,1881,  amount  available 6,204  41 

;  = 

Amount  (estimated)  required  for  completion  of  existing  project 12, 000  OO 

Amount  that  can  be  profitably  expended  in  fisca]  yea^  ending  June  30, 1883 .     12, 000  OO 

<See  Appendix  1 1 17.) 

18.  Saginaw  River ^  Michigan. — ^The  natural  channel  of  this  river  was 
tortnoos  and  obstructed  by  many  bars,  with  not  more  than  7  feet  in 
depth  at  the  shoalest  part. 

The  present  project  for  the  improvement  of  this  river  was  adopted 
in  1874,  and  modified  in  1878,  the  object  being  to  afibrd  a  clear  depth. 
of  not  less  than  10  feet  over  the  bars  in  the  river. 
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The  amouiit  expended  to  June  30, 1880,  was  $81,000,  a;nd  has  resulted 
in  securing  a  channel  not  less  than  100  feet  wide  and  with  a  depth  of 
not  less  than  9  feet. 

The  apaount  expended  during  the  year  ending  June  30, 1881,  $8,862.88, 
was  applied  to  the  preservation  of  the  channel  at  Garrollton  Bar.  and  to 
surveying  with  a  view  to  the  improvement  of  the  channels  at  ana  below 
Bay  City. 

The  amount  that  can  be  profitably  expended  during  the  year  ending 
June  30,  1883,  is  $205,000,  which,  if  appropriated,  it  is  proposed  to 
^X>end  in  improving  the  channels  at  and  below  Bay  City.  The  chan- 
nels above  will  be  estimated  for  separately. 

The  estimated  amount  required  for  the  entire  and  permanent  comple- 
tion of  the  work  of  improvement  in  accordance  with  the  approved  pro- 
ject is, $380,000,  exclusive  of  the  upper  river  improvement. 

July  1,  1880,  amount  available $15,000  00 

Amount  appropriated  by  act  approved  March  3, 18B1 10, 000  00 

$25,000  00 

July  1, 1861,  amount  expended  during  fiscal  year,  exclusive  of  outstand- 
hig liabilities  July  1,  1880 8,868  88 

July  1,  la^l,  amount  available 16,137  12 

Amount  (estimated)  required  for  completion  of  existing  project 380, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  205, 000  00 

(See  Appendix  1 1 18.) 

19.  Sebewaing  Harbor ^  Michigan. — Sebewaing  Biver  is  a  small  stream 
debouching  into  Saginaw  Bay,  with  originally  no  channel  entrance, 
excepting  for  small  boats.  The  original  project  for  the  improvement 
of  the  harbor  at  its  mouth  was  adopted  in  1875,  and  completed  in  1876, 
at  a  cost  of  $8,000,  the  object  being  to  afford  a  channel  100  feet  wide 
and  6  feet  deep, 

The  present  project,  approved  in  1880,  is  to  dredge  a  channel  500  feet 
wide  and  7  feet  deep,  which  it  is  hoped  to  complete  by  aid  of  the  existing 
appropriation. 

The  amount  expended  to  the  close  of  the  fiscal  year  ending  June  30, 
1880,  was  $8,000,  and  resulted  in  securing  a  channel  100  feet  wide  and 
6  feet  deep. 

The  amount  expended  during  the  year  ending  June  30,  1881,  is 
$3,423.03,  and  has  resulted  in  partially  deepening  the  channel  to  7  feet, 
as  proposed. 

No  further  appropriation  is  required. 

July  1,  1880,  amount  available f7,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  excluBive  of 

outstanding  liabilities  July  1,1880 Iltl^l  35 

July  1,  1881,  outstanding  liabiUties 2,306  68 

3,428  03 

July  1, 1881,  amount  available 3,571  97 

(See  Appendix  1 1 19.) 

20.  Ice-harbor  of  refuge^  Belle  River j  Michigan. — The  act  of  March  3, 
1879,  required  a  '^resurvey  of  bar  at  mouth  of  Belle  Eiver,  Michigan.'' 
The  report  was  submitted,  and  is  found  printed  in  annual  report,  1880, 
forming  Appendix  G  G  22,  and  by  the  act  of  March  3, 1881,  $7,000  was 
appropriated  for  removing  the  bar. 

Belle  Eiver  is  about  140  feet  in  width  and  from  7  to  9  feet  deep  at  the 
lower  reaches,  which  it  is  intended  to  improve. 

The  project  for  improvement  was  adopted  in  1880,  the  object  being  to 
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afford  a  channel  50  feet  wide,  13  feet  deep  to  the  first  bridge  and  12  feet 
deep  to  the  second. 
No  money  has  as  yet  been  expended  upon  the  improvement 
The  amount  that  can  be  profitably  expended  during  the  yea^  ending 
June  30, 1883,  is  $5,000,  wMch,  if  appropriated,  vill  be  expended  in  rec- 
tifying dock  lines  at  the  mouth  of  the  river. 
The  estimated  cost  for  the  completion  of  the  whole  work  is  $5,000. 

Amount  appropriated  by  act  approved  March  3,  1881 $7, 000  00 

July  1,  1881,  amonnt  available.-. 7,000  00 

Amoont  (estimated)  required  for  completion  of  existing  project 5, 000  00 

Amoont  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    5, 000  00 

(See  Appendix  1 1  20.) 

21.  Clinton  River,  Michigan. — ^In  1870  the  channel  of  entrance  to  this 
river  was  very  shallow,  the  shoalest  place  showing  only  3J  feet  of  water, 
whilst  the  river  was  10  feet  in  depth. 

A  project  of  improving  the  channel  was  adopted  and  approved  in 
1870.  the  object  being  to  afford  a  channel  50  feet  wide  at  bottom  with  a 
deptn  of  8  feet,  and  in  the  execution  of  this  improvement  the  amount 
expended  up  to  close  of  fiscal  year  ending  June  30, 1880,  was  $5,000. 

In  compliance  with  the  acts  of  March  3, 1879,  and  June  14, 1880,  a 
resurvey  at  mouth  of  Clinton  Eiver  was  made  and  report  submitted  and 
printed,  forming  Appendix  G  G,  annual  report  of  1880,  and  by  the  act 
of  March  3, 1881,  $8,000  was  appropriated  for  continuing  this  improve- 
ment. 

It  has  been  decided  to  apply  this  money  to  dredging  a  cut  8  feet  deep 
and  60  feet  wide  at  the  entrance  of  the  river. 

The  officer  in  charge  estimates  that  $25,000  can  be  profitably  ex- 
pended during  the  next  fiscal  year,  and  that  amount,  he  reports,  wiU 
complete  the  improvement. 

Amount  appropriated  by  act  approved  March  3,  1881 $8,000  00 

July  1,  1881,  amount  available 8,000  00 

Amount  (estimated)  required  for  completion  of  existing  project 25, 000  00 

Amount  tbat  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  25, 000  00 

(See  Appendix  1 1  21.) 

22.  Saint  Clair  Flats  Ship- Canal,  Michigan. — ^This  canal  was  projected 
in  1866,  the  object  being  to  afford  a  straight  channel  300  feet  wide  in 
the  clear  and  13  feet  deep,  and  modified  in  1874  so  843  to  make  the  canal 
200  feet  wide  with  a  depth  of  16  feet,  and  the  amount  expended  to  Jane 
30, 1880— $588,987.62— has  resulted  m  secnring  a  channel  of  this  width 
and  depth. 

The  amount  expended  in  repairs  during  the  year  ending  June  30, 
1881,  is  $2,556.47. 

July  1,  1880,  amount  available 82,623  94 

July  1,  1881,  amoimt  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 2,556  47 

July  1,  1881,  amount  available 67  47 

(See  Appendix  1 1  22.) 

EXAMINATIONS  AND  StJBVEYS  FOR  IMPROVEMENT. 

To  comply  with  the  requirements  of  the  river  and  harbor  act  of  June 
14, 1880,  Major  Harwood  has  submitted  reports  upon  the  following  ex- 
aminations and  surveys  which  have  been  submitted  to  Congress : 

!•  Orand  Biver^  below  Qramd  Bapids^  Michigan.    Printed  in  Senate 
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Ex.  Doc.  50,  Forty-sixth  Congress,  third  session.    (See,  also,  Appendix 
1 1 10.) 

2.  Swan  Creek,  Lake  Saint  Clair j  Michigan.  Printed  in  House  Ex. 
Doc.  79,  Forty-sixth  Congress,  third  session.   (See,  also,  Appendix  1 1 23.) 

3.  Empire  Bay,  Leelenaw  County,  Michigan.  Printed  in  House  Ex. 
Doc.  79,  Forty-sixth  Congress,  third  session.  (See,  also,  Appendix  1 1 
24.) 

And  to  comply  with  the  provisions  of  the  river  and  harbor  act  of 
March  3, 1881,  he  is  charged  with  and  is  now  engaged  upon  examina- 
tion and  survey /or  harbor  at  CasevillCj  Sa^naic  Bay,  Lake  Huron,  the 
results  of  which  will  be  duly  submitted  when  received. 

IMPROVEMENT  OF  SAINT  MARY'S  RIVER;  ENLARGEMENT  OF  AND 
OPERATING  SAINT  MARY'S  FALLS  CANAL,  MICHIGAN— CONSTRTJC- 
TION  OF  HARBOR  OF  REFUGE  ON  LAKE  HURON— I3IPRO YEMEN T 
OF  DETROIT  RIVER. 

N  Oflftcer  in  charge,  Maj.  G.  Weitzel,  Corps  of  Engineers,  with  Capt  B. 
D.  Greene,  Corps  of  Engineers,  under  his  immediate  orders  until  Feb- 
ruary 26, 1881. 

1.  Saint  Marjfs  River  and  Saint  Marjfs  Falls  Canal,  Michigan. — A  depth 
of  about  11  feet  6  inches  could  be  carried  through  the  channel  between 
Lake»  Superior  and  Huron,  when  the  government  began  its  improve- 
ment in  1870.  The  canal  had  a  depth  of  12  feet  at  the  ordinary  stage. 
Its  sides  were  slopes  paved  with  rough  stone.  Its  width  at  bottom 
was  62  feet,  and  at  the  water  surface  100  feet.  The  originally  adopted 
project  was  to  deepen  the  canal  to  admit  a  draught  of  vessels  at  ordi- 
nary stages  of  16  feet ;  to  widen  the  canal  and  substitute  nearly  vertical 
timber  crib  revetment  on  the  sides  for  the  rough  stone  slopes ;  to  con- 
struct a  new  lock  with  a  single  lift  of  18  feet  and  a  capacity  of  616  by  80 
feet  for  a  draught  of  17  feet ;  to  build  a  branch  canal  from  this  new  lock 
to  the  river  below  and  the  enlarged  canal  above;  to  excavate  a  large 
basin  for  supplying  lockage  water  at  the  head  of  the  old  and  new  locks, 
and  to  construct  a  guard-gate  at  the  head  of  the  former.  The  straight- 
ening of  the  south  bank  of  the  canal  at  its  head  and  constructing  a 
new,  larger,  and  improved  movable  dam,  to  serve  the  purpose  of  guard- 
gates,  near  the  head,  were  the  two  most  important  additions  to  the 
original  project. 

The  original  project  for  the  improvement  of  the  river  was  adopted  in 
1879,  and  consisted  in  deepening  the  present  navigable  channel  to  16 
feet  at  every  place  except  East  Neebish,  which  it  was  believed  the  Cana- 
dian Government  would  improve. 

The  amount  expended  on  this  improvement  up  to  the  close  of  the  fiscal 
year  ending  June  30, 1880,  was  $1,797,614.80. 

Its  availability  or  adaptability  for  the  purposes  of  navigation  and 
commerce  were  no  better  nor  greater  than  when  the  work  was  first 
begun,  excepting  that  the  prism  of  the  canal  was  wider  and  deeper  and 
could  be  more  easily  entered  and  navigated. 

The  sum  expended  on  the  work  during  the  year  ending  June  30, 

1881,  was  $322,164.79. 

With  the  amount  appropriated  for  the  fiscal  year  ending  June  30, 

1882,  it  is  intended  to  complete  the  work  according  to  its  original  and 
modified  project.  This,  however,  does  not  include  the  East  Neebish. 
Another  appropriation  must  be  made  for  this  portion  of  the  river,  but 
the  amount  cannot  be  stated  until  after  the  contemplated  survey  has 
been  made,  and  the  results  reported. 
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July  1,  1880,  amount  available $457,485  20 

Amoant  appropriated  by  act  approved  Marcb  3, 1881 150, 000  00 

$607,485  20 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 322,154  79 

July  1,  1881,  amouAt  available 285,330  41 

(See  Appendix  J  J  1.) 

Operating  Saint  Mary^s  Falls  Canal,  Michigan. — ^In  consequence  of 
legislation  by  Congress  in  the  river  and  harbor  act  of  June  14, 1880, 
and  the  act  passed  by  the  legislature  of  Michigan,  approved  March  3, 
1881,  the  canal  was  actually  transferred  to  the  government  on  June  9, 
1881.  During  the  past  year  it  was  open  for  navigation  only  198  days. 
It  was  closed  as  early  as  November  15,  1880,  for  the  season,  in  order  to 
enable  a  dam  to  be  placed  across  its  head,  so  that  the  water  might  be 
drawn  off  for  the  winter's  work ;  3,304  vessels,  with  a  registered  tonnage 
of  1,802,571  tons,  carrying  1,258,468  tons  of  freight  and  19,971  passen- 
gers, passed  through.  The  staple  articles  which  were  carried  by  these 
vessels  were  195,448  tons  of  coal,  21,189  tons  of  copper,  525,060  barrels 
of  flour,  3,901,332  bushels  of  grain,  653,518  tons  of  iron  ore,  53,935  tons 
of  manufactured  iron,  41,357,000  feet,  b.  m.,  of  lumber,  and  58,517  bar- 
rels of  salt. 

The  expense  of  operating  it  during  the  period  from  June  9  to  June 
30, 1881,  inclusive,  was  ♦l,306.51. 

The  river  and  harbor  act  of  March  3,  1881,  provides  that  hereafter^ 
for  the  purpose  of  operating  and  keeping  this  canal  in  repair,  the  Secre- 
tary of  War  is  authorized  to  draw  his  requisition  on  the  Secretary  of  the 
Treasury  fit)m  time  to  time. 

(See  Appendix  J  J  1.) 

2.  Harbor  of  Befuge^  Sand  Bea^h,  Lake  Huron^  Michigan, — The  present 
project  for  the  construction  of  this  harbor  was  adopted  in  1873.  Its 
object  is  to  furnish  a  harbor  of  refrige  to  the  vessels  engaged  in  the 
commerce  of  the  northern  and  northwestern  lakes  when  caught  by 
heavy  weather  near  the  dangerous  Point  Aux  Barques.  Before  the 
year  1876,  whenever  vessels  were  so  caught  they  were  compelled  to  run 
back  a  distance  of  60  miles  and  take  refuge  in  Saint  Glair  Biver. 

The  amount  expended  to  June  30, 1880,  is  $614,070.13. 

At  the  close  of  the  fiscal  year  ending  June  30, 1881, 4,880  feet  of  break- 
water had  been  completed  and  650  feet  partially  completed. 

The  amount  that  can  be  profitably  expended  during  the  year  ending 
June  30, 1883,  is  $100,000,  and  this  amount,  if  appropriated,  will  be  ex- 
pended in  completing  the  substructure  of  the  lake  arm  and  the  south 
shore  arm  of  the  breakwater,  as  well  as  in  dredging  inside  of  the  harbor^ 

The  amount  required  for  the  entire  completion  of  the  work  according 
to  the  modified  project  is  $200,000. 

The  total  number  of  vessels  which  were  driven  to  take  refuge  in  this 
incomplete  harbor  in  the  eight  months  of  navigation  during  last  year 
was  1,018,  of  which  115  were  passenger  vessels. 

July  1,  1880,  amount  available $160,929  87 

Amount  appropriated  bv  act  approved  March  3,  1881 50, 000  00 

$210,929  87 

July  1, 1881,  amount  expended  during  fiscal  rear,  exclusive  of  outstanding 
liabiUties  July  1,  1880 97,481  9-3 

July  1,  1881,  amount  available 113,447  95 
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Amount  ^estimated)  reqaired  for  completion  of  existing  project |200, 000  00 

Amount  tnat  can  be  prontably  expended  in  fiscal  year  ending  June  30, 1883 .     100, 000  OO 

(See  Appendix  J  J  2.) 

3.  Detroit  River. — The  original  condition  of  the  navigable  channel  at 
Lime  Kiln  Crossing  was  such  that  vessels  drawing  13  feet  of  water  could 
often  barely  pass.  A  ridge  of  limestone  lies  entirely  across  the  bed  of  the 
river,  and  over  the  top  of  tliis  ridge  are  scattered  boulders  of  all  sizes- 
and  in  large  quantities.  The  object  of  this  improvement  is  to  make  a 
cut  through  this  ridge  along  the  main  channel  to  a  width  of  300  feet,  in 
which  cut  there  shall  be  a  depth  of  20  feet  in  ordinary  low- water  stages. 
The  originally  adopted  project  was  to  make  this  cut.  No  amendments 
have  been  made  in  it  except  to  change  the  direction  of  the  lower  half 
of  it  slightly.  The  amount  expended  on  this  work  to  June  30, 1880,  was 
$99,817.45. 

The  amount  expended  during  the  last  fiscal  year  was  $79,967.77.  The 
only  benefit  resulting  from  this  has  been  to  bring  the  cut  nearer  its  com- 
pletion. It  is  only  then  that  any  benefit  from  the  work  will  result.  In-  ' 
cidentally  during  the  past  year  a  better  temporary  channel  has  been 
created.  The  amount  that  can  be  profitably  expended  during  the  fiscal 
year  ending  June  30, 1883,  is  $186,000,  and  should  this  sum  be  appro- 
priated, it  is  expected  that  the  improvement  will  be  completed. 

The  amount  of  benefit  that  will  arise  from  this  work  is  that  it  will 
prevent  the  present  loss  by  detention  and  allow  the  great  number  of 
40,000  vessels  which  pass  this  point  annually  to  load  to  a  deeper  draught, 
and  will  thus,  in  the  judgment  of  the  officer  in  charge,  lower  the  rate  of 
freights  sufficiently  to  pay  for  the  whole  work  in  two  good  seasons.  The 
total  estimated  amount  required  to  complete  the  work  is  $186,000. 

July  1,  I860,  amount  available |125,182  55 

Amount  appropriated  by  act  approved  March  3, 1881 50, 000  00 

$175, 182  «> 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabUities  July  1, 1880 79,967  77 

July  1, 1881,  amount  available 95,214  78 

Amoant  (estimated)  required  for  completion  of  existing  project $186, 000  OO 

Amount  that  can  be  prontably  expended  in  fiscal  year  ending  June  30, 1883.     186, 000  OO 

(See  Appendix  J  J  3.) 

IMPBOYKMENT  OF  HABBOBS  ON  LAKE  BBIE^  WEST  OF  DUNKIBK. 

Officer  in  charge,  M%j.  John  M.  Wilson,  Corps  of  Engineers,  with 
Capt.  M.  B.  Adams,  Corps  of  fingineers,  under  his  immediate  orders. 

1.  Monroe  Sarhor,  Michigan. — ^The  original  project  for  the  improve- 
ment of  this  harbor  was  adopted  in  1835,  when  Monroe  was  a  town  of 
considerable  importance,  and  when  the  navigable  waters  of  the  river 
Baisin  were  separated  from  the  waters  of  Lake  Brie  by  extensive  shoals. 
This  project  provided  for  cutting  a  canal  between  the  river  and  the  lake^ 
4,000  feet  long  and  100  feet  wide,  through  the  peninsula  called  ^^Biver 
Baisin  Point,'^  and  protecting  the  entrance  into  the  lake  by  parallel  piers 
726  feet  long  and  20  feet  wide,  running  out  to  a  depth  of  10  feet  into 
the  lake ;  the  object  was  to  afford  a  channel  of  entrance  of  navigable 
width  and  not  less  than  10  feet  in  depth. 

Work  was  commenced  in  1835,  and  has  been  continued  from  time  to 
time  since  that  date,  and  at  the  close  of  the  present  fiscal  year  there  was 
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a  good  channel  with  a  depth  of  10  feet  up  to  a  point  just  below  the  docks 
at  Monroe,  which  is  quite  equal  to  that  which  was  originally  projected, 
and  sufficient  for  the  present  commerce  of  the  port. 

During  the  present  fiscal  year,  operations  have  been  confined  to  such 
repairs  of  piers  as  were  absolutely  necessary.  During  the  present  sea- 
son it  is  proposed  to  rei)air  and  strengthen  1,500  linear  feet,  and  to 
rebuild  600  linear  feet  of  the  revetment  of  the  United  States  canal. 

The  amount  expended  up  to  the  close  of  the  present  fiscal  year  is 
$209,837.46,  and  has  resulted  in  securing  a  navigable  channel  with  a 
depth  of  not  less  than  10  feet  up  to  the  point  where  the  rock  crops  out 
just  below  the  docks  at  Monroe. 

The  sum  of  $2,000,  which  is  required  to  complete  the  present  project, 
can  be  profitably  expended  during  the  fiscal  year  ending  June  30, 1883, 
and  if  appropriated  will  be  applied  to  finishing  the  repairs  of  the  piers 
and  of  the  revetment  of  the  United  States  canaL 

July  1,  1880,  amount  available $2,000  00 

•  Amount  appropriated  by  act  approved  March  3, 1881 1, 000  00 

$3, 000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 322  19 

July  1,  1881,  amount  available 2,677  81 

Amount  (estimated)  required  for  completion  of  existing  project 2, 000  00 

Amount  that  can  be  profitably  expended  in  liscal  year  ending  June  30, 1P83.    2, 000  00 

(See  Appendix  K  K  1.) 

2.  Toledo  Harbor,  Ohio. — When  operations  were  commenced  for  the 
improvement  of  this  harbor  in  1866,  the  channel  through  the  bay  was 
narrow  and  intricate,  presenting  a  depth  of  only  11  feet. 

The  original  project  provided  for  widening  the  channel  to  200  feet  with 
a  depth  of  12  feet,  and  this  was  amended  from  time  to  time  until  the 
adoption  of  the  present  project,  which  provides  for  a  channel  250  feet 
wide  at  the  surface  and  200  feet  at  the  bottom,  with  a  depth  of  16  feet 
at  low- water. 

In  1868  there  was  a  channel  100  feet  wide  and  12  feet  deep,  and  by  1875 
this  depth  had  been  increased  to  14  feet ;  by  1879  the  width  had  been 
increased  to  nearly  200  feet  with  a  depth  of  from  13  to  15  feet,  and  at 
the  close  of  the  fiscal  year  ending  June  30, 1880,  there  was  a  channel 
200  feet  wide  with  a  depth  of  from  14  to  16  feet. 

Up  to  the  close  of  the  fiscal  year  ending  June  30, 1880,  the  sum  of 
$557,842.19  had  been  expended  upon  the  work.  During  the  fiscal  year 
ending  June  30, 1881.  the  sum  of  $35,918.17  was  expended ;  the  channel 
was  widened  to  200  leet  and  deepened  to  16  feet  on  the  various  ranges 
and  widened  to  350  feet  at  the  angles,  as  far  as  the  Turtle  Island  Kange, 
172,013  cubic  yards  of  mud,  sand,  &c.,  having  been  removed. 

At  the  close  of  the  fiscal  year  1881  there  was  a  good  channel  20'^  feet 
wide  between  Toledo  and  the  lake,  with  a  depth  of  from  14.7  to  17  feet, 
except  at  a  few  minor  points  where  occasional  lumps  had  been  left  in 
dredging. 

The  sum  of  $100,000  can  be  profitably  expended  during  the  fiscal  year 
ending  June  30,  1883,  and  if  appropriated  will  be  applied  to  widening 
and  deepening  the  channel  between  Toledo  and  the  depth  of  16  feet  at 
low-water  in  the  lake,  which  will  render  it  navigable  at  all  times  for  the 
larger  class  ot  vessels. 

The  sum  of  $130,(J00  is  required  for  the  completion  of  the  project. 
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Jtily  1, 1880,  amount  available 136,863  31 

Amount  appropriated  by  act  approved  March  3,  1881 40, 000  00 

t76,863  31 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  I,  1880 35,918  17 

July  1,  1881,  outstanding  liabilities 68  40 

35,986  57 

July  1, 1881,  amount  available 40,876  74 

Amount  (estimated)  required  for  completion  of  existing  project 130, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  100,000  00 

(See  Appendix  K  K  2.) 

3.  Port  Clinton  Harbor j  Ohio. — The  first  survey  of  this  harbor  under 
the  general  government  was  made  in  1867,  but  no  action  was  taken  upon 
it  Under  the  act  of  July  11, 1870,  a  new  survey  was  made,  which  showed 
a  narrow,  intricate  channel  at  the  mouth  of  the  Portage  Eiver,  with  a 
depth  of  about  5  feet;  the  original  project  based  upon  this  survey  pro- 
vided for  cutting  a  new  channel  8  feet  deep  through  the  outer  bar  and 
constructing  piers  from  the  shore  lakeward  to  the  necessary  depth.  Ef- 
forts were  made  during  the  years  1872, 1873,  and  1874  tP  obtain  a  chan- 
nel 8  feet  deep  without  building  the  piers,  but  that  depth  could  not  be 
maintained. 

The  present  project,  adopted  in  1875,  consists  of  a  pile  revetment  run- 
ning fix>m  the  north  shore  of  the  Portage  Biver,  opposite  the  town,  about 
1,000  feet  out  into  the  lake,  in  a  direction  north  57^  east,  and  then  inclin- 
ing towards  the  north ;  a  pile  pier  about  1,200  feet  long  extends  to  the 
depth  of  10  feet  in  the  lake }  parallel  to  this  and  200  feet  from  it,  an  east 
pier  2,400  feet  long  will  ran  out  &om  the  south  shore  of  the  river.  It  is 
expected  that  a  full  depth  of  9  feet  can  be  maintained  by  confining  the 
waters  of  the  Portage  Biver  between  these  piers. 

Up  to  the  close  of  the  fiscal  year  ending  June  30, 1880,  the  sum  of 
$21,172.45  had  been  expended;  1,000  linear  feet  of  the  pile  revetment 
running  firom  the  north  shore  had  been  completed,  and  work  was  well 
advanc^  upon  300  feet  of  the  pile  pier ;  800  feet  of  the  east  pile  revet- 
ment had  been  completed,  and  work  was  well  advanced  upon  300  feet 
more.    The  depth  at  the  entrance  to  the  harbor  was  about  4  feet. 

The  sum  of  $13,274.67  was  expended  during  the  fiscal  year  ending 
June  30, 1881;  460  feet  of  the  west  pile  pier  was  completed,  and  the 
work  upon  120  additional  feet  well  advanced ;  954  feet  of  the  east  pile 
revetment  was  completed  and  the  work  upon  250  additional  feet  well 
advanced;  the  depth  in  the  channel  has  increased  so  that  Instead  of  4 
feet  at  the  entrance,  as  in  June,  1880,  there  was  from  7^  to  10  feet  on 
Jane  30,  1881.  Although  the  original  estimate  for  this  work  was 
$122,000,  it  is  thought  that  the  harbor  as  projected  can  be  finished  for 
S85,000 ;  $40,000  has  already  been  appropriated,  and  $45,000  will  be 
required  to  complete  the  project.  The  sum  of  $20,000  can  be  profiUibly 
expended  during  the  fiscal  year  ending  June  30,  1883,  in  extending  the 
piers  out  to  a  depth  of  10  feet  in  the  lake. 

July  1, 1880,  amount  ayailable |13,827  55 

Amount  appropriated  by  act  approved  March  3,  1881 5, 000  00 

118,827  55 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 10,757  49 

July  1,  1881,  outstanding  liabilities 2,517  18 

13,274  67 

July  1,1881,  amount  available 5,552  88 

20  b 
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Amount  (estimated)  reauired  for  completion  of  exiating  project |45  000  00 

Amount  that  can  be  prontably  expended  in  fiscal  year  ending  June  30, 1883 .    20, 000  00 

(See  Appendix  K  K  3.) 

4.  Sandusky  City  Harbor^  Ohio. — ^The  original  survey  of  this  harbor  by 
the  general  government  was  made  in  18:i6,  but  no  approp  riation  was 
made  until  1844.  In  tlie  latter  year  the  depth  on  the  outer  bar  was  10 
feet,  and  the  greatest  depth  in  the  bay  was  about  12  feet.  There  was 
an  extensive  breach  in  the  peninsula  which  protects  the  harbor  on  the 
north  and  northwest,  and  the  original  project  provided  for  closing  this 
breach  by  crib-work  and  deepening  the  channel  through  the  outer  bar 
to  12  feet. 

The  appropriations  made  in  1844  and  1852  were  devoted  to  closing 
the  breach  in  the  peninsula,  but  the  failure  of  further  appropriations 
left  the  work  unfinished,  and  in  1864,  when  operations  were  renewed, 
the  old  work  was  found  to  have  been  destroyed. 

In  1864  a  project  was  submitted  for  opening  a  channel  400  feet  wide 
and  12  feet  deep  through  the  outer  bar,  and  this  has  been  amended 
from  time  to  time  until  the  present,  when  the  project  calls  for  a  channel 
through  the  outer  bar  and  through  the  bay  up  to  within  50  feet  of  the 
Une  of  docks  and  then  parallel  to  the  docks,  the  portion  through  the 
bar  and  bay  to  be  200  fe>et  wide  and  that  parallel  to  the  docks  100  feet 
wide,  the  whole  to  be  15  feet  deep.  In  1869  the  channel  through  tiie 
outer  bar  was  240  feet  wide  and  12  feet  deep ;  in  1872  the  depth  was 
increased  to  13  feet  and  work  was  commenced  upon  the  channel  within 
the  bay ;  in  1875  there  was  a  channel  100  feet  wide  and  about  15  feet 
deep  through  the  outer  bar  and  one  about  150  feet  wide  and  from  13  to 
15  feet  deep  within  the  bay  up  to  a  point  1^  miles  from  the  line  of  docks 
at  Sandusky  City ;  in  1879  there  was  a  channel  through  the  outer  bar 
100  feet  wide  and  about  15  feet  deep,  and  through  the  bay  to  within 
about  400  feet  of  the  line  of  docks  with  a  width  of  100  to  200  feet  and 
depth  of  15  feet. 

With  the  exception  of  some  slight  filling  on  the  outer  bar,  the  condi- 
tion of  the  channel  on  June  30, 1880,  was  about  the  same  as  in  1879. 

Up  to  the  close  of  the  fiscal  year  ending  June  30, 1880,  the  sum  of 
$212,580  had  been  expended  upon  this  harbor ;  during  the  fiscal  year 
ending  June  30, 1881,  the  sum  of  $11,528.84  was  expended;  48,656  cubic 
yards  of  mud,  sand,  &c.,  have  been  removed;  the  channel  through  the 
outer  bar  has  been  deepened  and  widened,  and  that  through  the  bay 
deepened,  widened,  straightened,  and  extended  up  to  a  point  about  100 
feet  from  the  line  of  docl^. 

During  the  present  season  it  is  proposed  to  continue  work  deepening 
and  widening  the  channel  between  deep  water  in  the  lake  and  the  docks 
at  Sandusky  City. 

The  sum  of  $40,000  is  required  for  the  completion  of  the  present  proj- 
ect, of  which  amount  $20,000  can  be  profitably  expended  during  the 
fiscal  year  ending  June  30, 1883,  and  if  available  will  be  appUed  to 
deepening  and  widening  the  channel  leading  up  to  and  that  paralld 
with  the  line  of  docks. 

July  1, 1880,  amount  available |12,500  00 

Amount  appropriated  by  act  approved  March  3,  1881 10, 000  00 

J22,5OO00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabUities  July  1, 1880 11,588  84 

July  1,  1881,  amount  avaUable 10,971  16 
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Amount  (estimated)  reqalred  for  completion  of  ezifiting  project $40,000  0 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  Jane  30, 1883 .    20, 000  00 

(See  Appendix  K  K  4,) 

5.  Sandusky  RiveVy  Ohio. — ^During  the  years  liS67  and  1872,  the  sum 
of  $^,000  was  expended  in  opening  a  navigable  channel,  with  a  depth 
of  8  feet,  from  Sandnsky  Bay  to  Fremont,  a  distance  of  17  miles;  since 
1872  the  cuts  made  through  the  various  bars  at  that  time  have  filled  up. 

In  August,  1880,  a  survey  was  made  which  showed  a  least  depth  of  6 
feet  on  the  outer  bar,  and  that  the  channel  through  the  various  bars  in 
the  river  was  very  narrow  and  presented  in  many  places  a  depth  of  only 
from  5  to  7  feet.  A  project  was  submitted  for  opening  a  channel  100 
feet  wide  and  9  feet  deep  between  the  town  of  Fremont  and  the  9-foot 
curve  in  the  bay,  at  an  estimated  cost  of  $44,000. 

During  the  fiscaKyear  the  sum  of  $9,992.36  has  been  expended :  a  sur- 
vey of  the  river  has  been  made,  and  44,976^  cubic  yards  of  mud,  sand, 
silt,  &c.,  have  been  removed;  a  channel  about  70  feet  wide  and  9 J  feet 
deep  has  been  opened  through  the  various  bars  in  the  river  proper,  and 
one  50  feet  wide,  9^  feet  deep,  and  about  1  mile  long,  has  been  dredged 
through  the  outer  bar  to  the  depth  of  8J  feet  in  Sandusky  Bay. 

During  the  present  season  it  is  proposed  to  continue  operations  deep- 
ening and  widening  the  channel  through  the  outer  bar. 

The  estimated  amount  required  for  the  completion  of  the  present  proj- 
ect is  $26,500;  of  this  sum,  $10,000  can  be  profitably  expended  during 
the  fiscal  year  ending  June  30, 1883,  and  if  appropriated  will  be  applied 
to  continuing  the  work  of  deepening  and  widening  the  channel  through 
the  outer  bar. 

July  1,  1880,  amount  avilable $10,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 7, 500  00 

$17,500  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 9,992  36 

July  1, 1881,  amount  available 7,507  64 

Amount  (estimated)  required  for  completion  of  existing  project 26, 500  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  J une  30, 1883 .     10, 000  00 

(See  Appendix  K  K  5.) 

6.  Huron  Harbor^  Ohio. — ^The  present  project  for  the  improvement  of 
this  harbor  consists  of  parallel  piers,  140  feet  apart,  running  out  into  the 
lake;  it  was  adopted  in  1826  and  modified  in  1871,  the  object  being  to 
afford  a  channel  of  entrance  of  navigable  width  and  of  not  less  than  14  feet 
in  depth.  When  work  was  commenced,  in  1827,  there  was  a  bar  at  ^e 
mouth  of  the  river,  dry  at  low-water.  In  1828  a  depth  of  at  least  6  feet 
was  obtained  in  the  channel;  by  the  close  of  1829  vessels  drawing  7  feet 
were  able  to  enter  the  harbor,  and  in  1839  the  channel  was  130  feet  wide 
at  its  narrowest  part  with  a  depth  of  not  less  than  9^  feet  In  1844  this 
depth  was  found  to  have  been  maintained,  but  in  1852,  as  very  little 
work  had  been  done  for  fourteen  years,  the  piers  were  found  to  be  dilapi- 
dated and  the  channel  to  have  shoaled. 

In  1866  a  depth  of  11  feet  was  reported  at  the  entrance,  and  by  1872 
this  depth  had  been  increased  to  14  feet. 

At  the  close  of  the  fiscal  year  there  was  a  good  wide  channel  through 
fhe  outer  bar  with  a  least  depth  of  14|  feet  at  low- water,  and  between 
the  piers  with  a  depth  of  from  14^  to  17  feet. 

During  the  fiscal  year  a  breakwater  was  built  at  the  inner  end  of  the 
west  pier,  to  prevent  the  lake  from  breaking  through  into  the  river, 
and  the  piers  were  repaired  where  necessary. 
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The  amount  expended  to  June  30, 1881,  was  $100,178.80,  and  has  re- 
sulted in  securing  a  good  wide  channel  with  a  least  depth  of  14^  feet, 
where  originally  there  was  a  sand-bar  dry  at  low-water. 

The  appropriation  of  $8,000  asked  for  is  to  be  applied  to  renewing 
the  superstructure  upon  part  of  the  west  pier. 

The  estimated  cost  of  renewing  the  entire  superstructure  of  the  piers  is 
$22,000. 

July  1, 1880,  amount  avaUable |3,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 3, 000  00 

16,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 1,905  0» 

July  1, 1881,  amount  available 4,994  91 

Amount  (estimated)  required  for  completion  of  existing  project 22, 000  OO 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.      8, 000  OO 

(See  Appendix  K  K  6.) 

7.  Vermillion  Harbor  j  Ohio. — Operations  were  commenced  at  this  har- 
bor in  1826,  when  the  mouth  of  the  Vermillion  Eiver  was  closed  by  a 
sand-bar,  upon  which  there  was  a  depth  of  less  than  2  feet  water. 

The  original  project  consisted  of  parallel  piers  running  out  to  the  depth 
of  12  feet  water  in  the  lake  from  each  side  of  the  mouth  of  the  river,  in 
order  to  secure  a  depth  of  10  feet  water;  this  project  has  been  amended 
from  time  to  time  by  prolonging  the  piers,  and  at  present  the  depth  pro- 
posed is  14  feet. 

In  1838  there  was  a  channel  50  feet  wide  and  6  feet  deep  at  the  entrance. 
No  appropriations  were  made  between  the  years  1838  and  1866,  but  in 
1854  tiiere  was  a  depth  of  8  feet  in  the  channel.  In  1865  the  piers 
were  dilapidated  and  the  depth  at  the  entrance  only  7  feet ;  in  1872 
there  was  a  channel  50  feet  wide  and  11  feet  deep,  and  in  1878  this  was 
increased  to  70  feet  in  width  and  about  12  feet  in  depth ;  at  the  close  of 
the  fiscal  year  ending  June  30, 1880,  the  channel  had  shoaled  somewhat^ 
but  there  was  a  least  depth  of  about  11  feet  between  the  lake  and  the 
inner  end  of  the  piers. 

The  amount  expended  up  to  June  30, 1880,  was  $107,942.32. 

The  sum  of  $3,082.08  was  expended  during  the  fiscal  year  ending  June 
30, 1881. 

During  the  fiscal  year  a  cut  has  been  dredged  from  the  lake  up  into 
the  river,  26  feet  wide  and  14  feet  deep,  except  at  two  points  where  solid 
rock  was  encountered  at  13  feet. 

The  repairs  of  the  east  pier,  which  was  seriously  damaged  by  the 
freshet  in  February,  1881,  were  commenced  in  June  and  well  advanced 
at  the  close  of  the  year. 

The  heavy  gales  in  the  fall  of  1880  filled  up  the  cut  through  the  outer 
bar  so  that  at  present  there  is  a  depth  of  only  from  11^  to  13  feet  on  that 
bar  and  from  13  to  17  feet  in  the  middle  of  the  channel  between  the  piers. 

The  amount  estimated  for  the  completion  of  the  present  project  is 
$15,000 ;  the  whole  of  this  sum  can  be  profitably  expended  in  blasting* 
and  dredging  rock,  shale,  and  sand  during  the  fiscal  year  ending  June 
30,  1883. 

Jnly  1, 1880,  amonnt  available $2,000  00 

Amount  appropriated  by  act  approved  March  3, 1881 2, 000  00 

: $4,000  OO 

July  1, 1881,  amount  expended  during  fiscal  year,  excluBive  of  outstanding 
UabUities  July  1,  1880. 3,082  08 

July  1,1881,  amount  available 917  9^ 
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Amount  (estimated)  required  for  completion  of  existing  project |I5, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    X5, 000  00 

(See  Appendix  K  K  7.)  : 

8.  Mouth  of  Black  River ^  Ohio. — The  present  project  for  the  improve- 
ment of  this  harbor  consists  of  parallel  piers  200  feet  apart  running  out 
to  a  depth  of  16  feet  in  the  lake  ]  it  was  adopted  in  1828,  modified  so  as 
to  gain  increased  depth  in  1873,  and  again  in  1880,  the  object  being  to 
afford  a  channel  of  entrance  of  navigable  width  and  not  less  than  16 
feet  in  depth.  When  work  was  commenced  in  1828  there  was  a  depth 
of  only  3  feet  at  the  entrance ;  by  1833  there  was  a  channel  with  a  least 
depth  of  7  J  feet  and  in  1839  there  was  a  depth  of  9  J  feet,  which  increased 
to  14  feet  as  the  lake  was  approached. 

Bat  one  small  appropiation  of  $5,000  was  made  between  the  years  1838^ 
and  1865,  and  in  the  latter  year  the  piers  were  found  to  be  in  a  dilapi- 
dated condition,  but  a  narrow  channel  still  remained  near  the  west  pier 
with  a  depth  of  from  7  to  10  feet ;  its  width  and  depth  were  gradually 
increased  and  in  1871  there  was  a  depth  of  12  feet,  in  1874  of  14  ffeet,' 
and  at  the  close  of  the  fiscal  year  there  was  a  good  wide  channel  with 
a  depth  of  15  feet  from  the  lake  up  into  the  river.  During  the  fiscal 
year  operations  have  been  confined  to  such  minor  repairs  of  the  piers  as 
from  time  to  time  became  necessary. 

The  amount  expended  to  June  30, 1881,  is  $175,208.99,  and  has  resulted* 
in  securing  a  good  wide  channel  with  a  depth  of  not  less  than  15  feet.    ' 

The  appropriation  of  $20,000  asked  for  is  to  be  applied  to  prolonging 
the  piers  in  order  to  gain  a  depth  of  16  feet  at  the  entrance  to  the" 
harbor. 

July  1,  1880,  amount  available $1,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 7, 000  00 

^,000  00 

■July  1|  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liibiUties  July  1,  1880 70  26 

July  1,1881,  amount  available 7,929  74 

Amount  (estimated)  required  for  completion  of  existing  project 35, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    20, 000  00 

(See  Appendix  K  K  8.) 

9.  Eocky  Eiver^  Ohio. — The  project  for  this  harbor  was  adopted  in 
1871,  the  object  being  to  afford  a  channel  of  entrance  100  feet  wide  and 
fi^m  6  to  12  feet  deep;  it  required  the  construction  of  a  pier  500  feet 
long  and  a  large  amount  of  excavation. 

The  pier  as  projected  was  constructed,  but  only  a  small  amount  of 
excavation  was  done,  and  no  further  appropriations  for  continuing  the. 
work  were  made  after  March  3, 1875. 

By  the  act  of  June  14, 1880,  an  appropriation  of  $4,000  was  made 
for  repairs,  and  during  the  past  fiscal  year  the  pier  has  been  thoroughly, 
repaired  and  is  now  in  excellent  condition. 

Ko  further  appropriation  is  asked  for. 

July  1,  1880,  amount  available 14,000  OO 

Jnly  1, 1881,  amount  expended  during  fiscal  vear,  exclusive  of  outstanding 

liabilities  July  1,  1880 1 2,407  99. 

-July  1,  1881,  amount  available 1,592  01 

(See  Appendix  K  K  9.) 

10.  Cleveland  Harbor^  Ohio. — The  present  project  for  the  improvement 
of  the  mouth  of  the  Cuyahoga  Eiver  was  adopted  in  185^5,  and  has  been 
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amended  from  time  to  time  in  order  to  gain  increased  depth;  it  consists 
of  parallel  piers  about  200  feet  apart,  running  out  to  a  depth  of  16  feet 
in  the  lake.  When  operations  were  commenced  in  1835,  there  was  a 
long,  low,  sand-bar  where  the  river  now  empties  into  Lake  Erie,  and 
the  entrance  was  through  a  narrow,  intricate  channel,  with  a  depth  of 
about  3  feet;  in  1828  there  was  a  channel  through  the  sand-bar  with  a 
depth  of  6  feet;  in  1833  there  was  a  depth  of  11  feet,  and  in  1839,  when 
work  was  suspended,  there  was  a  good  channel  with  a  depth  suMcient 
for  the  largest  vessels  navigating  the  lakes  to  enter  at  all  times. 

This  depth  was  found  to  be  maintained  in  1844  and  1862.  In  1864 
the  piers  were  in  a  dilapidated  condition,  but  the  channel  still  presented 
a  depth  sufficient  to  admit  vessels  drawing  11  feet;  in  1871  the  depth 
was  increased  to  16  feet;  at  the  close  of  the  fiscal  year  ending  June  30, 
1880,  there  was  a  good  wide  channel  between  the  piers  with  a  depth  of 
firom  16  to  18  feet,  and  through  the  outer  bar  with  a  depth  of  from  17 
to  19  feet;  at  the  close  of  the  fiscal  year  ending  June  30, 1881,  there  . 
was  still  an  excellent  channel;  some  slight  shoaling  had  occurred,  but 
there  was  still  a  depth  of  from  16  to  20  feet.  The  total  amount  ex- 
pended up  to  the  close  of  the  fiscal  year  ending  June  30, 1880,  at  the 
mouth  of  the  river  was  $350,000.  No  work,  other  than  some  minor 
repairs  to  piers,  has  been  done  during  the  fiscal  year.  During  the  present 
season  it  is  proposed  to  construct  a  pile  protection  upon  the  line  of  the 
channel  face  of  the  west  pier,  across  the  wider  part  of  the  channel,  to 
prevent  vessels  from  running  on  the  debris  of  the  old  work  built  previ- 
ous to  1850;  also  to  make  such  repairs  to  the  piers  as  may  be  necessary. 

The  new  breakwater, — The  present  project  for  a  harbor  of  refuge  pro- 
vides for  an  outer  breakwater  starting  from  the  lake  shore  about  700 
feet  west  of  the  upper  end  of  the  old  river  bed. 

This  breakwater  runs  out  in  a  direction  9,bout  due  north  a  distance  of 
3,130  feet  to  a  depth  of  28  feet  water :  the  angle  is  then  turned  and  it 
runs  for  about  4,000  feet  nearly  parallel  to  the  shore  in  a  depth  of  from 
28  to  30  feet  water.  The  entrance  to  the  harbor  on  the  east  side  will  be 
protected  by  prolonging  one  of  the  piers  at  the  mouth  of  the  river  from 
1,000  to  1,600  feet. 

At  the  close  of  the  fiscal  year  ending  June  30,  1880,  the  sum  of 
$200,858.44  had  been  expended  on  the  work ;  2,660  linear  feet  of  the 
arm  running  from  the  shore  had  been  entirely  completed,  and  300  feet 
of  crib- work  in  addition  had  been  sunk. 

During  the  fiscal  year  ending  June  30, 1881,  the  sum  of  $69,195.36  was 
expended,  and  at  the  close  of  the  year  3,300  feet  of  the  breakwater  was 
completed  and  300  feet  of  crib- work  in  addition  was  sunk. 

During  the  fiscal  year  ending  June  30, 1883,  the  sum  of  $300,000  can 
be  profitably  expended,  and,  if  available,  will  be  applied  to  completing: 
the  lake  arm  of  the  breakwater. 

During  the  present  season  work  will  be  continued,  extending  the 
breakwater. 

The  original  estimate  for  this  work  was  $1,800,000.  The  engineer  in 
charge  reports  that,  unless  some  unforeseen  contingency  arises,  he  hopes 
to  build  it  for  $1,200,000,  or  two-thirds  of  the  original  estimate. 

Up  to  the  close  of  the  fiscal  year  $625,000  has  been  appropriated, 
leaving  to  be  appropriated,  under  the  revised  estimate,  for  completing 
the  work  the  sum  of  $676,000. 

When  finished,  the  harbor  will  present  an  outer  dock-line  in  12  feet 
water  1  mile  long,  and  an  area  for  anchorage  of  180  acres,  the  depth  in 
140  acres  of  which  will  vary  from  17  to  29  feet. 

Although  the  balance  available  June  30, 1881,  is  reported  as  $348,692.72^ 
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contracts  have  been  made  for  work  to  cover  the  whole  sum,  and  it  will 
probably  all  be  expended  by  October,  1882. 

July,  1,  1880,  amount  available  $224,143  89 

Amount  appropriated  by  act  approved  March  3,  1881    200, 000  00 

$424,143  89 

Jnlv  It  1881,  amount  expended  during  fiscal  year,  exclusive 

of  outstanding  liabilities  July  1,  ISS) 69,195  36  ' 

July  1,  1881,  outstanding  liabilities 6,355  81 

75,551  17 

July  1,  1881,  amount  available - 348,592  79 

Amount  (estimated)  required  for  completion  of  existing  project 575, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    300, 000  00 

(See  Appendix  K  K  10.) 

11.  Fairport  Harbor,  Ohio. — The  present  project  for  the  improvement 
of  this  harbor  consists  of  parallel  piers,  200  feet  apart,  mnning  oat  into 
the  lake;  it  was  adopted  in  1825,  and  modified  by  prolonging  the  piers 
so  as  to  gain  increased  depth  from  time  to  time  since  that  date,  the 
object  being  to  afford  a  channel  of  entrance  of  navigable  width  ana  not 
less  than  15  feet  in  depth. 

When  the  work  of  improvement  was  commenced,  in  1826,  the  mouth 
of  the  river  was  closed  by  a  sand-bar  1,200  feet  wide,  at  times  so  dry  and 
hard  that  teams  coald  be  driven  across. 

In  1829  the  depth  in  the  channel  was  from  7J  to  8i  feet,  and  in  1839, 
when  work  was  suspended,  there  was  a  depth  of  11  feet,  and  any  vessel 
then  navigating  the  lakes  could  enter  at  any  time  without  danger.  In 
1844  the  piers  were  dilapidated,  but  there  was  still  a  depth  of  11  feet 
in  the  channel.  In  1853  the  depth  was  about  12  feet,  but  a  bar  was 
slowly  extending  around  the  outer  end  of  the  west  pier. 

In  1865  the  piers  were  found  to  be  seriously  dilapidated  j  in  1870  there 
was  a  depth  of  12  feet  in  the  channel ;  in  1879  this  depth  was  increased 
to  14  feet,  and  at  the  close  of  the  fiscal  year  there  is  a  good  wide  chan- 
nel with  a  depth  of  not  less  than  15  feet. 

Operations  during  the  fiscal  year  have  been  confined  to  minor  repairs 
of  the  piers. 

The  amount  expended  tx>  June  30,  1881,  is  $204,345.82,  and  has  re- 
sulted in  securing  a  good  wide  channel  with  a  least  depth  of  15  feet. 

The  appropriation  of  $30,000  asked  for  is  to  be  applied  to  prolonging 
the  piers,  in  order  to  maintain  a  full  depth  of  15  feet. 

The  sum  of  $67,300  is  required  to  complete  the  present  project. 

July  1,1880,  amount  available $3,515  66 

Amount  appropriated  by  act  approved  March  3,  1881 10, 000  00 

113,515  66 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 190  99 

July  1,  1881,  amount  available 13,324  67 

Amount  (estimated)  required  for  completion  of  existing  project 67, 300  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .     30, 000  00 

(See  Appendix  K  K  11.) 

12.  Ashtabula  Harbor^  Ohio. — ^The  original  project  for  this  harbor, 
adopted  in  1826,  when  the  rock  bottom  was  found  9  feet  below  the  sur- 
face and  there  was  a  depth  of  only  2  feet  water  on  the  har  at  the  entrance, 
provided  for  piers  starting  from  the  shore  on  either  side  of  the  mouth  of 
the  river,  and  running  out  to  a  depth  of  12  feet  in  the  lake ;  these  piers  at 
their  beginning  were  160  feet  apart,  but  the  west  one  inclined  to  the 
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eastward  for  the  first  900  feet,  so  as  to  narrow  the  chaiinel  to  100  feet, 
and  then  flared  to  the  westward,  again  widening  it  to  160  feet. 

The  present  project  provides  for  extending  the  piers  out  to  a  depth  of 
16  feet;  removing  the  decayed  inner  portion  of  the  west  pier;  revetting 
the  river  bank,  and  deepening  the  channel  to  16  feet. 

Work  was  commenced  in  1826,  and  by  the  year  1839,  when  operations 
were  suspended,  there  was  a  good  channel  into  the  harbor  with  a  depth 
of  9  feet.  !N'o  work,  other  than  some  necessary  repairs  of  piers,  was  done 
between  the  years  1838  and  1866,  a  period  of  28  years.  In  1866  the  piers 
were  found  to  be  in  a  very  dilapidated  condition,  and  the  channel  to  have 
shoaled  somewhat ;  by  1870  there  was  a  channel  70  feet  wide  and  about 
12  feet  deep,  rock  having  been  removed  from  1  to  4  feet  deep ;  in  1876 
the  channel  was  widened  to  100  feet  and  deepened  to  about  14  feet. 
Up  to  the  close  of  the  fiscal  year  ending  June  30, 1880,  the  sum  of 
$281,657.07  had  been  exx>ended,  and  there  was  a  channel  100  feet  wide 
and  from  14J  to  17  feet  deep  between  the  lake  and  the  river  above  the 
inner  end  of  the  piers. 

During  the  fiscal  year  the  sum  of  $13,319.49  was  expended ;  the  east 
pier  has  been  extended  200  feet,  and  200  linear  feet  of  crib- work  has  been 
sunk  upon  the  prolongation  of  the  west  pier;  the  outer  bar  has  shoaled 
during  the  year,  but  every  effort  has  been  made  by  dredging  to  main- 
tain a  good  channel  through  it,  and  at  the  close  of  the  fiscal  year  there 
was  a  depth  of  from  15  to  17  feet  between  the  lake  and  the  river,  but 
the  channel  was  slightly  narrower  through  the  outer  bar. 

During  the  present  season  it  is  proposed  to  extend  the  east  pier  120 
feet;  to  complete  the  extension  of  the  west  pier  400  feet,  and  to  open 
the  channel  through  the  outer  bar  to  a  width  of  120  feet  and  depth  of 
from  16  to  17  feet. 

The  sum  of  $48,000  is  required  to  complete  the  present  project ;  of 
this  amount  $40,0M0  can  be  profitably  expended  during  the  fiscal  year 
ending  June  30,  1883,  in  completing  the  piers,  constructing  revetment, 
and  dredging. 

The  engineer  in  charge  refers  to  the  constant  trouble  experienced  at 
this  harbor  from  the  sand  drifting  around  the  outer  end  of  the  west 
pier. 

Jaly  1,  1880,  amount  available $28,247  54 

Amount  appropriated  by  act  approved  March  3,  1881 20,000  00 

$48,247  54 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  Uabilities  July  1,  1880 13,319  49 

July  1,  1881,  outstanding  liabilities 1,047  44 

14,366  93 

July  1, 1881,  amount  available 33,880  61 

Amount  (estimated)  reauired  for  completion  of  existing  project 48, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30,  1883 .     40, 000  00 

(See  Appendix  K  K  12.) 

13.  Conneatit  Harbor^  Ohio. — When  operations  were  originally  com^ 
menced  for  the  improvement  of  this  harbor  in  1829  the  mouth  of  tlie 
stream  was  closed  by  a  bar  which  was  dry  at  low- water. 

The  original  project  adopted  in  1829,  and  modified  in  1866,  consists 
of  paraltel  piers,  125  feet  apart,  running  out  to  a  depth  of  12  feet  water 
in  the  lake  and  flaring  at  their  outer  ends;  the  object  was  to  afford  a 
channel  of  entrance  of  navigable  width  and  of  not  less  than  12  feet  in 
depth. 
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By  the  antamn  of  1831  there  was  a  depth  of  8  feet  in  the  channel^  and 
by  the  close  of  the  year  1839  the  depth  was  increased  to  11  feet ;  no  work 
was  done  between  the  years  1838  and  1844,  and  in  the  latter  year  the 
piers  were  fonnd  to  be  dilapidated  and  the  channel  to  have  shoaled  to 
8  feet.  lu  1855  the  depth  was  from  9  to  10  feet  and  in  1866  from  8^  to 
12  feet.  In  1879  the  piers  were  in  a  dilapidated  condition,  but  there  was 
a  depth  of  from  10^  to  16  feet  between  them;  at  the  close  of  the  fiscal 
year  (Jane  30, 1881)  there  was  a  depth  of  from  12  to  17  feet  between 
the  piers,  but  there  was  a  serious  bar  just  outside  upon  which  there  was 
a  least  depth  of  6  feet;  there  was  a  breach  450  feet  wide  in  the  east 
pier. 

No  work  has  been  done  during  the  fiscal  year  other  than  to  make  the 
necessary  examinations  and  enter  into,  contract  for  the  construction  of 
a  pile  work  to  cover  the  breach;  this  will  be  built  during  the  present 
season. 

XJp  to  the  close  of  the  fiscal  year  the  sum  of  $106,723.13  has  been  ex- 
X>ended  ui)on  this  harbor. 

The  estimated  cost  of  putting  the  piers  in  good  order  is  $30,000,  the 
whole  of  which  can  be  profitably  expended  during  the  fiscal  year  ending 
June  30, 1883,  and  if  appropriated  will  be  applied  to  that  purpose. 

July  1,1880,  amount  available $6,000  00 

July  1,  1881,  amouut  expended  during  fiscal  year,  excluaive  of  outstanding 

liabilities  July  1,  1880 93  74 

July  1,  1881,  amount  available 5,906  26 

Amount  (estimated)  required  for  completion  of  existing  project 30, 000  00 

Amount  that  can  be  profitably  expended  in  the  fiscal  year  ending  June  30,  i883 .  30, 000  00 

(See  Appendix  K  K  13.) 

14.  Urie  Harbor ^  Pennsylvania.^^The  original  survey  of  this  harbor, 
under  the  Chief  of  Engineers,  was  made  in  1819,  when  there  was  a  long, 
low  sand-bar  stretching  across  the  present  entrance,  the  channel  being 
narrow  and  tortuous,  with  a  depth  of  only  6  feet.  By  the  act  of  March 
3, 1823,  a  new  survey  was  made,  and  a  Board  of  Engineers,  consisting  of 
General  Simon  Bernard  and  Lieut.  Col.  J.  G.  Totten,  submitted  the  fol- 
lowing plan  of  improvement : 

To  form  parallel  embankments,  separated  200  feet,  from  near  Block  House  Point  to 
deep  water  in  the  lake,  and,  with  the  exception  of  this  passage,  to  close  the  whole  of  the 
mouth  of  the  basin  by  a  line  of  contiguous  piles  from  Block  House  Point  to  Hospital 
Point,  terminating  the  embankments  in  the  lake  by  two  stronj^  piers,  each  standing 
obliquely  to  the  embankment  with  which  it  is  connected,  and  in  the  basin  by  placing 
the  partA  within  the  lines  of  piles  also  obliquely. 

The  plan  of  the  Board  was  approved  and  carried  out,  and  has  been 
amended  from  time  to  time  by  extending  the  piers  further  out  into  the 
lake.  At  present  the  project  provides  for  the  prolongation  of  the  piers 
oat  to  16  feet  water  in  the  lake,  and  the  maintenance  of  that  depth  at 
the  entrance  to  the  harbor. 

'  When  the  work  of  improvement  was  commenced  in  1824  the  channel 
at  the  entrance  was  narrow  and  tortuous,  with  a  depth  of  only  6  feet, 
and  the  depth  on  the  present  line  of  channel  was  only  2  feet.  By  1827 
vessels  of  ordinary  draught  were  enabled  to  enter  the  harbor;  by  1829 
the  depth  of  the  entrance  was  from  7^  to  15  feet,  and  in  1833  there  was  a 
good  channel  with  a  depth  of  12  feet  from  the  lake  into  the  bay,  and 
this  depth  was  maintained  to  1839,  when  operations  were  suspended. 
In  1844  the  piers  were  in  a  dilapidated  condition ;  there  was  a  depth 
of  18  feet  between  them,  but  shoals  were  forming  at  each  end ;  in  1864 
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there  was  still  a  depth  of  12  feet  at  the  entraDce,  bat  the  ohannel  was 
narrow  and  crooked,  and  had- been  driven  to  the  southward  by  the 
sand  drifting  around  the  north  pier;  in  1868  the  channel  was  straight- 
ened and  the  depth  increased  to  13  feet  with  a  width  of  100  feet.  The 
width  and  depth  have  been  increased  from  time  to  time  since  1868,  more 
or  less  shoaling  taking  place  in  the  meanwhile,  and  at  the  close  of  the 
fiscal  year  ending  June  30, 1880,  there  was  a  channel  300  feet  wide,  and 
not  less  than  16  feet  deep,  from  the  lake  to  deep  water  in  the  bay. 

Up  to  the  close,  of  the  fiscal  year  1879-'80  the  sumi  of  $560,608.67  had 
been  expended  on  this  harbor,  bat  of  this  amount  about  one-third  was 
expended  in  protecting  the  peninsula,  and  upon  a  plan  for  a  western 
entrance;  this  latter  was  abandoned  when  work  was  resumed  in  1864. 

During  the  present  fiscal  year  $24,496.99  was  expended;  the  crib- 
work  of  the  north  pier  was  extended  160  feet,  and  of  the  south  pier  150 
feet.  Both  piers  have  been  thoroughly  repaired.  The  full  depth  of  16 
feet  and  width  of  300  feet  has  been  maintained  at  the  entrance.  Con- 
siderable work  has  been  done  for  the  protection  of  the  peninsula  of 
Presqu'ile,  as  upon  it  depends  the  security  of  the  harbor;  9  pile  jetties 
have  been  built  and  the  protection  fences  repaired  from  time  to  time. 

During  the  present  season  it  is  proposed  to  complete  the  extension  of 
the  north  pier  240  feet,  and  of  the  south  pier  420  feet ;  to  deepen  the 
channel  to  16  feet  at  lowest  low- water,  and  to  protect  the  lake  shore  of 
the  peninsula  where  necessary. 

The  amount  necessary  to  complete  the  present  project  is  $91,000 ;  of 
this  sum  $40,000  can  be  profitably  expended  during  the  fiscal  year  end- 
ing June  30, 1883,  and  if  available  will  be  applied  to  extending  the 
piers  and  protecting  the  peninsula,  in  order  to  maintain  the  harbor  and 
the  depth  of  16  feet  at  low- water  at  its  entrance. 

Joneli  1880,  amount  avaUable $55,858  56 

Amount  appropriated  by  act  approved  March  3,  1881 20, 000  00 

175.858  56 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 23,196  02 

July  1,  1881,  outstanding  liabilities 1,300  97 

24,496  99 

July  1, 1881,  amount  available 51,361  57 

Amount  (estimated)  required  for  completion  of  existing  project 91, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    40, 000  00 

(See  Appendix  K  K  14.) 

EXAMINATIONS  AND  SUEVEYS  FOB  IMPROVEMENT. 

To  comply  with  the  requirements  of  the  river  and  harbor  act  of  June 
14, 1880,  Major  Wilson  was  charged  with  and  has  completed  the  fol- 
lowiDg,  the  results  of  which  were  duly  transmitted  to  Congress  aud 
printed  in  Senate  Ex.  Doc.  l^o,  41,  Fortj^-sixth  Congress,  third  sessioni 

1.  Sandmhy  River ^  near  Fremont^  Ohio.    (See  also  Appendix  K  K  6.) 

2.  Chagrin  River ^  Ohio.    (See  also  Appendix  K  K  16.) 

3.  Toledo  Harbor  J  Ohio,  for  a  depth  of  16  feet.  (See  also  Appendix 
KK2.) 

4.  Maumee  River,  Ohio,  from  Perryshurg  to  the  city  of  Toledo.  (See  also 
Appendix  K  K 16.) 

6.  8aint  Mary^s  River,  from  the  town  of  Saint  Mary'^s  to  its  unouthj 
Ohio.    (See  also  Appendix  K  K  17.) 
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And  also  the  following,  printed  as  Senate  Ex.  Doc.  No.  55,  Forty-sixth 
Congress,  third  session : 

6.  Survey  to  ascertain  the  practicaMlity  and  cost  of  construction  of  a 
ship  canal  from  Lake  Erie  by  the  Maumee  and  WaJtash  Valleys  to  the  na/oi- 
gahle  waters  of  the  Wabash  River ^  and  a  survey  and  estimate  of  cost  for 
a  similar  canal  from  Junction  City  ^  on  the  Wahash  and  Erie  Canal  j  byway 
of  the  Miami  and  Erie  Canal^  to  the  navigable  waters  of  the  OhiOj  &o.  (See 
also  Appendix  K  K  18.) 

And  to  comply  with  provisions  of  the  river  and  harbor  act  of  March 
3,  1881,  he  is  charged  with  and  is  now  engaged  upon  the  following,  the 
results  of  which  will  be  duly  submitted  when  received : 

1.  Toledo^  OhiOy  for  a  straight  channel  to  Lake  Erie. 

IMPROVEMENT  OF  THE  HARBORS  OF  DUNKIRK  AND  BUFFALO,  LAKE 
BRIE,  AND  OF  HARBORS  ON  LAKE  ONTARIO  AND  ON  THE  RIVERS  OP 
NIAGARA  AND  SAINT  LAWRENOE. 

OfB^r  in  charge,  Maj.  Walter  McFaland,  Corps  of  Engineers. 

1.  Dunkirk  Harbor j  New  York. — Under  the  appropriation  of  June  14,. 
1880,  a  contract  has  been  entered  into  for  the  extension  of  the  break- 
water 150  feet,  and  the  work  is  to  be  completed  by  the  dose  of  the 
working  season  of  1881. 

The  present  project  for  the  improvement  of  this  harbor  was  adopted 
in  1870,  the  object  being  to  form  an  artificial  harbor  by  the  construction 
of  a  breakwater  in  front  of  the  town,  2,860  feet  long,  and  nearly  parallel 
with  the  shore,  and  by  excavating  the  channel  to  a  depth  of  13  feet,  at  an 
estimated  cost  of  $350,000  (erroneously  stated  in  the  last  annual  report 
as  $262,000). 

The  channel  has  been  deepened  and  1,191  feet  of  the  breakwater  have 
been  built  at  a  cost  of  $88,000,  and  an  additional  length  of  150  feet  will 
be  built  under  the  last  appropriation.  It  is  not  thought  necessary  at 
present  to  extend  this  breakwater  more  than  360  feet  further,  for  which 
an  appropriation  of  $21,000  is  recommended. 

Julyl,  1880,  amount  available.... $10,000  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclnsive  gf  outstanding 

liabiUties  July  1,  1880 -^ 1,891  88 

July  1,1881,  amount  available 8,108  12 

Amount  (estimated)  required  for  completion  of  existing  project 252, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    21 ,  000  00 

(See  Appendix  L  L  1.) 

2.  Buffalo  Harbor^  New  York. — During  the  year  the  breakwater  has 
been  extended  694  feet,  its  total  length  at  the  close  of  the  fiscal  year 
being  4,120  feet. 

Under  the  last  two  appropriations,  of  1880  and  1881,  two  contracts  for 
its  further  extension  have  been  entered  into,  one  of  which  is  to  be  com- 
pleted during  the  present  working  season  of  1881,  and  the  other  during 
the  working  season  of  1882. 

Complaint  having  been  made  that  the  harbor  was  frequently  obstructed 
"by  lumber  rafts  fastened  to  the  breakwater  and  allowed  to  swing  with  the 
^v^inds,  the  authorities  of  the  city  of  Buffalo,  in  order  to  prevent  further 
aJEinoyance  of  this  kind,  were  authorized  by  the  honorable  Secretary  of 
^War  to  extend  their  harbor  ordinances  to  the  United  States  breakwater, 
SbXxA  to  the  harbor  formed  by  it. 
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Jidyl,  1880,  amonnt  available fl89,»70  48 

Amount  appropriated  by  act  approved  March  3,  1881 90, 000  00 

$279,1»'0  48 

July  1,  1881,  amount  expended  durins  fiscal  year,  exclusive 

of  outstanding  liabilities  July  1, 18S0 77,545  87 

July  1, 1881,  outstanding  liabilities 29,364  32 

-• 106,910  19 

July  1,  1881,  amount  available 173,060  29 

Amount  (estimated)  required  for  completion  of  existing  project 1, 455, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 

1883 300,000  00 

(See  Appendix  L  L  2.) 

3.  Niagara  River  at  Tonawanda  Harbor ^  New  Torh, — The  appropriar 
tion  of  March  3,  1881,  for  the  improvement  of  the  Niagara  River  was 
authorized  to  be  applied  to  the  improvement  of  Tonawanda  Harbor, 
and  contract  for  dredging  it  was  accordingly  entered  into,  in  accordance 
with  the  report  upon  the  survey  of  it,  made  January  17,1881. 

Amount  appropriated  by  act  approved  March  3, 1881 $5,000  00 

•July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

UabiUties  July  1, 1880 92  37 

July  1,  1881,  amount  available 4,907  63 

Amount  (estimated)  required  for  completion  of  existing  project 1, 500  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    1, 500  00 

(See  Appendix  L  L  3.) 

4.  Wilson  Harbor.  New  York. — ^Two  contracts  have  been  entered  into 
for  the  extension  of  the  piers,  and  the  work  is  to  be  completed  during 
the  present  working  season. 

The  project  for  tide  improvement  of  this  harbor,  adopted  by  appro- 
priation in  1875,  provides  for  the  extension  of  the  piers  to  the  12-foot 
<^urve  and  the  excavation  of  the  channel  between  them  to  a  depth  of  12 
feet.  The  piers  now  extend  only  to  the  8-foot  curve,  and  the  channel 
has  been  deepened  to  8  feet,  but  during  the  past  season  sand  has  washed 
into  the  channel  in  such  a  way  as  to  shoal  it  in  some  places  to  3  feet. 
The  contracts  now  in  force  provide  for  the  extension  of  the  west  pier 
300  feet,  and  of  the  east  pier  210  feet,  and  the  channel  will  be  again 
deepened  when  the  west  pier  extension  is  completed. 

July  1, 1880,  amount  available |10,898  41 

Amount  appropriated  by  act  approved  March  3,  1881 10, 000  00 

180,898  41 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabiUties  July  1, 1880 2,073  48 

July  1,  1881,  amount  available 18,824  93 

Amount  (estimated)  required  for  completion  of  existing  project 60,  OOO  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 . .    30, 000  00 

(See  Appendix  L  L  4.) 

5.  Olcott  Harbor y  New  York. — ^The  work  of  repair  by  hired  labor  uader 
the  appropriation  of  March  3, 1881,  was  commenced. 

The  scheme  for  the  improvement  of  this  harbor  provided  for  the  extea- 
sion  of  the  piers  to  the  11-foot  curve  and  the  deepening  of  the  channel 
between  them — the  estimated  cost  of  which  was  $118,000.  The  piers 
have  been  carried  out  only  to  the  9-foot  curve,  and  the  channel  between 
them  excavated  to  the  depth  of  10  feet  through  rock  which  made  the 
work  more  expensive  than  had  been  anticipated.    To  extend  the  work 
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to  the  11-foot  cnrve  and  to  make  the  necessary  repairs  to  the  decayed! 
8ai>erstractare  of  the  piers  will  require  not  less  than  $30,000. 

Amount  appropriated  by  act  approyed  March  3,  1881 |3, 000  OO 

July  1.  1881,  amount  expended  during  fiscal  year,  exclusiye  of  outstanding 
liabilities  July  1,  1880 560  67 

July  1, 1881,  amount  available 2,449  33 

Amount  (estimated)  reouired  for  completion  of  existing  project 30, 000  00 

Amount  that  can  be  prontably  expended  in  fiscal  year  ending  June  30«  1883.  30, 000  OO 

(See  Appendix  L  L  5.) 

6.  Oak  Orchard  Harbor^  New  TorJc. — ^Arrangements  have  been  made 
for  extensive  repairs  of  the  decayed  piers,  by  the  use  of  hired  labor. 
The  original  scheme  for  the  improvement  of  this  harbor  provided  for 
extending  the  piers  to  the  12-foot  curve,  and  for  deepening  the  channel 
between  them  to  12  feet,  which  would  make  it  valuable  as  a  harbor  of 
refuge. 

The  estimated  cost  of  this  is  $100,000. 

July  1,  1880,  amount  available $3,775  87 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabiUties  July  1,1880 217  03 

July  1, 1881,  amount  available 3,558  84 

Amount  ^estimated)  required  for  completion  of  existing  project 100, 000  00 

Amount  tnat  can  be  prontably  expendeid  in  fiscal  year  ending  June  30,  1883 . .  40, 000  OO 

(See  Appendix  L  L  6.) 

7.  Charlotte  Harior^  TSfew  York. — ^The  year's  work  has  been  restricted 
to  the  repairs  of  the  piers  and  the  rebuilding  of  parts  of  the  decayed 
superstructure. 

The  original  scheme  for  the  improvement  of  this  harbor  provided  for 
the  construction  of  two  parallel  piers  extending  to  the  12-foot  curve  in 
the  lake,  and  the  deepening  of  the  channel  to  12  feet. 

This  has  been  accomplished ;  bilt  the  harbor  being  at  the  mouth  of 
the  Genesee  Biver  and  forming  the  port  of  Bochester,  the  fifth  city  in 
population  in  the  State  of  Kew  York,  is  an  important  one,  of  very  much 
more  than  local  value,  and  ought,  in  the  opinion  of  the  officer  in  charge, 
to  be  prepared  for  the  admission  of  ttte  largest  vessels  that  will  be  able 
to  pass  the  Welland  Canal  when  completed,  namely,  those  drawing  14 
feet  water ;  and  the  channel  should  therefore  be  deepened  to  15  feet, 
and  the  piers  extended  to  the  15-foot  curve  in  the  lake,  the  estimated 
cost  of  which  is  $154,000. 

July  1,  1880,  amount  available $5,574  03 

Amount  appropriated  by  act  approved  Aiarch  3,  1881 2, 500  00 

$8,074  03 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

oust«nding  liabilities  July  1,  1880 5,361  31 

.July  1,  1881,  outstanding  liabilities 579  57 

5,940  88 

July  1, 1881,  amount  available i 2,133  15 

Amount  (estimated)  required  for  completion  of  existing  project 154, 000  00 

'    proflf  ,   ,.    «      ,  r.      ,       


Amount  that  can  be  prontably  expended  in  fiscal  year  ending  June  30, 1883 .     80, 000  00 

(See  Appendix  L  L  7.) 

8.  Pultneyville  Harbor y  New  York. — ^Contracts  for  the  extension  of  both 
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piers  have  been  formed,  and  the  dredging  of  the  harbor  to  a  depth  of  8 
feet  has  been  completed. 

It  would  be  advisable  to  extend  the  west  pier  still  farther  into  the 
lake  in  order  to  prevent  the  sand  which  is  accumulating  west  of  it  from 
sweeping  around  its  outer  extremity  and  injuring  the  channel,  and  the 
amount  asked  for  is  designed  for  this  purpose. 

July  1,  1880,  amount  available ^ $4,959  79 

Amount  appropriated  by  act  approved  March  3, 1881 2, 000  00 

$6,959  79 

July  1,  18S1,  amount  expended  during  fiscal,  year  exclusive  of 

outstanding  liabilities  July  1, 1880 1,199  26 

July  1,  1881,  outstanding  liabilities 526  20 

1,725  46 

July  1,  1881,  amount  available 5,234  33 

Amount  (estimated)  required  for  completion  of  existing  project 4, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    4, 000  00 

(See  Appendix  L  L  8.) 

9.  Oreat  8odu8  Harbor ^  New  York, — A  contract  has  been  entered  into 
during  the  year  for  the  deepening  one-third  of  the  width  of  the  channel 
between  the  piers  to  12i  feet. 

The  original  scheme  for  the  improvement  of  this  harbor  provided  for 
extending  the  piers  which  formed  the  channel  of  entrance  out  to  the 
12-foot  curve  in  the  lake,  and  the  deepening  of  the  channel  to  12  feet. 

This  harbor  is,  however,  becoming  one  of  importance  as  a  coal-ship- 
ping port,  and  it  is,  in  the  judgment  of  the  oflScer  in  charge,  one  of  the 
few  on  Lake  Ontario  that  should  be  improved  to  the  extent  of  permit- 
ting the  entrance  of  vessels  drawing  14  feet  water,  which  is  the  greatest 
draft  that  can  be  carried  throngh  the  Welland  Canal  when  completed. 

This  would  require  the  extension  of  the  piers  to  the  15-foot  curve,  and 
the  deepening  of  the  channel  to  15  feet,  and  the  cost  of  this  has  been 
estimated  for  accordingly. 

July  1, 1880,  amount  available J5,437  80 

Amount  appropriated  by  act  approved  March  3, 1881 5, 000  00 

>10,437  80 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,1880 271  47 

July  1,  1881,  outstanding  Habilities 2,989  66 

3,261  13 

July  1,  1881,  amount  available « 7,176  67 

Amount  (estimated)  reouired  for  completion  of  existing  project 100, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  J  une  30, 1883 .      40,  OOO  00 

(See  Appendix  L  L  9.) 

10.  Little  SodusRarbor J  Ifew  York. — Contracts  have  been  entered  into 
during  the  year  for  the  extension  of  both  piers  and  for  the  deepening  of 
the  channel  between  them  to  15  feet. 

The  original  scheme  for  the  improvement  of  this  harbor  provided  for 
extending  the  piers  to  the  12-foot  cnrve  and  the  deepening  of  the  chan- 
nel to  12  feet. 

The  harbor  has,  however,  become  an  important  one  for  the  shipment 
of  coal,  and  it  is  one  of  the  few  on  Lake  Ontario  that  should,  in  the  opin- 
ion of  the  officer  in  charge,  be  prepared  for  the  admission  of  the  lar^^est 
vessels  that  will  be  able  to  pass  through  the  Welland  Canal  when  com- 
pleted ;  that  is,  vessels  drawing  14  feet  water.    To  admit  of  this  the  pieirs 
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shonld  be  extended  to  the  15-foot  cnrve  and  the  channel  should  be  exca- 
vated to  the  same  depth,  and  this  has  been  estimated  for  accordingly. 

July  1,  1880,  amount  available |26,923  89 

Amount  appropriated  by  act  approved  March  3,  1881 :^,  000  00 

$46,923  89 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 6,687  95 

July  1,  1881,  outstanding  liabilities 3,410  63 

10,098  58 

July  1,1881,  amount  available 36,825  31 

Amount  (estimated)  required  for  completion  of  existing  project 80, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    40, 000  00 

(See  Appendix  L  L  10.) 

11.  Oswego  Harbor j  New  York. — Daring  the  year  the  west  breakwater 
has  been  extended  463  feet,  making  its  total  length,  measured  along  its 
axis,  5,584  feet. 

Contracts  have  been  entered  into  for  completing  the  west  breakwater, 
beginning  the  east  breakwater,  and  dredging  the  channel  to  a  depth  of 
15  feet  between  the  light-house  and  the  upper  end  of  the  upper  island. 
AU  this  work  (except  &e  east  breakwater)  is  to  be  finished  daring  the 
present  working  season  of  1881. 

July  1,  1880,  amount  available $120,689  73 

Amount  appropriated  by  act  approved  March  3,  1881 50, 000  00 

$170,689  73 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive 

of  outstanding  liabilities  July  1,  1^ 64,463  43 

July  1,  1881,  outstanding  liabihties 687  35 

65,150  78 

July  1,  1881,  amount  available 105,538  95 

Amount  (estimated)  required  for  completion  of  existing  project 237, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  enduig  June  30, 1883 .     100, 000  00 

(See  Appendix  L  L  11.) 

12.  Ogdensburg  Harbor ^  New  YorJc,— The  harbor  remains  .in  the  same 
condition  as  at  the  close  of  the  preceding  fiscal  year.  Nothing  h^  been 
expended  upon  it,  nothing  appropriated,  and  nothing  is  asked  for,  for  the 
present.  The  channel  should,  in  the  opinion  of  the  officer  in  charge,  be 
prepared  for  the  admission  of  the  largest  vessels  which  will  be  able  to 
pass  the  Welland  Canal  when  completed :  but  to  enable  an  estimate  of 
this  to  be  made,  a  preliminary  survey  will  be  needed. 

Amount  (estimated)  required  for  survey  to  determine  cost  of  deepening  chan- 
nel to  15  feet |500  00 

Amount  4)hat  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883. .    500  00 

(See  Appendix  L  L  12.) 

13.  Waddington  Harbor y  New  YorTc. — ^Work  is  being  done  here  by  hired 
labor,  the  last  contractor  having  abandoned  his  contract,  and  no  bids 
having  been  received  under  the  last  two  calls  for  them.  The  work  is  so 
difficidt  and  expensive  that  it  does  not  seem  advisable  to  continue  it, 
considering  the  little  good  that  is  to  be  accomplished  by  its  execution. 

An  estimate  is,  however,  submitted  of  $26,000,  which  could  be  ex- 
pended in  continuing  operations  if  Congress  should  see  fit  to  provide 
for  the  same. 


Digitized  by 


Google 


320         REPORT   OF   THE   CHIEF   OF   ENGINEERS,  U.  S.  ARMT. 

July  1, 1880,  amount  available |5,807  00 

Amount  appropriated  by  act  approved  March  3, 1881 2, 500  00 

$8, 307  00 

July  1, 1881.  amount  expended  during  fiscal  year,  exolufiive  of  out- 
standing liabUitiee  July  1,1880 2,781  21 

July  1,  1881,  outstanding  liabilities 1,736  79 

4,518  00 

July  1,  1881,  amount  available 3,789  00 

Amount  (estimated)  required  for  completion  of  existing  project 25, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  25, 000  OO 

(See  Appendix  L  L  13.) 

EXAMINATIONS  AND  SURVEYS  FOR  IMPROVEMENT. 

To  comply  with  the  provisions  of  the  river  and  harbor  act  of  June  14, 
1880,  Major  McFarland  was  charged  with  and  has  completed  the  follow- 
ing, the  results  of  which  were  transmitted  to  Congress  and  printed  in 
Hoase  Ex.  Doc.  No.  58,  Forty-sixth  Congress,  third  session: 

1.  Nia^fara  River,  at  the  mouth  of  the  Tonawanda  Greek,  New  York.  (See 
Appendix  L  L  3.) 

2.  At  Fort  Day,  above  the  Falls  of  Niagara,  New  York.  (See  Appendix 
LL14.) 

3.  0ras8  River,  at  Massena,  Saint  Lawrence  County,  New  York.  (See 
Appendix  L  L  15.) 

And,  also,  Ogdensburg  Harbor,  New  York. — ^Provision  was  made  for  a 
survey  of  this  harbor  in  the  act  of  March  3, 1879,  and  a  report  upon  the 
results  of  the  same  having  been  submitted  in  the  last  annual  report  of 
this  office  (Appendix  J  J  11),  no  further  examination  was  necessary. 

Major  McFarland  is  also  charged,  to  comply  with  requirements  of  the 
river  and  harbor  act  of  March  3, 1881,  with — 

1.  Survey  of  SacketPs  Harbor,  New  York,  the  results  of  which  will  be 
duly  submitted  when  received. 

PACIFIC    COAST. 

IMPROVEMENT  OF  THE  HARBORS  6F  OASXAND  AND  WILMINGTON;  OP 
SACRAMENTO  AND  SAN  JOAQUIN  RIVERS;  OF  PETAI.UMA  CREEK,  AND 
OF  HUMBOLDT  BAY  AND  HARBOR,  CALIFORNIA. 

Officer  in  charge,  Lieut.  Col.  G.  H.  Mendell,  Corps  of  Engineers. 

1.  Oakland  Harbor ^  California. — The  present  project  for  the  improve- 
ment of  this  harbor  was  adopted  in  1873,  and  has  since  been  modified  iu 
minor  respects,  particularly  as  to  dredging  between  jetties  to  meet  the 
immediate  needs  of  an  increasing  commerce;  its  object  is  to  secure  a 
channel  of  20  feet  at  low- water.  The  natural  channel  over  the  bar  had 
little  depth,  but  at  the  beginning  of  this  improvement  had  been  dredged 
by  the  city  of  Oakland  to  5  feet.  The  amount  expended  to  the  close  of 
the  fiscal  year  is  $54,642.12,  which  has  resulted  in  a  channel  200  feet  wide 
and  10  feet  deep  at  low- water.  The  tide  adds  5  to  8  feet.  It  is  proposed 
to  expend  the  appropriation,  $200,000,  herein  asked,  in  excavation  of  the 
basin,  as  a  preliminary  measure  to  secure  and  maintain  a  greater  depth 
in  the  channel. 

The  operations  of  the  past  year  were  directed  to  dredging  a  wider 
and  deeper  channel  between  the  jetties  and  to  raising  the  jetties.  These 
operations  are  not  sufficiently  advanced  to  develope  their  full  benefit. 

The  freight  business  of  the  Central  Pacific,  the  Southern  Pacific,  and 
the  South  Pacific  Coa^t  railroads,  now  passes  through  this  channel* 
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The  great  increase  in  commerce,  as  foand  by  the  statistics,  is  directly 
due  to  this  improved  condition  of  the  harbor.  j 

The  amount  ex|)ended  to  the  close  of  the  fiscal  year  ending  June  30^ 
1881,  is  $316,241.97. 

The  contracts  now  in  operation  will  consume  about  $130,000,  leaving 
the  sum  of  $85,000  or  $90,000  available  for  other  operations. 

July  1,  1880,  amoont  available $213,400  15 

Amount  appropriated  by  act  approved  March  3,  1881 60, 000  00 

1273,400  15 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive 

ofoutstanding  liabilities  July  1,  1880 49,866  87 

Julv  1,  1881,  outstanding  liabilities 4, 775  25 

54,642  12 

July  1,  1881,  amount  available 218,758  03 

Amount  (estimated)  required  for  completion  of  existing  project 1, 244, 579  50 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    300, 000  00 

(See  Appendix  M  M  1.) 

2.  Wilmington  Harbor^  CaUfomia. — ^The  original  condition  of  this  har- 
bor was  an  undefined  channel  at  the  entrance,  having  a  depth  of  1  foot 
and  at  times  of  2  feet  at  mean  low-water.  There  is  now  a  well-defined 
channel  235  feet  in  width,  having  a  depth  of  not  less  than  10  feet  at 
low-water.  At  high- water  the  depth  varies  from  14  to  18  feet.  The 
coasting  vessels  habitnally  enter  the  harbor.  This  improvement  has 
been  made  by  the  construction  of  two  jetties,  to  confine  and  control  the 
tidal  currents,  and  by  excavation  of  the  reef  which  lies  at  the  entrance. 

Last  year's  appropriation  was  applied  to  widen  the  cut  through  the 
reef  from  150  to  235  feet,  which  now  permits  vessels  to  sail  in  and  out 
instead  of  being  towed. 

The  existing  appropriation  is  being  applied  to  the  protection  of  the 
timber  work  and  to  raising  the  jetties. 

In  order  to  give  a  channel  400  feet  wide  and  15  feet  in  depth  at  low- 
water,  an  additional  expenditure  of  $291,766.42  will  be  required,  which 
wouldf  be  expended  in  widening  and  deepening  the  cut  through  the  reef 
and  in  raising  and  extending  the  jetties.  One  hundred  and  fifty  thou- 
sand dollars  could  be  profitably  expended  in  the  coming  year. 

The  appropriations  to  date  have  amounted  to  $556,000 ;  amount  ex- 
pended to  date,  $526,089.74. 

July  1,  1880,  amount  available |35,050  00 

Amount  appropriated  by  act  approved  March  3,  1881 33, 000  00 

168,050  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 38,777  69 

July  1,  1881,  outstanding  liabilities 362  05 

39, 139  74 

July  1,  1881,  amount  available 28,910  26 

Amount  (estimated)  required  for  completion  of  existing  project 291, 766  42 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  150, 000  00 

(See  Appendix  M  M  2.) 

3.  8acra7nento  River,  Oalifomia.'-A  permanent  system  of  improve- 
ment fbr  the  upper  river  would  require  the  construction  and  mainten- 
ance of  new  banks,  adjusted  in  position  to  the  needs  of  navigation,  llie 
expense  of  such  a  system  is  not  warranted  at  present.  The  treatment 
proposed,  is  to  give  the  required  depths  as  the  necessity  arises  and  to 

21  B 
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keep  the  channel  clear  of  snags.  The  lower  river  admits  of  permanent 
'  works  of  improvement. 

Last  year's  expenditures  were  made  in  destroying  snags,  theconstmc- 
tion  of  a  permanent  improvement  at  Fremont,  and  in  the  constmction 
and  equipment  of  a  snag-boat.  The  depth  at  Fremont  Bar  was  increased 
from  3  feet  to  5^  feet,  sufficient  for  the  navigation  of  that  part  of  the 
river.  The  snag-boat  will  be  employed  during  the  coining  year  in  re- 
moving snags  and  other  obstructions  and  in  constructing  brush  dams  as 
needed,  particularly  in  the  upper  river.  Three  hundr^  and  thirty -six 
snags  were  destroyed  last  year  at  a  cost  of  $18,520. 

The  appropriation  herein  asked  will  be  applied  to  the  removal  of  snags, 
to  the  permanent  improvement  of  the  lower  river,  and  to  the  temporary 
constructions  on  the  bars  of  the  upper  river. 

The  total  amount  expended  to  the  close  of  the  present  fiscal  year  is 
$105,467.83,  a  portion  of  which  was  applied  to  the  Feather  River. 

July  1, 1880,  amount  available $56,412  50 

Amount  appropriated  by  act  approved  March  3, 1881 60, 000  00 

$116,412  50 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1, 1880 61,808  91 

July  1, 1881,  outstanding  liabilities 4,071  42 

65,880  33 

July  1, 1881,  amount  available 50,532  17 

Amount  that  can  be  profi  tably  expended  in  fiscal  year  ending  June  30, 1883 .    100, 000  00 
(See  Appendix  M  M  3.) 

4.  San  Jodquin  Biver^  CdHfornia.—FTojecta  for  several  detached  im- 
provements in  different  parts  of  the  river  and  its  connecting  channels 
have  been  approved,  but  no  survey  or  general  project  covering  the  whole 
river  has  been  prepared. 

The  operations  of  the  past  year  were  directed  to  making  two  cut-oflfe 
in  the  narrows  below  Stockton.  The  operations  of  the  coming  year  axe 
the  completion  of  the  cut-offs,  dredging  in  Mormon  Slough,  dredging  in 
Stockton  Slough,  the  destruction  of  snags  in  upper  river,  and  the  con- 
struction of  dams  to  improve  navigation  on  the  upper  river. 

The  appropriation  now  asked  wiU  be  applied  to  dredging  Mormon 
Slough,  and  at  Oakland,  and  Twelve-Miles  Slough,  to  an  obstruction  of 
tiie  river  at  the  cut-offs,  if  experience  shaU  prove  it  to  be  necessary  to 
further  improvement  of  the  navigation  of  the  upper  river,  and  to  a  sur- 
vey of  the  river. 

The  expenditures  of  the  past  year  were  $8,077.25. 

July  1, 1880,  amount  available $20,611  77 

Amount  appropriated  by  act  approved  March  3, 1881 40, 000  00 

$60,611  77 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1, 1880 6,483  05 

July  1, 1881,  outstanding  liabUities 1,594  20 

8,077  25 

July  1, 1881,  amount  available 52,534  52 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    50, 000  00 

(See  Appendix  M  M  4.) 

5.  Petaluma  Creek,  California. — ^The  original  project  was  to  give  a 
depth  of  3  feet  at  low-water  to  Petaluma  and  to  make  three  cut-offs  for 
the  purpose  of  straightening  the  channel. 

Two  of  these  cut-ofife  were  made  during  the  year,  to  the  very  great 
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improvemeut  of  the  navigation,  saving  a  day  to  each  vessel.  In  addi- 
tion, some  dredging  was  done  in  the  bed  of  tiie  creek. 

Tne  total  amount  of  excavation  during  the  year  was  21,135  cubic  yards. 

The  amount  now  available  is  insufficient  to  affi>rd  any  sensible  relief 
from  the  difficulties  that  remain,  and  therefore  it  will  be  held  unex- 
pended to  await  the  next  appropriation,  and  will  then  be  applied  to 
dredging  the  bed  of  the  creek  below  Petaluma. 

The  whole  amount  necessary  to  complete  the  project  ($22,000)  can  be 
profitably  expended  in  the  coming  year,  and  it  is  thought  that  the  inter- 
ests of  the  work  require  an  appropriation  of  not  less  than  $12,000. 

The  amount  expended  to  June  30, 1881,  is  $7,547.66. 

July  1,  1880,  amount  available $8,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 8, 000  00 

$16, 000  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabiUties  July  1,  1880 7,547  66 

July  1, 1881,  amount  available 8,452  U 

Amount  (estimat-ed)  reouired  for  completion  of  existing  project 22, 000  00 

Amount  that  can  be  prohtably  expended  in  fiscal  year  endiug  June  30, 1883 .    22, 000  00 

(See  Appendix  M  M  5.) 

6.  Humboldt  Bay  and  Harbor .  Oalifornia. — ^The  object  of  this  improve- 
ment is  to  give  a  permanent  depth  of  10  feet  at  low-water  in  front  of 
the  town  of  Eureka  in  Humboldt  Bay,  and  to  secure  a  better  and  more 
stable  channel  over  the  bar  at  the  entrance  of  the  harbor.  The  latter 
is  the  more  difficult  as  well  as  the  more  important  object.  No  project 
or  estimate  has  yet  been  submitted  for  the  attainment  of  the  latter 
result. 

The  first-named  result  is  to  be  obtained  by  dredging.  The  first  appro- 
priation is  now  in  hand  and  dredging  will  be  commenced  September  15, 
under  a  contract  made  on  June  30. 

The  appropriation  asked  in  this  report  will  be  applied  to  the  same 
object. 

Amount  appropriated  by  act  approved  March  3,  1881 $40,000  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabiUties  July  1,  1880 7  82 

July  1,  1881,  amount  available 1 39,992  18 

Amount  (estimated)  required  for  completion  of  existing  project 95, 220  05 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    50, 000  00 

(See  Appendix  M  M  6.) 

EXAMINATIONS  AND  SURVEYS  FOB  IMPROVEMENT. 

.  In  compliance  with  requirements  of  the  river  and  harbor  act  of  June 
14, 1880,  Lieuteuant-Golonei  Mendell  was  charged  with  sueh  examina- 
tions and  surveys  as  m^iy  be  Tiecessary  to  devise  a  system  of  works  to  prevent 
the  further  injury  to  the  navigable  waters  of  California  from  the  debris 
from,  the  mines  and  the  estimates  of  the  cost  of  such  works j  and  report  the 
result  of  such  examinations^  survey s^  and  estimates  of  cost  of  proposed  works 
Tnade  in  pursuam^se  hereof  to  Congress  at  its  next  session^  and  submitted  a 
preliminary  report  upon  the  snbject,which  was  transmitted  to  Congress 
at  its  last  session  and  printed  as  House  Ex.  Doc.  No.  76,  Forty-sixth 
Congress,  third  session.    (See,  also,  Appendix  M  M  7.) 

And  also  with  examination  to  determine  the  tcork  neeessary  to  be  done 
and  the  cost  of  the  same  to  improve  the  channels  inside  the  bar  of  Humboldt 
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Bay^  California^  the  results  of  which  were  transmitted  to  Congress  in  a 
report  printed  as  Honse  Ex.  Doc.  No.  59,  Forty-sixth  Congress,  third 
session.    (See,  also,  Appendix  M  M  6.) 

Lieatenant-Colonel  Mendell  was  also  charged  with  the  daty  of  mak- 
ing a  report  upon  the  subject  of  the  following  resolution  ot  tiie  House 
of  Eepresentatives  of  June  12, 1880,  viz: 

That  the  Secretary  of  War  be  directed  to  report  to  this  House  what  causes,  if  any, 
are  tending  to  diminish  the  tidal  aroa  of  the  Bay  of  San  Franicsco,  and  what  action, 
if  any,  has  been  taken  b^*  the  Goyemment  of  the  United  States,  by  the  city  of  San 
Francisco,  or  by  corporations,  or  individuals  which  will  tend  to  lesseu  the  tidal  scour 
on  the  bar  of  San  Francisco,  and  thereby  decrease  the  depth  of  water  upon  said  bar, 
and  diminish  its  value  as  a  commercial  harbor— 

Which  was  transmitted  to  Congress  and  printed  in  House  Ex.  Doc. 
93,  Forty-sixth  Congress,  third  session.    (See,  also,  Appendix  M  M  8.) 

Also,  to  comply  with  provisions  of  the  river  and  harbor  act  of  March 
3, 1881,  he  is  charged  with  the  following,  the  results  of  which  will  be 
duly  submitted  when  received: 

1.  Mokelumne  River ^  Calif omia^  from  its  mouth  at  or  near  Woodbridge* 

IMPEOVEMENT  OP  HABBOB  AT  SAN  DIEGO,  CALIFOBNIA. 

Oflftcer  in  charge,  Lieut.  Col.  C.  S.  Stewart,  Corps  of  Engineers. 

In  1875  a  project  was  adopted  for  the  improvement  of  this  harbor  by- 
turning  the  course  of  the  San  Diego  Eiver  from  it  by  means  of  an  arti- 
ficial channel  way  and  leve^  into  False  Bay^  in  which  it  emptied  for- 
merly. In  this  way  it  was  believed  the  deposit  in  San  Diego  Harbor  of 
the  sand  and  earth  brought  down  by  the  river  during  flowls  would  be 
prevented.    So  far  this  has  been  the  case. 

Small  repairs  to  the  levee  have  been  made  during  the  pa«t  year. 

The  sum  of  $80,123  in  all  has  been  expended  to  the  30th  of  June,  1881. 

The  last  appropriation  made  will  probably  keep  the  works  in  repair 
for  several  years. 

July  1,  1^80,  amount  available |925  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusiye  of  outstanding  Ua- 
bilities  July  1. 1880 : 48  00 

July  1,  1881,  amount  available 877  00 

(See  Appendix  N  N  1.) 

EXAMINATIONS  AND  SURVEYS  FOB  IMPBOVEMENT. 

To  comply  with  provisions  of  the  river  and  harbor  act  of  March  3, 1881, 
Lieutenant-Colonel  Stewart  was  charged  with  and  has  completed  the 
following: 

Sarhor  of  San  Luis  Obispo^  California,    (See  Appendix  N  K  2.) 

IMPROVEMENT  OF  RIVERS  AND  HARBORS  IN  OREGON  AND  IN  WASHTNG- 
TON  TERRITORY — ^IMPROVEMENT  OF  LOWER  CLEARWATER  RIVER, 
IDAHO — CONSTRUCTION  OF  CASCADES  CANAL,  COLUMBIA  RIVER, 

Officer  in  charge,  Mi^.  6.  L.  Gillespie,  Corps  of  Engineers,  having- 
under  his  immediate  orders  Capt.  Chas.  F.  Powell,  Corps  of  Engineers, 
and  since  January  31, 1881,  Lieut.  P.  M.  Price,  Corps  of  Engineers. 

1.  Loxoer  Willamette  and  Columbia  rivers  from  Portland^  Oregon^  to 
the  sea. — The  present  project  for  the  improvement  of  these  rivers  was 
adopted  in  1877  and  modified  in  1879,  the  object  being  to  deepen,  per- 
manently, the  water  over  the  main  bars  from  Portland,  on  the  Willamette, 
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to  Colombia  City,  on  the  Columbia,  for  sea-going  vessels  and  steamers 
drawing  20  feet  or  more,  by  the  construction  of  a  system  of  dikes  and 
dams  formed  of  piles  and  loose  stone,  which  would  utilize  the  available 
waters  and  currents  of  these  rivers  for  scouring  purposes. 

The  natural  channel  existing  at  the  time  the  improvement  was  com- 
menced, in  1867,  varied  from  150  to  300  feet,  with  not  more  than  15  feet 
at  shoalest  points  at  low  tide,  in  low  stage.  The  bars  comprised  in  the 
project  are  located  at  Swan  Island,  near  the  head  of  Willamette  Slough, 
and  at  Coon  Island,  Willamette  Biver,  and  at  Saint  Helen's,  Columbia 
River, 

The  pile  dike  began  last  year  at  the  mouth  of  the  Willamette  River, 
to  close  Coon  Island  Slough,  the  western  outlet  to  the  Columbia  River, 
was  completed  during  the  year,  and  the  protective  revetment  around 
the  island  was  heavily  riprapped.  Seven  thousand  two  hundred  and 
thirty  cubic  yards  of  material  were  dredged  from  the  bar  at  the  mouth 
of  the  Willamette  (before  improvement  was  completed),  opening  a  chan- 
nel 430  feet  long  and  110  feet  wide  with  19  feet  at  low  stage,  which  has 
been  maintained  since  the  dike  was  finished. 

Seven  thousand  three  hundred  and  twenty  cubic  yards  of  material 
were  dredged  from  the  bar  at  Swan  Island,  Willamette  River,  opening 
a  channel  2,640  feet  long  and  70  feet  wide  with  18  feet  depth  at  mean 
low  stage. 

The  right  bank  of  Willamette  Slough,  below  the  dam  built  last  season, 
was  revetted  to  prevent  further  erosion. 

Careful  survey  was  made  of  the  Hog's  Back  Shoal  near  Astoria,  and 
the  deep-water  channel  indicated  for  buoyage. 

Minor  surveys  were  made  of  the  bars,  at  Martin's  Island  below  Saint 
Helen's,  Walker's  Island  below  Kalama,  and  Saint  Helen's,  Columbia 
River,  and  of  Swan  Island  Bar,  Willamette  River. 

A  careful  survey  was  made  of  the  Middle  Sands  at  the  entrance  to 
the  Columbia  River,  and  of  the  channels  over  them,  and  a  chart  issued 
for  the  use  of  mariners. 

The  shore  line  of  Point  Adams  was  surveyed,  and  a  fascine  and  sand- 
bag revetment,  350  feet  long,  was  built  to  protect  Fort  Stevens,  on  the 
west  side,  against  damage  by  high  seas. 

Vessels  and  steam-propellers,  drawing  from  20  to  21  feet,  have  been 
able  to  reach  Portland  without  detention  during  the  year. 

Amount  appropriated  from  act  Jane  23,  1866,  to  act  March  3,  1881,  both 

inclusive $405,365  00 

Amount  expended  to  date 365,627  12 

The  amount  available  at  this  date  will  be  applied  in  building  and 
equipping  a  new  dredger,  and  running  the  same  during  eight  months 
of  the  next  fiscal  year,  and  in  the  purchase  of  materials  for  protection 
and  preservation  of  existiag  works  of  improvement. 
.  The  appropriation  of  $100,000  recommended  for  fiscal  year  ending 
June  30, 1883,  is  proposed  to  be  applied  in  building  a  submerged  dam 
'  at  the  mouth  of  the  Willamette,  to  close  the  eastern  outlet  to  the  Colum- 
bia Eiver;  in  building  a  dike  at  Swan  Island,  Willamette  River;  in 
defraying  running  expenses  of  the  dredger  for  one  year ;  in  building 
two  scows  for  the  dredger;  in  making  surveys  of  bars,  and  purchasing 
materials  for  the  repairs  and  preservation  of  existing  improvements; 
and  for  contingent  expenses  of  engineering. 
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Jidy  1, 1880,  amount  available $44,995  :« 

Amount  appropriated  by  act  approved  March  3,  1881 45, 000  00 

$89,995  32 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 45,960  05 

July  1,  1881, outstanding liabihties 4,297  39 

50,257  44 

July  1,  1881,  amount  available 39,737  88 

Amount  (estimated)  required  for  completion  of  existing  project 133, 974  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  100, 000  00 

(See  Appendix  O  O  1.)  / 

2.  Upper  Willamette  and  Yamhill  rivers, — The  present  project  for  this 
improvement  was  adopted  in  1870,  the  object  being  to  remove  by  a  well- 
equipped  snag-boat  all  snags  and  stumps  which  are  found  after  each 
annual  freshet  grounded  in  the  channel;  to  confine  the  river  to  the  best 
channel  by  building  low  dams  to  close  sloughs  or  contract  water-way, 
and  to  scrape  shoal  bars  to  let  steamboats  of  light  draught  pass  freely 
over  them. 

Small  sums  have  also  been  applied,  from  time  to  time,  in  blasting  rocks 
at  points  where  the  channel  was  narrow  and  the  passage  dangerous. 

During  the  year  1,021  snags  have  been  removed,  374  trees  cut  ft>om 
the  banks,  600  linear  feet  of  brush-dams  built,  and  10  days  consumed  in 
raking  bars.  In  accomplishing  this  work  the  snag-boat  has  traveled 
2,013J  miles. 

Of  solid  rock  496.76  cubic  yards  have  been  removed  by  blasting  at 
Bock  Island  Bapids  near  Oregon  City,  which  has  made  the  passage  con- 
venient and  easy  at  lowest  stage  for  river  boats  drawing  not  more  than 
2^  feet.  At  other  points  the  channel  varies  from  80  to  1^  feet  in  width^ 
with  a  depth  of  not  less  than  20  inches  at  extreme  low  stage.  This 
depth  is  iJl  that  boats  need,  as  the  freights  at  that  stage  are  light  and 
inconsiderable. 

The  amount  expended  to  June  30, 1881,  is  $24,151.93. 

The  amount  of  $15,000  appropriated  by  act  March  3j  1881,  wiU  be 
applied  in  continuing  the  use  of  the  snag-boat  for  removing  snags  and 
cutting  threatening  trees  from  the  banks;  in  lowering  the  crests  of  shoal 
bars  by  scraping,  and  in  defraying  contingencies  of  engineering. 

The  appropriation  of  $10,500  recommended  for  the  fiscal  year  ending 
June  30, 1883,  is  for  the  annual  exx>enses  and  repairs  of  the  snag-boat^ 
and  for  contingencies  of  surveys,  engineering,  and  office  expenses. 

July  1,  1880,  amount  availahle 818,373  16 

Amount  appropriated  by  act  approved  March  3.  1881 15, 000  00 

133,373  16 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outetanding 
liabilities  July  1,  1880 24,151  93 

^July  1,  1881,  amount  available 9,221  25 

Amount  (estimated)  required  for  completion  of  existing  project 38, 000, 00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .     10, 500  00 

(See  Appendix  O  O  2.) 

3.  Upper  Columbia  River  including  Snake  River. — The  present  project 
for  improvement  of  these  rivers  was  adopted  in  1877,  the  object  being- 
to  aftbrd  in  the  Columbia  River  above  the  falls  at  the  Dalles,  a  con- 
veniently navigable  channel  through  the  various  rocky  reefs  witlx  a 
depth  of  5i  feet  at  low- water,  and  in  the  Snake  Eiver  as  high  up  as 
Lewiston,  Idaho,  with  a  depth  of  4J  feet  at  low  stage.    Between  the  reefe 
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which  are  £rom  10  to  40  miles  apart  in  the  Golmnbia,  and  closer  in  the 
Snake,  the  channel  before  improvements  were  commenced  was  usually 
wide  and  well  defined,  with  deep  water.  At  the  reefs  the  river  was 
choked  with  visible  or  sunken  rocks,  and  the  pilots  picked  their  way 
by  them,  as  well  as  they  could,  in  channels  often  but  little  wider  than 
the  beam  of  their  boats,  with  less  than  4  feet  depth  of  water. 

Total*  amoBnt  appropriated $190,000  00 

Total  amonnt  expended  to  June  30,  1881 158,774  70 

During  the  year  a  channel  200  feet  wide  with  4J  feet  depth  at  low 
stage  has  been  opened  at  Monumental  Eapids,  Snake  Biver,  and  ten 
rocks  have  been  blasted  and  removed  in  Texas  Eapids  in  the  same  river, 
giving  a  navigable  depth  of  4J  feet  in  a  channel  100  feet  wide  in  the 
most  difficult  part. 

This  channel  is  capable  of  still  further  improvement.  A  contract  was 
made  ISiTovember  15,  for  the  removal  of  100  cubic  yards  of  rock  at  Uma- 
tilla Bapids,  Columbia  River,  and  650  cubic  yards  of  solid  rock  at  Texas, 
Palouse  and  False  Palouse  rapids,  Snake  Biver. 

The  work  was  commenced  under  many  difficulties  at  Palouse  Bapids 
in  December,  but  before  anything  beyond  the  removal  of  a  few  »mall 
bowlders  in  the  north  channel  was  accomplished,  the  contractor  lost  all 
of  his  plant  by  a  sudden  freshet  in  the  river. 

July  1,  1880,  amount  available $31,955  18 

Amount  appropriated  by  act  approved  March  3, 1881 15, 000  00 

$46,955  18 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive 

of  outstanding  Uabilities  July  l,lli^ 13,819  86 

July  1,  1>-81,  outstanding  liabilities 1,710  00 

15,529  86 

July  1, 1881,  amount  available 31,425  32 

Amount  (estimated)  required  for  completion  of  existing  project 62, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1^83 .      20, 000  00 

(See  Appendix  O  O  3.) 

4.  Constructing  Canal  around  Cascades  of  the  Columbia  River ^  Oregon. — 

The  project  for  the  improvment  of  the  navigation  of  the  Upper  Colum- 
bia by  the  construction  of  locks  around  the  Cascades,  was  adopted  in 
1877,  the  object  being  to  afford  a  passage  by  river  boats  of  the  minor 
rapids  of  the  Cascades  by  means  of  a  canal  with  two  combined  locks 
having  8  feet  over  the  lower  miter-sill  at  dead  low-water.  Detailed 
surveys  of  the  river  from  the  main  rapids  to  below  Bradford's  Island,  a 
distance  of  4J  miles,  were  made  during  the  year,  together  with  observa- 
tions of  river  phenomena,  and  the  results  presented  for  the  consideration 
of  a  Board  of  Engineers  which  assembled  November  10, 1880.  The  orig- 
inal plan  was  modified  by  the  Board  and  the  existing  plan,  which  was 
adopted  in  1880,  provides  for  the  improvement  of  the  river  for  a  low- 
water  navigation  to  a  stage  not  exceeding  20  feet  above  low-water,  the 
construction  of  a  single  lock  near  the  foot  of  the  main  rapids  with  a 
lift  of  24  feet  and  an  available  interior  dimension  of  462  by  90  feet,  to 
accommodate  one  boat  and  three  barges  at  one  lockage. 

The  amount  expended  to  date  is  $398,873.95. 

During  the  year  the  protective  embankment  to  the  canal  prism  has 
been  carried  2  to  3  feet  above  the  reference  of  the  highest  water  of  1876, 
and  has  been  prolonged  beyond  station  20  to  near  station  28,  with  a  dry 
stone  wall  whose  top  has  been  stepped  down  from  reference  (134)  to 
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reference  (126) ;  the  abutment  of  the  right-wing  wall  has  made  a  proper 

{'unction  with  the  protective  embankment  and  stone  wall;  a  timber 
)ulkhead  has  been  built  across  the  canal  prism  at  station  28,  to  keep 
out  backwater  from  the  river  below  stage  of  20  feet  on  nearest  gauge ; 
a  frame  bulkhead  has  been  built  at  station,  18  +  75,  to  completely  in- 
close the  lock  site ;  bowlder  quarrying  has  been  continued  to  provide 
stone  for  masonry,  strip  the  sides  of  the  canal  prism  and  to  correct  cur- 
rents outside  and  adjacent  to  embankments,  and  the  prism  excavation 
has  been  carried  from  station  7  to  station  20  to  8  feet  above  grade,  and 
that  of  the  lock  Mte  to  16  feet  above  bottom. 

The  appropriation  of  $750,000  recommended  is  to  be  applied  in  con- 
tinuing construction  of  the  protective  wall  5  wing  wall  and  a  portion  of 
the  masonry  of  the  locks ;  the  quarrying  and  dressing  of  stone ;  the  ex- 
cavation of  the  canal  prism  and  the  buildlDg  of  its  revetment  walls,  and 
the  continuation  of  the  river  improvement. 

July  1,1880,  amount  available $117,116  60 

Amount  appropriated  by  act  approved  March  3,  1881 100, 000  00 

8217, 116  60 

Julv  1,  1881,  amount  expended  during  fiscal  year,  exclusive 

ofoutatanding  liabilities  Julvl,  1880 75,090  55 

July  1,  1881,  outstanding  liabilities 7,278  88 

83,269  43 

July  1,  1881,  amount  available... 133,847  17 

Amount  (estimated)  required  for  completion  of  existing  project 1, 224, 337  70 

Amount  that  can  be  profitably  expended  in  fiscal  year  encflog  June  30, 1883 .      750, 000  00 

(See  Appendix  O  O  4.) 

6.  Coos  Bay  Harbor^  Oregon. — ^The  present  project  for  the  improve- 
ment of  the  harbor  was  adopted  in  1879,  the  object  being  to  prevent, 
by  the  construction  of  a  jetty,  accretion  to  the  south  end  of  the  sand 
spit  on  the  north  side  of  the  entrance,  and  to  open  and  maintain  a  more 
direct  course  across  the  outer  bar  for  sea-going  vessels.  The  channel 
in  the  lower  harbor  is  constantly  shifting  under  the  action  of  the  north- 
west winds,  which  heap  up  the  sands  on  the  north  side. 

The  timber  jetty,  which,  at  the  opening  of  the  fiscal  year,  had  reached 
a  completed  length  of  450  feet  outwards  from  the  6-foot  curve,  was  pro- 
longed seaward  200  feet,  and  the  inshore  interval  of  538  feet  measured 
along  the  prolongation  of  the  adopted  line  was  almost  entirely  closed 
by  the  use  of  small  timber  cribs  filled  and  covered  with  stone.  It  has 
been  found  impossible  to  sink  any  more  cribs  in  extension  of  the  jetty, 
owing  to  the  strong  currents  in  a  channel-way  where  no  slackwater 
ever  exists,  and  plans  are  in  force  now  for  continuing  the  work  by 
depositing  stone  at  the  outer  end  from  dump  cars  running  upon  a  tram- 
way connecting  the  improvement  with  a  stone  quarry,  which  has  been 
opened  a  short  distance  from  the  shore  line. 

During  the  winter  the  north  spit  at  its  southern  end  was  partially  cat 
away,  the  high-tide  was  thrown  nearly  1,000  feet  to  the  northward,  and 
the  outlet  over  the  bar  was  more  direct  from  the  inside.  As  lon^  as 
the  southerly  storms  continued  the  depth  on  the  bar  gradually  increased 
to  19  feet  at  high-water,  but  late  in  May,  when  the  northerly  winds 
began,  this  depth  was  reduced  in  places  to  13  and  16  feet. 

It  is  expected  that  when  the  jetty  has  reached  a  further  extension  of 
1,000  feet  the  depth  of  J  9  feet  at  high-water  will  be  maintained. 

The  appropriation  of  March  3, 1881,  will  be  applied  to  making  part  of 
this  extension. 

The  appropriation  of  $60,000  is  asked  to  continue  the  improvement. 
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July  1,  1880,  amount  ayailable $15,642  28 

Amount  appropriated  by  act  approved  March  3,  1881 30, 000  00 

$45,642  28 

July  1,  1881,  amount  expended  during  fiscal  year,  exolnsive  of  outstanding 

liabiUties  July  1,  1880 .^ 28,879  47 

July  1,  1881,  amount  available 16,762  81 

Amount  (estimated)  required  for  completion  of  existing  project 902, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    60, 000 . 00 

(See  Appendix  O  O  6.) 

6.  Lower  Clearwater  River,  Idaho. — ^The  present  project  for  the  im- 
provement of  this  river  was  adopted  in  1878,  the  object  being  to  open  a 
navigable  channel  for  rafts  and  small  river  boats,  not  less  than  60  to  75 
feet  wide,  with  4  feet  at  low  stage,  from  Lewiston,  Idaho,  to  the  mouth 
of  the  ^STorth  Fork,  a  distance  of  40  miles. 

But  a  smaU  reaeh  of  the  river  has  ever  been  navigated  by  boats,  and 
at  many  points  where  reefs  and  cobble-stone  bars  occur  the  bowlders  are 
fto  thickly  distributed  across  the  river  that  there  is  no  safe  channel 
through  them  even  for  rafts,  with  more  than  1  to  2  feet  at  low  stage. 
It  is  a  mountain  stream  with  a  steep  slope,  and  the  rapids  repeat  them- 
selves at  close  intervals.  It  has  not  been  attempted  to  open  the  river  at 
once  to  steamboat  navigation,  but  only  to  do  a  little  work  at  each  of 
the  rapids,  so  as  to  enable  rafts  to  get  out  without  breaking  up.  The 
depth  sought  at  present  is  2J  feet  at  low  stage,  to  be  eventually  carried 
to  4  feet. 

Daring  the  year  a  channel  170  feet  wide  with  2J  feet  depth  has  been 
opened  at  Big  Eddy  Eapids  by  blasting  and  removing  solid  rock;  at 
Kent's  Chute,  60  feet  wide  with  3  feet  depth,  by  removal  of  cobble-stone ; 
and  at  the  he&d  of  Eeuben's  Bapids,  by  blasting  and  removal  of  solid 
rock.  The  latter  rapids  have  been  much  improved  and  no  more  work 
need  be  done  there  until  the  other  rapids  are  improved.  There  is  no 
appropriation  available  for  continuing  the  improvement.  The  appro- 
priation of  $10,000  recommended  for  the  fiscal  year  ending  June  30, 
1883,  wiD,  if  granted,  be  applied  to  completing  the  improvement  at  the 
Big  Eddy  and  Kent's  Chute  rapids,  and  in  commencing  an  improve- 
ment at  Saddle  Back  Bapids. 

Estimate  of  original  project  of  improvement $34,424  00 

Amonnt  appropriated  to  date 10,000  00 

July  1,  1880,  amount  available 5,000  00 

July  1,  1881,  amonnt  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1, 1880 5,000  00 

Amount  (estimated)  required  for  completion  of  existing  project 24, 424  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  10, 000  00 

(See  Appendix  O  O  6.)  ' 

7.  Untranee  to  Yaquina  Ba/y,  Oregon. — ^The  present  project  for  the  im- 
provement of  this  harbor  was  adopted  in  1880,  the  object  being  to  close 
the  south  channel  by  the  construction  of  a  jetty,  2,500  feet  long,  on  the 
south  side  of  the  entrance,  and  to  open  and  maintain  the  central  channel 
irith  a  depth  of  water  on  the  bar  of  not  less  than  17  feet  at  high-tide. 
The  north  channel  has  many  submerged  rocks  and  shoal  areas,  which 
make  it  of  dangerous  navigation  at  all  times.  The  central  channel  is  the 
most  direct  one  over  the  bar,  and  on  account  of  its  freedom  from  rocks, 
visible  at  and  near  low- water,  has  been  selected  for  improvement. 

The  amount  expended  to  June  30,  1881,  is  $26,300.44.  The  line  of  the 
proposed  jetty  runs  directly  into  the  ocean,  and  the  work  of  construction 
is  of  the  most  difficult  character.    The  expense  attending  the  preparation 
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of  the  working  plant,  the  construction  of  the  scows  and  the  cribs,  and 
the  opening  of  quarries  previously  unknown,  in  a  locality  totally  desti- 
tute of  working  facilities  and  supplies  for  laborers,  has  necessarily  been 
very  great.  One  crib  has  been  sunk  in  6  feet  of  water,  and  by  the  5th 
of  July  it  is  expected  that  another  will  be  in  place.  It  will  be  attempted 
to  hasten  the  inshore  construction  by  the  delivery  of  stone  by  a  tram- 
way 2,500  feet  long,  extending  from  a  wharf  on  the  inside  of  the  harbor 
to.  the  heel  of  the  jetty,  and  thence  over  the  jetty  as  it  advances. 

The  currents  are  so  strong  and  variable  at  the  site  that  stone-scows 
cannot  be  handled  with  safety  on  the  sea  side  of  the  improvement. 

The  appropriation  asked  for  is  to  prolong  the  jetty  commenced  under 
the  appropriation  of  June  14, 1880. 

July  1, 1880,  amount  available $40,000  00 

Amount  appropriated  by  act  approved  Marchi  1881 10, 000  00 

$50,000  00 

Jnly  1, 1881,  amount  expended  daring  fiscal  year,  exclusive  of 

outstanding  liabiUties  July  1, 1880 26<360  44 

July  1, 1881,  outstanding  liabilities 2,500  00 

28,860  44 

July  1,1881,  amount  available 21,139  56 

Amount  (estimated)  required  for  completion  of  existing  project 415, 000  00 

Amount  that  can  be  prontably  expended  in  fiscal  year  ending  June  30, 1883 . .    60, 000  00 

(See  Appendix  O  O  7.) 

8.  Mouth  of  Coquille  Biver,  Oregon. — ^The  appropriation  of  $10,000,  act 
June  14, 1880,  is  the  only  one  made  for  the  improvement.  The  present 
entrance  to  the  river  is  filled  with  rocks  from  beyond  the  bar  on  the  out- 
side to  a  distance  of  one-half  a  mile  inside,  and  the  bar,  which  is  composed 
of  shifting  sand,  changes  so  rapidly  under  prevailing  winds  that  it  has 
been  found  impracticable  to  make  a  satisfactory  improvement  in  the 
lower  section  of  the  river.  The  present  project,  which  was  adopted  in 
1880,  has  for  its  object  the  carrying  of  the  lower  reach  of  the  river,  ter- 
minating at  Lewis  Wharf,  directly  out  to  sea  through  the  lower  end  of 
the  present  sand-spit  on  tne  north  side  by  buUding  a  stone  jetty  on  the 
left  bank,  running  in  a  northwesterly  direction,  so  that  its  extension  will 
cut  the  southern  ^ge  of  the  north  spit  800  feet  to  the  southward  of  Bock- 
liff  Bocks.  The  channel  to  be  formed  will  pass  between  the  jetty  and 
Rockliff  Bocks.  During  the  year  750  feet  of  jetty  were  built  by  sinking 
narrow  boxes  of  timber,  30  feet  long,  which  supported  a  tramway  for 
the  delivery  of  stone  firom  a  quarry  opened  on  the  left  bank  near  the  hed 
of  the  jetty,  and  then  depositing  stone  on  the  sides  and  over  the  boxes 
until  the  mole  so  formed  had  reached  a  level  of  2  feet  above  low-water 
line,  with  a  crest  varying  in  width  from  5  to  8  feet,  and  a  base  15  to 
28  feet,  according  to  the  depths  of  water  found  along  the  adopted  line. 
The  jetty  can  be  still  further  prolonged  100  feet  before  the  exhaustion  of 
the  existing  appropriation.  It  is  designed  to  continue  the  construction 
until  a  channel  is  opened  over  the  bar  with  a  depth  of  15  feet  at  high- 
tide.  The  jetty,  as  built,  has  already  had  the  effect  of  causing  the  oppo- 
site spit  to  commence  wearing  away,  and  it  is  believed  that  an  extension 
of  1,000  feet  will  completely  destroy  the  southern  end  of  the  north  spit, 
and  go  far  towards  maintaining  an  open  channel  across  the  bar  in  that 
direction. 

The  appropriation  recommended  is  designed  to  be  applied  to  the  ex- 
tension of  the  jetty  commenced  under  the  appropriation  of  June  14, 1880. 
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July  1,  1880,  amount  ayailable : $10,000  00 

July  1,  1881y  amount  expended  during  fiscal  year,  exduoiye  of  outstanding 

liabilities  July  1,  1880. 6,712  43 

July  1, 1881,  amount  ayailable 3,287  57 

Amount  (estimated)  required  for  completion  of  existing  project 164, 200  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    25, 000  00 

( See  Appendix  O  O  8.) 

9.  Cowlitz  Bivevj  Washington  Territory, — The  Cowlitz  is  the  most  im- 
X>ortant  tributery  of  the  Columbia  Eiver  below  the  moath  of  the  Willam- 
ette; is  80  miles  long,  and  navigable  at  ordinary  stage  for  nearly  50 
miles  from  its  month  by  small  steamboats. 

The  appropriation  f  $2,000)  made  by  the  act  of  June  14,  1880,  was 
applied  to  defraying  the  running  expenses  of  the  snag-boat  from  Octo- 
ber 12  to  December  13, 1880,  and  to  payment  of  necessary  expenses  of 
engineering  and  inspection.  As  the  river  is  used  by  small  river  boats 
of  not  exceeding  2  feet  draught,  and  as  the  obstructions  to  navigation 
consist  of  shoal  gravel  bars,  in  which  are  embedded  great  quantities  of 
snags  and  drift,  the  project  for  the  improvement  has  been  limited  to  the 
annual  removal  of  the  most  dangerous  snags  and  the  scraping  of  the 
bars  to  a  moderate  extent  to  enable  the  boats  to  get  over  them  easily. 
During  the  year  the  operations  of  the  snag-boat  in  removing  snags, 
overhanging  trees,  and  other  obstructions,  have  enabled  boats  drawing  3 
feet  to  reach,  without  trouble,  Cowlitz  Landing,  40  miles  above  tike 
mouth,  at  lowest  stage. 

The  river  improvement  is  greatly  benefiting  the  valley ;  a  third  steam- 
boat for  the  river  trade  is  building,  and  settlers  are  rapidly  coming  in  to 
engage  in  agricultural  pursuits. 

The  appropriation  of  $1,000,  act  of  March  3, 1881,  will  be  applied  to 
defraying  the  expenses  of  the  Willamette  Biver  snag-boat  for  a  period 
of  one  month,  when  employed  in  removing  the  snags  which  have  accu- 
mulated during  the  year. 

The  appropriation  recommended  for  continuing  the  improvement 
dnring  the  fiscal  year  ending  June  30, 1883,  will,  if  made,  be  applied  to 
operating  the  snag-boat  for  two  or  more  months  in  clearing  out  the 
river,  and  in  extending  the  low-water  navigation  10  miles  beyond  the 
point  reached  by  past  improvements. 

Jnlyl,  1880,  amount  available #2,000  00 

Amount  appropriated  by  act  approved  March  3, 1881 1, 000  00 

$3,000  00 

July  1,  1881,  amount  expended  daring  fiscal  year,  exclusive  of  outstanding 
liabUitiee  July  1, 1880 2,000  00 

July  1,  1881,  amount  available 1,000  00 

Amount  (estimated)  required  for  completion  of  existing  project 2, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    2, 000  00 

(See  Appendix  O  O  9.) 

10.  Skagit  River ^  Washington  Territory, — ^An  examination  was  made 
of  this  river  in  1874,  to  comply  with  the  requirements  of  the  river  and 
harbor  act  of  Jane  23, 1874,  and  it  was  estimated  that  the  sum  of  $15,000 
would  be  required  to  remove  the  rafts,  jams,  and  snags  which  obstructed 
the  navigation,  and  to  protect  the  banks  against  the  action  of  the  cur- 
rents. 

By  act  of  June  14, 1880,  $2,500  was  appropriated  for  improving  the 
river,  and  applied  to  widening  the  channel  50  feet  at  Little  Mountain  by 
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cutting  the  jam  and  removing  snags,  forming  an  improved  channel  150 
feet  wide  with  5  feet  at  low  stage;  in  blasting  a  bowlder  from  the  chan- 
nel near  Miller's  Landing,  giving  a  clear  channel- way  200  feet  wide,  with 
not  less  than  4  feet  at  low  stage;  and  in  clearing  a  passage  50  feet  wide 
with  8  feet  depth  at  low  stage  throagh  the  jam  at  the  he^  of  the  North 
Fork. 

A  part  of  the  old  jam  at  Meant  Vernon  should  be  removed,  as  it  forms 
a  nucleus  for  the  collection  of  drift,  and  will  in  time,  if  not  removed, 
form  a  raft  of  the  magnitude  of  that  existing  in  1874,  and,  consequently, 
close  the  river. 

With  the  amount  recommended  for  the  fiscal  year  ending  June  30, 
1883,  if  appropriated,  it  is  proposed  to  build,  equip,  and  run  for  one  year 
a  good  snag-boat,  which  will  be  utilized  not  only  in  the  Skagit  River, 
but  in  all  the  rivers  of  Washington  Territory  emptying  into  the  sound. 

There  are  no  railroads  penetrating  these  valleys,  and  the  officer  in 
charge  thinks  it  but  just  to  the  settlers  that  the  rivers,  their  only  means 
of  communication  with  the  markets  for  produce,  be  kept  open  to  enable 
them  to  get  out  the  valuable  timber  which  covers  the  highlands. 

The  drainage  basin  of  the  Skagit  alone  contains  2,800  square  miles, 
200  square  miles  of  which  may  be  used  for  agricultural  purposes. 

July  1,1880,  amount  available $2,500  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 2,500  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 . .  25, 000  00 

(See  Appendix  O  O  10.) 

EXAMINATIONS  AND  SURVEYS  FOB  IMPROVEMENT. 

To  comply  with  requirements  of  the  river  and  harbor  act  of  March 
3, 1879,  Major  Gillespie  waa  charged  with  a  survey  oftlie  Columbia  River 
at  the  Dalles^  in  Oregon^  including  plan  and  specifications  for  locks  and 
canal  around  said  point.  It  is  expected  that  a  full  report  upon  this  pro- 
posed improvement  will  be  received  in  time  for  transmission  to  Congress 
at  the  early  part  of  the  next  session. 

And  to  comply  with  provisions  of  the  act  of  June  14,  1880,  Major 
Gillespie  was  charged  with  and  has  completed  the  foUowing,  the  results 
of  which  were  transmitted  to  Congress  and  printed  in  Senate  Ex.  Doc. 
Ko.  39,  Forty-sixth  Congress,  third  session : 

1.  8tillaqua/n\ish  River.  Washington  Territory.  (See  also  Appendix 
O  O  11.) 

2.  Nooksa^k River y  Washington  Territory,    (See  also  Appendix  O  0 12.) 

3.  Snohomish  River  y  Washington  Territory.   (See  also  Appendix  O  0 13.) 

4.  SHuslaw  Bayj  Oregon.    (See  also  Appendix  O  O  14.) 

And  also  to  comply  with  provisions  of  the  river  and  harbor  act  of 
March  3. 1881,  he  was  charged  with  the  following,  the  results  of  which 
will  be  auly  submitted  when  received: 

1.  Youn^Sy  Letcif^  and  Clarke^Sy  and  Skipanon  Rivers,  entering  into 
Youngs  Bay,  in  the  county  of  Clatsop,  near  mouth  of  Columbia  River^ 
Oregon. 

2.  Snake  River,  from  Leioiston  to  the  mouth  of  Salmon  River,  Idaho. 

3.  Ihitranee  to  Oray^s  Harbor,  Washington  Territory, 

4.  Between  Baker^s  Bay  and  Shoalwater  Bay,  Washington  Territory^  for 
canal  for  light-draught  vessels.  \ 

5.  Survey  of  Chehalis  River,  in  Washington  Territory. 
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HARBOR  OP  REPUaS  ON  THE  PACIFIC  COAST. 

The  river  and  harbor  act  of  March  3, 1879,  appropriates  $150,000  to 
"be  expended  by  the  Secretary  of  War  in  the  commencement  of  the  con- 
Btruction  of  a  breakwater  and  harbor  of  refuge  at  such  point  on  the 
Pacific  Ocean  between  the  Straits  of  Fuca  and  San  Francisco,  CaL,  as 
may,  in  the  opinion  of  a  majority  of  the  Board  of  United  States  Engi- 
neers for  the  Pacific  Coast,  be  most  suitable,  the  interest  of  commerce, 
local  and  general,  being  considered. 

To  comply  with  a  resolution  of  the  Senate  of  May  5, 1880,  a  majority 
and  a  minority  report  of  the  Board  of  Engineers,  dated  March  6, 1880,  was 
transmitted  to  the  Senate,  May  8, 1880,  and  printed  as  Senate  Ex.  Doc. 
No.  188,  Forty-sixth  Congress,  second  session;  and  on  May  24  there  was 
also  transmitted  to  Congress  as  an  appendix  to  the  above  a  letter  fix)m 
Assistant  George  Davidson,  United  States  Coast  and  Geodetic  Survey, 
in  reply  to  a  request  from  the  Board  asking  the  results  of  his  observa- 
tions and  experience  on  the  coast.  As  the  selection  of  a  site  had  been 
made  by  the  Board  before  the  receipt  of  this  communication,  it  formed 
no  part  of  the  proceedings  previously  had.  This  letter  was  printed  as 
Part  2  of  the  above  congressional  document.  Subsequently,  on  June  3, 
another  communication  was  received  upon  the  same  subject,  also  at  the 
request  of  the  Board,  from  Assistant  A.  F.  Bodgers,  of  the  United  States 
Coast  and  Geodetic  Survey.  The  Board  also  invited,  by  public  notice 
in  the  journals  of  the  coast,  all  persons  who  so  desired  to  submit  their 
views,  either  verbally  or  by  letter. 

As  some  of  these  communications  were  not  received  by  the  Board  in 
time  for  consideration  before  its  report  on  the  location  of  the  harbor  of 
refuge  was  made,  and  in  view  of  the  magnitude  of  the  work,  the  impor- 
tance of  the  Mlest  discussion  of  the  subject,  and  of  the  diversity  of 
opinion  which  appeared  to  exist,  in  some  instances  at  variance  with  the 
views  of  the  majority  of  the  Board,  with  the  sanction  of  the  Secretary 
of  War  instructions  were  given  to  the  Board  to  reconsider  the  whole 
subject. 

The  Board  accordingly,  after  further  consideration,  submitted  its  sup- 
plementary report,  January  15^  1881,  which  was  transmitted  to  the  Senate 
in  compliance  with  its  resolution  of  February  19,  and  is  printed  as  Sen- 
ate Ex.  Doc.  ISTo.  69,  Forty-sixth  Congress,  third  session. 

It  wiU  be  seen  that  this  report  is  not  a  unanimous  one;  that  the  ma- 
jority of  the  Board,  having  studied  and  carefully  examined  the  papers 
before  it  and  reconsidered  the  whole  subject,  sees  no  reason  for  changing 
the  views  expressed  in  its  report  of  March  6, 1880,  that  Port  Orfoni  is 
the  most  suitable  point  for  the  proposed  haroor  of  refuge. 

It  will  also  appear  that  the  dissenting  member  adheres  to  his  previ- 
ously expressed  opinion  that  Trinidad  presents  greater  advantages  than 
any  other  point,  and  reserves  the  right  to  present  a  full  expression  of 
his  views  at  a  later  period. 

It  may  be  well  to  state  that  according  to  the  estimates  of  the  Board, 
an  ultimate  expenditure  of  about  $8,000,000  will  be  involved  in  the  com- 
plete establishment  of  the  harbor  in  question.  As  it  is  evident  that  the 
expenditure  of  the  amount  now  available  cannot  produce  any  beneficial 
results,  it  is  proposed  to  withhold  it  till  a  further  appropriation  is  made. 
This  course  will  be  in  the  interest  of  economy  and  wUl  not  delay  the 
final  construction  of  the  harbor. 

(See  Appendix  P  P.) 
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SURVEYS   AND    EXAMINATIONS   WITH    A   VIEW    TO   THE    IM- 
PROVEMENT   OF   RIVERS   AND   HARBORS. 

For  examinations  and  surveys  for  improvements  and  for  contingencies 
of  rivers  and  harbors,  an  appropriation  of  $200,000  should  be  made. 

WASHINGTON   AQUEDUCT. 

Officer  in  charge,  Lieut.  Col.  Thomas  Lincoln  Casey,  Corps  of  Engi- 
neers. 

The  l^nds  appropriated  for  the  Washington  Aqueduct  for  the  past 
year,  were  for  maintenance  and  general  repairs  of  existing  works. 
These  have  been  kept  in  good  order,  and  have  furnished  to  the  city  as 
great  a  supply  of  water  as  they  are  capable  of  giving  with  the  present 
appliances. 

Among  the  larger  repairs  made  during  the  past  year,  were  the  plaster- 
ing, with  Portland  cement  mortar,,  of  tiie  exterior  walls  of  the  influent 
and  effluent  gate-houses  of  the  distributing  reservoir :  the  construction 
of  anew  timber  bridge,  143  feet  in  length,  with  a  16-foot  roadway,  sup- 
ported on  trestles  from  15  to  21  feet  in  height,  over  the  waste  channel 
of  the  receiving  reservoir;  the  raising  of  the  masonry  of  the  chamber  of 
the  connecting  conduit  at  the  receiving  reservoir,  so  as  to  bring  up  th.e 
water  in  the  distributing  reservoir  to  the  level  of  146  feet;  and  the 
plastering,  with  Portland  cement  mortar,  of  the  exterior  of  the  high 
service  reservoir  in  Georgetown,  in  imitation  of  a  rustic  ashlar  covering 
for  this  structure. 

The  necessity  for  the  extension  of  the  dam  at  the  Great  FaUs,  across 
the  river,  is  again  urged,  and  attention  is  invited  to  the  remarks  of  the 
officer  in  charge  upon  this  matter.  The  appropriation  required  for  this 
purpose  is  recommended  to  favorable  consideration ;  for  unless  this  dam 
is  built,  the  annoyance  and  embarrassment  which  many  of  the  people 
of  this  city  experience  in  consequence  of  a  weak  and  limited  supply 
of  water,  will  in  a  short  time  be  seriously  increased,  while  the  areas  of 
limited  supply  will  correspondingly  enlarge. 

The  estimates  of  the  officer  in  charge  for  the  fiscal  year  ending  Jane 
30, 1883,  are  as  follows: 
For  engineeriDg,  maintenance,  repairs,  and  constmction $255,  OOO  00 

(See  Appendix  Q  Q.) 

IMPROVEMENT     AND    CARE    OF     PUBLIC    BUILDINGS    AND 
GROUNDS   IN  THE    DISTRICT    OF   COLUMBIA. 

Officer  in  charge,  Lient.  Col.  Thomas  Lincoln  Casey,  Corps  of  Engi- 
neers, from  July  1, 1880,  to  April  1, 1881;  since  that  date  Col.  A.  F. 
Bockwell,  U.  8.  A. 

The  labor  performed  during  the  year  upon  the  public  grounds  in  the 
District  of  Columbia  was  confined  principally  to  their  care  and  preser- 
vation, the  available  appropriations  permitting  but  little  advance  in 
the  way  of  new  work.  Satisfactory  progress  was,  however,  made  in 
the  improvement  of  the  grounds  south  of  the  Executive  Mansion,  wbile 
a  marked  improvement  was  made  in  Farragut  Square,  by  the  removal 
of  the  concrete  roadway  therefrom.  Eleven  of  the  smaller  reservations 
at  the  intersections  of  streets  and  avenues  were  also  improved  by  re- 
grading  and  planting,  and  inclosing  with  park  post  and  chain  fence, 
and  the  introduction  of  water-pipe  for  irrigating  purposes. 

Attention  is  invited  to  the  detailed  report  of  the  oflftcer  in  charge,  and 
his  estimates  for  the  coming  fiscal  year  are  recommended  as  follows : 
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For  improTement  and  care  of  publio  bmldings  and  grounds $1^3, 500  00 

For  eompensation  of  pemons  employed  on  and  around  pablic  buildings 

andg^unds 48,400  00 

For  contingent  and  incidental  expenses 1,000  00 

242,900  00 

(See  Appendix  B  B.) 

SALE  OF  LOTS  AT  THE  INTERSECTION  OF  K  AND  SIX- 
TEENTH STREETS,  NORTHWEST,  WASHINGTON,  DIS- 
TRICT   OF    COLUMBIA. 

Section  4  of  '^An  act  making  appropriations  for  the  expenses  of  the 
govemmeDt  of  the  District  of  Columbia  for  the  fiscal  year  ending  June 
30, 1882,  and  for  other  purposes,"  approved  March  3, 1881,  provides — 

That  the  Chief  of  Engineers,  United  States  Army,  in  charge  of  public  buildings 
and  grounds  in  the  District  of  Columbia,  be.  and  is  hereby,  authorized  to  seU  and 
convey,  by  good  and  sufficient  deed,  to  each  of  the  owners  of  lot  one,  square  one 
hundred  ana  eighty-four;  lot  five,  square  one  hundred  and  eighty-five;  lots  five, 
six,  and  seven,  s<^uare  one  hundred  and  ninety-ei^ht;  lot  twelve,  square  one  hundred 
and  ninety-nine,  in  the  city  of  Washington,  Distriqt  of  Columbia,  such  portion  of  the 
ground  immediately  adjoininff  the  firont  of  said  lots,  or  either  of  them,  as  will  make  the 
angles  at  the  four  corners  of  Sixteenth  and  K  streets,  northwest,  right  angles,  upon 
payment  into  the  Treasury  of  the  United  States  by  said  owners,  or  each  of  them,  of  an 
amount  for  the  number  of  feet  in  each  lot  so  to  be  conveyed  at  the  rate  the  same  may 
be  appraised  by  three  disinterested  freeholders  resident  of  the  city  of  Wadiin^ton,  to 
be  selected  and  sworn  bv  said  Chief  of  Engineers  imj^artially  to  appraise  said  real 
estate  at  the  true  value  thereof  in  money;  and  upon  said  sale,  the  owners  of  said  lots 
respectively  shall  pay  into  the  Treasury  of  the  United  States,  for  the  erection  of  a 
hign-school  buildinff  in  the  city  of  Washington,  one-third  of  said  purchase  money, 
and  the  remainder  thereof,  with  interest,  in  one  year  from  the  date  of  sale.  No  con- 
veyance shall  be  made  until  aU  the  purchase-money  is  paid:  Prodded,  That  said 
Chief  of  Engineers  shall  not  sell  or  convey  one  portion  or  any  part  of  said  real  estate 
unless  all  the  same  is  sold  and  conveyed. 

In  obedience  to  its  requirements,  the  following-named  gentlemen^ 
residents  of  the  city  of  Washington,  D.  C,  were  invited  to  act  as  ap 
praisers  at  a  compensation  of  $25  each,  viz :  Mr.  G.  G.  Duncanson,  Dr. 
Daniel  B.  Glarke,  and  Mr.  O.  G.  Green. 

Having  signified  their  acceptance  of  the  invitation,  and  taken  the  pre- 
scribed oath,  the  appraisers  proceeded  to  the  discharge  of  the  duties 
imposed  upon  them,  and  under  date  March  31, 1881,  submitted  their 
report,  of  which  the  following  is  a  copy : 

Washington,  March  31, 1881. 

Sir:  The  undersigned  having  been  api>ointed  a  commission,  and  having  taken  the 
necessary  oath  for  tne  purpose  of  appraising  the  triangles  at  the  intersection  of  Six- 
teenth and  K  streets  northwest,  said  triangles  adjoining  squares  184, 185, 198^  and  199, 
have  personally  visited,  viewed,  and  waLked  over  said  ground  and  premises,  and, 
after  due  consideration  and  consultation,  make  the  following  as  their  rei>ort: 

We  appraise  the  triangles  adjoining  squares  184,  185,  and  199  at  $1.50  per  square 
foot.  The  triangle  adjoining  square  198  we  appraise  at  $1.25  x>er  square  foot,  it  being 
in  front  of  three  lots,  the  center  lot  bein^  occupied  and  improved  by  frame  dweUing- 
house,  which  will  not  be  so  susceptible  of  receiving  the  same  benefit,  by  the  addition 
of  the  triangle,  as  the  lots  in  squares  184,  185,  and  199,  which  are  unimproved. 

AU  of  which  is  respectfnUy  submitted  under  our  hands  and  seals. 

Dan'l  B.  Clarke.  [seal.] 

Chab.  C.  Duncanson.    [seal.] 
O.  C.  Green.  [seal.] 

H.  G.  Wright, 

Chief  of  EngineerSy  Brig,  and  Bvt.  Maj.  Gen.,  U.  8.  A. 

Under  date  April  1, 1881,  the  following  letter  was  addressed  to — 
Mr.  Sylvanus  C.  Boynton. 
Messrs.  Henry  Dickson  and  others. 
Messrs.  John  F.  Cook  and  others. 
Messrs.  Henry  Dickson  and  William  King. 
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Office  of  the  Chief  of  Engineers,  United  States  Army, 

WaskingUm,  D,  C.y  April  \,  1881. 

Gentlemen:  In  accordance  with  the  proTisions  of  section  4,  of  ''An  act  making 
appTopriations  to  provide  for  the  expenses  of  the  govern  men  t  of  the  District  of  Co- 
lumbia for  the  fiscal  year  Ending  June  30, 1882,  and  for  other  purposes,''  approved 
March  3,  1881,  I  have  caused  an  appraisement  to  be  made  of  the  triangular  spaces  , 
abutting  upon  lot  one.  square  184 ;  lot  5,  square  185 ;  lots  5,  6,  and  7,  square  198 ; 
lot  12,  square  199,  in  tnis  city  (containing  1,296  square  feet  each),  by  tlu^e  disin- 
terested freeholders  resident  of  the  city  of  Washington,  selected  and  sworn  by  me 
to  ''impartially  appraise  said  real  estate  at  the  true  value  thereof  in  money";  and 
the  said  appraisers  have  reported  to  me  that  they  have  appraised  the  triangles  adjoin- 
ing squares  184,  185,  and  199  at  $1.50  per  square  foot,  and  the  lot  adjoining  square 
19b  at  $1.25  ]^er  square  foot.  It  being  understood  that  you  are  the  owners  of  the 
lots  in  question  I  have  to  request  that  you  will  state  in  writing  whether  you  will 
purchase  the  said  lots  from  the  United  States  at  the  prices  fixed  by  the  appraisers, 
also  whether  you  will  pay  into  the  Treasury  of  the  United  States  the  entire  sum  fixed 
therefor,  or  will  pay  one-third  down  and  the  balance,  with  interest,  within  one  year. 

Your  attention  is  invited  to  the  provision  contained  in  section  4.  of  the  act,  "that 
no  convevance  shall  be  made  until  all  the  purchase  money  is  paid :  Provided,  That 
said  chief  of  engineers  shall  not  sell  or  convey  one  portion  or  any  part  of  said  real 
estate  unless  all  the  same  is  sold  and  conveyed..'' 

A  copy  of  the  report  of  the  appraisers  and  of  section  4  of  the  act  referred  to  are 
transmitted  for  your  information. 

Very  respectfully,  your  obedient  serv't, 

H.  G.  Wright, 
Chief  of  Engineers,  Brig,  and  BvU  Maj.  C^Cl. 

In  reply  thereto^  each  of  the  parties  named  signified  their  willingness 
to  accept  the  appraisal  of  the  commissioners  and  to  pay  for  the  lots  in 
cash. 

Upon  the  receipt  from,  the  Treasurer  of  the  United  States  of  his  cer- 
tificates that  the  several  amounts  due  from  the  parties  had  been  paid 
into  the  Treasury,  proper  deeds  of  conveyance  were  made. 

The  amounts  received  for  the  lots  were  as  follows : 

John  F.  Cook  and  others,  square  198 |1,620 

Henry  Dickson  and  William  King,  square  185 1,944 

Henry  Dickson  and  others,  square  199 1,944 

Sylvanus  C.  Boynton,  square  184 1,944 

MISSISSIPPI   RIVER  COMMISSION. 

This  commission,  organized  under  the  provisions  of  the  act  of  June 
28,  1879,  reports  to  and  receives  instructions  from  the  Secretary  of  War 
through  this  ofi&ce.  In  addition  to  the  continuation  of  the  surveys  of 
this  river  and  its  tributaries,  and  the  consideration  of  plans  for  improv* 
ing  and  giving  safety  and  ease  to  the  navigation  of  the  main  stream,  the 
commission  has  been  engaged  in  making  arrangements  for  the  applica- 
tion of  the  appropriation  of  $1,000,000,  made  by  the  river  and  harbor 
act  of  March  3, 1881,  to  the  improvement  of  the  extensive  reaches  of 
the  Mississippi  Eiver  in  the  vicinity  of  Plum  Point  and  Lake  Providence^ 
where  some  of  the  worst  of  the  obstacles  to  the  navigation  of  the  lower 
river  are  met  with. 

Much  detailed  information  regarding  the  progress  of  the  commission 
in  its  duties  will  be  found  in  its  reports.  Appendix  S  S,  which  are  at- 
tached at  the  suggestion  of  the  president  of  the  commission. 

SURVEYS  OF  THE  NORTHERN  AND  NORTHWESTERN  LAKES. 

Officer  in  charge,  Maj.  C.  B.  Oomstock,  Corps  of  Engineers,  who  had 
under  his  immediate  orders  First  Lieut,  r.  M.  Price,  Corps  of  Engineers 
(relieved  from  duty  on  Lake  Survey  December  7, 1880),  and  the  following 
named  principal  assistant  engineers,  E.  S.  Wheeler,  A.  B.  Flint,  O.  B. 
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Wheeler,  E.  S.  Woodward,  0.  H.  Kammell,  Thomas  Eussell,  J.  H.  Dar- 
ling, T.  W.  Wright,  and  L.  L.  Wheeler. 

Progress  of  the  work  during  the  year. — Longitudes  have  been  deter- 
mined between  Detroit  and  the  following  named  stations :  Cambridge, 
Mass.,  Toledo,  Ohio,  Fort  McDermit,  Nev.,  and  San  Antonio,  Tex. 

The  comparison  of  standards  has  been  continued.  The  conduct  of 
the  zinc  bar  of  Tube  I.,  of  the  Bepsold  base  apparatus,  has  been  investi- 
gated. 

The  final  reduction  of  the  work  of  the  lake  survey  and  the  prepara- 
tion of  the  final  report  have  been  continued. 

Water-level  observations  have  been  continued. 

Coast  chart  No.  7  of  Lake  Erie  has  been  completed. 

Amount  available  for  fiscal  year  1881-'82 $26,000  00 

Auiount  required  for  8ur\'ey  of  northern  and  northwestern  lakes,  for  fiscal 
year  ending  June  30, 1883,  namely,  for  efoctrotyping  50  copperplates,  for 
continuance  of  water-level  observations,  for  printing  and  issuing  charts 
for  use  of  navigators,  for  office  rent,  reduction  of  work,  clerk  hire,  fuel, 
and  miscellaneous 20,000  00 

(See  Appendix  T  T.) 


MILITARY,  GEOGRAPHICAL,  AND  LAKE  SURVEY  MAPS. 
In  the  Office  of  the  Chief  of  Engineers. 

Progress  in  the  compilation  of  the  new  outline  map  of  the  Territory  of 
the  United  States,  west  of  the  Mississippi  liiver,  scale  Touhnrsj  ^^fi 
been  made  during  the  past  year,  and  the  northwestern  sheet  has  been 
placed  in  the  hands  of  the  engraver. 

The  following  maps  have  been  photolithographed  and  an  edition 
printed  for  distribution  to  the  army : 

Map  of  the  Yellowstone  National  Park,  Big  Horn  Mountains  and  ad- 
jacent territory,  on  a  scale  of  12  miles  to  1  inch,  by  Oapt.  James  P. 
Gregory,  Corps  of  Engineers,  1881. 

Map  of  Mexico,  by  Captain  JS^oix,  1873,  scale  aooUoo/ 

Map  of  the  United  States,  showing  the  locations  of  works  and  sur- 
veys for  river  and  harbor  improvement,  on  a  scale  of  62J  miles  to  1  inch, 
by  Maj.  H.  M.  Robert,  Corps  of  Engineers,  1879. 

Map  of  the  Yellowstone  River,  in  thirty-three  sheets,  from  Fort  Keogh 
to  Fort  Buford,  scale  »^oo>  ^y  Lieut.  Edward  Maguire,  Corps  of  Engi- 
neers, 1879. 

The  following  maps  are  now  in  the  hands  of  the  photolithographer: 

Map  of  Nebraska,  scale  TraAoo?  ^y  Oapt  W.  S.  Stanton,  Corps  of 
Engineers,  1881. 

Map  of  the  Department  of  the  Columbia,  scale  16  miles  to  1  inch,  by 
Lieut  T.  W.  Symons,  Corps  of  Engineers,  1881. 

Map  of  the  Ohio  River,  in  forty -one  sheets,  scale  3  miles  to  1  inch,  by 
Maj.  W.  E.  Merrill,  Corps  of  Engineers,  1881. 

The  following  lake  survey  charts  have  been  engraved  on  copper: 

Lake  Erie. 

Lake  Erie  coast  chart,  No.  1. 
Lake  Erie  coast  chart.  No.  5. 
Lake  Erie  coast  chart.  No.  6. 
Niagara  Falls. 

22  £ 
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Lake  Erie  coast  chart  No.  7  has  been  photolithographed  and  an  edition 
printed  in  advance  of  the  eDgraved  edition.  This  chart  is  now  in  the 
hands  of  the  engraver. 

Plates  14  to  22,  to  illustrate  the  final  report  of  the  Survey  of  the 
Northern  and  Northwestern  Lates  have  been  photolithographed  and 
printed. 

The  following  engraved  plates  of  charts  of  the  Northern  and  Nort;h- 
westem  Lakes  have  been  electrotyped: 

Lake  Ontario. 

Lake  Michigan  coast  chart,  No.  1. 

Lake  Michigan  coast  chart,  No.  2. 

Lake  Michigan  coast  chart,  No.  3. 

Lake  Michigan  coast  chart.  No.  8. 

Lake  Michigan  coast  chart,  No.  9. 

Lake  Superior  charts,  Nos.  1,2,  and  3. 

Isle  Royale. 

Lake  Saint  Clair. 

Lake  Erie  coast  chart,  No.  2. 

Lake  Erie. 

Lake  Erie  coast  chart,  No.  3. 

Lake  Erie  coast  chart.  No.  4. 

Lake  Erie  coast  chart,  No.  6. 

Lake  Ontario  coast  chart.  No.  1. 

Lake  Ontario  coast  chart.  No.  5. 

GEOLOGICAL  EXPLORATIONS  OF  THE  FORTIETH  PAR- 
ALLEL. 

The  last  of  the  quarto  reports  of  this  exploration,  Vol.  VII.,  Odon- 
tornithes,  by  Prof.  0. 0.  Marsh,  has  been  published. 

GEOGRAPHICAL  SURVEYS  OP  THE  TERRITORY  OF  THE 
UNITED  STATES  WEST  OF  THE  ONE  HUNDREDTH  ME- 
IDIAN. 

Officer  in  charge,  First  Lieut.  M.^M.  Macomb,  Fourth  U.  S.  Artillery. 

During  portions  of  the  year,  in  addition  to  the  regular  office  force, 
the  following  gentlemen  have  been  temporarily  engaged  upon  special 
subjects:  Prof.  J.  J.  Stevenson,  geologist,  in  completing  the  proof-rejwi- 
ing  of  his  report ;  Dr.  C.  A.  White,  paleontologist,  in  preparing  an  ap- 
pendix to  the  above  report,  and  reading  proof  of  same;  Mr.  Miles  Eock, 
computing  geographical  positions  of  main  and  secondary  triangulation 
points  in  California  and  Nevada;  Mr.  Frank  Carpenter,  in  completing 
the  plotting  of  topographical  data  in  Atlas  sheet  73  in  Southern  Cali- 
fornia. 

First  Lieut.  Willard  Young,  Corps  of  Engineers,  U.  S.  A.,  was  engaged 
at  the  office  between  June  7, 1881,  and  June  13, 1881,  in  supervising  the 
plotting  of  notes  taken  by  him  in  1878  at  Great  Salt  Lake. 

No  field-work  was  done  during. the  year,  there  being  no  funds  avail- 
ble  for  that  puri>ose. 

The  duties  of  the  regular  office  force  have  been  confined  to  the 
reductions  needed  to  place  data  already  gathered  in  shape  for  publica- 
tion. 

Twenty  longitudes  and  latitudes  of  primary  and  secondary  triangula- 
tion stations  have  been  computed,  together  with  126  distances  and  39 
azimuths. 

Plotting  has  been  done  upon  5  regular  and  special  sheets,  not  yet 
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ready  for  publication,  and  new  material  has  been  redaced  for  revised 
edition  of  atlas  sheets  out  of  print. 

Six  regular  atlas  sheets  in  hachures,  one  large  topographical  map  of 
the  Lake  Tahoe  region,  and  one  outline  map  have  been  completed  dur- 
ing the  year  and  placed  in  the  hands  of  the  lithographer. 

Five  other  atlas  sheets  are  now  in  the  hands  of  the  final  draughtsmen 
and  will  be  completed  during  the  next  fiscal  year,  together  with  two 
others  nofc  yet  taken  up. 

Four  new  land  classification  sheets  and  three  new  geological  sheets 
are  now  in  the  hands  of  the  lithographer. 

No  maps  will  accompany  extra  copies  of  appendix,  there  not  being 
sufftcient  funds  available  for  the  publication  of  large  editions. 

Vol.  VII.,  Archaeology,  of  the  quarto  reports  authorized  by  act  of  Con- 
gress, has  been  in  stereotype  for  some  time,  and  will  appear  during  the 
present  year. 

Vol.  III.,  Supplement,  Geology,  by  Prof.  J.J.  Stevenson,  is  now  pass- 
ing through  the  press,  and  the  manuscript  of  an  octavo  report  contain- 
ing tables  of  geographical  positions,  altitudes,  &c.,  is  in  preparation. 

A  new  edition  of  the  list  of  maps  and  reports  issued  by  the  office  of 
this  survey  has  just  passed  through  the  press. 

The  maps  now  in  preparation  will  be  issued  as  rapidly  as  they  can  be 
completed  by  the  present  small  force. 

There  are  a  number  of  atlas  sheets,  aggregating  in  area  about 
57,000  square  miles  and  lying  in  Oregon,  California,  and  Arizona,  in 
which  much  field-work  has  ahready  been  done,  but  in  which  further 
field-work  must  be  done  before  publication  in  regular  form  would  be 
possible. 

Lieutenant  Macomb  estimates  that  $40,000  could  be  used  to  advan- 
tage in  permitting  the  filling  of  gaps  in  the  triangulation  and  topography 
by  additional  field-work,  thus  enabling  full  benefit  to  be  got  fix)m  mate- 
rial already  at  hand. 

His  report  with  estimates  and  appendixes  is  appended. 

(See  Appendix  U  U.) 


RECONNAISSANCES   AND  EiPLORATIONS. 

The  following-named  officers  have  been  on  duty  at  the  headquarters 
of  the  Army  and  at  headquarters  of  the  military  divisions  and  depart- 
ments, and  have  been  engaged  during  the  year  in  preparing  such  maps 
and  making  such  surveys  and  reconnaissances  as  were  required  by  their 
respective  commanding  officers : 

Maj.  O.  M.  Poe  (colonel  and  aid-de-camp  to  the  General  of  the  Army) 
at  headquarters  of  the  Army. 

Capt.  James  F.  Gregory  at  headquarters  Division  of  the  Missouri. 

Capt.  W.  B.  Livermore  at  headquarters  Department  of  Texas. 

Capt.  W.  S.  Stanton  at  headquarters  Department  of  the  Platte. 

Capt.  E.  H.  Buffer  at  headquarters  Department  of  the  Missouri  till 
February  6, 1881. 

Lieut.  T.  N.  Bailey  at  headquarters  District  of  New  Mexico,  from 
September  15,  1880,  to  Febniary  23,  1881,  and  at  headquarters  De- 
partment of  the  Missouri  since  March  28, 1881. 

Capt.  Edward  Maguire  at  headquarters  Department  of  Dakota. 

Capt.  W.  A.  Jones  at  headquarters  Division  of  the  Pacific. 

Lieut.  Carl  F.  Palfrey  at  headquarters  Department  of  Arizona. 
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Lieut.  T.  W.  Symons  at  headquarters  Department  of  the  Columbia. 

The  maps  prepared,  by  these  Engineer  officers  are  of  great  value  to 
the  War  Department  and'  to  the  Army  in  the  movement  of  troops,  the 
establishment  of  posts  for  controlling  the  Indians  and  for  protecting 
settlers.  There  is  also  a  great  demand  for  the  maps  from  citizens  for 
use  in  the  location  of  railroads,  mines,  and  valuable  lands.  It  is  espe- 
cially desired  that  funds  be  supplied  to  enable  the  Engineer  Department 
to  continue  the  mapping  of  the  areas  which  are  likely  to  be  traversed 
by  troops  or  by  hostile  Indians  in  future  campaigns.  The  small  appro- 
priation asked  for  the  next  fiscal  year  will  provide  for  the  collection, 
plotting,  and  publication  of  a  large  amount  of  data  required  for  the  use 
of  the  War  Department. 

The  attention  of  the  honorable  Secretary  of  War  is  earnestly  invited 
to  this  subject. 

Maj.  O.  M.  Poe,  Corps  of  Engineers,  U.  S.  A.,  Colonel  and  aid-de- 
camp, h^  been  on  duty  as  aidde-camp  to  the  General  of  the  Army  and 
as  a  member  of\the  Light-House  Board. 

He  has  completed  the  compilation  of  a  map  illustrating  the  capture 
of  Savannah,  December  21,  1864,  and  has  made  progress  on  other  maps 
illustrating  the  operations  of  the  armies  commanded  by  General  Sher- 
man in  1864  and  1865.  ' 

He  also  made  a  tour  of  examination  in  Texas  and  part  of  New  Mexico 
with  reference  to  probable  railroad,  especially  towards  the  Mexican 
frontier,  and  the  changes  in  the  military  situation  which  would  arise 
therefrom.  The  letter  of  instructions  under  which  he  acted  and  his 
report  submitted  to  the  General  of  the  Army  are  given  in  Appendix 
V  V. 

Capt.  James  F.  Gregory,  on  duty  at  headquarters  Military  Division 
of  the  Missouri,  reports  that  the  work  of  his  office  during  the  past  fiscal 
year  has  consisted  in  correcting,  mounting,  and  issuing  maps  for  the  use 
of  officers  in  the  division ;  in  making  copies,  tracings,  reductions,  and 
enlargements  of  maps  of  military  reservations,  scouts,  reconnaissances, 
&c.,  for  file  and  for  forwarding. 

A  map  of  the  Yellowstone  National  Park,  Big  Horn  Mountains,  and 
adjacent  territory  has  been  compiled  and  drawn  to  a  scale  of  1  inch  to 
12  miles.  This  map,  26  by  16  inches,  has  been  published  in  this  office, 
and  is  ready  for  issue. 

Sixteen  autograph  plates  of  military  reservations  and  posts  in  the 
Department  of  Dakota  have  also  been  prepared  for  issue. 

Captain  Gregory  states  that  owing  to  the  lack  of  funds  for  employ- 
ment ot  a  draughtsman  and  the  reduction  of  his  force  of  topographical 
assistants  from  two  to  one  by  General  Orders  No.  7,  A.  G.  O.,  head- 
quarters of  the  Army,  January  13, 1881,  the  work  of  his  office  cannot 
be  conducted  in  such  a  manner  as  to  make  it  of  the  value  it  should  be 
in  the  administration  of  the  affairs  of  the  division. 

(See  Appendix  W  W.) 

Capt.  W.  S.  Stanton,  on  duty  with  the  general  commanding  the  De- 
partment of  the  Platte,  reports  that  a  map  of  Nebraska  has  been  made 
on  a  scale  of  1:  500,000,  embodying  the  fullest  and  latest  information 
attainable  irom  all  reliable  sources,  embracing  all  surveys  in  the  State, 
both  under  the  Interior  and  War  Departments,  as  well  as  a  large  mass 
of  information  secured  from  county  officers,  postmasters,  and  persons 
most  familiar  with  the  geography  of  the  State. 
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Plans  of  all  the  posts  in  the  department,  with  plots  of  their  reserva- 
tions, have  been  made  in  duplicate,  comprising  50  sheets  of  drawings, 
with  long  inscriptions,  embodying  full  information  regarding  both  posts 
and  reservations. 

Five  military  reservations  have  been  surveyed,  and  reconnaissances 
have  been  made  of  about  500  miles  of  routes. 

One  hundred  and  forty  copies  of  large  War  Department  maps  have 
been  mounted  and  issued,  and  the  usual  routine  work  of  the  office  per- 
formed during  the  year. 

(See  Appendix  X  X.) 

Lieut  T.  N.  Bailey,  engineer  officer  at  headquarters.  Department  of 
the  Missouri,  has  made  complete  surveys  of  the  military  reservations  at 
Fort  Lewis,  Rio  de  la  Plata,  Colo.;  Fort  Oummiugs,  N.  Mex.;  and  Fort 
Bliss,  Tex.,  and  a  reconnaissance  covering  2,500  square  miles  north  and 
west  of  the  latter  fort. 

From  astronomical  observations  and  direct  measurements  he  reports 
the  geographical  positions  of  Fort  Bliss,  Tex.,  and  Fort  Leavenworth, 
Kans. 

Office  work  has  consisted  in  reduction  of  his  field  notes,  compilation 
of  scout  reports,  and  duplication  and  issuing  of  various  maps  required 
for  file,  and  the  use  of  troops  in  the  field. 

(See  Appendix  Y  Y.) 

Oapt  Edward  Maguire,  at  headquarters.  Department  of  Dakota,  re- 
ports that  the  reservation  of  Fort  Assinaboine,  Mont.,  869.82  square 
miles,  was  surveyed,  and  the  boundary  lines  established.  The  latitude 
and  longitude  were  determined  by  sextant  observations  at  the  post,  and 
by  transit  observations  in  Saint  Paul.  The  latitude  and  longitude  of 
Fort  Meade,  Dak.,  were  determined  by  an  accurate  connection  with  the 
site  of  the  old  post-office  in  Deadwood,  the  position  of  which  had  been 
determined  by  Gapt.  W.  S.  Stanton,  Corps  of  Engineers. 

The  longitude  of  Carleton  College  Observatory,  Northfield,  Minn., 
and  tbe  latitude  and  longitude  of  Fort  Bandall  were  also  determined. 
In  addition,  a  portion  of  the  engineer  force  was  called  upon  for  a 
great  deal  of  work  in  laying  out  parade  grounds,  carriage  roads,  &c., 
at  Fort  Snelling,  under  the  direction  of  the  Quartermaster's  Depart- 
ment. 

The  office  work  consisted  in  computing  and  plotting  field  notes,  revis- 
ing and  correcting  the  maps  of  Montana  and  Dakota,  in  making  tracings 
and  photographic  copies  for  forwarding  and  for  file,  and  in  supplying 
such  information  and  data  as  were  called  for  by  the  department  com- 
mander and  other  officers. 

(See  Appendix  Z  Z.) 

Capt.  William  A.  Jones,  engineer  officer,  headquarters  Military  Divis- 
ion of  the  Pacific  and  Department  of  California,  reports  that  operations 
have  t)een  directed  to  the  following  purposes: 

The  survey  of  military  posts  and  reservations. 

Surveys  for  public  buildings  and  works  for  water  supply. 

The  collection  of  geographical  information 

The  cartographic  work  connected  with  the  foregoing. 

The  distribution  of  maps  and  geographical  information. 
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The  collation  of  information  obtained  by  reconnaissances  of  troops  in 
the  field. 
The  following  has  been  accomplished: 

Surveys, 

Post  of  Fort  Point,  Cal.  To  locate  junction  of  Cherry  street,  San 
Francisco,  with  Presidio  Reservation. 

Kew  graded  roads  on  Presidio  Reservation. 

Kew  road  at  Fort  Point,  Cal.  • 

To  establish  boundaries  of  reservation  at  Fort  Bid  well,  Cal. 

Kew  graded  road  from  Fort  Point  to  First  avenue,  San  Francisco, 
Cal. 

For  base  lines  for  battery  firing  at  Fort  Point,  Cal. 

Boundaries  of  Marine  Hospital  Reservation,  San  Francisco,  Cal. 

Road  from  Marine  Hospital  to  First  avenue,  San  Francisco,  Cal. 

East,  south,  and  west  boundaries  of  reservation,  Fort  Point,  San  Jos6, 
Cal. 

For  rifle  range  at  Fort  Point,  Cal. 

For  site  for  anemometer  on  rifle  range  Presidio  of  San  Francisco,  Cal. 

Astronomical. 

Latitude  and  telegraphic  longitude  of  Fort  McDermit,  Nev.,  deter- 
mined, and  observations  made  for  determining  telegraphic  longitude  of 
Spokane  Falls  and  Colfax,  W.  T. 

Examinations  and  reports. 

On  water  supply  at  Angel  Island,  Cal. 

On  title  to  United  States  lands  in  the  city  of  Monterey,  Cal. 

On  quarry  at  site  of  proposed  redoubt  near  Fort  Point,  Cal. 

On  title  of  the  United  States  to  the  Warren  Matthews  farm  at  Fort 
Independence,  Cal. 

On  case  of  discrepancies  between  the  military  and  land  ofllce  surveys 
at  Fort  Halleck,  Nev. 

On  name  given  by  early  Spanish  colonists  to  point  .of  land  at  entrance 
to  San  Francisco  Harbor,  now  known  as  Fort  Point. 

Examination  of  case  of  trespass  and  riparian  rights  at  Fort  Halleck, 
Kev. 

On  site  for  telegraph  cable  to  Alcatraz  and  Angel  Islands,  Cal. 

On  altered  boundaries  of  reservation  at  Fort  Bid  well,  Cal. 

Cartographic. 
37  copies,  maps,  plans,  and  sketches  prepared. 

Photographic. 
693  copies,  maps,  plans,  and  sketches  prepared. 

Map-mounting. 
129  copies  maps  and  plans  have  been  mounted. 
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Tracings. 

33  tracings  of  maps  and  plans  have  been  prepared. 
(See  Appendix  AAA.) 

Lieut.  Carl  F.  Palfrey,  engineer  officer  at  headquarters  Department 
of  Arizona,  reports  the  following  work  completed  : 

Field-work. 

Examination  of  Apache-Thomas  wagon-road  and  trail. 

Examination  of  Upper  Chino  Valley  with  reference  to  location  of  mil- 
itary I)OSt. 

Beconnaissance  in  Sontheastern  Arizona  with  reference  to  wagon  and 
rail  communication  and  location  of  military  post. 

Examination  of  freight-route  from  military  posts  to  Atlantic  and 
Pacific  Railroad. 

Beconnaissance  of  land  occupied  by  Ava  Suppai  Indians. 

Full  topographical  notes  of  530  miles  of  road  and  trail. 

ISotes  by  time  and  compass,  with  itinerary,  of  2,174  miles  of  road  and 
trail. 

Odometer  measurement,  462.5  miles. 

Office-worlc. 

Boad-maps.  scale  1  inch  to  6  miles : 

No.  1,  latitude,  30o  30'  to  32o  45' ;  longitude,  107o  30'  to  Uio. 
:No.  2,  latitude,  32°  30'  to  34©  45' ;  longitude,  108o  30'  to  112o. 
Special  plates  of  roads,  scale  1  inch  to  1 J  miles : 
Yerde  Apache  road  and  trail. 
Apache-Thomas  road  and  trail. 
Phoenix-Prescott,  two  roads. 
Prescott-Lee's  Ferry,  one  route,  road,  and  trail. 
Plats  of  posts  and  miscellaneous  drawings,  15  sheets. 
Photographic  printing,  34  sheets. 
Maps  mounted : 
For  office,  33. 
For  field,  106. 
Maps  issued,  117. 
Maps  received,  2. 
(See  Appendix  B  B  B.) 

Lieut.  Thomas  W.  Symons,  at  headquarters  Department  of  the  Colum- 
bia, reports  that  the  first  duty  assigned  to  him  during  the  past  year  was 
to  find,  lay  out,  and  mark,  if  possible,  a  practicable  wagon  road  from 
Oamp  Chelan  to  the  Northern  Pacific  Bailroad.  This  was  done,  a  good 
route  found,  laid  out,  and  marked. 

Camp  Chelan  being  deemed  too  inaccessible  it  was  ordered  abandoned 
and  Lieutenant  Symons  assisted  in  finding  the  location  for  a  new  post 
near  the  Big  Bend  of  the  Columbia,  now  known  as  Camp  Spokane. 

The  journeys  necessitated  by  these  duties  enabled  surveys  of  large 
portions  of  country  to  be  made  which  had  hitherto  been  unmapped,  and 
which  have  been  compiled  on  the  maps  of  the  department. 

Dissatisfaction  having  been  expressed  at  the  location  of  Fort  Lapwai 
and  Camp  Howard,  Lieutenant  Symons  was  ordered  on  a  board  to  en- 
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deavor  to  find  a  site  for  a  post  which  would  combine  and  render  unnec- 
essary these  two.  He  was  unsuccessful  in  finding  a  proper  site.  A  gen- 
eral survey  was  made  of  the  quadrilateral  of  country  formed  by  the 
Snake,  Clearwater,  and  Salmon  Eivera. 

Trouble  having  arisen  with  the  Skagit  Eiver  Indians,  Lieutenant  Sy- 
mons  was  appointed  acting  aid-de-camp  by  General  Howard,  department 
commander,  given  an  escort  of  Captain  Jocelyn's  company,  Twenty -first 
Infantry,  and  ordered  to  proceed  to  the  scene  of  trouble,  investigate,  p to- 
tect  the  people,  and  report.  This  he  did,  having  a  conference  with  the 
Indians,  and,  inducing  them  to  accede  to  the  demands  made  upon  them, 
thus  averted  further  trouble. 

Lieutenant  Symons  submits  a  report  of  Lieut.  W.  C.  Brown,  First  Cav- 
alry, concerning  the  surveys  made  by  him  and  assistants  while  on  a  scout 
from  Walla  Walla  to  Pend  d'  Oreille  Lake  and  Grand  Ronde  and  Wal- 
lowa Valleys. 

Surveys  were  made  of  the  reservations  required  for  Fort  Cobut 
d'Alene  and  Camp  Spokane,  by  Assistant  Engineer  W.  T.  Webber,  and 
maps  and  reports  Bent  to  Washington  asking  that  the  reservations  be 
declared. 

Compilations  were  made  of  the  recent  Land  Office  surveys  in  Oregon 
and  Washington  by  Mr.  Fred.  N.  Pendleton. 

A  great  deal  of  new  information  was  added  to  the  eight-mile  sheets 
of  the  department,  gathered  from  surveys  in  the  field,  railroad  and 
land  offices,  scouts,  consultations,  &c. 

A  department  map,  on  a  scale  of  16  miles  to  the  inch,  was  finished  by 
Lieutenant  Symons  and  sent  to  this  office  for  approval  and  publication. 
The  map  will  soon  be  published. 

A  pamphlet  was  compiled  and  published  by  Lieutenant  Symons, 
giving  a  great  deal  of  information  about  the  posts  in  the  department 
and  66  tables  of  distances  between  the  most  important  places  in  the 
department,  and  a  skeleton  map  showing  the  routes  given  in  the 
tables. 

Maps  of  the  Spokane  Indian  Reservation  were  prepared  and  used  in 
getting  this  reservation  declared  for  the  Indians. 

A  new  survey  of  the  western  boundary  of  the  Vancouver  Military 
Reservation  was  made  in  connection  with  the  town  authorities. 

Lieutenant  Symons  has  been  engaged  during  the  latter  part  of  the 
fiscal  year  just  passed  in  making  astronomical  observations  to  establish 
the  latitude  and  longitude  of  points  in  the  department. 

(See  Appendix  C  C  C.) 

ESTIMATE    FOB    AMOUNT    REQUIRED    FOR    MILITARY    SURVEYS    AND 
RECONNAISSANCES  IN  MILITARY  DIVISIONS  AND  DEPARTMENTS. 

For  military  surveys,  reconnaissances,  and  surveys  of  military  reser- 
vations by  the  engineer  officers  attached  to  the  various  headquarters  of 
military  divisions  and  departments,  being  an  average  of  $5,000  for  each 
of  the  nine  military  divisions  and  departments  west  of  the  Mississippi 
River,  and  $5,000  for  publication  of  maps^  total,  $50,000. 

OFFICE  OF  THE  CHIEF  OF  ENGINEERS. 

In  the  labors  of  the  office  the  Chief  of  Engineers  was  assisted,  on  the 
30th  June,  by  the  following  officers  in  charge  of  the  several  divisions : 

First  and  Second  Divisions. — Fortifications,  Battalion  and  Engi- 
neer depotj  Lands,  Armaments,  Personnel,  &o.,  Maj.  George  H.  Elliot.  * 
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f   Third  Division. — Biver  and  Harbor  IrwprovementSy  4&o.j  Lieat.  CoL 
John  G.  Parke. 

Fourth  and  Fifth  Divisions.— iVoper^,  AoeauntSy  Ustimatesy 
FundSj  Survey  of  the  Lakes^  Explorations^  Maps,  Instruments^  dfc.y  Gapt. 
Henry  M.  Adams. 

Very  respectfully,  your  obedient  servant, 

H.  G.  Wright, 
Chief  of  Engineers, ' 
Brig,  and  Bvt  Major- General. 
Hon.  BoBERT  T.  Lincoln, 

Secretary  of  War. 
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STATEMENT  'SHOWING  THE  RANK  AND  THE  DUTIES  OF  OFFICERS  OF  THE 
CORPS  OF  ENGINEERS  DURING  THE  FJSCAL  YEAR  ENDING  JUNE  30,  1881. 


Rank  and  Name. 


Duties. 


BBIGADIER-OENERAL 

AND  CHIEF  OF 

ENGINEERS. 


Horatio  G.  Wriffht 

Bvt  Major-General. 


COLONELS. 

John  G.  Barnard 

Bvt  Major  General, 


Henry  W.  Benham 

Bvt,  Major  General, 


John  N.  Macomb 


In  command  of  the  Corps  of  Engineers  and  in  charge  of 
the  Engineer  Department.  Charged  with  the  super- 
vision of  such  matters  connected  with  construction  of 
jetties  and  other  works  at  South  Pass,  Mississippi  River, 
as  require  the  action  of  the  Secretary  of  War.  Member 
of  Commission  on  repavement  of  Pennsylvania  Avenue, 
Washington,  D.  C;  of  Joint  Commission  to  supervise  the 
constractiou  of  the  Washington  National  Monument,  and 
of  Light-house  Board.  Directed  by  the  President  to 
cooperate  with  the  authorities  of  the  State  of  New  York 

.  in  examining  and  deciding  upon  exterior  pier  and  bulk- 
head lines  on  Hudson  River  from  State  dam  at  Troy  to 
the  city  of  Hudson. 


Member  of  The  Board  of  Engineers.  Retired  from  active 
service,  to  date  from  January  2, 1881. 

In  charge  of  the  construction  of  forts  Winthrop,  Indepen- 
dence, and  Warren,  Mass.;  work  on  Long  Island  Head, 
and  field  works  on  the  coast  from  Provincetown  to  Glou- 
cester, Mass. ;  forts  Montgomery,  Columbus,  Wood,  and 
Hamilton,  and  additional  batteries.  Castle  Williams, 
South  Battery  Governor's  Island,  Mortar  Battery  at  Fort 
Hamilton,  N.  Y.,  and  Fort  at  Sandy  Hook,  N.  J.  Mem- 
ber of  Boards  of  Officers  of  Engineers  at  New  York  City 
for  tbe  Examination  of  Officers  for  promotion  in  the 
Corps  of  Engineers. 

In  charge  of  the  construction  of  forts  Delaware,  Del.,  and 
Mifflin,  Pa.,  battery  at  Finn's  Point,  N.  J.,  and  wort  op- 
posite Fort  Delaware,  Del.  In  charge  of  the  improve- 
ment of  the  harbors  at  New  Castle  and  Wilmington,  Del.. 
Chester,  Pa.,  and  at  other  places  on  Delaware  River  ana 
Bay ;  ice  harbor  at  Marcus  Hook,  Pa. ;  piers  of  ice  har- 
bor at  New  Castle,  Del.,  and  of  the  construction  of  pier 
at  Lewes,  Del.  In  charge  of  the  improvement  of  the  Sa- 
lem River  and  Cohansey  Creek,  N.  J. ;  Delaware  and 
Broadkiln  rivers,  Duck  and  Mispillian  creeks,  Del.,  and 
Schuylkill  River,  and  Susquehanna  River  from  Richard's 
Island  up.  Pa. ;  and  Delaware  River  below  Bridesburg, 
Pa.  ;  between  Bridesburg  and  Trenton ;  near  Cherry 
Island  Flats,  and  at  Schooner  Ledge:  Rancocas  River,  N. 
J. ;  Chester  Creek,  Pa. ;  Christiana  River  and  deepening 
channel  and  improving  harbor  of  same,  from  Delaware 
River  to  and  above  the  city  of  Wilmington ;  and  Saint 
Jones  River,  Del.  In  charge  of  removal  of  obstructions 
from  the  harbor  at  the  Delaware  Breakwater.  In  charge 
of  the  surveys  of  Delaware  River  below  League  Island, 
and  examination  or  survey  of  Rancocas  River  from  the 
Delaware  River  to  Pemberton  and  Absecom  Inlet,  N.  J. ; 
ice  harbor  at  the  head  of  Delaware  Bay,  near  Morris  Lis- 
ten's on  Reedy  Island ;  Delaware  River.  Chester  and  Rid- 
ley creeks  near  outlets  in  Delaware  Kiver,  Pa.;  Appo- 
quinimink  Creek,  Del.,  Saint  Jones  Creek  and  Little 
Creek,  in  Kent  Co.,  Del.,  Christiana  River,  Del.,  frt>m 
Delaware  Railroad  bridge  to  mouth ;  Frankford  Creek, 
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Rank  AND  Name. 


COLONELS. 

(continaed.) 


Z.  B.  Tower 

BvU  Major  General, 


John  Newton 

Bvi,  Major  General, 


George  Thorn 

Svt,  Brig.  General. 


Duties. 


Five-Mile  Point,  Delaware  River;  month  of  the  Mispil- 
lion,  Del. ;  Newton  and  Mantua  creeks;  Maurice  River; 
Salem  and  Cohansey  rivers,  N.  J. ;  Murder  Kiln,  harbor 
at  Delaware  Breakwater,  and  Indian  River,  Del.  Chair- 
man of  Commission  Advisory  to  Board  of  Harbor  Com- 
missioners of  Philadelphia. 

President  of  The  Board  of  Engineers.  Member  of  Board 
of  Engineers  on  improvement  of  Charleston  Harbor,  S. 
C. ;  of  Board  of  Engineers  on  improvement  of  Pass  Ca- 
vallo  Inlet,  Aransas  Pass  and  Bay,  and  entrance  to  Gal- 
veston Harbor,  Tex.,  and  of  Board  of  Engineers  upon  the 
further  improvement  of  Savannah  River  and  Harbor, 
Ga. ;  of  Boards  of  Officers  of  Engineers  at  New  York  City 
for  the  Examination  of  Officers  for  promotion  in  the  Corps 
of  Engineers ;  of  Board  of  Officers  on  inventions  of  heavy 
ordnance  and  improvement  of  heavy  ordnance  and  pro- 
jectiles, iSic,  in  accordance  with  act  of  Congress  approved 
March  3,  1881. 

Member  of  The  Board  of  Engineers.  In  charge  of  the  im- 
provement of  the  harbors  at  Roudout  and  Port  Chester, 
N.  Y.,  and  of  Echo  Harbor,  N.  Y.  In  charge  of  the  im- 
provement of  the  Hudson  River,  Harlem  River,  Flushing, 
Sheepshead,  and  Canarsie  bays,  East  Chester  and  New- 
town creeks,  and  Buttermilk  Channel,  N.  Y. ;  South  and 
Raritan  rivers  and  Cheesequakes  Creek,  N.  J. ;  removal 
of  obstructions  in  the  East  River,  including  Hell  Gate, 
N.  Y. ;  Sumpawaums  Inlet,  harbor  of  NewKochelle,  N. 
Y.,  and  deepening  and  widening  channel  in  Gowanus 
Bay  and  the  harbor  of  New  York.  In  charge  of  the  ex- 
amination or  survey  of  New  Rochelle  Harbor,  N.  Y.,  from 
City  Island  to  town  of  New  Rochelle,  Bronx  River  from 
its  mouth  in  the  city  of  New  York,  Hempstead  Harbor 
and  Sumpawaums  Inlet,  Long  Island,  N.  Y.;  for  water- 
way connecting  Jamaica  Bay  with  ComelPs  Land- 
ing, N.  Y. ;  Gowanus  Bay  and  Patchogue  River,  N.  Y. ; 
or  Harlem  River,  and  through  Harlem  Kills  to  East 
River.  In  charge  of  the  manufacture  and  supply  of  mas- 
tic, and  examination  of  the  Brooklyn  Bridge.  Member 
of  Board  of  Engineers  on  improvement  of  Charleston 
Harbor,  S.  C. ;  of  Board  of  Engineers  on  improvement  of 
Pass  Cavallo  Inlet,  Aransas  Pass  and  Bay,  and  entrance 
to  Galveston  Harbor,  Tex. ;  of  Board  of  Engineers  upon 
the  further  improvement  of  Savannah  River  and  Harbor, 
Ga. ;  and  of  Court  of  Inquiry  upon  Lieutenant  Colonel 
Warren^s  eonduct  as  Major  General  commanding  the  Fifth 
Army  Corps  at  battle  of  Five  Forks,  Va.,  on  April  1, 1865. 
Directed  by  the  President  to  cooperate  with  the  authori- 
ties of  the  State  of  New  York  in  examining  and  deciding 
upo^  exterior  pier  and  bulkhead  lines  on  Hudson  River 
from  State  dam  at  Troy  to  the  city  of  Hudson. 

In  charge  of  the  improvement  of  the  harbors  at  Belfast, 
Portland,  Rockland,  Richmond's  Island,  Me.,  Portsmouth, 
N.  H.,  Newburyport,  Boston  (including  sea-walls  on 
Point  AUert on,  Great  Brewster  Island,  Lovells*  Island, 
Long  Island  Head,  Rainsford  Island,  and  Deer  Island; 
also  channel  leading  into  Nantasket  Beach),  Plymouth, 
Provincetown,  and  Scituat^,  Mass. ;  Moose-a-bec  Bar  at 
Jonesport,  and  Richmond  Harbor,  Me.  In  charge  of  the 
improvement  of  the  rivers  Penobscot  (at  Bangor  and 
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Rank  and  Name. 


COLONELS. 

(con  tinned.) 


William  F.  Raynolds  ... 
Bvt.  Brig.  General, 

LIEUTENANT-COLONELS. 

Charles  S.  Stewart 


Charles  E.  Blunt 

Bvt.  CoUmel. 


James  C.  Dnane 

Bvi,  Brig.  General. 


Qnincy  A.  Gillmore 

BvL  Major-General, 


Duties. 


Robert  S.  Williamson  . . . 


Bucksport  Narrows),  Cathance.Back  (at  "Gut^opjjosite 
Bath),  and  Kennebunk,  Me.,  Exeter,  N.  H.,  Memmac, 
Mystic,  and  Charles,  Mass.,  Lubec  Channel,  Me.,  and  Lake 
Winnipiseogee,  N.  H.,  Lamprey  River,  N.  H.,  and  repair- 
ing breakwater  on  the  St.  Croix  River  near  Calais.  In 
charge  of  the  examination  and  survey  of  Aroostook  River, 
.  Me.,  from  boundary  line  to  Masardis,  Richmond  Harbor 
on  Kennebec  River,  and  Mouth  of  Narragaugus  River  at 
Milbridge,  Me.,  and  Maiden  River,  Mass. ;  to  deepen  the 
channel  of  Harrisecket  River  from  Weston's  Point,  &c.. 
Me.;  Harbor  of  Brunswick;  Lynn  Harbor,  Mass.,  and 
Merriniac  River,  Mass.  and  N.  H. 

On  detached  service;  Engineer  4th  Lighthouse  District. 
Commissioned  Colonel,  Corps  of  Engineers,  to  date  from 
Januarv  2,  1881. 


In  charge  of  the  confA;rnctiou  of  fortifications  at  Fort  Point, 
Point  San  Jose,  and  Angel  Island,  in  San  Francisco  Bay, 
and  at  San  Diego,  Cal.  In  charge  of  the  improvement  of 
the  harbor  at  San  Diego,  Cal.  In  charge  of  the  examina- 
tion and  survey  of  harbor  at  San  Lnis  Obispo,  Cal.  Sen- 
ior Member  of  Board  of  Engineers  for  the  Pacific  Coast. 
Member  of  Board  of  Officers  of  Engineers  at  San  Francisco, 
Cal.,  for  the  examination  of  First  Lieutenant  P(mell  for 
promotion. 

In  charge  of  the  construction  of  forts  Gorges,  Preble,  Scam- 
mel,  Popham,  Knox,  and  Battery  at  Portland  Head,  Me., 
and  forts  Constitution  and  McClary,  and  batteries  on 
Jerry's  Point  and  Gerrish's  Island,  Portsmouth  Harbor, 
N.  H.    Engineer  1st  and  2d  Lighthouse  Districts. 

On  detached  service ;  Engineer  2d  and  3d  Lighthouse  Dis- 
tricts. 

Member  of  Board  of  Engineers  for  the  Pacific  Coast.  Mem- 
ber of  Board  of  Officers  of  Engineers  at  San  Francisco, 
Cal.,  for  the  examination  of  First  Lieutenant  PowellioT 
promotion.     Engineer  12th  Lighthouse  District. 

In  charge  of  the  construction  of  forts  Wadsworth,  Tomp- 
kins and  its  batteries.  N.  Y.,  Macon  and  Caswell,  N.  C, 
Moultrie,  Sumter,  Johnson,  and  Castle  Pinckney,  S.  C, 
Jackson  and  Pulaski,  Ga.,  Clinch  and  Marion,  Fla.,  and 
in  charge  of  forts  Monroe  and  Wool,  Va.  In  charge  of 
the  improvement  of  the  harbors  at  Charleston,  S.  C,  Sa- 
vannah, Darien,  and  Brunswick,  Ga.  In  charge  of  the  im- 
provement of  Ashley  River  and  Sullivan's  Island,  S.  C;  of 
the  bar  at  the  mouth  of  Saint  John's  River,  and  of  the  in- 
side passage  between  Femaudina  and  Sanit  John's,  Fla., 
Volusia  Bar,  Fla.,  Cumberland  Sound,  Fla.  andGa.,  Savan- 
nah River,  Saint  Augustine  Creek,  Ga.,  and  Wappoo  Cut, 
S.  C,  and  Altaraaha  River,  Ga.  In  charge  of  the  examin- 
tion  or  survey  of  Edisto  and  Salkiehatcnie  rivers,  Wap- 
poo Cut,  and  opening  of  a  ship-canal  across  the  Charleston 
Neck,  S.  C;  for  reopenig  of  Santee  Canal ;  Savannah  River 
from  Savannah  to  Augusta,  Altamaha  River,  and  Canoo- 
chee  River,  Ga. ;  Romncy  Marsh  near  Doboy,  and  the 
mouth  of  Jekyl  Creek ;  opening  of  steamboat  communi- 
cation from  the  Saint  John's  River,  Fla.,  by  way  of  Topo- 
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Rank  and  Name. 


LIEUTENANT-COLONELS. 

(continued.) 


Thoft.  Lincoln  Casey  .., 
Bvt.  Colonel 


Nathaniel  Michler . . . . , 
Bvt  Brig.  General. 


John  Q.  Parke 

Bvi.  Major-Gjeneral. 

Gouvemenr  K.  Wanen 
Bvt.  Major-General. 


DUTIEB. 


kalija  Lake,  to  Charlotte  Harbor  or  Pease  Creek ;  Savan- 
nah Harbor  and  River,  Ga.^  and  Indian  River,  Fla.  Mem- 
ber of  Commission  on  repavement  of  Pennsylvania  Ave- 
nue, Washington,  D.  C. ;  of  Board  of  Engineers  on  improve- 
ment of  Charleston  Harbor,  S.  C;  of  Board  of  Engineers 
for  improvement  of  PasH  Cavallo  Inlet,  Aransas  Pass  and 
Bay  and  entrance  to  Galveston  Harbor,  Tex.;  of  Boiu^  of 
Engineers  upon  the  further  improvement  of  Savannah 
River  and  Harbor,  Ga.  Member  and  President  of  **The 
Mississippi  River  Commission,"  created  by  act  of  Congress 
approved  June  28,  1879. 

In  charge  of  Public  Buildings  and  Grounds  and  certain 
Public  Works  in  the  District  of  Columbia ;  of  the  con- 
struction of  the  building  for  the  State,  War,  and  Navy 
Departments ;  of  the  Washington  Aqueduct,  and  the  con- 
struction of  the  Washingt'On  National  Monument.  Mem- 
ber of  Advisory  Board  to  make  and  carry  out  changes  and 
alterations  in  heating,  lighting,  and  ventilating  the  Hall 
of  the  House  of  Representatives;  and  of  Board  to  super- 
vise the  fire-proof  reconstruction  of  the  Patent  Office 
Building ;  of  Board  of  Officers  to  inspect  and  decide  upon 
the  proper  execution  of  the  contract  for  putting  a  fire- 
proof roof' on  the  Government  building  at  comer  of  Sev- 
enteenth and  F  streets,  Washington,  D.  C. 

In  charge  of  the  improvement  of  the  harbors  of  Plattsburgh, 
N.  Y.,  Burlington  and  S wanton,  and  Otter  Creek,  Yt. 
In  charge  of  the  improvement  of  the  Shrewsbury,  Rah- 
way,  Elizabeth^  Manasquan,  and  Passaic  rivers,  and 
Wood  bridge  Creek,  N.  J.;  and  of  improvement  of  channel 
between  Staten  Island  and  New  Jersey;  Raritan  Bay,  N. 
J.,  from  Perth  Amboy  and  South  Amboy  to  main  ship- 
channel  ofi'  Great  Kills;  Mattawan  Creek,  N.  J.;  and  Ti- 
conderoga  River,  N.  Y.  In  charge  of  removal  of  wreck 
of  the  Dutch  bark  Samarang  sunk  off  Sandy  Hook  Bar. 
In  charge  of  the  examination  or  survey  of  Mattawan 
Creek  from  Raritan  Bay  channel  to  Central  Railroad 
bridge ;  Shark  River,  Perth  and  South  Amboy  to  main 
ship-channel  off  Great  Kills,  Raritan  Bay,  N.  J.;  and  Ti- 
conderoga  River,  N.  Y.;  harbor  at  Port  Henry,  on  Lake 
Champlain,  New  York  Bay,  between  Sandy  Hook  and 
Coney  Island  Point;  dhannel  between  islands  of  North 
Hero  and  South  Hero,  Lake  Champlain ;  from  a  point  be- 
tween Ellis  Island  and  the  docks  of  New  Jersey  Central 
Railroad  to  a  point  between  Robbins'  Reef  Light  and 
Constable  Hook,  New  York  Bay,  N.  J. 

In  charge  of  the  3d  Division,  Office  of  the  Chief  of  Engineers. 


In  charge  of  the  construction  of  defenses  of  New  Bedford 
Harbor,  Mass.,  and  Narragansett  Bay,  R.  I.  In  charge  of 
the  improvement  of  the  harbors  of  Nantucket,  Hyannis, 
and  Wood's  Holl,  Mass.,  and  Block  Island  and  Newport, 
R.  I.,  and  Wareham,  Mass.  In  charge  of  the  improvement 
of  the  rivers  Taunton,  Mass.,  Paw  tucket  and  Providence, 
R.  I.,  and  Connecticut,  Mass.  and  Conn.;  Narragansett 
Bay,  R.  I.,  and  Little  Narragansett  Bay,R.  I.  and  Conn.; 
and  Potowomut  River,  R.  I.  In  charge  of  the  examina- 
tion or  survey  of  Wareham  Harbor,  Mass.,  and  Potowo- 
mut River,  R.  I.;  Edgartown  Harbor  and  South  Beach, 
Mass.,  and  Buzzajrd's  Bay  and  Barnstable  Bay,  Mass.,  at 
entrance  of  the  proposed  Cape  Cod  Canal.  Member  of 
Board  of  Engineers  upon  bridging  the  Ohio  River. 
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Rank  and  Namb. 


LIEUTENANT-COLOKELS. 

(continued. ) 

George  H.  Mendell 

Bvt  Colonel, 


Henry  L.  Abbot 

BH,  Brig.  General, 


William  P.Craigbill. 


Duties. 


In  charge  of  tbe  construction  of  fort  on  Alcatraz  Island,  and 
of  defenses  at  Lime  Point.  San  Francisco  Bay.  In  charge 
of  the  improvement  of  tne  harbor  at  Oakland,  Cal^  of 
the  construction  of  the  breakwater  at  Wilmington  Har- 
bor, Cal.,  and  improvement  of  Humboldt  Harbor  and  Bay. 
In  charge  of  the  improvement  of  Sacramento  and  San  Joa- 
quin rivers  and  Petaluma  Creek,  Cal.  In  charge  of  re- 
moval of  wreck  of  the  bark  Adelaide  Cooper,  lying  near 
entrance  to  Wilmington  Bay,  Cal.  In  charge  of  the  ex- 
amination or  survey  of  Sacramento  River  and  Humboldt 
Bay,  Cal. ;  to  devise  a  system  of  works  to  prevent  farther 
injury  to  navigable  waters  of  California  from  the  debris 
from  the  mines,  with  estimates  of  the  cost  of  such  works ; 
of  MokelumneKiver,  Cal.,  from  its  month  at  or  near  Wood- 
bridge  ;  to  investigate  causes  tending  to  decrease  depth  of 
water  and  diminish  the  commercial  value  of  San  Francisco 
Harbor.  Member  of  Board  of  Engineers  for  the  Pacific 
Coast  and  of  Advisory  Board  of  Commissioners  on  the 
Harbor  Lines  of  San  Francisco.  Member  of  Board  of 
Officeis  of  Engineers  at  San  Francisco^  Cal.,  for  the  ex- 
amination of  First  Lieutenant  Powell  for  promotion. 

Member  of  the  Boai-d  of  Engineers.  In  charge  of  the  con- 
struction of  Fort  Schuyler  and  fort  at  WiUets  Pointu  N. 
Y.,  and  of  experiments  with  torpedoes.  Commanding 
Engineer  Depot  and  Post  of  Willets  Point,  and  Battalion 
of  Engineers.  Member  of  Boards  of  Officers  of  Enffineera 
at  New  York  City  for  the  Examination  of  Officers  ror  pro- 
motion in  the  Corpsof  Engineers.  In  charge  of  establish- 
ment of  grade  lines  of  the  parade  ground  at  Davids  Island, 
New  York  Harbor. 

In  charge  of  the  construction  of  defenses  of  Baltimore,  Md., 
and  Washington,  D.  C.  In  charge  of  the  improvement 
of  the  harbors  at  Baltimore,  Annapolis,  Queenstown,  and 
of  the  inner  harbor  at  Cambridge,  Md.,  and  Onancock 
Harbor,  Va.  In  charge  of  the  improvement  of  the  chan- 
nel of  Susquehanna  River  above  and  below  Havre  de 
Grace,  and  w^ork  at  the  Fishing  Battory  li^jht  station  near 
Spesutia  Island;  of  the  Chester,  Wicomico,  Pocomoke. 
Elk,  Northeast,  and  Choptauk  rivers,  Trea<lhaven  and 
Secretary  creeks,  Md. ;  Broad  Creek,  Del.,  James  and  Ap- 
pomattox rivers,  Va.,  New  River,  Va.  and  W.  Va.,  Great 
kanawha,  Shenandoah,  and  Elk  rivers,  W.  Va.,  and  Cape 
Fear  River,  N.  C. ;  water-passage  between  DeaPs  and  Lit- 
tle Deal's  Islands,  Md.  In  charge  of  the  examination  or 
survey  of  the  bars  at  entrauce  of  Annapolis  Harbor,  with 
a  view  to  ascertain  the  character  of  jetties  necessary  to 
render  the  proposed  imi>rovement  permanent;  Chester 
River  between  Kirby's  and  Spry^s  landings ;  water-pas- 
sage between  Deal's  and  Little  Deal's  islands,  Md. ;  chan- 
nel of  Broad  Creek,  Corsica  Creek.  Upper  thoroughfare 
leading  into  Tangier  Sound,  Deil's  Island,and  Rock  Creeky. 
Md.;  survey  of  James  River,  Va.,  Skip  ton  Creek  and  Bush 
River,  Md. ;  and  surveys  across  the  peninsula  of  Mar^'land 
and  Delaware  to  connect  by  canal  the  waters  of  the  Del- 
aware and  Chesapeake  bays.  In  charge  of  grounds  at 
Yorktown,  Va.,  for  purpose  of  the  Centennial  Celebratioa 
in  October,  1881,  and  the  erection  of  a  monument  at  York« 
to wn ,  Va.  Member  of  Board  of  Engineers  on  Davis  Island 
Dam,  Ohio  River.  Commissioned  Lieutenant  Colonel^ 
Corps  of  Engineers,  to  date  from  January  2, 1881. 
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Rank  and  Name. 


BfAJORS. 


Cyrus  B.  Comstock  — 
Bvt  Brig,  General, 


Godfirey  Weitzel 

BvU  Major  General, 


Orlando  M.  Poe , 

Bvt,  Brig,  General, 


David  C.  HonstoD 

Bvt,  Colonel, 


George  H.  Elliot. 


Duties. 


In  charge  of  the  survey  of  Northern  and  Northwestern 
Lakes.  Member  of  the  ^'  Mississippi  River  Commission'' 
created  by  act  of  Congress  approved  June  28,  1879.  Mem- 
ber of  Board  of  Engineers  for  consideration  of  plans  for 
pier  building  on  East  Coast  of  Lake  Michigan,  designed 
by  Major  Harwood  ;  of  Boards  of  Officers  of  Engineers  at 
New  York  City  for  the  Examination  of  Officers  for  promo- 
tion in  the  Corps  of  Epgiueers ;  of  Board  of  En^neers  on 
project  for  the  improvement  of  the  Mississippi  River  in 
vicinity  of  Piasa  Island,  prepared  and  submitted  by  Cap- 
tain Ernst;  of  Board  of  Engineers  on  harbor  of  refhffe  on 
Lake  Superior  at  Grand  Marais,  Mich. ;  o^  Board  of  En- 
gineers upon  plan  and  location  submitted  by  Major  Houa- 
ton  for  improving  Milwaukee  Bay  for  harbor  of  refuge. 

In  charge  of  the  construction  of  harbor  of  refuge  on  Lake 
Huron.  In  charge  of  the  Louisville  and  Portland  CansJ 
and  of  Saint  Mary's  Falls  Canal ;  of  the  improvement  of 
the  Falls  of  the  Ohio  and  Saint  Mary's  Falls  Canal  and  of 
the  rivers  Saint  Mary  and  Detroit,  Mich.  Member  of  Board 
of  Engineers  upon  bridging  the  Ohio  River ;  of  Board  of 
Engineers  on  plans  for  pier  building  on  East  Coast  of 
Lake  Michigan,  designed  by  Mf^or  JTisni^ood;  of  Board  of 
Engineers  on  Davis  Mand  Dam,  Ohio  River;  of  Board  of 
Engineers  on  plan  for  harbor  of  refuse  on  Lake  Superior  at 
Grand  Marais,  Mich. ;  of  Board  of  Engineers  on  plan  and 
location  submitted  by  Mtgor  Houeton  for  improving  Mil- 
waukee Bay  for  harbor  of  refuge :  and  associate  member 
of  Board  of  Engineers  for  the  Pacific  Coast  on  construction 
of  canal  around  the  Cascades  of  jClolumbia  River,  Oreg. 
Engineer  11th  Lighthouse  District. 

On  detached  service.  Aide-de-Camp  on  the  personal  staff  of 
the  General  of  the  Army  with  the  rank  of  Colonel.  Mem- 
ber of  Board  to  appraise  the  Fort  Gratiot  Military  Reser- 
vation. Under  special  instructions  of  the  General  of  the 
Army,  to  proceed  to  Texas  and  New  Mexico.  In  charge  of 
completion  of  sale  of  cemetery  and  other  grounds  on  the 
Fort  Gratiot  Military  Reservation.  Member  of  Light- 
house Board. 

In  charge  of  the  improvement  of  the  harbors  at  Milwaukee, 
Racine,  and  Kenosha,  Wis.,  and  Waukesan,  IB.,  and  har- 
bor of  refuge  at  Milwaukee  Bay ;  in  charge  of  the  im- 
provement of  the  rivers  Fox  and  Wisconsin ;  in  charge  of 
the  examination  or  survey  of  Milwaukee  Bay  and  for  bayou 
south  of  Milwaukee  harbor  for  additional  harbor  of  refuse. 
Member  of  Board  of  Engineers  on  improvement  of  tne 
harbor  at  Michigan  City,  Ind.j  of  Board  of  Engineers  for 
purpose  of  carrying  out  provisions  of  River  and  Harbor 
act  of  June  14,  188(1,  making  appropriation  for  harbor  at 
Waukegaii ;  of  Board  of  Engineers  on  project  for  dam  at 
outlet  of  Lake  Winnibigoshish  on  the  Mississippi  River, 
proposed  by  Captain  Allen  ;  of  Board  of  Engineers  on  plan 
for  further  prosecution  of  harbor  improvement  at  head  of 
Lake  Superior ;  and  associate  member  of  Board  of  Engi- 
neers for  the  Pacific  Coast  on  construction  of  canal  around 
the  Cascades  of  the  Columbia  River,  Oreg. 

In  charge  of  the  1st  and  2d  Divisions,  Office  of  the  Chief  of 
Engineers. 


Digitized  by 


Google 


352         EEPOBT   OF   THE   CHIEF   OF  ENGINEERS,  U.  S.  ARMY. 
Statement  shomng  rank  and  duties  of  officers  of  Corps  of  Engineers — Cont'd. 


Rank  Ain>  Naiub. 


Duties. 


Majors. 
(Continued.) 

Henry  M.  Robert . . . 


William  E.  Merrill 

BvU  Colonel 


Walter  McFarland. 


Orville  E.  Babcock 

Bvt  Brig.  General. 


In  charge  of  the  improvement  of  the  harbors  at  Ontonagon. 
Eagle  Harbor,  Marquette,  and* harbor  of  refnge  at  Grand 
Marais,  Mich.,  Lake  Superior;  Menomonee,  Green  Bav, 
Ahnepee,  Two  Rivers,  Manitowoc,  Sheboygan,  Port  Wash- 
ington, Manistique,  harbor  of  refuge  at  entrance  to  Stur- 
geon Bay  Canal,  Lake  Michigan,  and  harbors  at  Kewau- 
nee and  Oconto,  Wis.,  and  advisory  engineer  for  improve- 
ment of  harbor  at  Kewaunee,  Wis.  In  charge  of  tne  ex- 
amination or  survey  for  a  harbor  on  Lake  Michigan,  at 
Kewaunee,  Wis.,  of  harbor  at  mouth  of  Cedar  River,  on 
Green  Bay,  and  mouth  of  Cedar  River,  Green  Bay,  Mich. 
Member  of  Board  of  Engineers  on  improvement  of  the  har- 
bor at  Michigan  City,  Ind. ;  of  Board  of  Engineers  for  pur- 
pose of  carrying  out  provisions  of  River  and  Harbor  act 
of  June  14, 1880,  making  appropriation  for  harbor  at  Wau- 
keean ;  of  Board  of  Euffineers  on  project  for  dam  at  outlet 
of  Lake  Winnibigoshish  on  the  Mississippi  River,  proposed 
by  Captain  Allen  ;  of  Board  of  Engineers  on  plan  and  lo- 
cation submitt<>d  by  Major  Hotutonlor  improving  Milwau- 
kee Bay  for  harbor  of  refuge ;  and  of  Board  of  Engineers 
on  plan  for  a  harbor  of  refuge  on  Lake  Superior  at  Grand 
Marais,  Mich. 

In  charge  of  the  construction  of  ice-harbors  at  or  near  Cin- 
cinnati, and  at  mouth  of  Muskin^m  River,  Ohio.  In 
charge  of  the  improvement  of  the  nvers  Ohio  and  Monou- 
gahela,  and  the  Allegheny,  Pa.  In  charge  of  examination 
or  survey  for  ice-harbor,  Bellaire,  Ohio ;  Youghiogheny 
River,  to  begin  at  its  mouth  at  McKeesjport  and  end  at 
ConneUsville,  Pa.;  Ohio  River  at  head  of  Hurricane  Island 
and  Elizabethtown,  111.;  Red  Bank  Creek,  Pa.,  from  its 
mouth  on  Allegheny  River  to  Brookville ;  for  the  con- 
struction of  two  ice-breakers  in  Ohio  River  near  West 
Virginia  shore,  and  below  the  railroad  bridge  crossing 
said  river  at  Parkersbur^;  ice-harbor  at  Point  Pleasant, 
W.  Va. ;  and  Clarion  River,  Pa.  Member  of  Board  of 
Engineers  upon  bridging  the  Ohio  River;  of  Board  of 
Engineers  on  Davis  Island  Dam,  Ohio  River ;  .and  associ- 
ate member  of  the  Board  of  Engineers  during  the  consid- 
eration of  plans  for  the  improvement  of  the  Ohio  River 
proposed  by  Mr.  Herman  Haupt,  C.  E.  Engineer  14th 
Lighthouse  District. 

In  charge  of  the  construction  of  Fort  Wayne,  Mich.,  and 
forts  Porter,  Ontario,  and  Niagara,  N.  Y.  In  charge  of 
the  improvement  of  the  harbors  at  JOunkirk  and  Bimalo 
on  Lake  Erie;  Olcott,  Oak  Orchard,  Charlotte,  Pultney- 
ville.  Big  Sodus,  Little  Sodus,  Oswego,  and  Wilson  on 
Lake  Ontario,  and  Ogdensburg  and  Waddingtou  on  the 
river  St.  Lawrence.  In  charge  of  the  improvement  of 
Niagara  River,  N.  Y.  In  charge  of  the  examination  or 
survey  of  Ogdensburg  Harbor,  Niagara  River,  at  month 
of  Ton  a  wand  a  Creek,  Port  Day,  above  Falls  of  Nia^ra, 
and  Grass  River,  at  Massena,  and  Sackett^s  Harbor,  N.  Y. 
On  temporary  duty  with  the  Torpedo  School  at  Willetts 
Point,  New  York  Harbor. 

On  detached  service ;  Engineer  5th  Lighthouse  District. 
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Rank  and  Name. 


Duties. 


captains 
(continued). 


John  M.  Wilson 

Bvi.  Colonel, 


Franklin  Harwood.. .. 
Bvt.  Lieut.  Colana. 


John  W.  Barlow 

Bvt  Lieut  CoUmel. 


Peter  C.Hains 

Bvt.  LieuU  Colonel, 

FianclB  U.  Farqphar.. . 
Bvt.  Lieut.  Colonel. 


In  charge  of  the  improvement  of  the  harbors  at  Port  Clin- 
ton, Monroe,  Toledo,  iSandusky,  Haron,  Yermillion,  month 
of  Black  River,  Rocky  River,  Cleveland,  Fairport,  Ashta- 
bula, Conneaut,  and  Erie,  on  Lake  Erie.  In  charge  of 
the  improvement  of  Sandusky  River,  Ohio.  In  charge  of 
•  the  examination  or  survey  of  Sandusky  River  near  Fre- 
mont, Chagrin  River,  Toledo  Harbor  for  depth  of  sixteen 
feet,  Maumee  River  from  Perrysburg  to  Toledo,  Saint 
Maiy's  River  from  town  of  Saint  Mary's  to  its  mouth, 
Ohio,  and  harbor  at  Toledo,  Ohio,  for  a  straight  channel 
to  Lake  Erie.  Survey  to  ascertain  the  practicability  and 
cost  of  construction  of  a  ship-canal  from  Lake  Erie  by  the 
Maumee  and  Wabash  Valleys,  in  the  bed  of  the  old  Wa- 
bash and  Erie  Canal,  or  with  any  variation  therefrom 
that  may  prove  feasible,  to  the  navigable  waters  of  Wa- 
bash River;  survey  and  estimate  of  cost  of  a  similar 
canal  from  Junction  City,  on  the  Wabash  and  Erie  Canal, 
to  the  Ohio  River^  by  way  of  the  Miami  and  Erie  CanaL 
or  anv  variation  in  route  to  produce  the  most  practical 
and  least  expensive  ship-canal  from  Lake  Ene  to  tiie 
navigable  waters  of  the  Ohio  River  by  the  above  routes. 
Engineer  10th  Lighthouse  l>istrict. 

In  charse  of  the  improvement  of  the  harbors  at  Cheboygan, 
An  Sable,  and  Sebewaing,  on  Lake  Huron,  harbor  on  Saint 
Clair  River,  at  mouth  of  Black  River^  harbor  of  Alpena, 
at  Thunder  Bay;  harbors  at  Charlevoix,  Frankfort,  Man- 
istee, Ludington,  Pentwater,  White  River,  Muskegon. 
Grand  Haven,  Black  Lake,  Sausatuck,  South  Haven,  and 
Saint  Joseph  and  water  channelleadinff  up  to  Benton  har- 
bor, and  harbor  of  refuge  at  Portage  Lake,  on  LakeMichi- 
gan ;  and  removing  bar  at  ice-harbor  of  refuge  at  Belle 
;i  ver,  Miohisan.  In  charge  of  the  improvement  of  Sagi- 
naw, Saint  Joseph,  and  Clinton  rivers,  and  Grand  River 
from  its  mouth  to  the  city  of  Grand  Rapids,  Mich.  In 
charge  of  the  examination  or  survey  of  Grand  River  below 
Grand  Rapids,  Swan  Creek,  Empire  Bay,  and  Clinton 
River  and  Lake  Saint  Clair  at  the  mouth  of  Clinton  River, 
Michigan:  and  harbor  at  Caseville,  Saginaw  Bay^  Lake 
Huron.  In  charge  of  Saint  Clair  Flats  Canal.  Member 
of  Board  of  Engineers  on  plans  for  pier  building  on  East 
Coast  of  Lake  Michigan,  designed  by  Mi^or  Harwood. 

In  charge  of  forts  Griswold  and  Hale,  and  the  construction 
of  Fort  Trumbull,  Conn.  In  charge  of  the  improvement 
of  the  harbors  ox  Stonington,  New  Haven,  Bridgeport, 
Milford,  Southport,  New  London,  and  Norwalk,  Conn., 
and  Port  Jefferson,  N.  Y.;  and  of  the  construction  of 
breakwater  at  New  Haven,  Conn.  In  charge  of  the  im- 
provement of  the  rivers  Housatonic  and  Tliames,  Conn, 
in  charge  of  the  examination  or  survey  for  opening  chan- 
nel between  Lloyd's  Harbor  and  Cold  Spring  Bay,  N.  Y. ; 
harbors  of  Madison  and  Clinton,  Conn. ;  Greenport  Har- 
bor, and  harbor  of  Mamaroneck,  N.  Y. :  and  survey  for 
breakwater  and  harbor  of  refuge  at  Milford,  Conn. 

On  detached  service;  Engineer  6th  Lighthouse  District. 


On  detached  servioe;  Engineer  Secretary  to  Lighthouse 
Board. 
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Rank  and  Name. 


Duties. 


MAJORS. 

(coutiuaed.) 

Georffe  L.  Gillespie 

Svt  Lieut  Colonel. 


Charles  R.  Suter. 


Jaxed  A.  Smith. 


Samuel  M.  Mansfield.., 
Bvt.  Litut.  Colonel. 


In  charge  of  works  of  defense  at  the  month  of  the  Columbia 
River.  In  charge  of  the  improvement  of  the  harbor  at 
Coos  BaVy  and  entrance  to  Yaquina  Bay,  Oreg.  In 
charge  of  the  construction  of  the  Canal  around  the  Cas- 
cades of  the  Columbia  River,  and  of  the  improvement  of 
the  rivers  Willamette,  Yamhill,  Columbia,  Snake,  Skagit, 
Cowlitz,  and  mouth  of  Coquille  River;  and  of  Lower 
Clearwater  River,  Idaho.  In  charge  of  examination  or 
survey  of  Columbia  River  at  the  Dalles,  and  the  Stilla- 
quamish,  Nooksack,  and  Snohomish  rivers,  Wash.;  Sin- 
slaw  Bay,  Young^^s,  Lewis'  and  Clarke's,  and  Skipan- 
nori  rivers,  entering  into  Young's  Bay,  Oreg.;  Snake 
River,  from  Lewiscon  to  the  mouth  of  Salmon  River, 
Idaho :  entrance  to  Gray's  Harbor,  between  Baker's  Bay 
and  Snoalwater  Bay,  for  canal  for  light-draught  vessels; 
survev  of  Chehallis  River,  Wash.  Associate  member  of 
Board  of  Engineers  for  Pacific  Coast  while  considering 
the  improvement  of  harbor  of  refuge  between  the  Straits 
of  Fuca  and  San  Francisco,  Cal.,  and  canal  around  the 
Cascades  of  the  Columbia  River,  Oreg.  Engineer  13th 
Lighthouse  District. 

In  charge  of  the  improvement  of  the  rivers  Mississippi, 
Missouri,  and  Arkansas — removal  of  snaji^s,  &c. ;  and  of 
the  Missouri  River  at  the  following  localities :  St.  Charles, 
Cedar  City,  Glasgow,  Lexington,  Kansas  City,  Fort  Leav- 
enworth, Atchison,  Saint  Jfoseph,  Brown ville,  Nebraska 
City,  Eastport,  Plattsmouth,  Omaha,  Council  Bluffs,  Sioux 
City,  and  Yermillion,  and  from  Kansas  City  to  its  mouth; 
of  Gasconade  River  and  the  Arkansas  Kiver  betweeu 
Fort  Smith,  Ark.,  and  Wichita,  Kans.,  and  at  Pine  Bluff. 
In  charge  of  the  survey  of  the  Missoari  River  from  it» 
mouth  to  Sioux  City,  Iowa,  and  to  Fort  Benton,  Mont.^ 
and  at  Boonville,  Yankton,  Niobrara,  and  from  Tuque 
Creek  to  one  mile  west  of  Charette  Creek,  Mo.,  and  at 
Brunswick,  Mo.,  with  reference  to  boat-landing)  mouth 
of  Grand  River;  Missouri  River  at  or  near  Arrow  Rock, 
and  survey  of  Nishnabotana  from  Hamburg,  Iowa,  to  its 
junction  with  the  Missouri.  Member  of  *'  The  Mississippi 
River  Commission"  created  by  Act  of  Congress  approved 
June  28, 1879.  Member  of  Board  of  Engineers  on  improve- 
ment of  the  Mississippi  River  in  vicinity  of  Piasa  Island, 
prepared  and  submitted  by  Captain  ErmU  Engineer  15tlx 
Lignt house  District. 

In  charge  of  the  improvement  of  the  harbors  at  Michigan 
City,  Ind.,  and  New  Buffalo,  Mich.    In  charge  of  the  im- 

Erovement  of  the  rivers  Wabash,  Ind.  and  111.,  and  White, 
ad.  In  charge  of  survey  for  harbor  of  refuge  at  Ne'w 
Buffalo,  Mich.  Member  of  Board  of  Engineers  for  con- 
sideration ^f  matters  connected  with  improvement  of  the 
harbor  at  Michigan  City,  Ind. 

In  charge  of  the  improvement  of  the  harbors  at  Galveston 
and  Brazos  Santiago,  Tex.  In  charge  of  the  improvement 
of  ship  channel  in  Galveston  Bay,  Pass  Cavallo,  Aransas 
Pass  and  Bay  up  to  Rockport  and  Corpus  Christi,  Brazoa 
River,  and  of  the  narrows  above  Orange  on  Sabine  River, 
and  deepening  the  channel  at  mouth  of  said  river ;  deep- 
ening channel  at  mouth  of  Trinity  River,  and  removal  of 
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Statement  showing  rank  and  duties  of  officers  of  Corps  of  Engineers — ^Cont'd. 


Bank  and  Namb. 


Duties. 


MAJORS. 

(continued.) 


William  J.  Twining .... 


William  R.  King. 


Wm.  H.  H.  Benyanid.- 


obstrnctions  to  Liberty ;  deepening  of  channel  at  month 
of  Neches  River,  and  removal  of  obstmctions  to  Beau- 
mont:  the  protection  of  river  bank  at  Fort  Brown  and 
Buffalo  Bayou,  Tex.  In  charge  of  the  examination  or 
survey  of  canal  connecting  Galveston  and  Brazos  River; 
of  Buffalo  Bayou,  Tex.,  from  Simm's  Bavou  to  the  mouth 
of  White  Oak  Bayou  at  Houston ;  of  Matagorda  Bay  at 
the  mouth  of  Saint  Mary's  Bayou,  Tex. ;  Sabine  Pass,  Tex. ; 
through  Sabine  Lake  and  River  to  Orange  and  Sabine 
Lake ;  and  the  Neches  River  to  Beaumont,  to  ascertain 
the  cost  and  practicability  of  a  deep-water  channel  from 
Sabine  Pass  to  Orange  and  Beaumont;  from  Brazos  de 
Santiago  through  Laguna  Madre  to  Point  Isabel,  Tex., 
to  ascertain  the  cost  and  practicabilitv  of  a  deep-water 
channel  from  the  anchorage  at  Brazos  de  Santiago  to  the 
railroad  wharf  at  Point  Isabel;  re-survey  of  Sabine  and 
Neches  rivers,  Tex. 

On  detached  service ;  Engineer  Commissioner  of  the  Dis- 
trict of  Columbia. 

In  charge  of  the  improvement  of  the  rivers  Tennessee, 
Tenn.  and  Ala.,  Camberland  above  and  below  Nashville, 
Ky.  and  Tenn.,  Hiawassee,  Caney  Fork,  Obed's,  Duck, 
French  Broad,  and  Clinch,  Tenn.;  Ooetenaula,  Coosa- 
wattee,  Etowah,  Oconee,  and  Ocmulgee,  Ga. ;  Coosa,  Ga. 
and  Ala.,  and  Red  River  from  its  mouth  to  Port  Royal, 
Tenn.  In  charge  of  the  examination  or  survey  of  Clinch 
River,  in  counties  of  Hancock,  Hawkins,  and  Claiborne, 
Tenn.,  and  Scott  and  Rnssell,  Va. ;  Powell  River,  in  coun- 
ties of  Hancock  and  Claiborne,  Tenn.,  and  Lee,  Va.; 
Holston  River,  in  counties  of  Sullivan,  Hawkins,  Grain- 

ger,  and  Hamblen,  Tenn.,  and  Washington  and  Scott,ya.; 
ead waters  of  the  Savannah  River,  in  connection  with 
the  headwaters  of  Hiawassee  and  Tennessee  rivers,  with 
view  of  ascertaining  if  a  summit  level  can  be  secured 
to  unite  them  by  a  canal ;  South  Fork  of  Cumberland 
River,  Ky. ;  Red  River  from  Port  Royal,  Montgomery 
County,  Tenn.,  to  it-s  mouth;  of  Bear  Creek,  running 
from  Northeast  Mississippi  into  the  Tennessee  River, 
Little  Tennessee  River  from  its  mouth  on  the  Holston  or 
Big  Tennessee  River  to  the  mouth  of  Tellico  River,  and 
Cumberland  River  at  Smith's  Shoals,  Ky.,  to  ascertain 
the  practicability  and  cost  of  a  canal,  with  locks  and 
dams,  from  the  head  to  the  foot  of  said  shoals ;  of  Chat- 
tahooche  River,  Ga.,  between  West  Point  and  Bolton. 

In  charge  of  the  improvement  of  the  harbors  at  Memphis. 
Tenn.,  and  Yicksburff,  Miss.  In  charge  of  the  improvement 
of  the  rivers  Saint  Francis,  White,  L'Anguille,  Fourche 
Le  F^ve,  Saline,  and  Black,  Ark.,  the  Ouachita  in  La. 
and  Ark.,  Yazoo  in  Miss.,  and  Cypress  Bayou,  La.  and 
Tex. ;  of  mouth  of  the  Red  River,  La.,  Upper  Rod  River 
from  Fulton  to  head  of  Raft ;  of  the  rivers  Big  Sun  Flow- 
er, Coldwater,  and  Tallahatchie,  Miss.,  and  the  Mississippi 
River  at  Memphis,  Natchez,  Vidalia,  and  Vicksburg,  and 
the  Bi^  Hatchie  River,  Tenn. ;  of  removal  of  raft,  snags, 
and  otner  obstructions  from  Red  River,  and  of  closing 
Tones'  Bayou;  of  Tensas  River;  Bayou  BcBuf,  La.,  and 
Bavou  Bartholomew,  La.  and  Ark. ;  Yallabusha  River  and 
Tcnula  Lake,  Miss.  In  oharge  of  the  water-gauges  on 
the  Mississippi  River  and  its  principal  tributaries.    In 
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Rank  and  Namb. 


MAJORS. 

(continned). 


CharleB  W.Howell. 


Garret  J.  Lydeoker . 


Amos  Stiokney 


Duties. 


charge  of  the  examination  or  survey  of  bayons  Barthol- 
omew and  Macon,  and  Tensas  River,  La. ;  Saint  Francis 
River  from  Greenville,  and  from  Greenville,  Mo.,  to  the 
Cairo,  Arkansas  and  Texas  Railroad ;  Currant  River  from 
Van  Bnren,  Mo.,  to  its  month  in  Ark.;  harbor  at  Grand 
Gulf,  Miss. ;  Obion,  South  Forked  Deer,  and  North  Forked 
Deer  rivers,  Tenn. ;  Cache  River  a  tributary  of  White 
River,  and  The  Bay  a  tributary  of  Saint  Francis  River, 
Ark. ;  Boeuf  River,  North  Louisiana. 

In  charge  of  the  construction  of  forts  Jackson,  Saint 
Philip,  Livingston,  Pike,  and  Macomb,  Tower  Dupr^, 
Batteiy  Bien venue,  and  Tower  at  Proctorsville.  In  charge 
of  the  improvement  of  the  harbor  at  New  Orleans,  La. 
In  charge  of  the  improvement  of  the  Amite,  Vermillion, 
and  Tangipahoa  rivers,  bayons  Terrebonne,  Teche,  and 
Courtableau,  La.:  of  Sabine  Pass  and  Blue  Buck  Bar, 
Tex.,  and  of  Pearl  River,  Miss. ;  removal  of  obstructions  in 
Bayou  La  Fourche,  La. ;  of  Calcasieu  Pass  and  Calcasieu 
River,  from  Phillips  Bluff  to  its  mouth ;  Bayou  Black, 
and  Tickfaw  and  Tohefuncte  rivers.  In  charge  of  the 
surveys  for  a  breakwater  near  New  Orleans,  La.,  survey 
of  Lake  Pontchartrain,  La.,  and  the  examination  or  sur- 
vey of  Calcasieu  River,  bayous  Plaquemine,  Black,  Grand 
Caillou,  Little  Caillon,  Andre,  Fusilier,  Grand  Lake, 
Little  Lake,  and  Barataria  Bay  from  New  Orleans  to 
Grand  Pass,  Atchafalaya  River  from  Berwick^s  Bay  to 
mouth  of  Red  River,  Bogue  Chitto  River  fh>m  its  mouth 
to  Franklinton,  and  Bogue  Falia  from  its  mouth  to  25 
miles  above  Covington,  La.;  West  Pearl  River;  Pass 
Manchac  and  Bayou  Manchac,  La.,  horn  its  mouth  to 
the  Mississippi  River.  Member  of  Board  on  improvement 
of  Pass  Cavallo  Inlet,  Aransas  Pass  and  Bay,  and  entrance 
to  Galveston  Harbor,  Tex. 

In  charge  of  construction  of  the  harbors  at  Chicago  and 
Calumet,  111.  In  charge  of  the  improvement  of  the  Illi- 
nois River.  In  charge  of  the  examination  or  survey  of 
the  Chicago  River  from  its  mouth  to  junction  of  the  North 
and  South  branches:  that  part  of  the  North  Branch  of 
the  Chicaffo  River  lying  in  the  town  of  Lake  View,  and 
Calumet  River  from  South  Chicago  to  the  village  of  Pull- 
man, on  Lake  Calumet.  Member  of  Board  of  Engineers 
for  consideration  of  matters  connected  with  improvement 
of  the  harbor  of  Michigan  City,  Ind. ;  of  Board  of  Engi- 
neers for  purpose  of  carrying  out  provisions  of  river  and 
harbor  act  of  June  14,  1880,  making  appropriation  for 
harbor  at  Waukegan :  of  Board  of  Engineers,  on  project 
for  dam  at  outlet  of  Lake  Winnibigoshish  on  the  Missis- 
sippi River,  proposed  by  Captain  Allen. 

In  charffe  of  the  improvement  of  the  Des  Moines  Rapids  of 
the  Mississippi  River.  In  charge  of  operating  the  Des 
Moines  Rapids  Canal.    In  temporary  cnarge  of  the  im- 

Srovement  of  the  harbors  at  Michigan  Citv,  Ind.,  and  New 
inffalo,  Mich.  In  temporary  charge  of  the  improvement 
of  the  rivers  Wabash,  Ind.  and  111.,  and  White,  Ind« 
Commissioned  M%jor,  Corps  of  Engineers,  to  date  January 
2,  1881. 
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Statement  showing  ranJc  and  duties  of  officers  of  Corps  of  Engineers — Gonf  d. 


Raxk  and  Name. 


Duties. 


CAPTAINS. 

James  W.  Cnyler . 


Alexander  Mackenzie . 


Oswald  H.  Ernst 


David  P.  Heap 


William  Ludlow , 

BvU  Lieut  Colonel, 


Charles  B.  Phillips  . 


In  charge  of  the  improvement  of  the  Little  Kanawha  and 
Guyandotte  rivers,  W,  Va.,  the  Big  Sandy  River,  W.  Va. 
and  Ky.,  and  the  Kentucky  River  and  Tradewater  River, 
Ky.  In  charge  of  the  examination  or  survey  of  Trade- 
water  River,  and  Licking  River  from  its  mouth  to  Fal- 
mouth, Ky. 

In  charffe  of  the  improvement  of  the  harbors  at  Fort  Madi- 
son, Burlington,  and  Muscatine,  Iowa,  Rock  Island  and 
Galena,  111.  In  charge  of  the  improvement  of  the  Missis- 
sippi River,  from  St.  Paul  to  Des  Moines  Rapids;  from 
Des  Moines  Rapids  to  the  mouth  of  the  Illinois  River  at 
Quinoy,  Quincy  Bay,  111.,  Hannibal  and  Alexandria,  Mo., 
and  at  or  near  La  Crosse.  Wis. ;  of  Rush  Chute,  Iowa,  and 
the  Upper  Mississippi  River  and  Rock  Island  Rapids  of 
the  Mississippi  River,  and  Galena  and  Cuivre  rivers,  re- 
moving bars  in  Mississippi  River  opposite  Dubuqne  and 
Gnttenberg,  Iowa,  and  protection  or  Rock  Island  Bridse 
by  shear- booms ;  of  the  Mississippi  River  at  Andalusia,  DL, 
and  at  Louisiana,  Mo.  In  charge  of  the  examination  or 
survey  of  Mississippi  River  at  Andalusia,  111.,  and  Louis- 
iana, Mo.,  and  of  the  survey  for  a  harbor  of  refuge  in  Lake 
Pepin,  at  Stockholm,  Wis.,  and  Lake  Citv,  Minn.  Mem- 
ber of  Board  of  Engineers  on  project  for  the  improvement 
of  the  Mississippi  Kiver  in  vicinity  of  Piasa  Island,  pre- 
pared and  submitted  by  Captain  Mmst;  and  of  Board  of 
Engineers  on  plan  for  further  prosecution  of  harbor  im- 
provement at  head  of  Lake  Superior. 

In  charge  of  the  improvement  of  Mississippi  River  between 
the  mouths  of  the  Illinois  and  Ohio  rivers,  and  at  Cape 
Girardeau  and  Minton's  Point,  Mo.,  and  of  Osage  River 
in  Missoari  and  Kansas.  In  charge  of  construction  of  ice- 
harbor  at  St.  Louis,  Mo.,  and  of  improvement  of  harbor 
and  Mississippi  River  at  Alton.  In  charge  of  the  exam, 
ination  or  survey  of  Mississippi  River  at  Saint  Genevieye- 
and  Maramec  River  from  the  mouth  to  the  point  opposite 
Marameo  Iron  Works,  Mo.j  and  of  Fish  Bend,  near  Fort 
Chartres,  in  the  Mississippi  River. 

On  detached  service;  Engineer  10th  Lighthouse  District. 
Military  Delegate  of  the  United  States  to  Congress  of 
Electricians,  and  Honorary  Commissioner  of  the  United 
States  to  the  Paris  Electrical  Exhibition  of  1881. 

On  duty  under  the  immediate  orders  of  Colonel  Macomb, 
Secretary  to  the  commission  advisory  to  Board  of  Harbor 
Commissioners  of  Philadelphia. 

In  charge  of  the  improvement  of  the  harbors  at  Norfolk, 
Va.,  and  Edenton  and  Beaufort,  N.  C.  In  charge  of  the 
improvement  of  the  Blackwater  and  Nottaway  rivers 
and  Pagan  Creek,  Va.,  Neuse,  Scuppemong,  Pamplico, 
Yadin,  Trout,  and  Tar  rivers,  Currituck  Sound,  Coai^ok 
Bay,  North  River  Bar,  N.  C,  and  North  Landing  River, 
Va.  and  N.  C. ;  Waccamaw  and  Great  Pee  Dee  nvers,  8. 
C. ;  of  Archer's  Hope  River,  Va. ;  Contentnia  Creek,  Lil- 
lington  River,  Cape  Fear  River  from  Wilmington  to  Fay- 
ette ville,  and  Town  Creek,  N.  C. ;  and  Wateree  and  San- 
tee  rivers,  S.  C.  In  charge  of  the  examination  or  survey 
of  Pocossin  and  Lillington  rivers,  Beaufort  Harbor,  Town 
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Rank  and  Nabob. 


Duties. 


CAPTAINS. 

(continued). 


William  A.  Jones . 


Andrew  N.  Domrell.... 
Bvt,  Major. 


Charles  J.  Allen  ....... 

Bvt.  Major. 


Creek,  and  Cape  Fear  River  above  Wilmington,  N.  C. ; 
Georgetown  Harbor,  Lynch.  Wateree,  and  Black  riyers, 
S.  C. ;  of  bar  at  month  of  Winyah  Bay,  S.  C. ;  water  con- 
nection between  the  Waccamaw  and  Cape  Fear  rivers, 
with  the  view  of  ascertaining  if  a  continnons  inland  water 
connection  cannot  thereby  be  established ;  Oregon  Inlet, 
Whiteoak,  Meherrin,  and  New  rivers,  N.  C.  Advisory 
Engineer  to  National  Board  of  Health  in  the  establish- 
ment of  a  National  Quarantine  Station  in  Hampton  Roads, 
Va.    Died  at  Norfolk,  Va.,  June  14, 1881. 

On  detached  service ;  Engineer  Officer,  Military  Division  of 
the  Pacific  and  Department  of  California. 

In  charge  of  the  construction  of  defenses  of  Mobile  and  Pen- 
sacola,  and  of  fort  on  Ship  Island,  Miss.  In  charge  of  the 
improvement  of  the  harbors  atPensacola  and  Ce&r  Key& 
Fla.,  and  Mobile,  Ala.  In  charge  of  the  improvement  of 
the  rivers  Chattahooche,  Appalachicola,  and  Suwannee, 
Fla.,  Flint,  Ga.,  Alabama,  Ala.,  Pa^cagoula,  Noxubee, 
Miss.,  Warrior  and  Tombigbee.  in  Ala.  and  Miss.,  and 
Escambia  River,  Fla.  and  Ala. ;  Appalachicola  and  Tampa 
bays,  and  removal  of  obstructions  in  the  Choctawhatchee 
River,  Ala.  and  Fla.,  and  Pease  Creek  and  Withlacoochee 
River,  Fla.  In  charge  of  the  examination  and  survey  of 
the  rivers  Warrior,  Sipsey,  Cahaba,  Tallapoosa,  and  Coos^, 
Ala. ;  Finhollaway,  Chipola,  OcolockonneCj  and  Black- 
water  rivers.  East  Bay,  Holmes  Creek,  Aucilla  and  Wa- 
cissa,  Fla.,  and  of  Tombigbee  River,  Miss.,  &om  Fulton 
to  Warren's  Mill;  Dog  Island  Harbor,  harbor  of  Key 
West,  Crystal  River,  La  Grange  Bayou  up  to  Freeport, 
Manatee  River,  and  Crooked  River,  Fla.';  outlet  of  har- 
bor of  Ship  Island,  and  Biloxi  and  Pascagoula  harbors, 
and  Old  Town  Creek,  Miss. 

In  charge  of  the  improvement  of  the  harbors  at  Duluth  and 
Grand  Marais,  Minn.  In  charge  of  the  improvement  of 
the  rivers  St.  Croix,  Chippewa,  and  Minnesota,  of  the 
Red  River  of  the  North,  and  entrance  to  Superior  Bay ; 
of  the  Falls  of  St.  Anthony,  and  of  the  Mississippi  River 
above  the  Falls  of  St.  Anthony.  In  charge  of  the  con- 
struction of  Meeker's  Island  lock  and  dam,  of  lock  and 
dam  at  Goose  Rapids,  in  Red  River  of  the  North,  Minn, 
and  Dak. ;  of  dam  at  Lake  Winuibigoshish  for  reservoirs 
at  headwaters  of  the  Mississippi  River,  and  protection  of 
sand  banks  on  the  Chippewa  Kiver.  Wis.  In  charge  of 
the  examination  of  the  sources  of  tne  rivers  Mississippi, 
St.  Croix,  Chippewa,  and  Wisconsin,  with  the  view  of 
ascertaining  the  practicability  and  cost  of  creatine  and 
maintaining  reservoirs,  <&c..  and  of  headwaters  of  Kock 
River  in  Wis.  and  111.  In  cnarge  of  the  examination  or 
survey  of  Snake  River,  Minn. ;  Upper  Red  River  of  the 
North,  between  Fargo,  Dak.,  and  Breckinridge,  Minn. ; 
Mississippi  River  at  Sauk  Rapids  near  Saint  Cloud,  Minn. ; 
Minnesota  River  near  Belle  Plain,  with  a  view  to  protect 
the  narrow  neck  of  land  opposite  said  village  and  prevent 
injury  to  navigation  of  river,  in  Minnesota;  of  Beaver 
.Bay,  Grand  Portage  Bay,  and  Wans- wan -goising  Bay,  and 
headwaters  of  the  Cannon  River,  Minn.  Member  of 
Board  of  Engineers  on  dam  at  outlet  of  Lake  Winnibi- 
goshlsh  on  tne  Mississippi  River,  proposed  by  Captain 
Allen  ;  of  Board  of  Engineers  on  plan  for  further  prosecu- 
tion of  harbor  improvement  at  head  of  Lake  Superior. 
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Ra^k  and  Name. 


DUTIBS. 


CAPTAINS. 

(oontiiiued.) 
Charles  W.  Raymond . 


L.  Cooper  Ovennan.. 
Alexander  M.  Miller  . 

Hilton  B.  Adams 

Wm.  R.  Livermore... 
William  H.  Heuer  ... 


William  S.  Stanton ..... 


Thomas  H.  Handbnry 


James  C.  Post . 


James  F.  Gregory 
Henry  M.  Adams  . 


On  detached  service ;  on  dnt^  at  the  Military  Academy  as 
instrnctor  of  Practical  Military  Engineering,  Military 
Signaling,  and  Telegraphy,  and  in  command  of  Company 
Ey  Battalion  of  Ensineers.  In  charge  of  construction  of 
water- works  and  of  new  cadets'  hospital,  and  extension 
of  cadet  barracks  at  West  Point,  N.  Y. 

On  duty  under  the  immediate  orders  of  Mi^or  King» 

Commanding  Company  B,  Battalion  of  Engineers. 

On  duty  under  the  immediate  orders  of  Mi^or  WUmm, 

On  detached  service ;  Engineer  Officer,  Department  of  Texas. 

In  charge  of  the  construction  of  forts  Jefferson  and  Taylor. 
Fla.  To  report  upon  the  depth  and  width  of  a  channel 
secured  and  maintaine4  by  Jetties  constructed  by  James 
B.  Eads  at  the  mouth  of  the  Mississippi  River.  Consult- 
ing Engineer  for  the  establishment  by  the  National  Board 
of  Health  of  a  National  Quarantine  Station  at  Ship  Island, 
Miss*    Engineer  7th  and  8th  Lighthouse  districts. 

On  detached  service;  Ei^ineer  Officer,  Department  of  the 
Platte.  Member  of  Board  of  Officers  at  Fort  Omaha, 
Nebr.,  April  20,  to  examine  into  qualifications  for  .promo- 
tion to  grade  of  Second  Lieutenant  in  the  Armv  of  such 
non-commissioned  officers  as  may  be  ordered  before  it  for 
examination. 

On  duty  under  the  immediate  orders  of  Mi^or  Suter.  In 
charge  of  the  improvement  of  the  Arkansas  River — ^re- 
moval of  snags,  &c.,  Arkansas  River  between  Fort  Smith, 
Ark.,  and  Wichita,  Kans.,  and  at  Pine  Bluff,  and  of  rivers 
St.  Francis,  White,  L'Anguille,  Fourche  Le  F^ve,  Saline, 
and  Black,  Ark.,  and  Current,  Mo.  and  Ark.  In  charge 
of  the  examination  or  survey  of  Little  Red  River,  Ark. 

On  duty  under  the  immediate  orders  of  Lieutenant-Colonel 
Gillmort,  Consulting  Engineer  in  the  establishment  of  a 
National  Quarantine  Station  at  Blackbeards  Island,  Ga.. 
under  direction  of  the  National  Board  of  Health,  and  or 
the  work  to  be  done  by  its  authority  in  connection  with 
the  Quarantine  Station  established  by  the  City  of  Charles- 
ton, 8.  C.  To  examine  and  report  to  the  National  Board 
of  Health  upon  certain  questions  cod  coming  the  manner 
in  which  the  Water  Company  of  Charleston  are  laying 
their  water-pipea. 

On  detached  service.  Engineer  Officer,  Military  Division  of 
the  Missouri. 

In  charge  of  the  4th  and  5th  divisions,  Office  of  the  Chief 
of  Engineers. 
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Rank  and  Name. 


Duties. 


CAPTAINS. 

(continued.) 


James  Mercor . 


Chas.  E.  L.  B.  Davis.. 


Beijainin  D.  Greene  . 


George  M.  Wheeler . . 


James  B.  Qainn  , 


Daniel  W.  Lookwood . 
Ernest  H.  Ruffner .... 


John  C.  Mallery . 


On  daty  under  the  immediate  orders  of  Colonel  NewUm, 
Recorder  of  Board  of  Engineers  on  improvement  of 
Charleston  Harbor,  S.  C.  In  charge  of  the  improvement 
of  the  harbors  at  Norfolk,  Va.,  Beaufort  and  Edenton,  N. 
C.  In  charge  of  the  improvement  of  the  Blackwater^ 
Nottaway,  and  Archer's  Hope  rivers,  and  Pagan  Creek, 
Va.y  Neuse,  Scuppemong,  Pamplico,  Yadkin,  Trent,  Tar, 
Lillington,  and  Cape  Fear  rivers,  Currituck  Sound,  Coan- 
Jok  Baji  North  River  Bar,  Contentnia  and  Town  creeks^ 
N.  C,  and  North  Landing  River,  Va.  and  N.  C. ;  Wacca- 
maw,  Great  Pee  Dee,  Wateree,  and  Santee  rivers,  S.  C. 
In  charge  of  the  examination  or  survey  of  bar  at  mouth 
of  Winyah  Bay,  near  Georgetown,  8.  U. ;  the  water  con-  • 
nection  between  Waccamaw  and  Cape  Fear  rivers,  Oregon 
Inlet,  and  Whiteoak,  Meherrin,  and  New  rivers,  N.  C. 
Advisorv  Engineer  to  National  Board  of  Health  in  the 
establishment  of  a  National  Quarantine  Station  in  Hamp- 
ton Roads,  Va. 


On  duty  under  the  immediate  orddrs  of  Major  ManifieUl,  In 
charge  of  the  improvement  of  Sabine  Pass  and  Blue  Buck 
Bar,  and  Sabine  River,  La.  and  Tex.,  and  Neches  River. 
Tex.  In  charge  of  surveys  through  Sabine  Lake  ana 
River  to  Orange  and  through  Sabme  Lake  and  Neches 
River  to  Beaumont. 


On  temporary  duty  under  the  immediate  orders  of  Major 
Tfeitzel.  On  duty  under  the  immediate  orders  of  Lieu- 
tenant-Colonel Gillmore, 


In  charge  of  Geographical  Snrvevs  of  the  territory  west  of 
the  liK)th  meridian.  On  detached  service  in  connection 
with  the  International  Exhibition  of  Geography  at 
Venice,  Italy. 

Commanding  Company  A,  Battalion  of  Engineers.  Mem- 
ber of  General  Court  Martial  at  Willets  Point,  New 
York  Harbor,  December  2,  1880.  On  detached  service; 
in  charge,  and  disbursing  officer,  of  works  on  the  Missis- 
sippi River  under  supervision  of  ^^The  Mississippi  River 
Commission"  created  by  act  of  Congress  approved  Jun& 
28,  1879. 

On  duty  under  the  immediate  orders  of  M%jor  Rotoell. 


On  detached  service;  Engineer  Officer,  Department  of  the 
Missouri.  In  local  charge  of  the  improvement  of  the 
Great  Kanawha  River  under  the  immediate  orders  of 
Lieutenant-Colonel  Craighill. 


Commanding  Company  C,  Battalion  of  Engineers.  Mem- 
ber of  General  Court  Martial  at  Willets  Point,  New 
York  Harbor,  December  2,  1880. 
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SitUementshounng  ra/nJc  cmd  duties  of  officers  of  Corps  of  Engineers — Oont^d* 


Name  ahd  Bank. 


CAPTAINS. 

(contiBued.) 


Clinton  B.  Sears . 


Thomas  Turtle . 


Edward  Magnire. 


Frederick  A.  Mahan. 


Charles  F.  Powell. . 


Frederick  A.  Hinman . 

FIKST  UEUTENANTS. 

Albert  H.  Payson 

John  G.  D.  Knight  ... 

Bichard  L.  Hoxie 

William  L.  Marshall . . 


Joseph  H.  Willard . 


Duties. 


On  detached  service ;  on  duty  at  the  Military  Academy  as 
Assistant  Professor  of  Natural  and  Experimental  Phi- 
losophy. In  charge  of  plans  and  specifications  for  new 
Astronomical  Observatory  at  West  Point,  N.  Y.  Assist- 
ing the  prosecution  in  the  ease  of  the  United  States  in  re 
W^ttaker. 

On  dntv  under  the  immediate  orders  of  Lieut.  Col.  Craig\iXl. 
Member  Board  of  Engineers  on  Davis  Island  Dam,  Ohio 
Biver.  Commissioned  Captain,  Corps  of  Engineers,  to 
date  January  2, 1881. 

In  charge  of  the  improvement  of  the  Yellowstone  Biver,  and 
of  the  Missouri  Biver  above  the  mouth  of  the  Yellowstone* 
In  ohaijge  of  the  survey  of  the  Yellowstone  Biver  and  ex- 
a;nination  or  survey  of  Chevenne  Biver,  Dak.  Engineer 
0£Scer,  Department  of  Dakota.  Promoted  to  Captain, 
Corps  of  Engineers,  to  date  June  14, 1881. 

On  dutv  under  the  immediate  orders  of  Maior  Merrill.  Mem- 
ber of  Board  ot  Engineers  on  Davis  Island  Dam,  Ohio  Biver. 
Promoted  Captain,  Corps  of  Engineers,  to  date  June  17, 

1881. 

On  duty  under  the  immediate  orders  of  Major  OilUspie, 
Promoted  Captain,  Corps  of  Engineers,  to  date  June  17, 
1881. 

On  duty  under  the  immediate  orders  of  MfUor  HousUm,  Pro- 
moted Captain,  Corps  of  Engineers,  to  date  June  17, 1881. 


On  duty  under  the  immediate  orders  of  Lieutenant-Colonel 
Stewart,  and  of  the  Board  of  Engineers  for  the  Pacific 
Coast.    On  temporary  duty  under  M^or  Qillespie, 

On  detached  service;  on  duty  at  the  Military  Academy  as 
Assistant  Professor  of  Mathematics.  Member  of  General 
Court  Martial  at  West  Point,  N.  Y.,  May  24, 1881. 

On  detached  service;  Assistant  to  the  Engineer  Commis- 
sioner of  the  District  of  Columbia. 

On  duty  under  the  immediate  orders  'of  Mi^or  JTift^.  On 
detached  service;  in  charge,  and  disbursing  officer,  of 
works  on  the  Mississippi  Biver  under  supervision  of ''  The 
Mississippi  Biver  Commission"  created  by  act  of  Congress 
approved  June  28, 1879. 

On  duty  under  the  immediate  orders  of  Colonel  Newton*^ 
Becorder  to  Board  appointed  by  the  President  to  co-ope' 
rate  with  the  authorities  of  the  State  of  New  York  in  ex' 
amining  and  deciding  upon  exterior  pier  and  bulkhead 
lines  on  Hudson  Biver  from  State  dam  at  Troy  to  the  city 
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Name  and  Rank. 


FIBBT  LIEUTBNANTS. 

(oontinued.) 


ErioBergland...., 
Samuel  E.  TUlman 
PhiUpM.  Price... 


Fianois  Y.  Greene . 
Carl  F.  Palfrey 


William  H.  Bixby . 


Henry  S.  Taber. 


William  T.  Roesell. 


Thomae  N.  Bailey. 


Tbomas  W.  Symons. 


Duties. 


of  Hadson.  Recorder  of  Board  to  determine  nnder  a  law 
of  the  State  of  New  York  the  pier  and  bulkhead  lines  of 
New  York  Harbor  alonff  the  Staten  Island  shore.  Adju- 
tant and  Treasurer  of  the  Battalion  of  Engineers  and  Post 
of  Wlllets  Point  and  Simal  Officer  Post  of  Willets  Point. 
.  Conmiandinff  Company  D^  Battalion  of  Engineers.  Tem- 
porarily A.  A.  Q.  M.,  A.  C.  S.,  and  Recruiting  Officer,  Post 
of  WillelB  Point. 

On  detached  service;  on  duty  at  the  Military  Academy  as 
Acting  Assistant  Professor  of  Mathematics.  Assistant  Pro- 
fessor of  Ethics  and  Law. 

On  detached  service;  on  duty  at  the  Military  Academy  as 
Assistant  Professor  of  Chemistry,  Mineralogy,  and  Geol- 
ogy.   Resigned,  to  date  December  31, 1^880. 

On  duty  und^r  the  immediate  orders  of  Ma^or  Ccmttodk,  On 
temporary  duty  under  the  orders  of  the  Commanding  Gen- 
eral Department  of  Texas.  On  duty  under  the  immediate 
orders  of  Mi^or  QUUtpie, 

On  detached  service  j  Assistant  to  the  Engineer  Commis- 
sioner of  the  District  of  Columbia. 

On  detached  service;  Engineer  Officer,  Department  of  Ari- 
zona. Detailed  to  assist  Special  Indian  Asent  E.  B. 
Townsend  in  establishing  and  perfecting  system  of  irri- 
gation at  the  Pima  and  Maricopa  Indian  Agency,  Ariz. 
To  make  reconnaissance  and  survey  of  reservation  occu- 
pied by  the  Yavai-Supal  Indians. 

Absent  in  Europe  for  the  purpose  of  attending  the  £cole 
des  Pouts  et  Cnauss^es  at  Pans.  El^ve  exteme  h  r£cole 
des  pouts  et  Chauss^es.  Designated  to  witness  the  ma- 
neuvers to  take  place,  this  autumn,  within  the  several 
commands  of  the  French  Army. 

On  detached  service ;  on  duty  at  the  Military  Academy  as 
Assistant  Instructor  of  Practical  Military  Engineenujg^, 
and  with  Company  £,  Battalion  of  Engineers.  Recruit- 
ing officer  for  the  Battalion  of  Engineers  at  West  Point. 
Assistant  Engineer  on  water-supply  and  Assistant  Direct- 
or of  Post  School  at  West  Point,  N.  Y. 

On  detached  service ;  on  duty  at  the  Military  Academy  as 
Assistant  Professor  of  Civil  and  Military  Engineeing. 
On  duty  under  the  immediate  orders  of  Colonel  Thorn. 

On  detached  service ;  on  duty  at  the  Military  Academy  as 
Acting  Assistant  JProfessor  of  Mathematics.  Engineer 
Officer  District  of  New  Mexico.  Engineer  Officer  Depart- 
ment of  the  Missouri.  Member  General  Court  Martial 
at  Santa  F^,  N.  M.,  February  10,  1881. 

On  detached  service;  Engineer  Officer  and  Chief  Signal 
Officer  Department  of  the  Columbia.  In  charge  of  im- 
provement and  repair  of  military  wagon  road  from  Scotta- 
burg  to  Camp  Stewart,  Ores.  Survey  and  location  of  a 
wagon  road  from  Camp  CheLAn.  Wash.,  to  some  point  on 
the  line  of  the  Northern  Pacific  Railroad.    Engaged  in 
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Stat&m/mt  showing  ranlciMi^  of  Corps  of  Engineers — ^Oont'd. 


Namb  and  Rank. 


Duties. 


WRBTC  UE UTKNANTS. 

(continaed.) 


Smith  S.  Leach . 


Dan  C.  Eingman  . ... 
Eugene  Griffin 


Willard  Tonng . 


Wmiam  M.  Black. . 


Walter  L.  Fisk . 


Solomon  W.  Roessler 


George  McC.  Derby. 


seleotinff  aite  for  new  military  poet  near  Big  Bend  of  the 
Columbia.  Determination  of  latitude  and  telegraphic 
longitude  of  Spokane  Falls  and  Colfax,  Wash.,  and  Lew- 
iston,  Idaho.  Member  of  General  Court  Martial  at  Fort 
Lapwai,  Idaho,  September  6, 1880.  Member  of  Boards  of 
Survey  at  Headquarters  Department  of  the  Columbia, 
January  5  and  13;  of  Board  to  examine  country  in  the 
yioinity  of  Fort  Lapwai,  Idaho,  with  yiew  to  selection  of 
site  contemplated  for  the  construction  of  new  post  to  take 
the  place  of  Fort  Lapwai  and  Camn  Howard;  and  of 
Board  of  Officers  at  Vancouver  Barracks.  Wash.,  May  11, 
to  examine  and  report  upon  qualifications  of  non-com- 
missioned officers  for  appointment  of  Second  Lieutenant. 

On  detached  service ;  Secretary  and  disbursinff  officer  of 
^'The  Mississippi  River  Commission''  created,  by  act  of 
Congress  approved  June  S8,  1879. 

On  detached  service;  on  duty  at  the  Military  Academy  as 
Assistant  Professor  of  Civil  and  Military  Engineering. 

Q.  M.  Battalion  of  Engineers,  A.  A.  Q.  M.,  A.  C.  S.,  and  Re- 
cruiting Officer,  Post  of  Willets  Point.  Adjutant  and 
Treasurer  of  the  Battalion  of  Engineers  and  Post  of  Wil- 
lets Point  and  Signal  Officer  Post  of  Willets  Point  Com- 
mandinff  Company  D,  Battalion  of  Engineers.  On  tem- 
porary autv  under  the  immediate  orders  of  the  Command- 
ing General  Division  of  the  Atlantic.  Member  of  (General 
Court  Martial  at  Willets  Point,  N.  T.,  December  %  1880. 

On  detached  service.  On  duty  at  the  Military  Academy  as 
Acting  Assistant  Professor  of  Civil  and  Military  Engineer- 
ing. On  temporary  duty  in  office  of  Geographical  Surveys 
of  the  territory  west  of  the  100th  mericuan. 

On  duty  under  immediate  orders  of  Lieutenant-Colonel 
Craighill,  In  local  charge  of  Davis  Island  Dam,  under  the 
immediate  orders  of  M%|or  Merrill, 

Adjutant  and  Treasurer  of  the  Battalion  of  Engineers  and 
Poet  of  Willets  Point,  and  Signal  Officer  Post  of  Willetts 
Point.  Commanding  Company  D,  Battalion  of  Engineers. 
On  duty  under  the  immediate  orders  of  Lieutenant-C cl- 
one Oillmore, 

• 
On  duty  with  Company  A,  Battalion  of  Engineers.  On 
temporary  duty  under  immediate  orders  of  Colonel  Tower. 
On  duty  at  the  Military  Academy  as  Assistant  Professor 
of  Civil  and  Military  Engineering.  Commissioned  First 
Lieutenant,  Corps  of  Engineers,  to  date  December  31, 1880. 


On  duty  with  Company  B,  Battalion  of  Engineers.  On 
temporary  duty,  under  the  immediate  orders  of  Colonel 
Newton.  Commissioned  First  Lieutenant,  Corps  of  Engi- 
neers, to  date  January  t^,  1881. 
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Statement  showing  rwnk  a/nd  duties  of  officers  of  Corps  of  Engineers — ^Oonf  d. 


Name  and  Rank. 


Duties. 


FIRST  LIEUTENANTS. 

(continued.) 
James  L.  Liisk :... 


Frederic  V.Abbot.. 


Thomas  L.  Casey . 


Theodore  A.  Bingham. .. 

SECOND  LIEUTENANTS. 

Curtis  McD.  Townsend.. 
Gnstav  J.  Fiebeger  . .... 


Oberlin  M.  Carter  . 


George  W.  Goethals  . 


John  Millis. 


John  Biddle . 


Edward  O.  Brown . 


ADDITIONAL     SECOND 
LIEUTENANTS. 


Harry  F.  Hodges  . 


James  G.  Warren . 


On  duty  with  Company  C,  Battalion  of  Engineers.    On  de- 
tached service.    On  dutj^  at  the  Military  Academy  in  De- 
Sartments  of  Mathematics  and  Tactics.    Promoted  First 
lieutenant,  Corps  of  Engineers,  to  date  June  14,  18B1. 

On  duty  with  Company  A,  Battalion  of  Engineers.  Mem- 
ber of  General  Court  Martial  at  Willets  Point,  New  York 
Harbor,  December  2,  1880.  In  command  of  Company  A, 
Battalion  of  Engineers.  Promoted  First  Lieutenant,  Corps 
of  Engineers,  to  date  June  17,  1881. 

On  duty  with  Company  B,  Battalion  of  Engineers.  Judge- 
Advocate  of  General  Court  Biartial  at  Willets  Point,  New 
York  Harbor,  December  5J,  1880.  Promoted  First  Lieu- 
tenant, Corps  of  Engineers,  to  date  June  17,  1881. 


On  duty  with  Company  C,  Battalion  of  Engineers.  Mem- 
ber of  General  Court  Martial  at  Willets  Point,  New  York 
Harbor,  December  2,  1880.  Promoted  First  Lieutenant. 
Corps  of  Engineers,  to  date  June  17, 1881. 


On  duty  with  Company  A,  Battalion  of  Engineers.  Mem- 
ber of  General  Court  Martial  at  Willets  Point,  New  York 
Harbor,  December  2,  1880. 

On  dutv  with  Company  B,  Battalion  of  Engineers.  Mem- 
ber of  General  Court  Martial  at  Willets  Point,  New  York 
Harbor,  December  2,  1880. 

On  special  duty  at  the  Military  Academy,  West  Point,  N.  Y. 
On  duty  with  Company  C,  Battalion  of  Engineers. 

On  special  duty  at  the  Military  Academy;  West  Point,  N.  Y. 
On  duty  with  Company  A,  fiattaUon  of  Engineers. 

Apppointed  Second  Lieutenant,  Corps  of  Engineers,  to  date 
from  June  11,  1881. 

Appointed  Second  Lieutenant,  Corps  of  Engineers,  to  date 
from  June  11,  1881. 

• 

Attached  as  Additional  Second  Lieutenant,  Corps  of  Engi- 
neers, to  date  from  June  11, 1881.  Promoted  Second  Lieu- 
tenant, Corps  of  Engineers,  to  date  June  14,  1881. 


Attached  as  Additional  Second  Lieutenant,  Corps  of  Engi- 
neers, to  date  from  June  11,  1881. 

Attached  as  Additional  Second  Lieutenant,  Corps  of  En- 
gineers, to  date  from  June  11,  1881. 


Digitized  by 


Google 


EEPOET   OF   THE   CHIEF   OF   ENGINEERS,  U.  S.  ARMY.        365 
Statement  showing  rank  and  duties  of  officers  of  Corps  of  Engineers — ^Cont'd. 


Name  and  Raitk. 


Duties. 


OEFICERS  OF  THE  ARMT 
DETAILED  FOR  SERVICB 
UNDER  THE  CHIEF  OF 
ENGINEERS. 


A.  F.Rockwell 

Colonel,  U.3,2, 


M.  M.  Mftcomb 

Lieut  Atk  U,  8.  ArHllery, 

UNTTBD  STATES  CIVIL  EN- 
GINEERS. 


S.T.Abert. 


H.  Meigs . 


In  charge,  under  the  Chief  of  Ensineers,  of  Public  Buildings 
and  Grounds  in  the  District  oi  Columbia,  with  the  ramc 
of  Colonel. 

In  charge  of  Oeoffraphical  Surveys  of  the  territory  west  of 
the  l(X)th  meridan. 


In  charge  of  the  improvement  of  the  harbors  at  Washington 
and  (^rffetown,  D.  C,  harbor  at  Breton  Bay,  Leonard- 
town,  Md.,  and  harbor  at  entrance  to  Saint  Jerome's 
Creek,  Md.  In  charge  of  the  improvement  of  the  rivers 
Occoquauj  Rappahannock,  Hampton,  Chickahominy, 
Mattapom,  Totusky,  York,  Famunky,  and  Staunton,  Ya., 
Roanoke  and  French  Broad,  N.  C,  and  Dan  River,  Ya. 
and  N.  C;  of  channel  in  Potomac  River  throngh  flats  in 
froiit  of  landing  at  Mount  Yemon ;  of  Aquia,  Nomini, 
Urbana,  and  Neabeco  creeks,  Ya.  In  charge  of  the  exam- 
ination or  survey  of  Neabsco  Creek,  Potomac  River  at 
mouth  of  Pohick  Creek,  mouth  of  Currioman  Bay,  Ya.; 
Nomini  River  from  the  ferry  to  head  of  tide- water,  Staun- 
ton River,  Ya.,  Roanoke  River,  N.  C.  and  Ya.,  Potomac  and 
Anacostia  rivers,  D.  C;  survey  of  Upper  Machodoo  and 
Urbana  Creeks. 

On  duty  under  immediate  orders  of  Captain  MaoJcenMie, 
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AFFECTING 

THE  CORPS  OF  ENGINEERS,  UNITED  STATES  ARMY. 


FORTY-SIXTH  CONGRESS,  THIRD  SESSION,  ISSO-'Sl. 


CHAP.  10.— An  act  to  aathoiise  the  oonstmotion  of  a  fixed  brid|ife  over  the  Saint     Dec.  23, 1880. 
Mary's  Kiver  and  for  other  purposes. 

Be  it  enacted  by  the  Senate  and  Rouse  of  Bepresfnta tires  of  the  United 
States  of  America  in  Congress  assembled^  That  theWaycross  and  Florida  g^.""*^^  ^^ 
Rail  vay  Compaay  and  the  East  Florida  Railroad  Company  be,  and  they  Riv^.       ^  ^^ 
are  hereby,  authorized  to  construct  a  fixed  bridge  with  one  span  over  \ 

the  Saint  Mary's  River  at  the  point  selected  by  said  companies  tor  cross- 
ing said  river  with  their  railroad  line,  about  one  and  one-half  miles  be- 
low Trader's  Hill,  in  Charlton  County,  Georgia,  and  to  make  such  bridge 
of  such  height  as  they  may  see  tit :  Provided.  The  height  bo  sufficient  to  Proviso. 
permit  the  passage  of  timber  raft«  under  said  bridge ;  and  such  proposed 
railroad  crossing  and  bridge  are  hereby  declared  to  be  the  head  of  nav- 
igation on  the  said  Saint  Mary's  River. 

Sec.  2.  That  Congress  reserves  the  right  to  alter  or  amend  or  repeal 
this  act  at  any  time  and  that  if  at  any  time  the  navigation  of  the  said 
river  shall  in  any  way  be  obstructed  or  impaired  by  the  said  bridge  the 
Secretary  of  War  shall  have  authority  and  it  shall  be  his  duty  to  re- 
quire the  said  companies  to  alter  and  change  the  said  bridge  at  their 
own  expense  in  such  a  manner  as  may  be  proper  to  secure  free  and 
complete  navigation  without  impediment,  and  if  upon  reasonable  no- 
tice to  said  railroad  companies  to  make  such  change  or  improvements 
they  shall  fail  to  do  so  the  Secretary  of  War  shall  have  authorit^r  to  make 
the  same  and  all  the  rights  conferred  by  this  act  shall  be  forfeited,  and 
Congress  shall  have  power  to  do  any  and  all  things  necessary  to  secure 
the  free  navigation  of  the  rirer. 

Approved,  December  23, 1880. 


er 


CHAP.  20.— An  act  for  the  relief  of  the  legal  representative  of  Henrj'  H.  Shreve,  de-     Jan.  13,  1881. 

ceased.  


Be  it  enacted  by  the  Senate  and  House  of  Representatives  of  the  United     Henrv    M 
States  of  America  in  Congress  assembled j  That  the  Secretai-y  of  the  Treas-  shreve, deceased i 
ury  pay  to  the  legal  representatives  of  Henry  M.  Shreve,  deceased,  the  payment  to  legal 
8um  of  fifty  thousand  dollars  as  a  full  compensation  for,  and  in  satis- ^®pro sen tativea 
faction  of,  all  claims  for  the  invention  of  the  steam  snag  boat,  and  for*' 
the  use  of  the  same,  past,  present,  and  future,  and  for  any  and  all  rights 
that  the  satd  Shreve  may  have  acquired  under  the  patent  granted  to 
him.  for  the  invention  of  the  steam  snag-boat. 

Approved,  January  13,  1881. 


CILAP.  25. — ^An  act  to  reffulate  the  award  of  and  compensation  for  public  advertising     7.^  91   tcui 

in  the  District  of  Colnmbia.  Jan..i^iwi^ 

Be  it  enacted  by  the  Senate  and  Borne  of  Representatives  of  the  United    p  ...       . 
States  of  America  in  Congress  asstmbledj  That  all  advertising  required  by  tisln**  in  District 
ezidtiiig  laws  to  be  done  in  the  District  of  Colnmbia  by  any  of  the  de-  of  Columbia^ 
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•^^rd  and  com-  partments  of  the  government  shall  he  given  to  one  daily  and  one  weekly 
fifto?         ^^^  newspaper  of  each  of  the  Wo  principal  political  parties,  and  to  one 
B.  S.  3828.        daily  and  weekly  neutral  newspaper :  Providedy  That  the  rates  of  coin- 
Provito.  pensatiou  for  such  service  shall  in  no  case  exceed  the  regular  commer- 

cial rate  of  the  newspapers  selected ;  nor  shall  any  advertisement  he 
paid  for  unless  puhlished  in  accordance  with  section  thirty-eight  hun- 
dred and  twenty-eight  of  the  Revised  Statutes. 

Sec.  2.  All  laws  or  parts  of  laws  inconsistent  herewith  are  hereby  re- 
pealed. 

Approved,  January  21, 1881. 

Jan.  15, 1881.     CHAP.  82. — An  act  authorizing  the  persons  therein  named  to  accept  of  certain  dec- 
. orations  and  presents  therein  named,  from  foreign  governments,  and  for  other  pur- 
poses. 

Be  it  enacted  by  the  Senate  and  House  of  Bepreaentatives  of  the  United 

States  of  Amerioa  in  Congress  assembled: 

«  *  «  «  *  «  « 

Lieut'nt  Fran-  That  Lieutenant  Francis  V.  Greene,  of  the  United  States  Army,  he,  and 
cis  V.  Greene,  j^^  [g  hereby,  authorized  to  accept  from  the  Emperor  of  Russia  a  decora- 
tion of  the  third  class  of  the  order  of  Saint  Anne  for  bravery  Huder  iire  at 
the  battle  of  Shipka  Pass  August  twenty-third  and  twenty-fourth,  eight- 
een hundred  and  seventy-seven,  and  at  the  assault  of  Plevna  September 
eleventh,  eighteen  handred  and  seventy-seven :  also,  a  decoration  of  the 
fourth  class  of  the  order  of  Saint  Vladimir  for  bravery  under  fire  during 
the  passage  of  the  Balkans  December  twenty-fifth  to  thirty -first,  eight- 
een hundred  and  seventy-seven,  and  at  the  battle  of  Philippopolis  Jan- 
•  nary  fifteen  to  seventeenth,  eighteen  hundred  and  seventy -eight;  also, 
the  campaign  medal  conferred  upon  all  persons  present  in  the  campaign ; 

Conditions  of     Sec.  2.  That  no  decoration,  or  other  thing,  the  acceptance  of  which 
acceptance.         is  authorized  by  this  act,  and  no  decoration  heretofore  accepted,  or 
which  may  hereafter  be  accepted,  by  consent  of  Congress,  by  any 
officer  of  the  United  States,  from  any  foreign  government,  shaU  be 
publicly  shown  or  exposed  upon  the  person  of  the  officer  so  receiving 
the  same. 
Presents,  here-     Sec.  3.  That  hereafter  any  present,  decoration,  or  other  thing,  which 
after  made,  ten-  3ball  be  conferred  or  presented  by  any  foreign  gjovernment  to  any  officer 
Department^of  ^^  *^®  United  States,  civil,  naval,  or  military,  shall  be  tendered  through 
State  and  permis-  ^^  Department  of  State,  and  not  to  the  individual  in  person,  but  such 
sion  for  accept-  present,  decoration,  or  other  thing  shall  not  be  delivered  by  the  De- 
ance and  delivery  partment  of  State  unless  so  authorized  by  act  of  Congress. 
CoiS^M  Approved,  January  31,  1681. 


Feb.  23,  1881.     CHAP.  60.— An  act  to  authorize  the  construction  of  a  bridee  across  the  Potomac 
" ■     River  at  or  near  Oeorgetown  in  the  District  of  Columbia,  and  for  other  purposes. 

Be  it  en€Loted  by  the  Senate  and  House  of  Representatives  of  the  United 
States  of  Amerioa  in  Congress  assembled.  That  the  Secretary  of  War  be. 
acHMsVotomac*^^  **®  ^^  hereby,  authorized  and  directed  to  cause  to  be  constructed 
Kiver.  across  the  Pototuac  River  at  or  near  Georgetown  in  the  District  of 

A         riation  Columbia^  at  such  point  as  he  may  select,  a  substantial  i rou  and  masonry 
pprop  .  ][,jidge,  with  approaches ;  and  the  sum  of  one  hundred  and  forty  thou- 

sand dollars  be,  and  the  same  Is  hereby^  appropriated,  out  of  any  money 
in  the  Treasury  not  otherwise  appropriated,  for  the  constrncton  of  said 
bridge  and  approaches,  the  same  to  be  maintained  as  a  free  bridge  for 
Proviso  travel :  Provided,  That  the  sai  d  Secretary  of  War  shal  1  construct  a  bridge 

upon  such  plan  as  shall  cost  no  more  than  the  amount  herein  appro- 
priated, and  which  cost  shall  include  the  construction  of  a  substantial 
bridge  over  the  canal,  and  any  and  all  approaches  t/O  the  said  iron  bridge ; 
and  no  part  of  this  appropriation  shall  be  paid  out  of  the  Treasury  until 
Contracts.  contracts  shall  have  been  entered  into  with  responsible  parties,  and  with 
good  and  sufficient  sureties  to  be  approved  by  the  Secretary  of  War, 
for  the  construction  and  completion  of  said  bridge,  including  the 
Cost.  masonry,  iron- work,  and  approaches,  at  a  cost  not  to  exceed  one  hundred 

Proviio.  and  forty  thousand  dollars :  And  provided  also,  That  a  draw  of  sufficient 

Draw.  '  width  to  permit  the  free  passage  of  vessels  navigating  that  part  of  the 

,  Potomac  River  shall  be  constructed  in  said  bridge,  unless  said  bridge 

shall  be  constructed  upon  or  by  the  side  of,  or  up  the  river  from,  tne 
present  aqueduct  and  at  the  same  or  greater  elevation  above  the  wat^r : 
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Provito. 


1878,  ch.  180, 
Stat.,  20,  102. 


Protito. 
Location,  etc. 


Advertifleoieiit. 


And  Provided  also,  That  the  sum  which  may  be  expended  under  this  act 
shall  be  treated  and  regarded  as  a  part  of  the  general  expenses  of  the 
District  of  Columbia,  and  the  United  States  shall  be  credited  with  the 
amount  which  it  may  pay  under  this  act  for  the  erection  of  said  bridge 
upon  its  fifty  per  centum  of  the  expenses  of  the  District  of  Columbia,  as 
provided  in  the  act  of  June  eloTenth,  eighteen  hundred  and  seventy- 
eight,  entitled  ^'An  act  providing  a  permanent  form  of  government  for 
the  District  of  Columbia" :  Provided  further.  That  the  Secretary  of  War 
shall,  as  soon  as  may  be,  fix  and  determine  the  location  of  said  bridge, 
and  cause  a  survey  of  the  river  to  be  made  at  such  place  of  location, 
determine  the  length,  width,  and  height  of  said  bridge,  and  the  len^h 
of  draw,  if  one  is  required,  and  thereupon  advertise  lor  plans  and  pnce 
for  the  construction  of  such  bridge ;  such  advertisement  to  be  inserted 
in  one  or  more  daily  newspapers  published  in  Washington,  District  of 
Columbia,  New  York,  Cleveland,  Ohio,  Detroit,  Michigan,  Philadelphia, 
Pennsylvania,  and  Chicago,  Illinois,  for  the  space  ofone  week. 

Sec.  2.  That  for  the  purpose  of  establishing  a  free  bridge,  and  in  lieu    Pu  r  c  h  a  a  ©  of 
of  erecting  the  bridge  provided  for  in  the  preceding  section,  the  Secre-  aq'iednct  bridge, 
tary  of  War  may,  in  his  discretion,  purchase  the  aqueduct  bridge  now 
crossing  the  Potomac  River  at  Georgetown :  Provided,  said  bridge  with 
all  the  appurtenances,  rights  and  franchises  connected  therewith  includ- 
ing piers  and  real  estate  for  abutments  and  approaches  can  be  purchased 
for  a  sum  not  exceeding  eighty-five  thousand  dollars ;  which  sum  or  so 
much  thereof  as  may  be  necessary  may  be  paid  out  of  the  money  appro- 
propriated  by  this  act:  Provided  furthery  That  a  good  and  sufficient  title 
thereto  can  be  secured  to  the  United  States,  to  be  approved  by  the 
Attoniey-General  of  the  United  States.    It  is  further  mrovided  That  the 
Alexandria  Canal  Company  or  its  present  lessees  shall  have  the  right  to    Alexandria  Ca- 
maintain  at  their  own  cost  and  expense,  a  canal  aqueduct  of  the  samenal  Company, 
width  and  depth  as  the  one  now  in  use,  and  to  attach  it  to  or  suspend  it  rights  of. 
from  said  bridge;  and  whenever  a  permanent  bridge  shall  be  erected 
upon  said  site,  the  same  shall  be  of  sufficient  strength  to  sustain  the 
weight  of  such  canal  aqueduct;  but  the  construction  attachment  and 
maintenance  of  such  aqueduct  shall  be  such  as  the  Secretary  of  War 
may  determine  and  shall  be  without  cost  or  liability  to  the  United  States 
or  the  Dist  rict  of  Columbia.     And  it  is  further  provided.  That  if  upon  the 
erection  of  such  permanent  bridge  the  said  canal  company  or  their  pres- 
ent losseesshall  neglect  or  refuse  to  reconstruct  secure  and  attach  thesaid 
aqueduct  at  their  bwu  expense,  or  if  at  any  time  for  the  space  of  six 
months,  they  shall  fail  to  use  such  aqueduct  for  the  purposes  of  a  canal, 
or  fail  to  keep  the  same  in  good  condition  and  repair,  or  if  at  any  time, 
they  shall  use  the  same  for  other  than  canal  purposes,  then  all  rights  of 
«aid  canal  company,  its  lessees  or  assigns  in  said  bridge  and  property, 
shall  cease  and  determine,  and  the  said  aqueduct  shall  be  detached  and 
removed  by  the  Secretary  of  War. 

Sec.  3.  And  the  Secretary  of  War  is  further  authorized,  in  his  dis- 
cretion, in  the  event  of  said  purchase,  to  repair  the  wooden  bridge  now 
on  said  piers,  and  for  that  purpose  is  authorized  to  expend,  of  the  mon- 
eys hereinbefore  appropriated,  a  sum  not  exceeding  ten  thousand  dol- 
lars. 

Approved,  February  23,  1881.  * 


Proviio. 


Proviso. 
Title.  , 
Proviso. 


Proviso. 


Bepairs. 


OHAP.  79.— An  act  making  appropriations  for  the  support  of  the  Army  for  the  fiscal     Fob.  24, 18H1. 

year  ending  Jnne  thirtieth,  eighteen  hundred  and  eighty-two,  and  for  other  pur- 

poses. 

Be  it  enacted  hy  the  Senate  and  House  of  Bepresentaiives  of  the  United 
States  of  America  in  Congress  assembled,  That  toe  following  sums  be,  and  Appropriations. 
tbe  same  are  hereby,  appropriated,  out  of  any  money  in  the  Treasury 
not  otherwise  appropriated,  for  the  support  of  the  Army  for  (he  year    Support  of  the 
ending  June  thutietn,  eighteen  hundred  and  eighty-two,  as  follows:     Army. 
«  «  *     »  «  •  «  « 

Engineer  Department.— For  engineer  depot  at  Willets  Point,  New   Engineerdepot, 
York,  namely :  For  purchase  of  engineering  materials  to  continue  the  "^iUeta  Point, 
present  course  of  instruction  of  the  Engineer  Battalion  in  field  engl- 
ueerin^,  one  thousand  dollars. 

For  incidental  expenses  of  the  depot,  remodeling  ponton-trains,  re- 
pairing instruments,  purchasing  fuel,  foraj^e,  stationery,  chemicals, 
extra-duty  pay  to  soldiers  engaged  in  special  skilled  labor,  such  as 
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wheelwright  work,  printing,  photographing  and  lithoffraphlDg  en- 
gineer docnments,  and  ordinary  repairs,  four  thousand  dollars. 

•  «««••« 

Disbursement  Sec.  2.  All  officers,  agents,  or  other  persons  receiving  puhlic  moneys 
of  apppoOTiatioM  g_pp|,Qpjig^^g^  ^^  *^®  **^*  shall  account  for  the  disbursement  thereof 
ft  em  8  as  ex-  according  to  the  several  and  distinct  items  of  appropriation  herein  ex- 
pressed, pressed. 

Approved,  February  24, 1881. 


Maroh  2, 1881.    CHAP.  109.— An  act  to  provide  for  the  solo  of  certain  property  owned  by  the  United 
States  in  the  District  of  Columbia. 

Be  it  enacted  by  the  Senate  and  Honee  of  Bepreaeniativee  of  the  United 
Land  of  United '^^^^  o/  America  in  Congress  aesembled^  That  the  Chief  of  Engineers, 
States  in  District  United  States  Army,  in  charge  of  public  buildings  and  grounds  in  the 
of  Columbia  au-  District  of  Columbia,  be,  and  is  hereby,  authorized  to  sell  and  convey, 
TOld^        *^        by  good  and  sufficient  deed,  to  each  of  the  owners  of  lot  one,  sauare  one 
hundred  and  eighty-four;  lot  five,  square  one  hundred  and  eignty-five; 
lots  five,  six,  and  seven,  square  one  hundred  and  ninety -ei^ht ;  lot  twelve, 
square  one  hundred  and  ninety-nine,  in  the  city  of  Washington,  District 
of  Columbia,  such  portion  of  the  ground  immediately  adjoining  the  front 
of  said  lots,  or  either  of  them,  as  will  make  the  angles  at  the  four  comers 
Terms  of  sale.   ^^  Sixteenth  and  K  streets,  northwest,  right  angles,  upon  payment  into 
the  Treasury  of  the  United  States  by  said  owners,  or  each  of  them,  of  an 
amount  for  the  number  of  feet  in  each  lot  so  to  be  conveyed  at  the  rat« 
the  same  may  be  appraised  by  three  disinterested  freeholders  resident  of 
the  city  of  ■Washington,  to  be  selected  and  sworn  to  said  Chief  of  En- 
gineers impartially  to  appraise  said  real  estate  at  the  true  value  thereof 
m  money;  and  upon  said  sale  the  owners  of  said  lots  respectively  shall 
pay  into  the  Treasury  of  the  United  {States,  for  tlie  erection  of  school- 
buildings  in  the  city  of  Washington,  one-third  of  said  purchase-money, 
and  th»^  remainder  thereof,  with  interest,  in  one  year  from  the  date  of 
sale.    No  conveyance  shall  be  made  until  all  the  purchase-money  is 
Provito  paid:  Provided^  That  said  Chief  of  Engineers  shall  not  sell  or  convey 

one  portion  or  any  part  of  said  real  estate  unless  all  the  same  is  sold 
and  conveyed. 
Approved,  March  2, 1881. 


March  3, 1881.    CHAP.  130.— An  act  making  appropriations  for  the  legislative,  executive,  and  jndi- 

! cia!  expenses  of  the  government  for  the  fiscal  year  ending  Jane  thirtieth,  eigbtei'n 

hundred  and  eighty-two,  and  for  other  purposes. 

Be  it  enacted  by  the  Senate  and  House  of  Bepresenlaiives  of  the  United 

Appropria-  States  of  America  in  Congress  assembled.  That  the  following  sums  be,  and 

tions.  the  same  are  hereby,  appropriated,  out  of  any  money  in  the  Treasury 

L^slative,  w- j^Q^  otherwise  appropriated,  in  full  compensation  for  the  service  of  the 

e^uve,  andjuai-  ^^^^i  y^^^  ending  June  thirtieth,  eighteen  hundred  and  eighty-two,  for 

the  objects  hereinafter  expressed,  namely: 

War  Depart-  WAR  DEPARTMENT. 

meat.  ««•«««* 

OflRce  Public  PUBLIC  BUILDINGS  AND  GROUNDS. 

Buildings  and 
Gionnds. 

Clerk  and  mes-  For  clerk  in  the  Office  of  Public  Buildings  and  Grounds,  one  thousand 
soQger.  fQ,,p  hundred  dollars;  and  for  messenger  in  the  same  office,  eight  hun- 

dred and  forty  dollars. 

Public  garden-     p^^  ^jj^j  public  gardener,  one  thousand  six  hundred  dollars. 

Foreman  and  Yot  a  foreman  and  laborers  employed  in  the  public  grounds,  twenty- 
labonrs.  four  thousand  dollars.  r  b  ,  ^ 

Xiivy-yard  and  p(,r  ^vi^i^  draw-keepers  for  Navy- Yard  and  Upper  Bridges,  one  thon- 
SSw-Leperef*'  "^^^^  **«"r  hundred  and  forty  dollars. 

Franklin     For  watchman  in  Franklin  Square,  six  hundred  and  sixty  dollars. 
Sqnaie,  watch- 

"iTa  f  a  y  e  1 1 «     For  watchman  in  Lafayette  Square,  six  hundred  and  sixty  dollars. 
SciQire,  watch- 
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For  two  day-watchmen  in  Smithsonian  Gronnds,  at  six  hundred  and  Smith  son  i  an 
sixty  dollars  each,  one  thonsand  three  hundred  and  twenty  dollars.        S?*'"'      watch- 

For  two  night-watchmen  in  Smithsonian  Grounds,  at  seven  hundred      ^' 
and  twenty  dollars  each,  one  thousand  four  hundred  and  forty  dollars. 

For  one  watchman  for  Judiciary  Square,  and  one  for  Lincoln  Square  Judiciary  and 
and  adjacent  reservations,  at  six  hundred  and  sixty  dollars  each,  one  Jl^J^'v^"  Squaree, 
thousand  three  hundred  and  twenty  dollars.  *  ^  ™®"* 

For  one  watchman  for  Iowa  Circle,  one  watchman  for  Fourteenth-  p^®^%^*''®J j?' 
street  Circle  and  neighboring  reservations,  one  for  Rawlins  Square  and  street  Circle^etc.. 
Washington  Circle,  one  watchman  for  McPherson  and  Farragut  Squares,  watchmen.  * 
and  one  for  Stanton  Place  and  neighboring  reservatitms,  hve  in  all.  at 
Mx  hundred  and  sixty  dollars  each,  three  thousand  three  hundred  dol- 
lars: Protidedy  That  each  of  the  watchmen  herein  provided  for  shall    Proviso. 
have  the  same  duties  and  powers  of  the  Metropolitan  police. 

For  one  bridge-keeper  at  Chain  Bridge,  six  huudred  and  sixty  dol-  at'chaSTBrl&e^ 

For  contingent  and  incidental  exptmses,  five  hundred  dollars.  penSea."^^"*  *^ 

Approved,  March  3, 1881. 


CHAP.  133. — An  act  making  appropriations  for  niindry  civil  expenses  of  the  govern*     March  8, 1881. 

ment  for  the  fiscal  yoar  ending  June  thirtieth,  eighteen  hundred  and  eighty-two, 

and  for  other  purposes. 

Be  it  enacted  hi/  the  Senate  and  House  of  Representatives  of  the  United 
States  of  Atnerica  in  Congress  a^semhledy  That  the  following  sums  be,  and 
the  same  are  hereby,  appropriated  for  the  objects  hereinafter  expressed,  t\^^^^^^^ 
for  the  fiscal  year  ending  June  thirtieth,  eighteen  hundred  and  eighty-    Sundry  civil 
two,  namely:  expenses. 

UNDER  THE  WAR  DEPARTMENT. 


BUILDINGS    AN1>    GROUNDS    IN    AND    AROUND    WASHINGTON    AND    THE 
EXECUTIVE  MANSION. 

Improvement  and  care  of  ])ublio  grounds:  For  fillinc  in  and  improv-    Improvement 
ing  grounds  south  of  Executive  Mansion,  ten  thousanu  dollars.  }"^^  care  of  pnb- 

For  ordinary  care  of  greenhouses  and  the  nursery,  one  thousand  five    ®  8">°"  *• 
handred  dollars. 

For  ordinary  care  of  Lafayette  Square,  one  thousand  dollars. 

For  care  and  improvement  of  reservation  number  three  (Monument 
Gronnds),  one  thousand  dollars. 

For  oonstmctiou  and  repair  of  iron  fences,  five  hundred  dollars. 

For  manure,  and  hauling  the  same,  four  thousand  dollars.  * 

For  painting  iron  fences,  vases,  lamps,  and  lamp-posts,  one  thousand 
five  hundred  dollars. 

For  purchase  and  repair  of  seats,  five  hundred  dollars. 

For  purchase  and  repair  of  tools,  five  hundred  dollars. 

For  trees,  tree-stakes,  lime,  whitewashing,  and  stock  for  nursery,  three 
thousand  dollars. 

For  removing  snow  and  ice,  one  thousand  dollars. 

For  flower- pots,  twine,  baskets,  and  lycopodium,  one  thousand  dol- 
lars. 

For  care  and  consti'uction  and  repair  of  fountains  in  the  public 
grounds,  one  thonsand  five  hundred  dollars. 

For  abatinj(  nuisances,  five  hundred  dollars. 

For  improving  various  reservations,  twelve  thonsand  dollars. 

For  ordinary  care  of  Smithsonian  Grounds,  two  thousand  dollars. 

For  asphaltum  foot-walks  through  Smithsonian  Grounds  from  Sev- 
enth to  Twelfth  streets,  one  thousand  five  hundred  dollars. 

Executive  Mansion :  For  care  of  and  repairs  to  the  Executive  Man-  Executive 
sion,  and  for  furniture,  thirty  thousand  dollars;  for  constructing  eleva-  Mansion, 
tor  in  the  Executive  Mansion,  two  thousand  dollars,  to  be  available 
immediately;  fuel  for  the  Executive  Mansion  and  the  greenhouses, 
two  thonsand  dollars;  care  and  necessary  repairs  of  the  greenhouses, 
five  thousand  five  hundred  dollars;  in  all,  thirty-nine  thonsand  five 
hundred  dollars. 

Lighting  the  Execntive  Mansion  and  public  gronnds :  For  gas,  pay  of    Lights,  etc 
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lamp-lighters,  gas-fitters,  plambers,  plumbing,  lamp-posts,  matches, 
and  repairs  of  all  kin  is  |  fuel  for  office,  for  the  watchmen's  lodges, 
and  for  the  green-houses  in  the  nursery,  fifteen  thousand  dollars:  Pro- 
Provito.  videdf  That  for  each  burner  not  connected  with  a  meter  in  the  lamps  on 

the  public  grounds  no  more  than  twenty-five  dollars  shall  be  paid  per 
lamp  for  gas,  including  lighting,  cleaning,  and  keeping  in  repair  the 
lamps,  under  any  expenditure  provided  for  in  this  act;  and  in  case  a 
contra-ct  cannot  be  made  at  that  rate  the  engineer  in  charge  is  hereby 
authorized  to  substitute  other  illuminating  material  in  the  lamps  on 
the  public  grounds,  and  to  use  so  much  of  the  sum  hereby  appropriated 
as  may  be  necessary  for  that  purjiose. 
Water-pipes,     Repair  of  water-pipes  and  fire-plugs:  For  repairing  and  extending 

etc  water-pipes,  purchase  of  apparatus  to  clean  them,  and  for  cleaning  the 

springs  and  repairing  and  renewing  the  pipes  of  the  same  that  supply 
the  Capitol,  the  Executive  Mansion,  and  the  building  for  the  State, 
War,  and  Navy  Departments,  two  thousand  ^ve  hundred  dollars. 
Telegraph.  Telegraph  to  connect  the  Capitol  with  the  departments  and  the  Gov- 

ernment Printing  Office :  For  repair  and  care  of  the  same,  one  thousand 
dollars. 
Building  for     Building  for  State,  War,  and  Navy  Departments:  For  continuing  the 

State,  War,  and  construction  of  the  building f  to  cover  inside  iron- work;  plumbing  and 

mentB.    ^^"'^  ^*®'^**^"^'  granite  stairs;  heating  apparatus;  plastering  and  stucco- 
work;  materials  for  approaches;  lumber  for  doors,  sash,  and  flooring; 
labor  and  contingencies,  four  hundred  and  fifty  thousand  dollars. 
Washington     Continuation  of  the  Washington  Monument:  Earth  embankments. 

Monument  marble,  granit-e,  iron  frame- work,  machinery,  tools,  labor,  and  office 

expenses,  one  hundred  and  fifty  thousand  dollars. 

MISCELLANEOUS  OBJECTS  UNDER  THE  WAR  DEPARTMENT. 

Survey  of  north-  Survey  of  northern  and  noi-thwestern  lakes :  For  water-level  obaer- 
em  and  north-  yations  and  reductions,  comparisons  of  standards  of  base  apparatus  and 
western  lakeb.  reductions,  printing  and  issuing  charts  for  use  of  navigators,  completion 
of  publication  of  final  report,  office-rent,  clerk-hire,  &el,  and  miscella- 
neous, eighteen  thousand  dollars;  and  the  unexpended  balance,  not 
exceeding  eight  thousand  dollars,  of  the  appropriation  for  survey  of 
northern  and  northwestern  lakes  for  the  fiscal  year  eighteen  hundred 
and  eighty-one  is  hereby  reappropriated  and  made  available  fur  the 

same  purpose. 

«  •  «  «  «  «i  « 

HiasisBippi     Mississippi  River  Commission:  For  salaries  and  traveling  expenseB 

Biver    Commis-  of  Commission,  office  expenses,  and  reduction  of  work ;  for  continuation 

^'  of  surveys  and  gaugings  of  Mississippi  River  and  it«  tributaries;  for 

peAnanent  gauge-stations  and  borings;  for  publication  of  maps  and 

results,  one  hundred  and  fifty  thousand  dollars. 

Surveys    of     For  the  expenses  of  the  surveys  to  be  made  across  the  peninsula  of 
Maryland  and  Maryland  and  Delaware  to  connect  by  canal  the  waters  of  the  Delaware 
DeUware  penin-  g^^j  Chesapeake  Bays,  under  the  direction  of  the  Secretary  of  War,  ten 
thousand  dollars. 

Approved  March  3,  1881. 


CHAP.  134. — An  act  making  appropriations  to  provide  for  the  expenaes  of  the  f^ov- 
Ifarch  3  1881.       eminent  of  the  District  of  Colambia  for  the  fiscal  year  endinj;  June  thirtieth,  eight- 
: ■ ~      een  hundred  and  eighty-two,  and  for  other  purposes. 

Be  it  enacted  by  the  Senate  and  House  of  Representatives  of  the  United 
f  r    '^^^^  ^f  ^^^*ca  in  Congress  assembled^  That  the  half  of  the  following 
lumbi^  sums  named,  respectively,  is  hereby  appropriated,  out  of  any  money  iu 

Appropriations,  the  Treasury  not  otherwise  appropriated,  and  the  other  half  out  of  t  he 
revenues  of  the  District  of  Columbia,  for  the  purposes  following,  being 
the  estimated  expenses  of  the  government  of  the  District  of  Columbia 
for  the  fiscal  year  ending  June  thirtieth,  eighteen  hundred  and  eighty- 
two,  namely: 

«  »  •  «  ■     «  «  « 

Benning's,  Ana-  For  ordinary  care  of  Benning's,  Anacostia,  and  Chain  Bridges,  two 
costia,  and  Chain  thousand  dollars;  for  maintenance  and  repair  of  other  bridges,  tive 
Bridges.  hundred  dollars. 
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WASHINGTON  AQUEDUCT. 

Fur  engineering,  maintenance,  and  general  repairs,  twenty  thousand     Washington 
dollars.  Aqueduct. 

FOR  SALARIES  AND  CONTINGENT  EXPENSES. 

And  hereafter  the  Engineer  Commissioner  shall  be  entitled  to  receive  of  EnSneerCon? 
such  compensation,  in  addition  to  his  Army  pay  and  allowances,  as  will  miaaioner. 
make  his  compensation  equal  to  five  thousand  dollars  per  annum,  and 
a  sum  sufiicient  to  pay  said  additional  compensation  is  hereby  appro- 
priated. 

INTEREST  AND  SINKING-FUND. 

Sec.  4.  That  the  Chief  of  Engineers,  United  States  Army,  in  charjje  if*^®^°i}*°A®  *" 
of  public  buildings  and  grounds  in  the  District  of  Columbia,  be,  and  is  ton;  prooeeds^of 
hereby,  authorized  to  sell  and  convey,  by  good  and  sufficient  deed,  to  sale  to  be  applied 
each  of  the  owners  of  lot  one,  square  one  hundred  and  eishty-four;  lot  to  erection  of 
five,  square  onehundred  and  eighty-five;  lots  five,  six,  and  seven,  square  bigh-achool 
one  hundred  and  ninety -eight;  lot  twelve,  square  one  hundred  and  °*^" 

ninety-nine,  in  the  city  of  Washington,  District  of  Columbia,  such  por- 
tion of  the  ground  immediately  adjoining  the  front  of  said  lots,  or  either 
of  them,  as  will  make  the  angles  at  the  four  comers  of  Sixteenth  and 
K  streets,  northwest,  ri^ht  angles,  upon  payment  into  the  Treasury  of 
the  United  States  by  said  owners,  or  each  of  them,  of  an  amount  for 
the  number  of  feet  in  each  lot  so  to  be  conveyed  at  the  rate  the  same 
may  be  appraised  by  three  disinterested  freeholders  resident  of  the  city 
of  Washington,  to  be  selected  and  sworn  by  said  Chief  of  Engineers 
impartially  to  appraise  said  real  estate  at  the  true  value  thereof  in 
money ;  and  opon  said  sale,  the  owners  of  said  lots  respectively  shall 
pay  into  the  Treasury  of  the  United  States,  for  the  erection  of  a  high- 
school  building  in  the  city  of  Washington,  one-third  of  said  purchase 
money,  and  the  remainder  thereof,  with  interest,  in  one  year  ft-om  the 
date  or  sale.  No  conveyance  shall  be  made  until  all  the  purchase-money 
is  paid :  Provided,  That  said  Chief  of  Engineers  shall  not  sell  or  convey  ^*"<^*<^- 
one  portion  or  any  part  of  said  real  estate  nnless  all  the  same  is  sold 
and  conveyed. 

Approved,  March  3,  1881. 


CHAP.  135.— An  act  making  appropriations  for  fortificationa  and  other  works  of  de-     March  3, 1881. 
fuuse.  and  for  the  armament  thereof,  for  the  fiscal  year  ending  June  thirtieth,  eight- 
een  hundred  and  eighty-two,  and  for  other  parposes. 

Be  it  enaeted  by  the  Senate  and  House  of  Representatives  of  the  United  Appropriationa. 
Slates  of  America  in  Congress  assembled^  That  the  sum  of  one  hundred -*^^.^*°<*^<'"*^*- 
and  seventy-five  thousand  dollars  be,  and  the  same  is  hereby,  appro-         °"*' 
priated,  out  of  any  money  in  the  Treasury  not  otherwise  appropriated, 
for  the  protection,  preservation,  and  repair  of  fortifications  and  other 
works  of  defense,  for  the  fiscal  year  ending  June  thirtieth,  eighteen 
hundred  and  eighty  two,  the  same  to  be  expended  under  the  direction 
of  the  Secretary  of  War ;  and  the  Secretary  of  War  is  directed  to  make    Secretary     of 
report  of  the  condition  of  the  fortifications,  and  what  number  of  them,  W"''  to  make  re- 
if  any,  can  be  dispensed  with,  also,  the  following  for  the  armament  of  ^°^  ' 
fortifications,  namely : 

For  the  armament  of  sea-coast  fortifications,  including  heavy  gnus  Armament,  etc. 
and  howitzers  for  flank  defense,  carriages,  projectiles,  fuses,  powder, 
and  implements,  their  trial  and  proof,  and  all  necessary  expenses  iuci- 
deut  thereto,  and  for  machine  guns,  including  the  conversion  of  smooth- 
bore cannon  into  rifles.,  three  hundred  and  twenty-five  thousand  dollars. 
And  the  President  is  authorized  to  select  a  board,  to  consist  of  one  en-    President     to 

fineer  officer,  two  ordnance  officers,  and  two  officers  of  artillery,  whose  ^Jjjj  ,^^,8  to 
nty  it  shall  be  to  make  examinations  of  all  inventions  of  heavy  ord-  examine  ord- 
nance and  improvements  of  heavy  ordnance  and  projectiles  that  may  nance,  etc.,  and 
be  presented  to  them,  including  guns  now  being  constructed  or  con- report,  with  rcc- 
rertfed  under  direction  of  thQ  Ordnance  Bureau;  and" said  board  gball  **°*™®'*^**"°®- 
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make  detailed  report  to  the  Secretary  of  War,  for  transmiasion  to  Con- 
gresSy  ot  such  examination,  with  recommendation  as  to  what  inventions 
are  worthy  of  actnal  test,  and  the  estimated  cost  of  such  test ;  and  the 
sum  of  twenty-five  thousand  dollars,  or  so  much  thereof  as  may  be  nec- 
essary, is  hereby  appropriated  for  such  purpose. 
Torpedoes.  For  torpedoes  for  harbor  defenses,  and  the  preservation  of  the  same, 

and  for  torpedo  experiments  in  their  application  to  harbor  and  land  de- 
fense, and  tor  instruction  of  en^neer  battalion  in  their  preparation  and 
Proviio,  application,  fifty  thousand  doUars:  Provided,  That  the  money  herein 

appropriated  for  torpedoes  Hhall  only  be  used  in  the  establishment  and 
maintenance  of  torpedoes  to  be  operated  from  shore  stations  for  the 
destruction  of  an  enemy's  vessel  approaching  the  shore  or  entering  the 
channels  and  fairways  of  harbors. 
Kxchange     or     And  the  Secretary  of  War  is  hereby  authorized,  in  his  discretion,  to 
ealeofanservice- exchange  the  unserviceable  und  unsuitable  powder  and  shot  on  hand 
able  powder  and  f^j,  ^^^  powder  and  projectiles,  or  to  sell  the  same  and  purchase  similar 
articles  with  the  proceeds  of  the  sales;  and  he  shall  make  statement  of 
his  action  under  this  provision  in  his  next  annual  report. 

Approved,  March  3,  1881. 


Maroh  3, 1881.    CHAP.  136.— An  act  makini;  appropriationa  for  the  constraction,  completion,  repair, 
and  preservation  of  certain  works  on  rivers  and  harbors,  and  for  other  purposes. 


Annronriatt  ^^  *^  enacted  by  the  Senate  and  House  of  Bepreaentatives  of  the  United 

KiverS  andharl  'States  of  America  in  Congi'ess  asstmbledy  That  the  following  sums  of  money 

bors:  be,  and  are  hereby,  appropriated,  to  be  paid  out  of  any  money  in  the 

Treasury  not  otherwise  appropriated,  and  to  be  expended  under  the 

direction  of  the  Secretary  of  War,  for  the  construction,  completion,  rt»- 

pair,  and  preservation  of  the  public  works  hereinafter  named : 

Bichmond  Isl-     Improving  Richmond  Island  Harbor,  Maine :  Completing  improve- 

and  Harbor.         nient,  three  thonpand  dollars. 

Portsmouth  Improving  harbor  at  Portsmouth,  New  Hampshire,  twenty  thousand 
Harbor.  dollars. 

Burlington     Improving  harbor  at  Burlington,  Vermont,  ten  thousand  dollars. 

Swanton  Har-  Improving  harbor  at  Swanton,  Vermont,  two  thousand  five  hundred 
Imr.  dollars. 

Hyannis  Har-  Improving  harbor  at  Hyannis,  Massachusetts :  Completing  improve- 
l)or.  ment,  five  thousand  dollars. 

Newbury  port  Improving  harbor  at  Newbnryport,  Massachusetts,  forty  thousand 
Harbor.  dollars. 

Nantucket  Improving  harbor  at  Nantucket,  Massachusetts,  twenty-five  thousand 
Harbor.  dollars. 

Plymouth  Har-     Improving  harbor  at  Plymouth,  Massachusetts,  ten  thousand  dollars. 

Provincetown  Improving  harbor  at  Provincetown,  Massachusetts,  five  thousand 
Harbor.  dollars. 

Little  Narr a  ••  lu^P^^o?  Little  Narragansett  Bay,  Rhode  Island,  five  thousand 
Saasett  Bay.       '  dollars. 

Bridgeport     luipi^^ing  harbor  at  Bridgeport,  Connecticut,  ten  thousand  dollars. 

^New^'  Haven     Iniproving  harbor  at  New  HaTcn,  Connecticut,  fifteen  thousand  dol- 
HarbOT.  !*"• 

New  Haven     Breakwater  at  New  Haren,  Connecticut,  sixty  thousand  dollars. 

*  N^rwiS?'Har.     Improving  harbor  at  Norwalk,  Connecticut,  five  thousand  dollars. 

^^atkpeit  Har-     Improving  harbor  at  Southport,  Connecticut,  two  thousand  five  hun- 

bor.  dred  dollars. 

Boatan Harbor      Improving  harbor  at  Boston,  Massachusetts,  one  hundred  thousand 

«tc  dollars ;  of  which  sum  forty  thousand  dollars  shall  be  expended  in  said 

harbor,  thirty-five  thousand  dollars  at  the  mouth  of  Charles  River  in 
said  harbor  and  up  to  Watertown,  twenty  thousand  dollars  in  said  har> 
bor  at  mouth  of  Mystic  River,  and  five  thousand  dollars  from  said  harbor 
to  Nantasket  Beach. 
Oakland  Bar-     Improving  Oakland  Harbor,  California,  sixty  thousand  dollars;  and 

*"*'^  the  sums  of  money  heretofore  appropriated  for  this  improvement  and 

unexpended  are  hereby  reappropriatcd ;  but  the  sums  so  appropriated 
and  reappropriatcd  shall  not  be  available  until  the  right  of  the  United 
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States  to  tbo  betil  o€  the  estuary  and  training  walls  of  this  work  is 
secured,  free  of  expense  to  the  government,  in  a  manner  satisfactory  to 
the  Secretary  ot*  War. 

Imi)roving  Raritan  River,  New  Jersey,  twenty-five  thousand  dollars ;    Barltan  Eiver. 
of  which  sum  twenty  thousand  dollars  shall  be  expended  on  rocks  at 
Whitehead  Sand  Dock,  and  five  thousand  dollars  at  South  Channel, 
between  Crab  Island  and  South  Amboy. 

Improving  harbor  at  Stonington,  Connecticut,  thirty  thousand  dollars.     Stonington 

Improving  harbor  at  Buffalo,  New  York,  ninety  thousand  dollars.         Buffalo  Harbor. 

Improving  harbor  at  Charlotte,  New  York :  Repair  of  piers,  two  thou-    Charlotte  Har- 
sand  five  hundred  dollars.  bor. 

Improving  Echo  Harbor,  New  Rochello,  New  York,  three  thousand    Echo  Harbor, 
dollars. 

Improving  Flushing  Bay,  New  York,  ten  thousand  dollars.  Flushing  Bay. 

Improving  harbor  at  Great  Sodus  Bay,  New  York,  five  thousand  dol-    Great  Sod  us 
lars.  Bay  Harbor. 

Improving  harbor  at  Little  Sodus  Bay,  New  York,  twenty  thousand    Little  Sodus 
dollars.  Bay  Haibor. 

Improving  harbor  at  Olcott,  New  York,  three  thousand  dollars.  Olcott  Harbor. 

Deepening  and  widening  the  channel  in  Gowanus  Bay  and  the  Harbor    Channel  Go- 
of New  York,  forty  thousand  dollars.  wanus  Bay  and 
'          ''                           '                                                                              New  York  Har- 
bor. 

Improving  harbor  at  Port  Jefferson,  Long  Island  Sound,  New  York,     Port  Jefferson 
four  thousand  dollars.  Harbor. 

Improving  harbor  of  New  Rochelle,  New  York,  twenty  thousand  dol-    New  RochcUe 
lars.  Harbor. 

Improving  harbor  at  Pultneyville,  New  York,  two  thousand  dollars.     Harbor  at Pult- 
°  ^7  neyville. 

Improving  harbor  at  Wilson,  New  York,  ten  thousand  dollars.  WihwnHariwr. 

Improving  harbor  at  Waddington,  New  York,  two  thousand  five  hun-    Wadd  i  ngton 

dred  dollars.  Harbor. 

Improving  Ticooderoga  River,  New  York,  five  thousand  dollars.  Ticondoroga 

River. 
Improving  harbor  at  Erie,  Pennsylvania,  twenty  thousand  dollars.        Erie  Harbor. 
Ice-harbor  at  Marcus  Hook,  Pennsylvania,  thirty  thousand  dollars,     j^ ^harbor  ^"^^ 

Pier  in  Delaware  Bay,  near  Lewes,  Delaware,  ten  thousand  dollars.    ^^®^'  ^^^'^^•''e 

Piers  of  ice-harbor  at  Now  Castle,  Delaware :  Completing  improve- ,  Piers,   ice-har- 

ment,  twenty  thousand  dollars.  ^'■'  ^ ^"^  ^«^^^«- 

Improving  harbor  at  Annapolis,  Maryland,  five  thousand  dollars.       .    Annapolis  Har. 

Improving  Breton  Bay,  Leonardtown,  Maryland,  three  thousand  dol-    Breton  Bay. 

iars. 

Improving  the  harbors  and  channels  at  Washington  and  Georgetown,     ^>b  h  i  n  gt  o  n 

District  of  Columbia,  fifty  thousand  doUars.  f °*^  Georgetown 

'        *'  harbors  and 

—  .       _      _  .■«▼-■.■.     ,-...     .    .  ,  .  channel*. 

Improving  harbor  at  Norfolk,  Virginia,  and  its  approaches,  seventy-    Norfolk  Har- 
five  tnousand  dollars.  bor. 

For  enlargement  and  improvement,  according  to  t^e  plan  and  recom-    Oswego  Har  • 
mendation  of  the  Engineer  Department,  of  harbor  facilities  at  Oswego,  ^®''* 
New  York,  including  dredging  entrance  to  harbor,  fifty  thousand  dol- 
lars. 

Improving  Shrewsbury  River,  New  Jersey :  Completing  improvement,     81»r  e  w  s  b  ur  y 
eighty-six  thousand  dollars;  of  which  sum  thirty-six  thousand  dollars  ^*^®^- 
shall  be  expended  on  South  Branch,  and  fifty  thousand  dollars  on  Main 
and  North  Branch. 

Improving  New  River  from  lead  mines  in  Wythe  County,  Virginia,  ^«^  'BX^er. 
to  mouth  of  Greenbrier  River,  twenty-four  thousand  dollars  ;  of  which 
sum  fifteen  thousand  dollars  shall  be  expended  in  the  continuation  of 
the  work  from  the  mouth  of  Greenbrier  up,  and  nine  thousand  dollars 
in  the  continuation  of  the  work  from  the  lead  mines  in  Wythe  County 
down. 

Improving  harbor  at  Charleston,  South  Carolina,  one  hundred  and    Charleston 
seventy-five  thousand  dollars.  Harbor. 

Improving  harbor  at  Brunswick,  Georgia,  five  thousand  dollars.  Brunswick 

Harbor. 

Improving  Savannah  Harbor  and  River,  Georgia,  sixty-five  thousand    Savannah  Har- 
dollars ;  of  which  sum  one  thousand  dollars  may  be  applied  to  payment  ^*"  *^^  River, 
of  damages  for  land  taken  for  widening  the  channel  opposite  Savannah. 

Improving  Apalachlcola  Bay,  Florida,  ten  thousand  dollars.  Apalach  ico la 

Bay. 
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Tampa  Bay.  Improving  Tampa  Bay,  Florida :  Completing  the  deepening  of  the  bar 

and  ehannelfrom  the  bar  to  the  town  of  Tampa,  ten  thousand  dollars. 

Mobile  Harbor.      Improving  harbor  at  Mobile,  Alabama,  one  hundred  thousand  dollars. 

Mia ai  s a  i p p  i     Improving  Mississippi  River  at  and  near  Vicksburgh,  and  protection 

River  and  Har-  of  harbor  of  Vicksburgh,  Mississippi,  seventy-five  thousand  aollars. 

Now  Orleans  Improving  harbor  at  New  Orleans,  Louisiana,  seventy-five  thousand 
Harbor.  ^j^jHaw. 

GalveatonHar-  Improving  Galveston  Harbor,  Texas :  Continuing  operations  at  outer 
^^^'  bar,  two  hundred  and  tiftv  thousand  dollars. 

AahtabnlaHar-  Improving  harbor  at  Ashtabula,  Ohio :  To  secure  a  sixteen-foot  chan- 
°^^'  ^         nel,  twenty  thousand  dollars. 

Black  River     Improving  harbor  at  Black  River,  Ohio,  seven  thousand  dollars. 

Cleveland  Har-     Improving  harbor  at  Cleveland,  Ohio,  two  hundred  thousand  dollars. 
Fairport   Har-     Improving  harbor  at  Fairport,  Ohio,  ten  thousand  doUa>rs. 

Huron  Harbor.     Improving  harbor  at  Huron,  Ohio,  three  thousand  dollars. 

Ice-harbor,  Ice-harbor  at  mouth  of  Muskingum  River,  Ohio,  thirty  thousand  dol- 
Muskingum  Riv- i«].g  . 

er. 
Harbors  at— 

Port  Clinton;  ;5     Improving  harbor  at  Port  Clinton,  Ohio,  five  thousand  dollars. 
Sandusky  City;      Improving  harbor  at  Sandusky  City.  Ohio,  ten  thousand  dollars. 
Toledo;  Improving  harbor  at  Toledo,  Ohio,  tbrty  tnousand  dollars. 

Vermillion;  Improving  harbor  at  Vermillion,  Ohio,  two  thousand  dollars. 

MichiKan  City;     Improving  harbor  at  Michigan  City,  Indiana:  Continuing  operations 
at  outside  harbor,  twenty  thousand  dollars;  for  continuing  improve- 
ment on  the  inner  harbor,  twenty-five  thousand  dollars. 
Calumet:  Improving  harbor  at  Calumet,  Illinois,  thirt-y  thousand  dollars. 

Chicago.  Improving  outside  harbor  at  Chicago,  Illinois:  Dredging  in  outer 

harbor  and  constructing  exterior  breakwater,  one  hundred  and  fifty 
thousand  dollars. 
Galena    River     Improving    Galena  River   and  Harbor,   Illinois,   twelve    thou:>anil 
and  Harbor.  dollars. 

H^b^*^    I»^*n^     Improving  harbor  at  Rock  Island,  Illinois,  six  thousand  dollars. 

Monongahela  Improving  Monongahela  River^  West  Virginia  and  Pennsylvania* 
Biver.  twenty-five  thousand  dollars ;  but  this  sum  shall  not  be  expended  until 

the  Monongahela  Navigation  Company  shall  have  undertaken  in  goocl 
faith  the  building  of  lock  and  dam  number  seven  at  Jacob's  Creek , 
•  and  until  said  company  shall^  in  manner  satisfactory  to  the  Secretary 
of  War,  give  assurance  of  their  ability  and  purpose  to  complete  the 
same. 
S henan  doah     Improving  Shenandoah  River,  West  Virginia,  two  thousand  five  liuii- 
River.  dred  dollars ;  but  this  sura  shall  not  be  expended,  nor  e^all  the  sura  here- 

heretofore  appropriated  therefor  be  expended,  until  any  corporate  rights 
or  franchies  that  may  exist  over  said  river  shall  have  been  relinquished 
to  the  United  States  to  the  satisfaction  of  the  Secretary  of  War. 
WankeganHar-     Improving  harbor  at  Waukegan,  Illinois,  fifteen  thousand  dollars, 
bor. 

Ice-harbor, Sahit     Ice-harbor  at  Saint  Louis,  Missouri,  ten  thousand  dollars. 
Louis. 

Memphis  Hax-  Improving  harbor  and  the  Mississippi  River  at  Memphis,  Tenue.««4ee» 
bor.  fifteen  thousand  dollars. 

An  Sable  Har-  Improving  harbor  and  river  at  Au  Sable,  Michigan,  six  thousaad 
bor.  dollars. 

Charlevoix  Har-     Improving  harbor  at  Charlevoix,  Michigan,  ten  thousand  dollars, 
bor. 

Cheboygan  Har-     Improving  harbor  at  Cheboygan,  Michigan,  six  thousand  dollars, 
bor. 

Frankfort  Har-     Improving  harbor  at  Frankfort,  Michigan,  ten  thousand  dollars, 
bor. 

Harbors  at— 
Grand  Haven ;     Improving  harbor  at  Grand  Haven,  Michigan,  fifty  thousand  dollars. 
Black  Lake.    '     Improving  harbor  at  Black  Lake,  Michigan:  Continuing  operations 
Harbor  of  ref-  for  completion  of  old  project,  six  thousand  dollars, 
uge  a^— 
Grand  Marais ;     Harbor  of  refuge  at  Grand  Marais,  Michigan,  twenty  thousand  dollars. 
Lake  Huron.        Harbor  of  refuge  at  Lake  Huron,  Michigan,  fifty  thousand  dollars. 
Harbors  at— 
Ludin^ton;  Improving  harbor  at  Ludington,  Michigan,  ten  thousand  dollars. 

Manistee ;  Improving  harbor  at  Manistee,  Michigan,  ten  thousand  dollars. 
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Improving  Manistiqae  Harbor,  Michigan:  Completing improyement,    Mtnistlque ,- 
one  thousand  dollars. 

Improving  harbor  at  Monroe,  Michigan,  one  thonsand  dollars.  Monroe ; 

Improving  harbor  at  Muskegon,  Michigan,  twenty  thousand  dollars.     Muslcegon; 

Improving  harbor  at  Ontonagon,  Michigan,  twenty  thousand  dollars.     OntooBgon ; 

Improving  harbor  at  Pentwater,  Michigan,  ten  thousand  dollars.  Pentwator. 

Harbor  of  refuge  at  Portage  Lake,  Michigan,  ten  thousand  dollars.  Harbor  of  ref- 
uge, Portage 
Lake. 

Improving  river  and  Jiarbor  at  Saint  Joseph,  and  water-channel  lead-    Sa  in  t  Joseph 
ing  up  to  Benton  Harbor,  Michigan,  ten  thousand  dollars.  Harbor    and 

River. 

Improving  harbor  at  Saugatuck,  Michigan,  five  thousand  dollars.         Saugatuck  Har- 

bor. 

Improving  harbor  at  South  Haven,  Michigan,  five  thousand  dollars.     South    Haven 

Harbor. 

Improving  jiarbor  at  White  Kiver,  Michigan,  seven  thousand  five    White  Riyer 
hundred  dollars.  Harbor. 

ImproviDg  Grand  River  from  its  mouth  to  the  city  of  Grand  Rapids,     Grand  River. 
Michigan,  ten  thousand  dollars. 

Continuing  improvement  of  Clinton  River,  Michigan,  eight  thousand    Clinton  River, 
dollars. 

Removing  bar  at  ice-harbor  of  refuge  at  Belle  River,  Michigan,  seven    Ice-harbor  ref- 
thousand  dollars.  «K^'  Belle  River 

removing  bar. 

Improving  harbor  at  Ahnapee,  Wisconsin,  eight  thousand  dollars.  Ahnapee  Har- 

bor. 

Improving  harbor  at  Green  Bay,  Wisconsin,  five  thousand  dollars.  Green  Bay  Har- 
bor. 

Improving  harbor  at  Kenosha,  Wisconsiu,  five  thousand  dollars.  Kenoaha  Har- 

Improving  Ohio  River,  three  hundred  and  fifty  thousand  dollars;  of  Ohio  River,  Da- 
which  sum  one  hundred  ami  fifty  thousand  dollars  may,  in  the  discre-  ^iH  lalau  Dam. 
tion  of  the  engineers,  be  expended  on  Davis  Island  Dam,  and  two  hun- 
dred thousand  dollars  on  the  river  from  its  mouth  to  its  head :  Provided,    ProvUo. 
That  fifty  thousand  dollars  of  the  last-named  sum  may,  in  the  discre- 
tion of  the  engineers,  be  expended  on  Indiana  Chute;  and  fifty  thou-     Indiana  Chute, 
sand  dollars  of  the  last  named  sum,  or  so  much  thereof  as  shall  be 
necessary,  shall  be  applied  to  the  .completion  of  the  work  on  Grand    Grand  Chain. 
Chain. 

Harbors  at— 

Improving  harbor  at  Manitowoc,  Wisconsin,  four  thonsand  dollars.        Manitowoc ; 

Improving  h arbor  at  Menomon ee,  Wisconsiu ,  twelve  thousand  dollars.     Menomouee ; 

Improving  harbor  at  Milwaukee,  Wisconsin:  Extension  and  repairs     Milwaukee;' 
of  piers  and  dredging,  eight  thousand  dollars. 

Improving  harbor  at  Port  Washington,  Wisconsin,  seventeen  thou-    Port  Washing- 
sand  dollars.  ton ; 

Improving  harbor  at  Racine,  Wisconsin,  six  thousand  dollars.  Racine: 

Improving  harbor  at  Sheboygan,  Wisconsin:  Repairs,  dredging,  and    Sheboygan  ; 
extension  of  piers,  twenty-five  thousand  dollars. 

Improving  Superior  Bay,  WMsconsin:  Dredging  for  improvement  of    Superior  Bay. 
natural  entrance  and  for  repairing  existing  works,  ten  thousand  dollars. 

Harbor  of  refuge  at  Sturgeon  Bay  Canal,  Wisconsin,  ten  thousand    sturgeon    Bay 
dollars.  Canal,  harbor  of 

refuge. 

Improving  harbor  at  Two  Rivers,  WMscousiu,  fifteen  thousand  dollars.  h^^°   ^^^®'* 

Improving  harbor  at  Oconto,  Wisconsin,  ten  thousand  dollars.  Oconto  Harbor. 

Improving  harbor  at  Fort  Madison,  Iowa,  two  thousand  five  hundred    Fort   Madison 
dollars.  Harbor. 

Improving  harbor  at  Muscatine,  Iowa,  two  thousand  five  hundred  ^Muscatine  Har- 

doUare.  ^'•- 

Harbors  at— 

Improving  harbor  at  Grand  Marais,  Minnesota,  twenty  thousand  dol-  Grand  Maraie  ; 
lars. 

Improving  harbor  at  Dnlnth,  Minnesota,  forty  thousand  dollars.  Dulnth ; 

Improving  harbor  at  Wilmington,  California,  thirty -three  thousand  Wilmington ; 
dollars. 

Improving  Humboldt  Harbor  and  Bay,  forty  thousand  dollars.  Humboldt 

Improving  Cathance  River,  Maiue,  six  thonsand  dollars*  Cathance  River. 

Improving  the  "Gut,"  opposite  Bath,  Maine,  five  thonsand  dollars.  » (j„| ..    ^pp^ 

improving  Kennebunk  River,  Maine:  Completing  improvement,  two  «  Kennebunk- 
thonsand  dollars.  River. 
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Lnbec  Chan-     Improving  Lnbeo  Channel,  Maine,  forty-five  thousand  dollars, 
nel. 

'•OxBow^"^^'^'"     I"iproving  Exeter  River,  New  Hampshiro,  fifteen  thousand  dollars; 

of  which  8um  an  amount  not  exceeding  seven  hundred  and  fifty  dollars 

shall  be  available  immediately,  to  be  used  in  acquiring  title  to  land  used 

in  the  cut-off  at  "Ox  Bow." 

Tiflmprey  River.     Improving  Lamprey  River,  New  Hampshire,  below  New  Market,  ten 

thousand  dollars. 
Winnipiiieogee     Improving  Winnipiseogee  Lake,  New  Hampshire :   Completing  im- 
rroviao  provement,  two  thousand  tve  hundred  dollars:  Provided,  That  no  right 

to  raise  or  lower  the  water-level  of  said  lake  is  hereby  granted  to  any 
person  or  corporation. 
Otter  Creek.         Improving  Otter  Creek^  Vermont,  two  thousand  dollars. 
Merrimac  Kiv-     Improving  Merrimac  River,  Massachusetts,  nine  thousand  dollars, 
er. 

Taunton  River.     Improving  Tannton  Riv^r,  MassachnsettA,  twenty-five  thonsand  dol- 
'  lars. 

Providence     ImproTing  Providence  River  and  Narragansett  Bay;  Rhode  Island, 
River  and  Narra-  sixty  thousand  dollars, 
ganftett  Bay. 

Potonowut     Improving  Potonowut  River,  Rhode  Island,  five  thousand  dollars. 

River. 

Milwaukee  Improving  Milwaukee  Bay,  for  purposes  of  harbor  of  reftage,  one  hun- 
B»y.  dred  thousand  dollars. 

MiaeiBslppf,     Improving  Mississippi,  Missouri,  and  Arkansas  Riyers:  Removiog 
Arkanaaa Rivera  *°°'^®'  wrecks,  and  other  obstructions,  one  hundred  and  eighty-five 
*  thousand  dollars ;  of  which  sum  eighty  thousand  dollars  shSl  be  ex- 
pended on  the  Mississippi  River,  eighty  thousand  dollars  on  the  Missouri 
River,  and  twenty -five  thousand  dollars  on  the  Arkansas  River.    And 
the  work  herein  provided  for  shall  be  prosecuted  at  all  seasons  of  the 
year,  and  especially  between  the  first  day  of  July  and  the  first  day  of 
Provito.  November  of  each  year:  Provided,  That  so  much  of  said  sum  of  eighty 

thousand  dollara  hereby  appropriated  to  the  Missouri  River  as  may  be 
necessary  shall  be  expended  in  the  construction  of  a  snag  and  dredge 
boat  to  be  used  in  said  river,  the  balance  of  said  eighty  thonsand  dol- 
lars to  be  expended  in  operating  said  boat. 
Chippewa Riv  Improving  Chippewa  River,  Wisconsin,  ten  thousand  dollars;  but 
^^-  this  sum  is  appropriated  subject  to  the  same  conditions  and  limitations 

1879.   ch.  181,  imposed  by  section  one  of  the  act  approved  March  third,  eighteen  hun- 
Stat.  20,  372.        dred  and  seventy -nine,  for  the  improvement  of  rivers  and  narbors,  re- 
lating to  said  Chippewa  River. 
Connecticut     Improving  Connecticut  River  below  Hartford,  Connecticut,  tllirty 
I^l^ei*-  thousand  dollars ;  of  which  sum  ten  thousand  dollars  shall  be  used  to 

continue  the  work  in  progress  on  the  bar  at  the  mouth  of  the  river,  and 
three  thousand  dollars  in  dredging  the  channel  below  Rocky  Hill. 
Honaatonic     Improving  Housatonic  River,  Connecticut,  two  thonsand  dollars. 

Thames  River.      Improving  Thames  River,  Connecticut,  thirty  thousand  dollars. 

New  London  Improving  New  Loudon  Harbor,  Connecticut,  four  thousand  three 
Harbor.  hujidred  dollars. 

Eant  River,  Removing  obstructions  in  East  River  and  Hell  Gate,  New  York,  two 
Rell  G«te,reniov-  hundred  thousand  dollars. 

Buttermilk     Improving  Buttermilk  Channel,  New  York,  sixty  thonsand  dollars. 

Hndsim  River.  Improving  Hudson  River,  New  York,  fifteen  thousand  dollars. 

Cheeaeqnake's  Improving  Cheesequake's  Creek,  New  Jersey,  five  thousand  dollars. 
CT«ek. 

Cohansey  Improving  Cohansey  Creek,  New  Jersey,  seven  thonsand  dollars. 

Elizabeth  Riv-     Improving  Elizabeth  River,  New  Jersey,  four  thonsand  dollars, 
er. 

Paoaaic  River.     Improving  Passaic  River,  New  Jersey,  from  Pennsylvania  Railroad 
bridge  to  its  mouth,  fifty  thousand  dollars. 

Rahway  River.     Improving  Rah  way  River,  New  Jersey,  ten  thousand  dollars. 

South  River.        Improving  South  River,  New  Jersey,  six  thousand  dollars. 

Wo o  d  b r i  d  ge  Improving  Woodbridge  Creek,  New  Jersey ;  Continuing  improvement, 
Creek.  five  thousand  dollars. 

Allegheny  Riv-  Improving  Allegheny  River  from  mouth  of  French  Creek  to  Pitts- 
er.  burgh,  Pennsylvania,  twenty-five  thousand  dollars. 

Schuylkill  Riv-     Improving  Schuylkill  River,  Pennsylvania,  forty  thonsand  dollars. 
er. 

Delaware  Riv-  Improving  Delaware  River  below  Bridesbnrg,  Pennsylvania,  one  him- 
er.  dred  thousand  dollars. 

Improving  Delaware  River  between  Trenton,  New  Jersey,  and  Bridos- 
burg,  Pennsylvania,  ten  thonsand  dollars. 
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Improving  Pelaware  Riyer  near  Cherry  Island  Flata,  one  hundred 
thousand  dollars. 

Improving  Delaware  River  at  Sohooner  Ledge,  Pennsylvania  and 
Delaware,  forty  thousand  dollars. 

Improving  Broadkiln  River,  Delaware,  five  thousand  dollars.  Broadklin  Riv- 

er. 

For  the  improvement  of  the  Mississi  ppi  Ri  ver,  in  accordance  with  the    MisalBaippi 
plan  therefor  recommended  in  Executive  Document  number  fifty-eight,  ^v©*"- 
second  session  Forty-sixth  Congress,  by  the  Mississippi  River  Commis*  5^2'd  Sea J^^ie 
sion,  to  be  expended  by  the  Secretary  of  War,  with  the  advice  and  under  Cong. 
the  supervision  of  said  commission,  the  sum  of  one  million  dollars.    And 
it  shall  be  the  duty  of  said  commission  to  take  into  consideration,  and 
of  the  Secretary  of  War  to  extend  operations,,  under  their  supervision, 
to  tribataries  of  the  Mississippi  River  to  the  extent,  and  no  further,  that 
mav  be  necessary  in  the  judgment  of  said  commission  to  the  perfection    General  and. 
of  the  general  and  permanent  improvement  of  said  Mississippi  River;  permanent  im- 
but  this  clause  shall  not  be  construed  to  inteifere  with  the  prosecution  P">^««"oat- 
by  the  War  Department  of  the  improvement  of  said  Mississippi  River 
and  its  tributaries  under  general  appropriations  made  therefor :  Pnmided,    Proviso. 
That  no  portion  of  the  sum  hereby  appropriated  shall  be  used  in  the 
repair  or  construction  of  levees  for  the  purpose  of  preventing  iiijury  to 
lands  by  overflow,  or  for  any  other  purpose  whatever  except  as  a  means 
of  deepening  or  improving  the  channel  of  said  river.    And  it  shall  be    Report, 
the  duty  of  said  commission  to  make  report,  on  or  before  the  first  day 
of  January  next,  to  the  Secretary  of  War,  for  transmission  by  him  to 
Congress,  of  a  detailed  statement  of  the  work  done,  and  of  the  expend- 
iture made  from  the  sum  hereby  appropriated,  with  theii  judgment  upon 
the  etfect  of  sach  work,  and  the  general  practicability  and  estimate  of 
the  total  coHt  of  such  improvements  along  said  river  firom  Cairo  to  the 
head  of  the  pa.sses. 

Improving  Broad  Creek  from  its  mouth  to  Laurel,  Delaware,  ten  thou-    Broad  Creek, 
sand  dollars. 

Improving  mouth  of  Duck  Creek,  Delaware,  threeHhousand  dollars.     Buck  Greek. 

Improving  Mispillion  Creek,  Delaware,  three  thousand  five  hundred    Hie  pill  i  on 
dollars.  Creek. 

Improving  Chop  tank  River  between  Denton  and  Greensboroughy  Mary-  choptank  Riv- 
land,  five  thousand  dollars.  er. 

Improving  Elk  River,  Maryland,  five  thousand  dollars.  ™.  x>i_g- 

Improving  Secretary  Creek,  Maryland^  three  thousand  dollars.  Secretary 

Improving  Threadhaven  Creek  for  three  miles  below  Easton,  Mary-  Thread  haven 
land  three  thousand  dollars.  Creek. 

Improving  Wicomico  River  below  Salisbury,  Maryland :  Completing  wicomico  Rlv- 
improvement,  two  thousand  dollars.  er. 

Improving  Chester  River  from  Spry's  Landing  to  Crumpton,  Mary^  Cheater  River, 
land,  six  thousand  five  hundred  dollars. 

Improving  water-pansage  between  Deal's  Island  and  Little  DeaPs  waternasaaee 
Island,  Maryland,  fiv0  thonsand  dollara.  Dearaialand.    ' 

Improving  Appomattox  River,  Virginia,  twenty  thonsand  dollars  to     Appomattox 
be  expended  on  the  improvement  of  the  river  and  harbor  at  Petersburg,  River. 
Virginia. 

Imprt>ving  Blackwater  River,  Virginia,  one  thousand  five  hundred  Blackwater 
dollars.  River. 

Improving  Chickahominy  River,  Virginia,  two  thousand  dollars.  Chiciuhominy 

Improving  Dan  River  between  Danville,  Virginia,  and  Madison,  North    d^^*  njver 
Carolina,  eight  thonsand  dollars. 

Im])roving  James  River,  Virginia,  sixty  thousand  dollars.  Jaraea  River. 

Improving  Mattaponi  River,  Virginia,  three  thousand  three  hundred  Mattaponi  Riv- 
dollara.  er. 

Improving  mouth  of  Nomoni  Creek,  Virginia,  two  thousand  dollars.     Nomoni  Crock. 

Improving  North  Landing  River,  Virginia  and  North  Carolina,  seven  North  Landing 
thousand  five  hundred  dollars.  River. 

Improving  Nottaway  River,  Virginia,  two  thousand  dollars.  Nottaway  Riv- 

Improving  Pagan  Ci-eek,  Virginia,  five  thousand  dollars.  PapmOotk. 

Improving  Pamunkey  River,  Virginia,  two  thousand  five  hundred  P  am  a  u  key 
dollars.  Ri^er. 

Dredging  a  channel  through  the  flats  in  front  of  Mount  Vernon,  Vir-  Channelat 
ginia,  one  thousand  five  hundred  dollars.  ^^'""^  Voruon, 
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Bappaluumock     ImproTing  Rappahannock  River,  Yirginia,  fifteen  thousand  dollars. 

SUonton  Biv-     ImproTing  Staunton  River,  Virginia,  five  thousand  dollars, 
er. 

Totnski  River.     Improving  Totuski  River,  Virginia,  two  thonsand  five  hundred  dol- 
lars. 
TJrbana  Creek.      Improving  Urbana  Creek,  Virginia,  four  thousand  dollars. 
Tork  River.         Improving  York  River  at  West  Point,  Virginia,  twenty-five  thousand 

dollars. 
Baltimore 9ar-     Improving  harbor  at  Baltimore,  Maryland:  Continuing  operations 
bor.  for  the  shortening  and  deepening  the  channel  to  twenty-seven  feet  at 

mean  low  water,  one  hundred  and  fifty  thousand  dollars. 
ElkBiver.  Improving  Elk  River,  West  Virginia,  five  thousand  dollars. 

Great  Kanaw-     Improving  Great  KanaVha  River,  and  operation  of  works.  West  Vir- 
ha  River.  ginia,  two  hundred  thousand  dollars. 

Guyandotte     Improving  Guyandotte  River,  West  Virginia,  three  thousand  five 
River.  hundred  dollars. 

Little  K«naw-     Improving   Little  Kanawha  River,  West  Virginia,  forty  thousand 
ha  River.  dollars :  Provided,  That  no  tolls  shall  be  collected  by  the  Little  Ka- 

LUUe^'^kanaw.  na^w^l^a  Navigation  Company  for  that  part  of  the  river  improved  by  the 
ha  N  a  V i g at i on  general  government.  • 

Compimy. 

Cape  Fear  Biv-     Improving  Cape  Fear  River,  North  Carolina,  from  the  ocean  to  Wil- 
^^-  mington,  one  hundred  and  forty  thousand  dollars. 

Improving  the  Cape  Fear  River  from  Wilmington  to  Fayetteville, 
Pr<mto.  North  Carolina,  thirty  thousand  dollars :  Provided,  That  the  Secretary 

of  War  is  directed  to  expend  of  the  money  hereby  appropriated,  a  sum 
not  exceeding  ten  thousand  dollars,  to  extinguish  any  claim  of  right 
held  by  any  company  or  corporation,  to  take  tolls  or  make  charges  for 
Provi9o.  ^he  navigation  of  so  much  of  said  river  as  is  above  described ;  And  pro- 

vided further.  That  said  claim  of  right  shall  be  extinguished  and  released 
on  or  before  the  first  day  of  December,  eighteen  hundred  and  eighty 
*     one,  and  no  part  of  this  appropriation  shall  be  expended  in  the  im- 
provement of  said  riVer  until  such  claim  or  right  is  wholly  extinguished 
Provito.  ftnd  released  :  Provided  further,  That  nothing  herein  contained  shall  be 

taken  or  held  as  a  waiver  on  the  part,  of  the  United  States  to  the  exclu- 
sive control  of  navigation  of  said  river  relieved  from  any  charges  or 
tolls  imposed  by  any  company  or  corporation. 
Currituck     Improvinjf  Currituck  Sound,  Coanjok  Bay,  North  River  and  Bar, 
Sound.  Norih  Carolina,  thirty  thonsand  dollars. 

French   Broad     Improving  French  Broad  River,  North  Carolina,  five  thousand  dol- 
Biver.  lars. 

Neuse  Biver.        Improving  Neuse  River  from  its  mouth  to  head  of  navigation,  North 

Carolina,  thirty  thousand  dollars. 
Pamlico  and     Improving  Pamlico  and  Tar  Rivers,  North  Carolina,  eight  thousand 
Tar  Bivere,  dollars. 

Scuppernon  g     Improving  Scuppemong  River,  North  Carolina,  one  thousand  dollars. 
Biver. 
Trent  Biver.         Improving  Trent  River,  North  Carolina,  five  thousand  dollars. 
Yadkin  Biver.      Improving  Yadkin  River,  North  Carolina,  twelve  thousand  dollars. 
Contentnia     Improving  Contentnia  Creek,  North  Carolina,  ten  thousand  dollars. 

Beaufort  Har-     Improving  Beaufort  Harbor,  North  Carolina,  thirty  thousand  dollars, 
bor. 

LilUngton  Biv-     Improving  Lillington  River,  North  Carolina,  three  thousand  dollars, 
er. 

Ashley  Biver.  Improving  Ashley  River,  South  Carolina,  one  thousand  five  hundred 
dollars. 

Great  Pcdeo     Improving  Great  Pedee  River,  South  Carolina,  between  Little  Bluff 
Biver.  and  Cheraw,  six  thonsand  dollars. 

Waccemaw     Improving  Waccemaw  River.  South  Carolina^  from  its  mouth  up  to 
Biver.  Waccemaw Xake,  North  Carolina,  ten  thousand  dollars. 

Town  Creek.        Improving  Town  Creek,  in  North  Carolina,  one  thousand  dollars. 

Chattahoochie      Improving  Chattahoochie  River,  Georgia,  twenty  thousand  dollars. 
Biver. 

Coosa  Biver.        Improving  Coosa  River,  Georgia  and  Alabama,  sixty  thousand  dollars. 

Flint  Biver.  Improving  Flint  River,  Georgia,  fifteen  thonsand  dollars. 

O  Okmulgee     Improving  Ockmulgee  River,  Georgia,  five  thonsand  dollars. 
Biver. 

Oconee  Biver.  Improving  Oconee  River,  Georgia,  two  thonsand  five  hundred  dollars ; 
of  which  sum  one  thousand  five  hundred  dollars  to  be  expended  between 
Dublin  and  Oconee  Bridge. 
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Improvinff  Oostenanla  and  Cooeawattee  RiveiB,  Georgia,  one  thou-  ^  Ooetenaul*  and 
sand  dollars.  /  CooeawatteeRiv. 

en. 

Improyin^  Savannah  River  above  Angusta,  Georgia,  eight  thousand  Savaimah  Kiv 
dollars.  e>^- 

Improving  Apalachicola  River,  Florida,  one  thousand  five  hundred  Apalaohioola 
dollars.  River. 

Improving  Choctavrhatchee  River,  Florida  and  Alabama,  up  to  New-  o  h  o  c  t  awhat- 
ton,  ten  thonsand  dollars.  chee  River. 

Improving  entrance  to  Cumberland  Sound,  between  Amelia  and  Cum-  Crnnb  e z  1  a  n  d 
berland  Islands,  Florida  and  Georgia,  one  hundred  thonsand  dollars.      Sound. 

Improving  Escambia  River,  Florida  and  Alabama,  five  thousand  dol-  Escambia  Riv- 
lars.  .  er. 

Improving  Saint  John's  River,  Florida,  one  hundred  thousand  dollars.     Saint  John's 

River. 

Improving  Pea's  Creek,  in  Florida,  seven  thonsand  dollars.  Pea's  Creek. 

Improving  Withlacoocne  River,  in  Florida,  seven  thonsand  five  hnn-  withlacooche 
dred  dollars.  River. 

Improving  Snwanee  River,  Florida,  three  thousand  dollars.  Sawanee  River. 

Improving  Volusia  Bar,  Florida,  ^ye  thousand  five  hundred  dollars.     Voiasia  Bar. 

Improving  Alabama  River,  Alabama,  twenty  thousand  dollars.  Alabama  Riv- 

Improving  Big  Sunfiower  River,  Mississippi,  four  thousand  dollars.        Big  Sunflower 

River. 

Improving  Noxubee  River,  Mississippi,  eight  thousand  dollars.  Noxnbee  River 

Improving  Pasoagoula  River,  Mississippi,  four  thousand  dollars.  Fascagonla 

River. 

Improving  Pearl  River  below  Jackson,  Mississippi,  twenty-five  thou-     Pearl  River, 
sand  dollars. 

Improving  Pearl  River,  Missibsippi,  from  Jackson  to  Carthage,  two 
thousand  five  hundred  dollars. 

Improving  Tallahatchee  River,  Mississippi,  three  thousand  dollars ;  of    TaUaha  t  c  b  e  e 
whicn  snm  two  thousand  dollars  shall  be  expended  above  the  month  of  Ri^t^i*- 
Cold  Water  River  to  Batesville. 

Improving  Tombigbee  River  above  Columbus,  Mississippi,  one  thon-  Tombigbee 
sand  dollars.  River. 

Improving  Yazoo  River,  Mississippi,  six  thousand  dollars.  Yazoo  River. 

Improving  Amite  River,  Louisiana,  five  thonsand  dollars.  Amite  River. 

Improving  Bayou  Courtableau  from  Port  Barre  to  Atchafalaya,  Lou-  Bayou  Courta- 
isiana,  seven  thousand  five  hundred  dollars.  bleao. 

Improving  Bayou  Tecbe  from  Saint  Martinville  to  Port  Barre,  Louisi-  Bayou  Tecbe. 
ana,  twenty  thousand  dollars. 

Improving  Bayou  Terrebonne,  Louisiana :  Completing  improvement.  Bayou  Terre- 
eigbt  thonsand  eight  hundred  dollars.  bonne. 

Removing  rafc  in  Red  River  and  closing  Tone's  Bayou,  Louisiana,  ten     Red  River, 
thousand  dollars. 

Removing  obstructions  from  Red  River,  Louisiana,  ten  thousand  dol- 
lars. And  the  Secretary  of  War  is  hereby  directed  to  cause  a  thorough 
survey  to  be  made  of  the  month  of  Red  River,  and  a  plan  tor  its  perma- 
nent improvement  to  be  reported  to  Congress  on  or  before  the  first  Mon  • 
day  of  December,  eighteen  hundred  and  eighty-one,  with  estimates  of 
cost ;  and  said  survey  and  plan  to  be  paid  for  out  of  the  unexpended 
balance  already  appropriated  for  the  mouth  of  Red  River. 
Improving  Tangipahoa  River,  Louisiana,  two  thousand  dollars.  T  a  n  g  i  p  ahoa 

Improving  Vermillion  River,  Louisiana:  Completing  improvement,  Vermillion Riv. 
four  thousand  nine  hundred  dollars.  er. 

Improving  Warrior  and  Tombigbee  Rivers,  Alabama  and  Mississippi,     Warrior  River, 
to  be  expended  in  the  same  proportions  as  the  appropriation  nnder  the 
act  of  June,  eighteen  hundred  and  eighty,  twenty-five  thousand  dollars. 

Improving  Aransas  Pass  and  Bay,  up  to  Rockport  and  Corpus  Christi,  Aransas  Pass. 
Texas,  eighty  thousand  dollars. 

Improving  channel  over  bar  at  month  of  Brazos  River,  Texas,  forty  Brazos  River, 
thousand  dollars.  cbannel  at  mouth 

of. 

Improving  Pass  Cavallo  Inlet  into  Matagorda  Bay,  Texas,  sixty  thou-  Pass  C  a  v  a  1 1  o 
«and  dollars.  Inlet. 

Improving  ship-channel,  Galveston  Bay,  Texas,  fifty  thousand  dollars,    sbip-chan  n  el, 

Galveston  Bay. 

Improving  Neches  River,  Texas,  three  thousand  dollars.  Noches  River. 

Improving  Sabine  Pass  and  Blue  Buck  Bar,  Texas,  one  hundred  and  Sabine  Pass  and 
fifty  thonsand  dollars.  Blue  Buck  Bar. 
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Sabine  Hirer.       Improving  Narrows  of  Sabine  River  above  Orange,  Texas,  and  to 

deepen  channel  at  its  mouth,  seven  thousand  dollars. 
Trinity  River.      Improving  Trinity  River,  Texas,  ten  thousand  dollars. 
Arkansas  Riv-     Improving   Arkansas   River   between   Fort  Smith,  Arkansas,  aud 
•^*  Wichita,  KansavS,  twenty-four  thousand  dollars. 

Improving  ArkauHas  River  at  Pine  Bluff,  Arkansas,  twenty-three 
thousand  dollars. 
Black  River.         Improving  Black  River,  Arkansas,  and  Missouri,  six  thousand  dollars, 
>.  T   1?    **^  ^  applied  from  Poplar  Bluff. 
vTO^vw  Improving  Fourche  LoFevre  River,  Arkansas,  threo  thousand  dol- 

lars. 
Ouachita  Riv-     Improving  Ouachita  River,  Arkansas  and  Louisiana,  twelve  thousand 
**•  doUare. 

Saline  River.        Improving  Saline  River,  Arkansas,  five  thousand  dollars. 
White.River.        Improving  White  River  between  Jacksonporb  »nd  Bufllilo  Shoals^ 
Arkansas,  eight  thousand  dollars. 

Improving  White  and  Saint  Francis  Rivers,  Arkansas,  eight  thousand 
dollars. 
River  Improving  Big  Hatehee  River,  Tennessee,  throe  thousand  five  hun- 

dred dollars. 
Caney  Fork     Improving  Caney  Fork  River,  Tennessee,  four  thousand  dollars. 

Clinch  River.        Improving  Clinch  River  Tennessee,  'three  thousand  dollars. 
Cumberland     Improving  Cumberland  River  above  Nashville,   Tennessee:   From 
Kiver.  Nashville  to  Kentucky  State  line,  fifteen  thousand  dollars;  from  Ken- 

tucky line  to  Smith's  Shoals,  fifteen  thousand  dollars;  at  Smith's  Shoals, 
completing  improvement,  ten  thonsaixl  rlollarH. 

Improving  Cumberland  River  bulow  Nashville,  Tennessee,  fifteen 
thousand  dollars. 
Duck  River.         Improving  Duck  River,  TenueSvSee,  three  thousand  dollars. 
French  Broad     Improving  .French  Broad  River  above  Knoxville,  Tennessee;  three 
^^^'  thousand  five  hundred  dollars. 

Hiwassee  Riv-     Improving  Hitvassee  River,  Tennessee,  one  thousand  five  hundred 
®'*       ^     ^         dollars. 
Obed's  River.       Improving  Obed^s  River,  Tennessee,  two  thousand  five  hundred  dol- 
lars. 
^^Tennessee  Riv-     Improving  Tennessee  River  above  Chattanooga,  Tennessee,  seven 
thousand  dollars. 
Red  River.  Improving  Red  River  from  its  mouth  to  Port  Royal,  in  Montgomery 

_  _      County,  Tennessee,  five  thousand  dollars, 

er,  in^^^tTdln^     Improving  Tennessee  River  below  Chattanooga,  including  Mu8cl<» 
Muscle  Shoals.     Shoals  and  shoal  at  Reynoldsburgh ;  Tennessee  and  Alabama,  two  hon- 

Kentuckv  Riv  ^^^  *°^  ^^'^  thousand  dollars, 
er.  Improving  Kentucky  River  from  its  mouth  to  Three  Forks,  Kentucky^ 

i>-   Q    ^   T»i    **^®  hundred  and  twenty-five  thousand  dollars. 

^^uig  sandy  Kiv      improving  Big  Sandy  River  from  Catlettsbnrgh,  Kentucky,  to  head 

of  navigation,  fifty  thousand  dollars;  of  which  sum  forty-six  thousand 

dollars  shall  be  expended  at  Louisa,  aud  four  thousand  doUars  in  tbe 

continuation  of  works  on  the  upper  river. 

Sandusky  River.     Improving  Sandusky  River,  Ohio,  seven  thousand  five  hundred  dollanR. 

Wabash  River.     Improving  Wabash  River,  Indiana,  fifty  thousand  dollars,  one-half  6f 

.  which  is  to  be  used  on  the  river  above  Vincennes. 

white  River.        Improving  White  River,  Indiana,  from  Wabash  River  to  Portersville, 

and  to  falls  on  West  Fork,  twenty  thousand  dollars. 
Illinois  River.       Improving  Illinois  River,  Illinois,  two  hundred  and  fifty  thousand 
.dollars. 
River**  Improving  Mississippi  River  at  and  above  Alexandria,  Missouri,  six 

thousand  dollars. 

Improving  Mississippi  River  at  or  near  Cape  Girardeau  and  Minton'a 
Point,  Missouri,  ten  tliousaud  dollars. 

Improving  Mississippi  River  from  Des  Moines  Rapids  to  moutli  of 
Illinois  River,  Illinois  and  Missouri,  one  hundred  and  seventy-tive  thou- 
sand dollars ;  and  the  sums  of  money  heretofore  appropriated  for  the  im- 
provement of  the  Mississippi  between  the  Illinois  and  Missouri  Rivers, 
and  unexpended,  are  hereby  reappropriated,  and  shall  be  applied  to  iho 
improvement  of  the  harbor  and  Mississippi  River  at  Alton. 

Improving  MissiSvsippi  River  between  mouths  of  the  Illinois  and  Ohio 
Rivers,  Illinois  and  Missouri,  six  hundred  thousand  dollars. 

Removing  bar  in  Mississippi  River  opposite  Dubuque,  Iowa,  five  thou- 
sand dollars. 
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Completion  of  work  of  remoying  sand-bar  in  Miaaiamppi  River  oppo- 
ute  Guttenberff,  Iowa,  five  thousand  dollars. 

Improving  Mississippi  River  at  Hannibal,  Missouri,  twenty  thousand 
dollars. 

Improving  Mississippi  River  at  Natchez  and  Vidalia,  Bfississippi  and 
Louisiana,  nfty  thousand  dollars. 

Improving  Mississippi  River  above  Falls  of  Saint  Anthony,  Minne- 
sota, ten  thousand  dollars. 

Improving  Mississippi  River  from  Saint  Paul  to  Des  Moines  Rapids, 
Minnesota,  Iowa,  Missouri,  Illinois,  and  Wisconsin,  two  hundred  tnon- 
880(1  dollars. 

Improving  Quincy  Bay,  Illinois,  ten  thousand  dollars.  Qnincy  Bay. 

Annual  expense  of  gauging  the  waters  of  the  Mississippi  River  and    Gauarin^watew 
its  tributaries:  Continuing  observations  of  the  rise  and  fall  of  the  river  ^,  Miesiasippi 
and  its  chief  tributaries,  as  required  by  joint  resolution  of  Febniary     i^^{  j^^  ^ 
twenty-first,  eighteen  hundred  and  seventy-one,  live  thousand  dollars.     Stat.  16,  598.* 

Improving  Unper  Mississippi  River:  Operating  snag-boat  and  build-  *  Upper"  Miaeis- 
inff  light-draught  steamer,  twenty-five  thousand  dollars.  elppi  River. 

Improving  Rock  Island  Rapids,  Mississippi  River,  Iowa  and  Illinois:     Rook  Island 
Completing  improvement,  ei^ht  thousand  dollars.  Raplda, 

Improving  Des  Moines  Rapids,  Iowa  and  Illinois,  twenty-five  thousand  D  e  s  Moi  nes 
dollars.  And  hereafter,  for  the  i^urpose  of  operating  and  keeping  in  Rapidg. 
repair  the  Dfts  Moines  Rapids  Canal,  and  Saint  Marv's  Falls  Canal,  and  «  Jf  Moines 
Saint  Clair  Flats  Canal,  and  the  Louisville  and  Portland  Canal,  the  ^iSt  Mary's 
Secretary  of  War  is  authorized  to  draw  his  requisition  on  the  Secretary  FallH  Canal, 
of  the  Treasury  from  time  to  time,  which  requisition  shall  be  paid  out^^aint  Clair 
of  any  money  in  the  Treasury  not  otherwise  appropriated.  l^  f*"]?* 

Improving  the  Osage  River,  Kansas  and  Missouri,  twenty  thousand  j^Oaage  Riv^r. 
dollars. 

Improving  Cnivre  River,  Missouri,  from  month  to  Chain  of  Rocks,  -Culrre'Rivor 
and  removing  snags  aud  obstructions,  five  thousand  dollars.  "* 

Improving  Gasconaile  River,  Missouri,  ten  thousand  dollars.  Gasconade  River. 

Improving  Missouri  River  at  Atchison,  Kansas,  twenty  thousand    Missouri  River, 
dollars. 

Irapi-oving  Missouri  River  from  Kansas  City  to  its  mouth,  thirty-five 
thousand  dollars. 

Improving  Missouri  River  at  Brownville,  Nebraska,  ten  thousand 
doDnrs. 

Improving  Missouri  River  at  Cedar  City,  Missouri,  fifteen  thousand 
dollars. 

Improving  Missouri  River  at  Council  Bluffs,  Iowa,  and  at  Omaha, 
Nebraska,  thirty  thousand  dollars. 

Improving  Missouri  River  at  Eastport,  Iowa,  and  at  Nebraska  City, 
Nebraska,  twenty  thonsand  dollars. 

Improving  Missouri  River  at  Plattsmouth,  Nebraska,  ten  thousand 
doilarc*. 

Improving  Missouri  River  at  or  near  Fort  Leavenworth,  Kansas,  eight 
thousand  dollars. 

Improving  Missouri  River  at  or  near  Glasgow,  Missouri,  twenty 
thousand  dollars. 

Improving  Missouri  River  at  and  near  Kansas  City,  Missouri,  twenty 
thousand  dollars. 

Improving  Missouri  River  at  Lexington,  Missouri,  ten  thousand 
dollars. 

Improving  Missouri  River  at  Saint  Charles,  Missouri,  fifteen  thou- 
sand dollars. 

Improving  Missouri  River  at  and  near  Saint  Joseph,  Missouri,  twenty 
thousand  dollars. 

Improving  Missouri  River  at  Sioux  City,  Iowa:  For  improvement  of 
chaunel^  seven  thousand  dollars. 

Improving  Missouri  River  at  Vermillion,  Dakota,  fifteen  thousand 
dollai-s. 

Improving  Missouri  River  above  mouth  of  Yellowstone  River,  Dakota, 
forty  thousaud  dollars. 

Survey  of  Missouri  River  from  its  month  to  Fort  Benton,  Montana:    (, 
Coutinning  survey  above  Sioux  City,  thirty  thousand  dollars.  sonriTSvor      ^ 

Improving  Detroit  River,  Michigan,  fifty  thousand  dollars.  D-troit  River 

Improving  Saginaw  River,  Michigan,  ten  thousand  dollars.  Saginaw  River 
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Saint  Hary'B  ImproviDg  Saint  Mary's  River  and  Saint  Mary's  Falls  Can 
Mary  *•  riS?B  ^*^  *  Completing  improvement,  one  hundred  and  fifty  thonsaz 
CmuL 

®**"*^»*     Repairs  and  contingencies  of  public  works  at  Saint  Anthony's  Falls, 


Minnesota:  To  meet  repairs  necessary,  present  and  prospective,  fifteen 
thousand  dollars,  which  shall  be  available  immediately  uter  the  passage 
of  this  act. 
8«Ut  Croix     Improving  Saint  Croix  River  below  Taylor's  Falls,  Wisconsin,  eight 
«»▼«•  thousand  dollars. 

Bed  River  of    Improving  Red  River  of  the  North,  Minnesota  and  Dakota,  eighteen 
the  North.  thousand  dollars. 

Ooooe  Rapids.     Constructing  a  look  and  dam  at  Goose  Rapids,  on  the  Red  River  of 

the  North.  Minnesota  and  Dakota,  twenty  thousand  dollars. 
Tellowstone     Improving  Yellowstone  River,  Montana  and  Dakota,  twenty  thousand 
Blver.  dollars. 

Cooa  Bay  Har-     Continuing  improvement  at  the  entrance  of  Coos  Bay  Harbor,  Oregon, 
"•^  thirty  thousand  dollars. 

^^^^Sffro?     Canal  around  Cascades  of  Columbia  River,  Oregon,  one  hundred 
S  ^'•™"°"  ^^'  thousand  dollars. 


Upper  G 


Colum-     Improving  Upper  Columbia  River,  including  Snake  River,  Oregon, 
^'  fifteen  thousand  dollars. 

WillA-     Improving  Lower  Williamete  and  Columbia  Rivers,  fit>m  Portland, 
Ofegon,  to  Oie  sea,  including  bar  at  mouth  of  Columbia  River,  Oregon, 
forty-five  thousand  dollars. 
Upper    WlDa-     Improving  Upper  Williamette  and  Yamhill  Rivers,  Oregon,  fifteen 
■'®***-  thousand  dollars. 

Cm^^  »!«»»••     Improving  Pet<alumas  Creek,  California,  eight  thousand  dollars. 

Saoramento     Improving  Sacramento  River,  California,  sixty  thousand  dollars. 

Sen  Joaquin     ImprovingSanJoaouin  River,  Califomia,fort3r  thousand  dollars;  ten 
'"^^^'  thousand  dollars  of  which  amount  may  be  used  in  the  discretion  of  (he 

enidneer  in  the  improvement  of  Mormon  Slough. 
BsMBinationa     Examinations  and  surveys  at  South  Pass  of  Mississippi  River:  To 
Smth'^p^Zf  *t ascertain  the  depth  of  water  and  width  of  channel  secured  and  main> 
M  i  •  •  i  es  ippi  Gained  from  time  to  time  by  James  B.  Eads  at  South  Pass  of  the  Missis- 
Bivec  sippi  River,  and  to  enable  the  Secretary  of  War  to  report  during  the 

maintenance  of  the  work,  ten  thousand  dollars;  and  also  to  ascertain 
by  soundings  whether  and  to  what  extent,  within  a  distance  of  five  miles 
ftom  the  present  mouth  of  the  river  at  the  South  Pass,  the  gulf  has 
filled  up  by  deposits  from  the  river  since  the  construction  of  me  Eads 
Jetties. 
Fox  and  Wis-     Improving  Fox  and  Wisconsin  Rivers,  Wisconsin,  one  hundred  and 
cflMin  RlTore.      twenty-five  thousand  dollars;  of  which  sum  fifty  thousand  dollars  shall 
be  expended  in  continuing  the  improvement  of  the  Wisconsin  River, 
and  seventy-five  thousand  for  continuing  the  improvement  of  the  Fox 
River. 
Caleairiea  Paas     Improving  Calcasieu  Pass,  Louisiana,  twelve  thousand  dollars, 
aad  River. 

Improving  Calcasieu  River,  Louisiana,  from  Phillips  Bluff  to  its 
moutn,  three  thousand  dollars. 
9«vannah     Improving  Savannah  River,  Oeorgia,  fifteen  thousand  dollars. 

MlasiBBippi     Improving  Mississippi  River  at  Andalusia,  Illinois,  six  thousand  dol- 
Bi^w«.  lars. 

Improving  Mississippi  River  at  Louisiana,  Missionri,  ten  thousand 
dollars. 
Saint  Croix     Repairing  breakwater  on  the  Saint  Croix  River  near  Calais,  four  thou- 
lUver.  sand  dollars. 

A  1 1  a  m  a  h  a     Improving  Altamaha  River,  Georgia,  five  thousand  dollars. 

WappooCnt        Improving  Wappoo  Cut,  South  Carolina,  ten  thousand  dollars. 
KeabecoCi«ek.     Improving  Neabsco  Creek,  Virginia,  five  thousand  dollars. 
Bayoa    Bar-     Improving  Bayou  Bartholomew,  Louisiana  and  Arkansas,  eight  tbou- 
tlioioniew.  sand  dollars. 

l\!iii8aB  River.       Improving  Tensas  River,  Louisiana,  three  thousand  dollars. 
Ba^a  Black.        Improving  Bayou  Black,  in  Louisiana,  ten  thousand  dollars. 
Bayoa  Boeaf.        Improving  Bayou  Boeuf,  Louisiana,  five  thousand  dollars. 
Carrent  River.      Improving  Current  River,  Missouri  and  Arkansas,  from  Doniphan  to 

its  mouth,  two  thousand  dollars. 
Bancocae     Improvmg  Rancocas  River,  New  Jersey,  ten  thousand  dollars. 
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ImpToving  Christiana  River  and  Wilmington  Harbor,  Delaware:    Christiana 
Deepeninff  the  channel  and  improving  the  harbor  of  Christiana  River  I^iv«rv 
from  the  Delaware  River  to  and  above  the  city  of  Wilmington,  in  ac- 
cordance with  the  surveys  and  plans  of  the  United  States  Engineer 
Department,  fifty  thousand  dollars. 

Improving  Chester  Creek,  Pennsylvania,  three  thousand  dollars.  Chester  CiMk. 

Improving  Mattawan  Creek,  New  Jersey,  fifteen  thousand  dollars.        MattawaB 

Improving  Raritan  Bay,  New  Jersey,  from  Perth  Amboy  and  South    Baritaa  Bay. 
Amboy  to  the  main  ship-channel  off  Great  Kiln,  fifty  thousand  dollars. 

Improving  Newport  Harbor,  Rhode  Island,  twenty-five  thousand  dol-  ^^^^T*®^  ^■■*' 
lars.  "**'"• 

,   Improving  Tradewater  River,  Kentucky,  open  navigation,  three  thou-    T radewater 
sand  dollars.  Bivw. 

Improving  Cumberland  River,  Kentucky,  above  mouth  of  Jelioo,  ten    Gumberlaad 
thousand  dollars.  Bivsr. 

Improving  Buffalo  Bayou,  Texas :  To  secure  a  channel  of  one  hundred    Bofflao  BayvM* 
feet,  twenty-five  thousand  dollars. 

Improving  Kewanee  Harbor,  Wisconsin,  five  thousand  dollars.  Kowbdm  Har. 

bor. 

Improving  Niagara  River,  New  York,  five  thousand  dollars.  NUgwa  IttTcr. 

Improving  Portland  Harbor,  Maine,  twenty  thousand  dollars.  ^  PortlMid  Hir* 

bor. 

Improving  Scituate  Harbor,  Massachusetts,  ten  thousand  dollars.  Scitnate  Har- 

bor. 

Improving  Moosabec  Bar  at  Jonesport,  Maine,  ten  thousand  dollars.    Moossbeo  Bir. 

Improving  Wareham  Harbor,  Massachusetts,  ten  thousand  dollars.        Wareham  Har- 
bor. 

Improving  Canarsie  Bay.  New  York,  five  thousand  dollars.  Canaraie  Bay. 

Improving  Sheepshead  Bay,  New  York,  five  thousand  dollars.  Sheepahead 

Improving  Salem  River,  New  Jersey,  three  thousand  dollars.  Salem  Biver. 

Improving  Susquehanna  River,  Pennsylvania,  above  Richards'  Isl-    Saaqaehaaaa 
and,  fifteen  thousand  dollars.  River. 

Improving  Susquehanna  River  above  and  below  Havre  de  Grace,  Mary- 
land, fifteen  thousand  dollars. 

Improving  Archer's  Hope  River,  Virginia,  five  thousand  dollars.  Aroher'a  Heoa 

Biver. 

Improving  Wateree  River,  South  Carolina,  eight  thousand  dollars.        WatereeBivar. 

Improving  Santee  River,  South  Carolina,  by  deepening  and  straight-    Santee  Biver. 
ening  it«  outlet  to  Winy  ah  Bay  through  Mosquito  Creek,  twenty -two 
thousand  dollars. 

Improving  Pensacola  Harbor,  Florida,  twenty  thousand  dollars.  PensaeolaHar^ 

bor. 

Improving  Tchefuncte  River,  Louisiana,  one  thousand  five  hundred    Tohefaneta 
dollars.  »!▼«. 

Improving  Tiokfaw  River,  Louisiana,  two  thousand  dollars.  Tiek&wRlTer. 

Improving  Bayou  Teche  by  connecting  same  with  Grand  Lake  at    BayoaTeobcL 
Charen ton,  Louisiana,  twenty-five  thousand  dollars. 

Improving  bar  and  harbor  at  Brazos  Santiago,  Texas,  seventy-five    Brazos  Barber, 
thousand  dollars. 

Improving  Yallabusha  River,  Mississippi,  three  thousand  five  hundred    y alia  b  a  a  k  a 
dollars.  Biver. 

Improving  Tchula  Lake,  Mississippi,  three  thousand  dollars.  Tchnla  Lakeu 

For  the  expenses  of  operating  and  maintaining  the  Louisville  and    LoaiHrffle  and 
Portland  Canal  for  the  fiscal  year  ending  June  thirtieth,  eighteen  hun-  Portland  CanaL 
dred  and  eighty-one,  forty-two  thousand  dollars,  which  sum  shall  be 
immediately  available. 

Improving  entrance  to  Yaquina  Bay,  Oregon,  ten  thousand  dollars.       Yaquina  Bay. 

Improving  Cowlitz  River,  Washington  "ftrritory,  one  thousand  dol-    Cowlita  River, 
lars. 

Of  the  amount  now  available  for  the  improvement  of  Bayou  La    Pier  atBonnld- 
Pourche,  Louisiana,  the  sum  of  five  hundred  dollars,  or  so  much  thereof  sonvllle,  rotuoval 
as  may  be  necessary,  shall  be  expended  in  the  removal  of  brick  pier  at  ^^ 
Donaldsonville. 

Improving  Richmond  Harbor,  Kennebec  River,  Maine,  ten  thousand    Riohmond  R^r- 
dollars;  of  which  sum  six  thousand  dollars  shalfbe  expended  for  wlng-^w.  Kenii«?beo 
dams  and  dredging  at  the  head  of  Swan's  Island  and  at  Hatch's  Rock,  ^^®'^' 
and  four  thousand  dollars  in  dredging  and  deepening  the  channel  at  the 
foot  of  Swan's  Island  according  to  the  plan  recommended  by  Lieuten- 
ant Russell. 
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B  e  8  er voir 8     For  reservoirs  upon  the  headwaters  of  the  Mississippi  River  and  ite 

o^M^ssiT^Di  fcn^'it^ri^s,  one  hundred  and  fifty  thousand  dollars ;  and  this  sum,  to- 

lU^^,  ^^  gether  with  the  sum  of  seventy  ti ve  thousand  dollars  heretofore  apnro- 

priated  for  the  construction  of  a  dam  at  Lake  Winnihi^^oshish,  shall  he 

expended  at  such  places  on  said  headwatei-s  of  the  Mississippi  River 

ProvUo.  and  its  tributaries  as  the  Secretary  of  War  shall  determine:  And  it  is 

jytaat^wtopri- provided,  That  compensation  for  any  private  property  taken  or  appro- 

oomDaua^^for  P"**^  "^^^  *"y  ®^  **^^  improvements,  and  all  damages  to  private  prop- 

undSrState  laws,  ^'^y  caused  by  the  construction  of  any  of  said  dams,  by  fiowage  or  other- 

'  wise,  shall  be  ascertained  and  determined  under  and  in  accordance  with 

the  laws  of  the  State  in  which  such  private  property  is  situated. 

Rights  of  Indi"     And  the  Secretary  of  the  Interior  is  hereby  authorized  and  directed 

iSdDrotTOtod*    *^  ascertain  what,  if  any,  injury  is  occasioned  to  the  rights  of  anjr 

^  '     friendly  Indians,  occupying  any  Indian  reservation,  by  the  construction 

of  any  of  said  dams,  or  the  cutting  or  the  removing  of  trees  or  other 

materials  irom  any  such  reservation  for  the  construction  or  erection  of 

any  of  said  dams,  and  to  determine  the  amount  of  damages  payable  to 

such  Indians  therefor ;  and  all  such  damages  to  private  property  and 

to  friendly  Indians,  when  ascertained  and  determined  in  the  manner 

Proviio.  herein  directed  and  provided,  shall  be  paid  bj'  the  Unit«d  States:  Pro- 

videdy  haweveTj  That  such  damages  shall  not  exceed  ten  per  centum  of 

the  sums  hereby  and  heretofore  appropriated  for  the  construction  of  said 

reservoirs. 

Sompawamus     Improving  Sumpawamns  Inlet,  New  York,  five  thousand  dollars. 

inlet. 

Saint  Jerome's  Improving  the  harbor  at  the  entrance  of  Saint  Jerome's  Creek,  Mary- 
Creek  Harbor,     land,  six  thousand  five  hundred  dollars. 

Saint  Jones  For  the  improvement  of  Saint  Jones  River,  in  the  State  of  Delaware, 
River.  five  thousand  dollars. 

Purchase  of  Such  parts  of  the  money  appropriated  by  this  act  for  any  particular 
sites  for  locks  and  improvement  requiring  locks  and  dams  as  may  be  necessary  in  the  prose- 
d*™"-  cution  of  such  improvement  may  be  expended  in  the  purchase,  volun- 

Frorrito.  tary  or  by  condemnation,  as  the  case  may  bo,  of  necessary  sit>es:  Pro- 

ridedy  That  such  expenditure  shall  be  under  the  direction  of  the  Secretary 
Prwiio.  of  War:  Avd  provided  furthery  That  if  the  owners  of  such  lands  shall  re- 

fuse to  sell  them  at  reasonable pricos,  then  the  prices  to  be  paid  shall  b© 
Title,  how  per-  determined  and  the  title  and  jurisdiction  procured  in  the  manner  pre- 
fectetl.  scribed  by  the  laws  of  the  Stat«  in  which  such  lands  or  sites  are  situated. 

Mannerofmak-  It  shall  be  the  duty  of  the  Secretary  of  War  to  apply  the  money  herein 
inp  improve- j^pppopj-iat^d  for  improvements,  other  than  surveys  and  estimates,  in 
"**°  *'  carrying  on  the  various  works,  as  far  as  can  be  without  actiial  detri- 

ment to  the  interest  of  the  government,  by  contract.    Where  such  works 
cannot  be  done  by  contract  without  injury  to  the  public  interest,  they 
may  be  prosecuted  by  hired  labor.     Where  said  works  are  done  by  con- 
tract, such  contract  shall  be  made  after  sufiicient  public  advertisement 
Proposals.         for  proposals,  in  such  manner  and  form  as  the  Secretary'  of  War  shall  pre- 
contracts after  scribe;  and  such  contracts  shall  be  made  with  the.  lowest  responsible 
adv^i'tisoroeDt.     bidders,  accompanied  by  such  securities  as  the  Secretary  of  War  shall 
wes     K  er.  p^q^i^g^  conditioned  for  the  faithful  prosecution  of  the  work  acc(»rdinff 
to  such  contract,  and  for  the  proper  payment  of  all  liabilities  incurred 
in  the  })rosecution  thereof  for  lab<»r  aud  material 
c??'  ?r'**2-8^'        Skc.  2.  That  the  joint  resolution  approved  July  twentieth,  eighteen 
AniciMied.  '      hundred  and  sixty-eight,  authorizing  the  construction  of  the  bridge  over 
Biidpi*    across  the  Miississippi  Kiver  ^'to  connect  the  island  of  Rock  Island  with  the 
theMisHiesippiatciiifcs  of  Davenport  and  Rock  Island",  is  hereby  so  amended  as  to  re- 
K«>ck  Inland.        qniYe  the  Chicago,  Rock  Island  and  Pacific  Railroad  Company  to  charge 
Isl  H\d*^d   Pa-  ^^^  ^^y  ^*™  carrying  freight  other  than  those  passing  over  its  own  road, 
ciflc  Kail  road  aod  for  its  own  cars  when  carrying  freight  for  other  roads,  which  it  may 
Company.  carry  across  said  bridge,  a  sum  not  exceeding  three  dollars  for  every 

Ritrs  of  freight  loaded  car,  two-fifths  of  which  sums  shall  be  paid  by  said  railroa<l  com- 
'^'^^    '  pany  into  the  Treasury  of  the  United  States  each  month;  and   the 

monthly  returns  thus  made  shall  be  in  such  form,  and  with  such  authen- 
tication, as  the  Secretary  of  War  shall  direct. 
Examinations     Sec  3.  That  the  Secretary  of  War  is  hereby  directed,  at  his  discre- 
and  surveys.        tion,  to  cause  examinations  or  surveys,  or  both,  aud  estimates  of  cost  of 
improvements  proper,  to  be  nnule  at  the  following  points,  namely: 
Harbor  of  San  Luis  Obispo,  California. 

Tombigbee  River,  Mississippi,  from  Fnlton  to  Warren's  Mill. 
The  Chattahoochee  River,  in  Georgia,  between  West  Point  and  Bolton, 
on  the  Western  and  Atlantic  Railroad,  so  as  to  comxdete  the  survey  ol* 
that  portion  of  said  river. 
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Bear  Creek,  running  into  Yuoo  River. 

Harbor  at  Port  Henry,  on  Lake  Champlain. 

Frankford  Creek  from  its  mouth  in  the  Delaware  River  to  Frankford 
Avenue. 

Five  Mile  Point,  above  Bridesbnrg,  Delaware  River. 

Mouth  of  the  MispilUon,  Delaware. 

MokeUimne  River,  California,  from  its  mouth  at  or  near  Woodbridge. 

New  York  Bay  between  Sandy  Hook  and  Coney  Island  Point. 

Newton  Creek,  Camden  County,  from  Delaware  River  to  head  of  navi- 
gation. 

Mantua  Creek,  Gloucester  County,  from  Delaware  River  to  head  of 
navigation. 

Maurice  River  from  Delaware  Bay  to  MillviUe,  Cumberland  County. 

Salem  and  Cohansey  Rivers,  New  Jersey. 

Completing  survey  of  Harlem  River  and  through  the  Harlem  Kilns 
to  the  East  Kiver. 

Survey  for  harbor  of  refuge  in  Lake  Pepin,  at  Stockholm,  Wisconsin, 
and  Lake  City,  Minnesota. 

Beaver  Bay,  Minnesota,  to  ascertain  the  cost  and  practicability  of 
making  it  a  harbor  of  refuge. 

Grand  Porto^e  Bay  and  Wans-wau-goising  Bay,  Minnesota,  to  deter- 
mine which,  ifeither,  should  be  made  a  harbor  of  refuge. 

Sackett's  Harbor,  New  York. 

Matagorda  Bay  at  the  mouth  of  Saint  Mary's  Bayou,  near  the  town 
of  Matagorda,  Texas. 

Harbors  of  Madison  and  Clinton,  Connecticut. 

Edgartown  Harbor  and  South  Beach,  Massachusetts. 

Staunton  River  from  Brook  Neal,  in  Campbell  County,  to  mouth  of 
Pig  River,  Virginia. 

Koanoke  River  from  Weldon  North  Carolina,  to  Clarksville,  Virginia. 

Bear  Creek,  running  from  Northeast  Mississippi  into  the  Tennessee 
River. 

To  deepen  the  channel  of  the  Harrisecket  River  from  Weston's  Point 
to  Freeport  Lauding  in  Freeporr,  Maine. 

The  onannel  of  Kroad  Creek  on  the  west  side  of  Kent  Island,  Mary- 
land. 

Harbor  of  Brunswick,  on  the  Androscoggin  River. 

Buzzard's  Bay  and  Barnstable  Bay,  Massachusetts,  at  the  entrance  of 
the  proposed  Cape  Cod  Canal. 

Sabine  Pass,  Texas,  through  Sabine  Lake  and  River  to  Orange  and 
Sabine  Lake,  and  the  Neches  River  to  Beaumont,  to  ascertain  the  cost 
and  practicability  of  a  deep-water  channel  from  Sabine  Pass  to  Orange 
and  Beaumont. 

Old  Town  Creek,  Mississippi. 

Bar  at  mouth  of  Winyah  Bay,  near  Georgetown,  South  Carolina. 

Little  Red  River  in  Arkansas. 

And  the  Secretary  of  War  is  hereby  directed  to  cause  to  I.e  made  ex- 
aminations and  surveys,  or  both,  and  estimates  of  the  cost  of  the  further 
improvements  necessary  to  be  made  in  the  Savannah  River  and  Harbor 
to  increase  the  depth  of  the  water  in  said  river  and  harbor  from  the 
bar  up  to  the  city  to  twenty>two  feet,  and  to  make  an  estiuiate  of  the 
-cost  of  widening  the  channel  of  the  Savannah  River  opposite  the  city 
to  six  hundred  feet  of  uniform  depth  with  the  balance  or  the  channel. 

Young's,  Lewis'  and  Clarke's,  and  Skipanou  Rivers,  entering  into 
Y'oiing's  Bay,  in  the  county  of  Clatsop,  near  month  of  Columbia  River, 
Oregdb. 

Snake  River  from  Lewiston  to  the  mouth  of  Salmon  River,  Idaho 
Territory. 

Corsica  Creek,  Marvland. 

Harbor  at  mouth  of  Cedar  River,  on  Green  Bay,  Michigan. 

Lvnn  Harbor,  Massachusetts. 

3^rrimac  River  from  Lawrence,  Massachusetts,  to  Manchester,  New 
Hampshire. 

Channel  between  islands  of  North  Hero  and  South  Hero,  Lake  Cham- 
plain. 

Uttle  Tennessee  River  from  its  mouth  on  the  Holston  or  Big  Ten- 
nessee River  to  the  mouth  of  Tellico  River. 

Dog  Island  Harbor,  harbor  of  Key  West,  Crystal  River,  La  Grange 
Savon  up  to  Freeport,  Manatee  River,  and  Crooked  River,  Florida. 

Indian  River,  Florida,  at  the  north  end,  in  view  of  opening  a  passage 
into  the  lagoon  one-half  mile  east. 
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From  a  point  between  Ellis  Island  and  the  docks  of  New  Jersey  Cen- 
tral Railroad  to  a  point  between  Robbins'  Reef  Light  and  Constable 
Hook,  in  waters  of  New  York  Bay,  New  Jersey. 

Big  Black  River,  Mississippi. 

Outlet  of  harbor  ot  Ship  Island. 

Harbor  at  Boloxi,  Mississippi. 

Harbor  at  Pascaffoula,  Mississippi. 

Upper  thoroughmre  leading  into  Tangier  Sound,  DeiVs  Island,  and 
Rock  Creek.  Maryland. 

Fish  Bend,  near  Fort  Chartres,  in  the  Mississippi  River. 

Murder  Kiln,  Delaware. 

Delaware  River. 

Potomac  and  Anacostia  Rivers,  in  the  vicinity  of  Washington,  Dis- 
trict of  Columbia,  with  reference  to  the  improvement  of  navigation,  the 
establishment  of  the  harbor-line,  and  the  raising  of  the  flats,  so  far  as 
their  improvement  may  be  necessary  to  the  improvement  of  navigation 
and  the  establishment  of  the  harbor-line. 

Mouth  of  Cedar  River,  Green  Bay,  Michigan. 

Greenp<  rt  Harbor,  New  York. 

Survey  for  harbor  of  refuge  at  New  Buffalo,  Michigan. 

The  headwaters  of  the  Cannon  River,  in  Minnesota,  with  a  view  that 
the  same  may  be  added  to  the  reservoir  system  of  the  Upper  Missia- 
sippi. 

The  water  connection  between  the  Waccaraaw  and  Cape  Fear  Rivers, 
with  the  view  of  ascertaining  if  a  continuous  inland  water  connection 
cannot  thereby  be  established. 

Toledo,  Ohio,  for  a  straight  channel  to  Lake  Erie. 

For  harbor  at  Case ville,  Saginaw  Bay,  Lake  Huron. 

The  Calumet  River  from  South  Chicago  to  the  village  of  Pullman,  on 
Lake  Calumet. 

For  a  further  survey  of  James  River,  for  the  purpose  of  ascertaining 
the  practicability  and  cost  of  procuring  a  channel  of  twenty-five  feet  at 
full  tide  from  Richmond  to  the  mouth  of  the  river 

Survey  of  Upper  Machodoc  Creek,  a  tributary  of  Potomac  River. 

Survey  of  Urbnna  Creek,  a  tributary  of  Rappahannock  River,  from 
the  village  of  Urbana  to  the  Oaks. 

The  harbor  of  Mamaroneck,  New  York. 

Cumberland  River  at  Smith's  Shoals,  in  the  State  of  Kentucky,  t<o 
ascertain  the  practicability  and  the  cost  of  a  canal,  with  locks' and 
dams,  from  the  head  to  the  foot  of  said  shoals. 

The  harbor  at  the  Delaware  Breakwater,  and  the  entrance  thereto. 

Indian  River,  in  the  State  of  Delaware,  from  its  mouth  to  Millsbo- 
rough. 

Survey  of  the  Clarion  River  from  its  month  to  Ridgway,  Pennsylvania. 

From  Brazos  de  Santiago  through  Lagnna  Madre  to  Point  Isabel, 
Texas,  to  ascertain  the  cost  and  practicability  of  a  deep-water  channel 
from  the  anchorage  at  Brazos  de  Santiago  to  the  railroad  wharf  at 
Point  Isabel. 

Survey  for  breakwater  and  harbor  of  refuge  at  Milford  Connecticnt. 

Entrance  to  Gray's  Harbor,  Washington  Territory. 

Between  Baker's  Bay  and  Shoalwater  Bay,  Washington  Territory,  for 
canal  for  light  draught  vessels. 

Missouri  Kiver  at  or  near  Arrow  Rook. 

For  survey  of  Nishnabotana  from  Hambnrg,  Iowa,  to  its  junction, 
with  the  Missouri. 

Skipton  Creek,  Maryland. 

Bush  River,  Maryland,  frt)m  Harford  Furnace  to  Chesapeake  Bay. 

Licking  River  from  its  mouth  to  Falmouth,  in  Kentucky. 

Oregon  Inlet,  in  Dare  County^n  North  Carolina. 

Survey  of  Chehalis  River,  in  Washington  Territory. 

Whiteoak,  Meherrin,  and  New  Rivers,  in  North  Carolina. 
Approprittion.  SEC.  4.  That  for  the  examinations  and  surveys  herein  provided  for, 
and  for  incidental  repairs  of  harbors  for  which  there  is  no  special  appro- 
priation,  the  sum  of  fifty  thousand  dollars  is  hereby  appropriated  out  o£ 
any  money  in  the  Treasury  not  otherwise  appropriated ;  and  in  eveiy 
case  where  examinations  or  surveys  are  made,  the  report  thereon  shall 
embrace  such  information  concerning  the  commercial  importance,  pres- 
ent and  prospective,  of  the  improvement  contemplated  thereby,  and 
such  general  commercial  statistics  ae  the  Secretary  of  War  may  be  abl^ 
to  procure. 

Approved,  March  3,  1681. 
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FORTIFICATIONS.  Ji:tc. 


APPENDIX  No.  I. 


SEA-WALL  AT  GOVERNOR'S  ISLAND,  NEW  YORK  HARBOR,  IN  CHARGE 
OF  COLONEL  H.  W.  BENHAM,  CORPS  OF  RNG1NEERS. 


EXPLANATION  OF  THE  ESTIMATE. 

Extracts  from  letter  from  Maj.  Qtiu  TT.  8.  Hancock^  comnnanding  Military 
Divmon  of  the  Atlantic^  to  the  Adjutant- General  United  States  Army^ 
dated  August  20,  1878. 

Sir  :  I  Lave  the  honor  to  recommend  a  suitable  appropriation  for  the 
<;ompIetiou  of  sea-wall  around  Governor's  Island.     Colonel  Benham,  the 
Engineer  officer  in  charge,  has,  I  am  informed,  made  estimates  for  the 
purpose.    I  cannot  too  strongly  urge  the  necessity  for  the  early  pros- 
ecution and  completion  of  this  important  work.    Governor's  Island  is 
within  the  greatest  city  of  this  tontinent,  New  York,  and  in  immedi- 
ate proximity  to  the  great  city  of  Brooklyn;  and  on  these,  as  well  as 
on  the  sanitary  grounds  fully  set  forth  in  the  within  communication,  to 
which  I  invite  special  attention,  its  bounds  should  be  permanently  fixed 
by  a  suitable  sea-wall.    The  shore  between  high  and  low  tides  is  shelv- 
ing and  interspersed  with  rocks,  which  serve  to  retain  at  the  fall  of 
the  tide  the  refuse  brought  up  at  high- water.    As  an  illustration  of  the 
evil  from  this  source,  I  would  state  that  official  reports  of  observations 
carefully  made  in  the  six  months  from  July,  1873,  to  January,  1874,  show 
that  the  following  carcasses  of  dead  animals  floating  in  the  bay  were 
thrown  upon  the  iisland  during  that  period,  viz :  July,  1873,369;  August, 
1873,  205;  September,  1873,  121;  October,  1873,  58;  November,  1873, 
75 ;  December,  1873,  75 ;  total  for  six  months  of  1873,  903. 

Although  these  carcasses  are  offensive  and  injurious,  they  are  prob- 
ably not  so  dangerous  to  health  as  the  clothing,  bedding^  &c.,  infected 
vfitYi  disease,  thrown  upon  the  shore  of  the  island  by  the  tide,  and  which 
lodges  for  want  of  a  sea-wall.  Yellow  fever  on  the  island  was,  in  one 
instance  at  least,  traced  directly  to  the  latter  cause. 
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It  is  true  that  the  management  of  the  general  police  of  the  harbor  by 
the  city  is  not  so  bad  now  as  it  was  daring  the  time  to  which  the  sta- 
tistics above  given  relate,  bat  still,  althoagh  in  a  somewhat  smaller 
degree,  the  nuisance  remains,  and  can  only  be  properly  dealt  with,  for 
this  island,  through  the  aid  of  a  sea-wall. 

•  •  *  *  *  • 

Hoping  the  subject  may  receive  the  favorable  consideration  of  the 
War  Department  and  Congress,  I  am,  sir, 

Very  respectfully,  your  obedient  servant, 

WiNFiELB  8.  Hancock, 

Major- Oeneraly  Commanding. 

Indorsement  by  commanding  officer  at  Fort  Columbus,  dated  August  8, 
1878,  on  report  by  Assistant  Surgeon  J.  P.  Kimball  on  sanitary  condi- 
tion of  the  post,  the  substance  of  which  is  stated  in  the  above  extra4)ts  from 
General  Hancock^s  letter;  and  indorsement  of  Surgeon  and  Medical  Di- 
rector J.  M.  Cuyler,  U,  S,  A. 

Headquarters  Fort  Columbus, 

August,  8, 1878. 
The  facts  stated  by  Assistant  Surgeon  Kimball  are  well  known  to  any- 
one who  has  resided  on  Governor's  Island  tor  any  length  of  time.  The 
sanitary  condition  of  this  island  will  never  be  good  until  its  shores  are 
protected  from  filth  by  a  suitable  sea-wall,  and  with  the  view  of  bring- 
ing this  subject  to  the  notice  of  the  commanding  general  this  report  la 
respectfully  referred  to  department  headquarters. 

J.  P.  Sanger, 
Captain,  First  Artillery, 

Commanding  Post. 

Headquarters  DrvisroN  Atlantic 
AND  Department  East, 
Medical  Director's  Office, 
Oovemor^s  Island,  New  York  Harbor,  August  13, 1878. 
As  a  sanitary  measure,  the  completion  of  the  sea-wall  around  the 
entire  island  is  unquestionably  of  the  greatest  importance,  and  I  most 
earnestly  recommend  that  the  work  be  done  at  as  early  a  period  as  pos- 
sible. • 

Jno.  M.  Cutler, 
Colonel  and  Surgeon^  U.  &  A., 

Medical  Director . 

Fxtra^t  from  annnal  report  of  Col.  H.  W.  Benham,  Corps  of  Engineers y 

dated  July  11, 1878. 

•  •••••• 

I  would  also  respectfully  represent  the  condition  of  the  shores  and 
shoals  upon  the  southeast  part  of  this  island,  back  of  the  range  of  offi> 
cers'  quarters,  between  the  South  Battery  and  the  main  wharves. 

The  shore  line  along  the  reach  named  is  without  protection,  and  is 
irregularly  broken  down  by  the  wash  of  the  waves  in  storms,  while  in 
front,  or  outward  from  the  shore,  a  shoal  extends,  bare  at  low-water,  to 
the  distance  of  100  to  200  feet,  which,  from  its  position  in  the  eddy  be- 
tween the  Buttermilk  Channel  and  the  Hudson  River,  receives  the  drift 
and  carrion  offal  of  the  river,  making  it  often  very  offensive  to  the  resi* 
dents  on  the  island. 
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The  best  remedy  for  this,  and  a  necessity,  I  consider  to  be  a  sea-wall, 
of  rounded  or  convex  line  of  short  faces  running  out  upon  this  shoal^ 
which,  without  indentations,  would  give  a  regular  current  and  direction 
to  the  water,  thus  tending  to  carry  off  all  such  offensive  matter,  while 
the  space  in  rear,  filled  up  as  it  might  be  without  great  cost,  in  part 
perhaps  by  the  garrison,  would  add  some  acres  to  the  area  of  the  island 

where  every  yard  of  land  is  so  valuable. 

•  •••••• 

Very  respectfully,  your  obedient  servant, 

H.  W.  Benham, 
Brevet  Major-Generalj 

Colonel  of  Engineers. 


KEPORT  ON  THE  CONSTRUCTION  OF  A  SEA-WALL  AROUND  GOVERNOR'S  ISLAND,  NEW 
YORK  HARBOR.  BY  LIEUT.  EUGENE  GRIFFIN,  CORPS  OF  ENGINEERS,  DATED  JANUARY 
26,  ItiSO. 

Governor's  Island, 
New  Ywlc  Harbor,  January  26,  1880. 

Sir:  In  accordance  with  instmctions  from  these  headquarters,  I  have  the  honor  to 
mibmit  the  foUowinff  report  upon  the  constraction  of  a  sea-wall  around  this  island. 

The  necessity  of  this  wall  has  already  been  settled  in  the  affirmative.  It  is  not  for 
the  benefit  of  Governor's  Island  alone ;  the  cities  of  New  York  and  Brooklyn  are  also 
largely  interested.  The  island  does  not  lay  so  far  from  either  as  to  render  them  safe 
from  any  contagions  disease  which  may  rage  thereon.  That  they  escaped  from  the 
epidemics  of  18^  and  1970  is  true,  but  that  tiiey  would  again  be  as  fortunate  is  ex- 
tremely problematical. 

The  object  to  be  attained  by  the  wall  must,  of  course,  influence  its  location  and  con- 
struction, and  therefore  requires  careful  consideration. 

Its  construction  is  necessary,  principally,  as  a  sanitary  measure,  for  the  followiug- 
leasons: 

During  the  summer  months,  on  account  of  its  exposed  position,  Governor's  Island  is 
subject  to  epidemics  and  diseases  from  several  exterior  causes.  In  a  report  on  the  sani- 
tary condition  of  the  island  made  by  Assistant  Surgeon  J.  P.  Kimball,  U.  S.  A.,  to  the 
medical  director  of  this  division,  June  26,  1879,  he  argues  that  the  yellow-fever  epi- 
demics of  1866  and  1870,  which  caused  such  suffering  on  this  island  and  which  did  not 
extend  to  New  York  City,  were  due,  wholly  or  in  part,  to  the  {iroximity  of  the  Atlantio 
Docks  in  Brooklyn,  where,  as  a  general  rule,  vessels  from  infected  ports  were  dis- 
charged either  directly  or  by  liehters.  The  exposed  flats  on  the  Southeast  of  the 
island  are  an  excellent  place  of  lodgment  for  the  fferms  of  this  disease,  which  might 
easily  be  wafbed  across  the  narrow  Buttermilk  Channel.  Doctor  Kimball  thinks  it 
highly  probable  that  this  was  the  manner  in  which  the  fever  was  introduced ;  it  origi- 
nated and  raged  with  the  greatest  severity  among  the  families  residing  on  this  portion 
of  the  island.  That  this  may  occur  asain  is  more  than  likely,  and  the  only  effectual 
preventive  would  seem  to  be  a  sea-wall  at  or  beyond  low-water  mark,  so  as  to  afford 
no  foothold  to  this  terrible  scourge. 

Again,  diseases  and  disorders  are  generated  by  the  putrefying  bodies  of  animals  left 
strandea  on  the  shores  of  the  island  by  the  receding  tida  The  reports  of  the  com- 
mander of  Fort  Columbus  show  that  during  the  months  of  May,  June,  July,  August,, 
and  September,  1879,  the  following  enormous  aggregate  was  reached :  1,221  dead  ani- 
mals and  nieces  of  carrion,  3  corpses— 2  men  and  1  in&nt ;  and  that,  in  addition,  73  bed- 
sacks,  pillows,  blankets,  d:c.,  were  found  on  the  shores  and  burned,  the  latter  {i^rhapa 
being[  even  more  injurious  than  the  animals.  The  deleterious  effect  of  this  frightf^ 
showing  can  be  easily  imagined.  Unceasing  vigilance  on  the  part  of  the  island  police 
alone  prevents  the  more  dire  results. 

The  post  commander  indicates  four  points  as  particnlarlv  liable  to  these  visitations, 
Tis:  Directly  south  of  and  adjoining  the  coal-dock,  near  the  post  hospital,  just  south 
of  Castle  Williams,  and  the  sMp  of  beach  between  the  engineer  boat-house  and  the 
arsenal.  The  results  of  my  own  observations  agree  with  this,  and  these  points  are 
where  eddies  exist,  and  such  results  would  consequentlv  be  expected,  due  to  the  direc- 
tion of  the  currents.  The  proper  remedy  for  this  evil  is  evidently  a  sea-wall  at  or 
near  the  low-water  line. 

Due  to  the  proximity  of  the  large  cities  of  New  York  and  Brooklyn,  and  the  immense 
amount  of  filth  and  refuse  hourly  passing  from  them  to  the  waters  of  the  bay,  theee 
waters  are  carried  past  the  island  saturated  with  organic  matter. 
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At  low-tide  the  exposed  flats  are  covered  with  this,  and  decay  results  at  once  from 
the  powerftil  effect  or  the  summer  sun.  At  present  this  evil  is  unavoidable.  These 
flats  should  evidently  be  excluded  from  the  action  of  the  water. 

This  brief  r^umd  shows  that,  as  a  sanitary  measure,  it  is  of  prime  importance  that 
the  wall  be  built  at,  or  as  near  as  possible  to,  the  low-water  line. 

Detached  portions  of  walls  are  already  constructed  as  follows :  From  the  stone  wharf 
«  straight  reach  of  607  feet  towards  the  northwest,  thence  300  feet  towards  Castle 
Williams,  terminated  at  this  point  by  a  wall  ninnin);  at  right  angles  some  :i9  feet  to 
the  bank.  This  wall  is  between  the  hiffh  and  low-water  lines.  Around  Castle  Will- 
iams there  are  354  feet  of  wall  completed,  built  at  the  low- water  line.  This  was  prob- 
ably built  at  the  same  date  as  the  castle  itself,  but  is  in  ^ood  condition. 

Between  the  castle  and  the  post  hospital  (the  old  isolation  ward  used  temporarily  as 
a  post  hospital)  there  are  three  reaches  of  259,  551,  and  204  feet,  respectively,  but  this 
wall  is  but  partially  completed,  is  above  the  high-water  line,  and  is  therefore  of  little 
value.  lYom  the  hospital  towards  the  South  Battery  there  are  two  reaches  of  272  and 
458  feet,  respectively,  in  nearly  a  right  line,  just  above  mean  low- water,  and  from  the 
extremity  of  the  last  line  a  partially  completed  wall.  135  feet  in  length,  extends  in  a 
curve  around  the  South  Battery.    This  wall  was  biult  in  1866-'67. 

To  recapitulate,  there  are  1,991  feet  of  sea-wall  completed,  in  proper  position,  and  in 
good  condition :  there  are  39  feet  in  like  condition,  but  of  no  value  should  the  wall  be 
extended ;  Anally,  there  1,149  feet  partially  completed,  in  a  useless  position,  and  of  no 
value  to  the  general  plan,  except  so  far  as  it  may  furnish  material.  These  walls  are 
all  built  of  several  courses  of  granite  blocks,  about  one  and  a  half  feet  in  thickness, 
and  of  varying^  length,  backed  with  concrete,  and  having  a  coping  of  dressed  stone 
three  feet  in  width 

It  is  not  considered  that  this  report  is  to  fix  any  line  of  wall,  but  simply  to  reoom- 
mend  an  approximate  line,  suitable  to  accomplish  the  desired  results,  and  to  give 
general  data  bearing  on  the  subject.  I  have  considered  it  simply  from  a  sanitary 
point  of  view.  The  wall  will  probably  be  built  under  the  direction  of  an  engineer 
officer,  and  as  Governor's  Island  is  a  fortified  position,  and  part  of  the  interior  Une  of 
defense  of  New  York  Harbor,  other  considerations  may  come  in  to  modify  the  proposed 
line,  and  more  detailed  data  than  I  have  had  the  time  to  obtain  will  be  used  to  Ibc  the 
final  location. 

I  have  based  my  recommendations  on  careful  consideration  of  all  available  data  and 
personal  knowledge  of  the  local  peculiarities,  derived  from  several  months'  work  on 
a  survey  of  the  island;  and  the  proposed  line,  and  reclaimed  land  consequent  thereon, 
will  not  only  be  detrimental  to  the  commercial  interests  of  the  harbor,  by  ii^juring  the 
channels,  but  will,  I  think,  be  a  positive  benefit  by  increasing  (slightly  to  be  sure)  the 
scour  which  has  made  Buttermilk  Channel  a  commercial  highway  where  formerly  cows 
could  pass  at  low-water. 

Governor's  Island  lies  directly  in  the  track  of  the  East  River,  at  its  mouth,  so  to 
speak.  The  powerful  current  from  this  river  at  ebb  tide,  broken  somewhat  by  Dia- 
mond £teef,  strikes  the  northeast  point  of  the  island,  divides,  and  swells  the  current 
of  the  Hudson  or  North  River  on  the  west,  and  sweeps  through  Buttermilk  Channel 
on  the  east ;  the  latter  portion  is  deflected  by  the  shore  line  and  the  docks  towards  the 
Atlantic  Basin  and  docks  on  the  Brooklyn  side,  which  in  turn  deflect  it  westward. 
(The  directions  of  the  currents  are  shown  on  the  accompanying  map  marked  A.*  The 
rapid  shoaling  south  of  the  entrance  to  the  Atlantic  Basin  is  due  to  the  westward 
deflection  of  tne  current  by  the  dock  above.)  The  flood  current  has  a  very  pecaliar 
direction  around  the  shores  of  the  island.  Setting  directly  upon  the  wall  around  Cas- 
tle Williams  from  an  almost  northerly  direction,  it  divides  and  flows  gently  along  the 
west  and  northeast  shores ;  the  first  or  west  current  follows  the  line  of  the  shore  to 
the  South  Battery,  and  then  continues  on  directly  towards  Brooklyn  until  near  the 
buoy,  when  it  turns  up  the  East  River ;  the  second  current  continues  to  follow  the 
shore  to  the  docks. 

Between  the  docks  and  the  South  Battery  the  waters  are  thus  undisturbed  at  all 
stages  of  the  tide,  and  the  shoal  along  this  line  is  the  natiual  result.  The  swift  cur- 
rent of  Buttermilk  Channel  would  soon  wear  this  shoal  away  if  it  lay  within  the 
sphere  of  its  action. 

The  conditions  governing  these  currents  are  nearly  permanent ;  the  J&urther  works 
at  Diamond  Reef  will  not  be  of  snoh  extent  as  to  produce  any  material  effect,  and 
there  is  no  reason  to  suppose  that  any  shoaling  will  take  plaoe  along  the  line  of  the 
Brooklyn  docks  necessitatiuff  their  further  extension.  The  sea-wall,  then,  should  be 
made  to  follow  approximately  the  bottom  contours,  from  the  docks  to  the  South  Bat- 
tery, in  order  to  obtain  a  state  of  permanence,  and  to  produce  no  effect,  or  as  little  as 
possible,  on  the  tide-way  and  surrounding  shores,  a  result,  of  course,  desirable  to  ob- 
tain.   All  re-entering  angles,  however,  should  be  strictly  avoided,  and  all  salient  angles 

'^  The  maps  are  not  printed. 
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made  as  obtnse  as  possible.  A  re-entering  angle  -would  only  form  a  place  of  deposit^ 
and  in  a  short  time  an  exposed  beach  would  oe  the  result.  The  amount  of  ground 
thus  reclaimed,  and  consequent  contraction  of  the  water-way,  would  not  affect  the 
cuiTents  to  any  appreciable  extent.  As  before  stated,  this  portion  of  the  water-way 
lies  beyond  the  action  of  the  current,  and  the  waters  at  this  point  are  always  more  or 
lees  quiescent. 

The  North  and  East  Rivers  unite  southwest  of  the  island,  and,  as  would  be  expected, 
a  shoal  extends  to  this  point.  The  wall  by  the  hospital  should  be  exticnded  142  feet 
in  the  same  direction,  and  from  thence  directly  to  the  castle,  thus  bringing  it  at  about 
low- water. 

On  the  norfch,  if  the  wall  now  completed  in  the  ordnance  grounds  be  extended  301 
feet  on  the  same  line,  thence  510  feet  towards  the  castle  dock,  and  thence  to  the  boat- 
house  and  shore,  the  action  of  the  current  will  keep  the  small  amount  of  exposed  land 
clear.  A  short  wall,  79  feet  in  length,  will  be  necessary  to  connect  the  castle  wall  with 
the  dock. 

The  wall,  as  thus  completed,  would  extend  around  the  entire  island,  except  between 
the  three  docks,  and  for  various  reasons  it  may  be  desirable  tO  have  an  exposed  beach 
in  these  intervals.  If,  however,  it  is  deemed  advisable  to  complete  the  wall  between 
the  stone  dock  and  the  main  dock,  it  may  be  done  on  the  line  indicated.  (On  the  ac- 
companying map  marked  B  these  additional  walls  will  be  found  indicated  by  broken 
red  lines,  and  located  in  accordance  with  the  above  recommendations.)  Their  lengths 
are  as  follows:  From  the  arsenal  to  the  castle,  1,092  feet ;  from  the  castle  to  the  hos- 
pital, 1,515  feet;  from  the  South  Battery  to  the  docks,  1,76<)  feet;  and  between  the 
docks,  138  feet;  total, 4,511  feet.  General  H.  W.  Benhani,  Corps  of  Engineers,  in  his 
annual  report  to  the  Chief  of  Engineers  for  1879,  estimates  for  1,800  feet  of  sea-wall  in 
rear  of  the  line  of  officers*  quarters,  at  |20  per  foot.  Taking  this  estimate,  the  cost  of 
the  entire  wall  would  be  §90,220. 

The  amount  of  land  reclaimed  and  added  to  the  area  of  the  island  would  be,  between 
the  docks  and  South  Battery,  about  4.3  acres;  between  the  hospital  and  Castle 
Williams,  2.1  acres;  between  Vhe  castle  and  the  arsenal,  1.4  acres;  and  between  the 
docks,  0.2  acre  |  making  a  total  of  about  8  acres,  an  Increase  of  about  i  in  the  area  of 
the  island.  It  is  impossible  to  accurately  estimate  the  value  of  this  land,  but  from  the 
position  of  Governor's  Island  it  is  evident  that  every  acre  gained  in  this  way,  without 
detriment  to  the  commercial  interests,  is  extremely  valuable.  Over  half  this  amount, 
it  will  be  noticed,  is  gained  between  the  docks  and  the  South  Battery.  This  land 
would  be  of  no  direct  use  for  the  erection  of  military  defenses  for  the  harbor,  but  would 
be  extremely  valuable  for  the  erection  of  shops  and  other  buildings,  which  might 
otherwise  encroach  upon  the  defensive  lines  of  the  island. 

To  till  in  this  area  to  a  proper  level  would  require  a  mean  depth  of  about  five  or 
six  feet,  and  this  would  re^iuire  sixty  or  seventy  thousand  cubic  yards  of  material. 
The  w^est  side  might  be  tilled  entirely  by  cutting  the  bank  down  to  the  level  of  the 
wall,  and  doubtless  a  vast  amount  of  material  might  be  obtained  at  no  expense  that 
is  now  durai*ed  bevond  the  Narrows.  The  amount  of  tilling  in,  and  the  question  of 
obtaining  material  therefor,  are  serious  considerations,  and,  with  others  mentioned 
before,  may  make  certain  changes  in  the  location  of  the  wall  desirable,  or  even  neces- 
sary. 

I  have  not  considered  it  necessary  to  connect  the  extremities  of  the  wall  by  the 
coal  and  maiu  docks  with  the  shore.  These  docks  are  built  of  heavy  crib-work,  and 
woulil  almost  of  themselves  retain  the  tilling  and  exclude  the  water  sut!iciently  to 
prevent  all  outward  wash.  Heavy  planking,  however,  would  make  them  perfectly 
secure. 

I  would  state,  in  concluding,  that  any  changes  which  may  be  made  in  the  location 
of  the  wall  will  not  greatly  atfect  its  length,  and  on  the  basis  of  General  Benham's- 
estimate  190,000  will  be  the"  probable  expense,  though,  as  any  change  would  probably 
tend  to  shorten  the  wall,  this  amount  may  be  taken  as  the  maximum  limit. 
Very  respectfully,  your  obedient  servant, 

Eugene  Griffin, 
First  Lieutenant  of  Engineers, 

Assistant  Ad.jdtant-Gen'eral, 

Headquarters  Military  DiiHsion  of  the  AtlantiCy  Governor's  Island. 

[First  indorsement.] 

Headquarters  Military  Division  of  the  Atlantic, 

Governor's  Island,  JV".  T.  S,,  January  30,  1880. 
Kespectfully  forwarded  to  the  Adjutant-General  of  the  Army. 

The  necessity  for  the  early  completion  of  the  sea-wall  around  Governor's  Island, 
Tvith  a  view  not  only  to  the  better  preservation  of  the  island  itself  and  the  health  of 
its  inhabitants,  but  to  the  general  improvement  of  the  harbor  of  New  York  and  the 
BJinitary  condition  of  New  York  City  and  Brooklyn,  has  been  heretofore  represented 
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by  me  to  higher  authority,  especially  in  my  report  on  the  subject  dated  August  20, 
1878.  The  project  is  also  understood  to  have  received  the  recommendation  of  the 
Engineer  Bureau  of  the  War  Department  and  of  the  Secretary  of  War  to  Congress,  and 
to  have  had  already  partial  consideration  by  that  body.  The  within  report  of  First 
Lieut.  Eugene  Griffin,  Corps  of  Engineers,  with  accompanyiug  map,  not  only  shows 
the  importance  of  the  subject  in  its  general  aspect,  but  also  sets  it  forth  in  detail,  and 
it  is  commended  to  the  attention  and  consideration  of  higher  authority  in  connection 
with  the  papers  previously  submitted. 

If  anjr  information  in  addition  to  that  contained  in  the  within  report  and  in  previous 
reports  is  deemed  necessary,  I  shall  be  glad  to  furnish  it,  if  practicable,  and  trust  that 
the  matter  may  receive  early  consideration. 

W.  S.  Hancock, 
M40ar-Qeneral,  CammandiMg, 
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LETTER  J^BOM  LIEUT,  COL.  Q,  A.  GILLMOSE,  CORPS  OF  ENGINEERS,  TO 
THE  CHIEF  OF  ENGINEERS,  RESPECTING  THE  PRESENT  CONDITION 
OF  OUR  SEA-COAST  DEFENSES,  AND  THE  IMPORTANCE  OF  STRENGTH- 
ENING THEM, 

Fbw  York,  July  16,  1881. 

General  :  My  annual  report  upon  the  harbof  defenses  in  my  charge, 
occupying  the  Atlantic  sea-board  from  New  York  to  Florida,  is  herewith 
submitted. 

I  am  constrained  by  a  somewhat  intimate  knowledge  of  the  notable 
weakness  of  these  defenses  to  offer  the  following  notes  and  suggestions 
upon  the  problem  of  sea-coast  defense  presented  for  solution  at  the 
present  day. 

AN  UNPROTECTED  SEA-COAST. 

The  published  records  of  our  War  Department  for  the  last  dozen 
years  show  with  great  force  and  clearness  that  we  not  only  possess  no 
gans  capable  of  making  a  good  defense  against  a  modem  fleet,  but  that 
if  we  had  the  guns  we  have  no  places  in  readiness  to  receive  them  where 
they  could  be  effectively  served  against  armored  vessels  firing  small 
missiles  and  case-shot  at  suitable  ranges. 

In  other  words,  before  we  can  hope  to  repel  the  attacks  of  war  vessels 
of  recent  type,  not  only  will  the  artillery  for  our  forts  have  to  be  pro- 
cured, but  the  forts  themselves  will  need  to  be  built,  or  the  existing 
forts  greatly  modified. 

This  statement  is  so  entirely  true  with  respect  to  the  most  valuable 
of  our  positions  on  the  sea-board,  that  they  may  very  properly  be  re- 
garded as  wholly  destitute  of  protection,  that  which  has  been  provided 
for  them  by  the  stringent  economies  of  Congress  being  of  little,  if  any, 
account. 

It  is  true  that  we  have  on  hand  at  our  forts  and  arsenals  a  number 
of  old  mortars  and  rifled  and  smooth-bore  guns  of  obsolete  models  and 
insufficient  calibers,  and  the  best  of  them  could  soon  be  put  in  readiness 
for  such  doubtful  service  as  they  might  be  able  to  render  in  our  barbette 
batteries,  where  both  guns  and  gunners  are  in  full  view,  exposed  to 
direct  and  curved  tire.  Whether  they  could  be  served  at  all,  even  for 
a 'brief  period,  in  these  exposed  positions,  against  vessels  showering 
grape,  canister,  and  case-shot  from  large  guns,  and  leaden  bullets  from 
machine  guns  and  other  rifles,  would  be  a  question  of  the  greatest  im- 
port, were  the  guns  themselves  of  the  requisite  power.  They  are  known, 
however,  to  be  so  entirely  unfit  for  the  work  they  would  have  to  do  as 
to  render  it  in  great  measure  immaterial  whether  they  could  be  served 
or  not.  It  is  not,  however,  altogether  immaterial,  for  these  small  cali- 
bers would  be  useful  against  wooden  vessels  and  some  of  the  old  thin- 
plated  iron-clads.  They  would  be  of  some  value  in  defending  shallow 
harbors  accessible  to  vessels  of  light  draught  only,  belonging  to  either 
of  these  two  classes. 


Digitized  by 


Google 


400         REPORT   OF   THE   CHIEF   OF   ENGINEERS,  U.  S.  ARMY. 

It  thus  bapi)en8,  since  we  have  a  partial  supply  of  small  guns  and  no 
large  ones,  that  we  can  make  a  better  defense  of  our  shallow  and  less 
valuable  harbors  than  we  can  of  those  having  deep  and  capacious  chan- 
nels of  approach.  "New  York,  Newport,  Boston,  and  harbors  of  that 
class  are  practically  defenseless,  while  Charleston,  Savannah,  and  Fer- 
nandina  could  be  made  reasonably  secure  on  a  few  months'  notice. 
Indeed,  our  ability  to  protect  varies  inversely  with  the  imi)ortance  of 
the  localities  requiring  protection.  But  when  the  best  has  been  said  in 
our  behalf,  we  must  still  confess  that  our  metal  is  altogether  too  light, 
that  our  projectiles  would  strike  harmless  against  modem  naval  armor, 
and  that  any  approach  to  an  effective  defense  at  points  where  defense 
is  most  needed  and  most  demanded  would  be  simply  out  of  the  ques- 
tion. We  would  be  wholly  at  the  mercy  of  a  few  armored  or  ironclad 
vessels. 

New  inventions  in  gun-making,  in  armor-clad  ship-building,  and  in 
the  use  of  explosives  in  submarine  warlare,  have  revolutionized,  and  in 
a  large  measure  superseded,  the  former  methods  and  conditions  of  harbor 
defense. 

It  is  an  error  to  suppose  that  the  channels  lea<ling  into  our  most 
valuable  harbors  are  too  shallow  to  admit  a  modern  fleet. 

Depth  of  draught  is  not  a  measure  of  offensive  power,  and  never  can 
be.  The  most  powerful  batteries  are  carried  on  a  moderate  draught  of 
water.  The  English  turret  cruisers  Inflexible,  Agamemnon,  and  Ajax, 
armed  with  3S-ton  and  8Iton  guns,  throwing  projectiles  of  700  to  1,700 
pounds  weight,  draw  but  25  feet  when  fully  equipped  and  ready  for  sefi, 
and  high  naval  authority  asserts  that  armored  cruisers  of  a  very  formiil- 
able  type,  capable  of  navigating  the  ocean  with  safety  and  dispatch,  can 
be  built  on  a  service  draught  of  23  to  24  feet.  Moniover,  the  practice 
of  naval  construction  at  the  present  time  unmistakably  tends  to  light- 
draught  vessels,  thus  destroying:  that  ])artial  security  against  armored 
fleets  which  all  our  comparatively  shallow  harbors  were  formerly,  and 
very  properly,  thought  to  possess. 

It  seems  improbable  that  many  such  unwieldy  monsters  as  the  4-ff^in 
tunet  ship  Dread  naught  and  the  12-gun  broadside  ship  Alexandria, 
which,  together,  cost  the  English  Government  over  $5,000,000  exclusive 
of  armament  and  outfit,  will  be  built  in  future. 

Disregarding,  however,  any  additional  danger  to  ourselves  from  ves- 
sels of  lighter  draught  than  those  now  afloat,  there  are  among  the  pres- 
ent armored  fleets  of  Europe  only  ten  cruisers  drawing  more  than  27 
feet  of  water,  and  only  three  drawing  more  than  28  feet,  while  there 
are  more  than  half  a  hundred  drawing  24  feet  or  less. 

There  ai'c  more  than  a  dozen  fine  liarbors  on  our  Atlantic  coast — 
Portland,  Portsmouth,  Boston,  Newport,  and  Hampton  Eoads  being: 
among  the  number — easily  accessible  to  the  largest  war  vessels  hitherto 
constructed  or  contemplateti. 

There  are  more  than  half  a  dozen  other  harboi*s,  among  which  may' be 
specified  New  Bedford,  New  London,  New  A^ork,  and  Key  West,  into 
which  a  few  of  the  deepest  draught  men-of-war  cannot  enter.  But  there 
is  not  one  of  them  that  does  not  possess  ample  depth  to  pass  half  tlie 
armored  cruisers  of  Great  Britain,  including  vessels  armed  witli  the  38- 
ton  and  81-ton  guns;  all  the  German  armored  vessels  exc>ept  one;  more 
than  two-thirds  of  those  of  the  Italian  navy ;  all  belonging  to  the  lias- 
sian  navy  except  two;  all  belonging  to  the  Austrian  navy  except  tliree; 
all  belonging  to  Holland  and  Turkey  without  exception,  and  a  lar^e 
portion  of  those  belonging  to  the  French  and  Spanish  navies. 

The  aggregate  population  clustered  closely  about  these  twenty  bar- 
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bors  for  armored  vessels  is  nearly  3,000,000,  while  the  value  of  public 
and  private  property  exposed  within  easy  and  destructive  range  of  a 
hostile  fleet  cannot  be  far  short  of  $2,000,000,000.  The  losses  that 
might  be  inflicted  upon  these  communities  in  a  few  hours,  in  their  pres- 
ent unprotected  condition,  would  exceed  more  than  tenfold  the  entire 
cost  of  suitable  permanent  defenses  for  the  whole  country.  ^ 

No  account  is  here  taken  of  that  incalculable  and  far  greater  injury 
which  would  be  entailed  by  even  the  brief  presence  of  a  victorious  hos- 
tile fleet  in  our  waters,  keeping  the  whole  coast  in  alarm,  and  deranging 
and  destroying  the  business  and  industry  of  the  people. 

There  is  yet  another  numerous  class  of  harbors,  with  still  shallower 
channels  of  entrance,  into  which  a  draught  of  22  to  24  feet  can  be  safely 
carried,  many  of  them  being  the  centers  of  extensive  commercial  and 
manufacturing  interests,  which  are  exposed  to  the  attacks  of  the  lighter 
draught  iron-clad  cruisers. 

It  appears,  therefore,  that  our  entire  Atlantic  and  Gulf  coasts  from 
Maine  to  Texas,  a  distance  of  more  than  3,000  miles,  is  peculiarly  at  the 
mercy  of  a  hostile  naval  power,  and  that  our  largest  centers  of  popu- 
lation, commerce,  and  manufactures,  where  the  greatest  values  are  ac- 
cumulated, and  hence  where  the  greatest  temptations  are  offered  and 
the  greatest  injury  could  be  inflicted  in  the  briefest  interval  of  time,  are 
within  easy  reach  of  the  most  destructive  engines  of  war  born  of  mod- 
ern invention  and  science.  The  condition  of  the  Pacific  coast  is  equally 
defenseless. 

The  early  completion  of  suitable  harbor  defenses  would,  therefore, 
seem  to  be  an  object  of  pressing  importance.  "  Peace  is  the  dream  of 
philosophers,  but  war  is  the  history  of  man."  National  weakness  and 
national  danger  are  interchangeable  terms.  Indeed,  immunity  from  in- 
sult, whether  among  nations  or  among  men,  is  largely  determined  by 
the  ability  to  resent  and  avenge  it. 

The  harbor  defenses  should  be  not  only  suitable  with  respect  to  effi- 
ciency, but  reasonable  with  respect  to  cost.  And  they  should,  as  far  as 
possible,  anticipate  improved  means  of  attack,  and  be  susceptible  of 
ready  and  inexpensive  adaptation  to  them,  to  the  end  that  costly  prep- 
arations of  every  kind,  whether  afloat  or  ashore,  that  may  now  be  deemed 
ample  and  appropriate,  may  not  at  an  early  day  have  to  be  laid  aside  as 
worthless  or  inadequate. 

It  is  presumed  that  no  one  will  doubt  the  wisdom  of  affording  protec- 
tion to  the  great  interests  thus  placed  in  jeopardy.  The  question  is, 
what  method  of  protection  shall  be  adopted  !  ; 

CHARACTER  OF  THE  ATTACK — ^REQUIREMENTS  OF  A  GOOD  DEFENSE. 

The  attack  would  be  made  by  a  fleet  of  armored  and  other  steamers, 
armed  with  heavy  guns,  and  equipped  with  offensive  torpedoes .  and 
rams,  the  main  object  being  to  destroy  our  naval  establishments,  our 
citiejs  and  large  towns,  or  to  levy  contributions  upon  them,  and,  in  spe- 
cial ^ases,  as  subsidiary  thereto,  to  effect  tem]K)rary  lodgments  in  one  or 
more  good  harbors,  and  maintain  them  by  naval  superiority  during  the 
war  as  a  basis  for  predatory  naval  expeditions. 

The  elements  of  national  defense  constituting  a  connected  system  are 
il)  a  regular  army  and  militia ;  (2)  permanent  fortifications  equipped 
lor  conducting  submarine  war ;  (3)  a  navy  similarly  equipped. 

Each  of  these  co-ordinate  i)Owers  is  capable  of  making,  and  may  be 
relied  upon  to  make,  a  perfect  defense  within  its  appropriate  sphere. 
26  E 
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Beyond  that  sphere,  being  either  impracticable  or  inefficient,  it  would 
be  comparatively  worthless. 

Hie  requirements  of  a  good  defense  are  determined  by  the  character 
and  magnitude  of  the  attack.  This  is  especially  the  case  in  artillery  com- 
bats between  shore  batteries  and  fleets,  or  between  fleets  only.  If  an 
enemy  brings  heaA'y  cannon  against  us,  we  must  protect  our  guns  from 
heavy  shot,  or  they  will  soon  be  destroyed.  And  if  his  vessels  also  carry 
thick  defensive  armor,  we  are  forced  to  use  heavy  projectiles  against  it 
or  our  defense  is  worthless,  for  where  a  large  gun  is  needed  to  deliver 
a  crushing  blow,  no  possible  aiccumulations  of  smaller  guns  will  answer 
instead.  Cumulative  force  implies  unity  of  mass  and  impact.  A  thou- 
sand pounds  of  grapeshot,  even  if  fired  as  one  volley,  can  be  stopped  by 
a  1-inch  steel  plate,  but  if  sent  as  a  single  bolt  it  will  shatter  the  best 
12-inch  armor. 

Having  the  heavy  guns  so  mounted  as  to  be  suitably  protected  from 
destruction  by  the  enemy's  fire,  let  us  add  another  conclition,  that  those 
guns  shall  have  time  to  do  their  proper  work,  that  is,  that  the  hostile 
fleet  cannot  run  past  them  without  stopping,  but  will  be  arrested  by 
torpedoes  or  some  other  channel  obstruction,  and  we  have  the  whole 
theory  and  practice  of  modem  harbor  defense  by  fortifications  and  theix 
accessories. 

The  remarks  which  follow  are  intended  to  show  not  onlj^  that  this 
method  of  defense,  supplemented  in  certain  cases  and  at  important  locali- 
ties by  auxiliary  naval  power,  is  wholly  trustworthy  and  practicable  as 
well  as  compaj:atively  inexpensive,  but  that  no  other  method  or  system 
satisfies  these  conditions,  or  any  one  of  them.  Certain  popular  fallacies 
have  found  expression  in  a  few  of  the  public  prints,  and  to  some  extent 
even  upon  the  floors  of  Congress,  which  will  be  referred  to  in  this  discus- 
sion. For  example,  some  would  put  their  entire  trust  in  an  army,  the 
militia  of  the  country,  against  every  kind  of  aggression;  others  regard, 
an  iron-clad  ua^'y  as  the  only  sure  and  safe  defense;  others  still  would 
place  their  whole  dependence  upon  torpedoes  in  some  form  or  another, 
^and  there  are  those  who  assert  that  nothing  but  hastily  constructed 
earth-works  are  needed  to  repel  a  naval  assault,  maintaining  that  our 
late  civil  war  settled  the  fact  that  these  are  better  than  fortifications  of 
iron  and  stone. 

These  several  points  will  be  briefly  discussed  in  their  proper  connection. 

FUNCTIONS  OF  THE  REGULAR  ARMY  AND  MILITIA. 

It'seems  quite  unnecessary  to  state  that  no  army,  as  such,  no  matter  how 
well  equipi^ed  it  may  be  for  active  operations  in  the  field,  can  take  any 
'part  in  repelling  a  naval  attack,  or  exercise  any  influence  on  the  issue 
thereof,  because  destitute  of  heavy  artillery  and  the  means  of  conduct- 
ing submarine  war,  two  requisite  factors  in  such  a  contest.  Its  presence 
might,  and  doubtless  would,  swell  the  list  of  casualties,  as  would  that  of 
any  other  mass  of  interested  but  idle  spectators  of  a  conflict  from  which 
they  were  excluded,  but  no  result  useful  to  the  defense  could  ensue 
therefrom. 

If  the  enemy,  however,  attempted  or  succeeded  in  making  a  landing 
upon  our  coast,  with  a  Aiew  of  marching  across  any  portion  of  the  coun- 
try, the  duty  or  defense  would  fall  upon  the  Army  and  Militia,  and  could 
be  left  there  with  entire  confidence.  We  need  not  ask  for  a  better  guar- 
antee of  safety  than  the  circumstance  which  gives  opportunity  for  the 
enteii)rise,  courage,  and  patriotism  of  oiu*  people  to  display  themselves. 
Such  a  contingency  is  specially  contemplated  in  our  system,  which,  by 
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providing  local  defease  for  channels  of  approach  to  important  points, 
compels  an  enemy,  as  a  condition  of  success,  either  to  land  beyond  the 
reach  of  those  defenses,  or  to  attack  them  by  his  fleet.  In  the  former 
case  his  forces  would  be  confronted  by  the  Army;  in  the  latter,  an  army 
could  make  no  resistance.  The  question  is,  in  what  way  can  resistance 
to  a  hostile  fleet  be  best  ottered. 

A  good  defense  against  a  modern  fleet  requires  a  suitable  array  of 
heavy  artillery,  rams,  and  torpedoes,  and  trained  men  to  manage  and 
use  them. 
How  shall  this  array  be  made  most  effective? 

Shall  the  artillerj"  be  operated  from  forts  or  from  vessels  of  war?  If 
from  forts,  what  shall  be  their  character  and  strength?  If  from  vessels 
of  war,  shall  these  constitute  our  main  reliance,  or  be  only  one  of  the 
auxiliaries  to  a  chief  defense  by  forts? 

As  the  answers  to  these  questions  contain  the  gist  of  the  whole  subject, 
they  will  bear  some  enlargement. 

DEFENSE  BY  A  HARBOR  FLEET  ALONE. 

The  idea  that  a  navy,  especially  an  "iron-clad  navy,"  can  furnish  a 
sure  defense,  although  both  attractive  and  popular,  finds  no  practical 
application  among  naval  powers.    Its  soundness  a«  a  theory  is  freely 
admitted,  because  a  harbor  fleet,  if  as  powerful  as  the  enemy's,  would 
be  expected  to  make,  and  no  doubt  would  make,  a  good  defense.     Every 
one  at  all  familiar  with  the  achievements  of  our  Navy  will  cheerftilly 
concede  that  point.    But,  at  the  very  best,  in  that  case  our  chances  of 
victory  would  be  only  equal  to  those  of  the  enemy,  while  the  risks  taken 
and  the  consequences  to  ensue  from  failure  would  be  greatly  unequal; 
for  while  the  enemy  could  lose  nothing  but  his  fleet^  we  would  lose  not 
only  our  fleet,  but  those  much  more  valuable  possessions  which  the  fleet 
was  designed  to  protect.    Where  interests  of  great  magnitude  are  at 
stake,  ordinary  prudence  requires  that  as  little  as  possible  should  be 
left  to  the  caprices  of  chance.    A  safe  and  perfect  defense  of  this  kind 
implies,  therefore,  a  harbor  fleet  somewhat  more  powerful  than  that  of 
the  enemy.    It  implies,  also,  that  each  point  deemed  worthj'^  of  protec- 
tion, large  and  small  alike,  shall  have  a  fleet  as  powerful  as  that  required 
for  the  most  important  localities.    Otherwise,  lacking  strength  at  all 
points  except  a  few,  our  smaller  navies,  and  the  objects  to  whose  defense 
they  had  been  assigned,  would  be  destroyed  in  detail.    And  finally,  after 
having  accomplished  this  work  at  his  own  time  and  pleasure,  the  enemy 
might,  when  confronted  by  an  equal  or  superior  force  at  our  strongest 
positions,  decline  battle  altogether,  withdraw  from  oui*  coast,  and  direct 
his  efforts  against  our  commerce  upon  the  high  seas,  a  commerce  left 
entirely  at  his  mercy  by  the  policy  which  keei>s  the  Navy  in  port  for 
home  defense.    The  enemy  having  left  his  own  ports  well  defended  by 
fortifications — a  condition  substantially  true  of  all  great  maritime  pow- 
ers except  the  United  States — would  be  free  to  adopt  this  course. 

If  it  be  contended  that  a  proper  naval  defense  can  be  made  by  seek- 
ing the  enemy  upon  the  ocean,  or  by  shutting  him  up  in  his  own  ports, 
thus  leaving  our  coast  entirely  defenseless — without  either  forts  or  ves- 
sels of  war — the  answer  is  that  such  an  assumption  is  not  only  at  vari- 
ance with  all  the  lessons  of  history,  but  is  in  itself  intrinsically  illogical 
and  weak.  The  power  to  escape  from  or  evade  an  enemy  upon  the  high 
seas  or  break  through  a  blockade,  never  very  difficult  of  achievement, 
especially  at  night,  even  in  the  old  time  of  sailing  vessels,  has  been 
rendered  comparatively  easy  and  certain  by  the  introduction  of  steam. 
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The  chances  of  Baccess,  indeed,  are  in  a  direct  ratio  with  the  speed  at- 
tainable, even  admitting  the  speed  of  both  parties  to  be  the  same,  for 
the  advantage  in  all  such  endeavors  belongs  to  the  party  which  takes 
the  initiative.  The  history  of  ocean  conflicts  and  cruises,  of  blockade- 
running  and  privateering,  bears  ample  affirmative  testimony  on  this 
point. 

Moreover,  under  this  method  of  defense,  the  weight  of  advantages 
would  be  with  the  enemy,  and  the  weight  of  risks  with  us.  Being 
equipped  and  embarked  for  a  naval  attack  upon  our  coast,  he  could 
scarcely  wish  to  encounter  our  fleet^  constituting  the  only  defense  of 
that  coast,  under  circumstances  of  brighter  promise  to  himself  than 
those  oft'ering  upon  the  broad  ocean,  for  he  could  then  either  engage  us 
in  battle,  or  withdraw  under  cover  of  night;  and  should  he  elect  to 
withdraw,  which  would  be  the  prudent  course  if  inferior  to  us  in  strength, 
he  could,  at  his  option,  or  as  might  suit  his  purpose  best,  either  retire 
under  cover  of  his  own  fortified  ports,  or  pursue  and  destroy  our  com- 
merce on  the  high  seas,  or  make  a  sudden  descent  upon  our  unprotected 
•coast.  Should  he  adopt  the  last-named  course,  he  could  even  venture 
for  this  purpose  to  subdivide  his  fleet  into  small  detachments,  being 
certain  of  success  at  all  points,  because  certain  of  finding  our  harbors  un- 
protected by  fortiflcatious  and  our  fleets  absent  upon  the  broad  sea. 

It  would  seem,  therefore,  that  a  cruising  force,  even  if  much  more 
powerful  than  the  enemy's,  cannot  be  wisely  relied  upon  for  the  defense 
of  an  extended  seaboard. 

These  views  are  neither  new  nor  novel.  They  are,  moreover,  believed 
to  represent  the  matured  judgment  of  the  highest  military  and  naval 
authorities,  as  they  unquestionably  do  the  practice  of  the  great  mari- 
time powers  of  Europe,  as  embodied  in  their  methods  of  sea-coast  defense. 

If  they  be  substantially  correct,  as  stated,  a  secure  .defense  by  naval  * 
means,  although  entirely  practicable,  requires  not 'only  that  the  Navy 
shall  be  permanently  retained  upon  our  coast,  and  within  our  harbors, 
but  that  its  power  at  each  point  deemed  worthy  of  protection  sball 
somewhat  exceed  that  of  the  single  fleet  which  the  enemy  can  bring 
against  us.  Not  knowing  where  the  enemy  intends  to  strike,  it  would  be 
necessary  to  be  prepared  for  him  at  all  points.  If  twelve  armored  ves- 
sels, properly  equipped  with  torpedoes,  be  assumed  as  the  limit  of  his 
offensive  power,  we  must  maintain  more  than  a  score  of  fleets,  each 
more  powerful  than  the  enemy^s  twelve  vessels,  in  order  to  defend  even 
a  few  of  our  most  valuable  localities,  and  prevent  their  destruction  or 
capture.  And  even  upon  this  broad  and  costly  basis,  nearly  one-balf 
of  our  harbors  for  armored  vessels  and  more  than  one-half  of  our  entire 
Atlantic  and  Gulf  coasts  would  be  left  entirely  defenseless. 

No  estimate  of  the  cost  of  such  a  method  of  defense  will  be  made. 
Some  idea  of  it  may  be  gained  from  the  fact  that  the  single  attacking 
fleet,  if  composed  of  the  twelve  British  armed  cruisers,  drawing  26  feet 
and  less,  will  have  originally  cost  about  $18,000,000  for  hulls  and  mar 
chinery  alone,  exclusive  of  armament  and  outfit.  ( See  Eeport  of  Chief 
Engineer  J.  W.  King,  U.  8.  N.) 

Armored  vessels  of  approved  types  cost  nearly  half  a  million  of  dol- 
lars per  gun,  while  the  same  gun  can  be  mounted  on  shore  behind  shot- 
proof  shields,  or  iron  scarps,  for  about  one-eighth  that  sum. 

The  great  first  cost  of  vessels  of  war,  their  perishable  nature,  and  the 
growing  expense  of  preservation,  repairs,  and  renewals,  exclude  a  de- 
fense by  naval  means  from  more  than  a  moment's  consideration,  except 
for  those  points — fortunately  of  rare  occurrence — where  adequate  pro- 
tection cannot  be  obtained  by  the  cheaper  method.    Notwithstanding 
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its  excessive  cost,  however,  it  is  necessary  to  resort  to  this  method  of 
defense  where  the  channels  of  approach  to  bays,  sounds,  and  other 
partially  land-locked  waters  are  too  wide  to  be  effectively  covered  by 
land  batteries,  if  we  would  withhold  these  waters  from  use  and  occu- 
pation by  the  enemy.  Long  Island  Sound  and  Delaware  and  Chesa- 
peake Bays  would  have  to  be  I'^linquished  to  a  naval  adversary  unless 
held  by  naval  means.  Fortifications  at  suitable  points,  however,  even 
in  these  isolated  cases,  are  necessary  auxiliaries  to  the  defense  by  a 
fleet,  in  aflbnling  safe  places  of  refuge  for  our  mercantile  marine,  and 
points  of  rendezvous  for  our  vessels  of  war  before  taking  the  offensive, 
or  in  case  of  disaster  or  defeat.  But,  in  nearly  every  case,  the  channels 
leading  to  good  harbors,  to  cities,  large  towns,  and  important  establish- 
ments are  sufficiently  restricted  in  width  to  be  effectively,  defended  by 
shore  batteries  and  their  accessories. 

Therefore,  the  important  question  is,  can  our  main  reliance  against 
a  naval  attack  be  upon  permanent  fortifications  aided  by  torpedoes  I 

DEFENSE  BY  FORTIFICATIONS  AND  THEIR  ACCESSORIES. 

Our  existing  sea-coast  fortifications  are  an  enlargement  or  outgrowth 
of  the  system  begun  soon  after  the  war  of  1812-'14.  Although  they 
have  encountered,  from  time  to  time,  some  positive  opposition  and  much 
non-professional  skepticism,  based  upon  tbeir  assumed  or  suspected  in- 
efficiency, or  suggested  by  sentiments  of  rivalry,  and  have,  on  some 
occasions,  been  the  subject  of  anxious  inquiries  on  the  part  of  the  na- 
tional Congress,  their  advocates  have  always  been  able  to  demonstrate 
the  substantial  advantages  of  the  system,  and  vindicate  the  wisdom 
which  inspired  its  adoption. 

Their  principal  object,  during  the  first  quarter  of  the  present  cen- 
tury, was  to  close  our  harbors  against  a  hostile  fleet  of  wooden  sailing 
vessels,  largely  at  the  mercy  of  winds  and  currents. 

In  the  event  of  attack,  the  contest  would  partake  somewhat  of  the 
nature  of  an  artillery  duel  between  the  comparatively  small  guns  of 
that  period,  arranged  on  the  one  side  behind  bulwarks  of  oak,  and  on 
the  other  behind  walls  of  stone  or  brick.  The  odds  were,  therefore, 
greatly  in  favor  of  the  latter,  especially  after  shell  guns  and  hot  solid  shot 
<^ame  into  use.  One  gun  on  shore  was  found  to  be  a  match  for  several 
guns  afloat.  At  all  important  points  the  guns  were  mounted  in  masonry 
casemates  5  in  some  cases  in  tiers,  one  above  the  other,  and  the  gunners 
were  protected  from  gi-ape,  canister,  and  leaden  bullets  by  iron  shutters 
hung  in  the  embrasures.  Booms  and  rafts  for  obstructing  the  channels 
were  recognized  as  desirable  accessories,  to  be  adopted  in  special  cases. 

Although  that  system,  in  respect  to  the  kinds  and  calibers  of  the  ar- 
tillery employed  and  the  devices  adopted  for  protecting  guns  and  gun- 
ners, is  now  in  great  measure  obsolete,  and  is,  moreover,  not  e8i>ecially 
the  subject  of  the  i)re8ent  discussion,  it  is  proi)er  to  state  that  down  to 
thei)eriod  immediately  preceding  the  outbreak  of  the  civil  war,  it  sup- 
plied all  the  elements,  and  satisfied  all  the  requirements  of  a  perfect 
defense.  Wherever  the  works  had  been  completed,  or  substantially 
so,  they  surpassed  anything  existing  in  Europe  in  the  security  which 
they  afforded. 

Tlie  adaptation  of  steam-power  to  the  propulsion  of  vessels-of-war  in 
the  great  speed,  thorough  control  of  movement,  and  independence  of 
wind  and  current  which  it  gave  to  the  attack,  whereby  it  became  pos- 
eible  to  pass  through  and  get  beyond  the  fire  of  the  shore  batteries  in 
a  comparatively  brief  space  of  time,  seemed  to  place  the  defense  at  a 
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disadvantage.  But  it  was  thought  that  the  former  preponderance  woald 
be  fully  restored  by  increasing  the  number  of  guns  on  shore,  and  by 
timber  rafts  and  other  .floating  obstructions,  designed  to  be  stret<;hed 
and  anchored  in  one  or  more  flexible  lines  across  the  channel,  and  pos- 
sessing suflQcient  weight,  inertia,  and  strength  of  part«  to  resist  the  im- 
pact of  the  largest  men-of-war.  In  extreme  cases,  the  channel  would 
be  temporarily  destroyed  by  sunken  obstructions,  such  as  wrecks,  hulks, 
piles,  cribs,  &c.,  so  as  to  be  useless  to  both  friend  and  foe. 

Armor-plated  vessels,  which  could  with  impunity  remain  under  fire 
long  enough  to  remove  such  obstructions,  came  next,  and  the  superior- 
ity of  the  defense  was  again  placed  in  jeopardy.  But  guns  were  soon 
made  strong  enough  and  large  enough  to  destroy  this  armor.  The 
iron  plating  was  then  made  thicker  only  to  be  again  destroyed  by  still 
larger  guns;  and  thus  the  conflict,  more  experimental  than  hostile,  be- 
tween armor  plating  and  armament  w.ent  on  until  now  the  most  power- 
ful vessels  are  plated  with  14,  16, 18,  and  24  inches  of  metal,  and  rifled 
guns  throw  projectiles  weighing  from  700  to  1,700  pounds,  with  a  muz- 
zle velocity  of  1,000  to  1,800  feet  per  second,  and  an  energy  ranging 
from  10,000  to  30,000  foot-tons.  The  100-ton  guns,  of  17-inch  bore, 
manufactured  for  the  Italian  navy  by  Sir  William  Armstrong,  overtop 
even  those  high  figures.  Their  projectiles,  weighing  2,000  pounds,  are 
thrown  with  a  velocity  of  1,500  feet  per  second,  and  an  energy  of  33,000 
foot  tons. 

The  guns  undoubtedly  have  the  advantage  in  this  rivalry,  for  while 
there  is  a  practical  limit — possibly  alrea<ly  reached — to  the  weight  of 
armor  which  a  vessel  can  safely  carry  over  her  vital  parts,  there  are  no 
indications  of  near  approach  to  a  limit  in  the  weight  of  projectiles . 
which  can  be  thrown  at  a  high  velocity. 

Torpedoes  as  accessories, — Simultaneously  with  the  growth  of  the 
armored  type  of  menof-war,  submarine  torpedoes  have  come  into  use, 
designed  to  assault  ships  from  beneath,  and  thus  neutralize  the  advan- 
tages of  invulnerability  claimed  for  ships'  armor,  which  at  best  can  ex- 
tend only  a  few  feet  below  the  water  line. 

It  is  not  deemed  necessary  to  describe  here  the  several  varieties 
embraced  in  the  two  great  classes  or  tyi)es  into  which  torpedoes  are 
divided,  viz,  the  offemive^  or  moving  torpedoes,  and  those  which  are 
defensive^  or  stationary.  All  kinds  of  otfensive  torpedoes  are  appropri- 
ate aids  on  either  side  in  a  conflict  between  naval  forces.  Both  oftensive 
and  defensive  torpedoes  are  suitable  auxiliaries  to  defense  by  fortifica- 
tions. The  defensive  torpedo  is  peculiarly  adapted  to  such  a  purpose, 
and  cannot  be  efliciently  managed  from  vessels  of  war. 

Being  entirely  harmless  against  shore  batteries  and  very  destructive 
against  ships,  tori)edoes  have  given  a  great  accession  of  power  to  a 
defense  by  fortifications,  and  none  whatever  to  a  naval  attack  upon 
them.  They  are  weapons  that  can  be  used  against  ships  of  war,  but 
not  against  forts.  Hence,  the  admitted  preponderance  of  a  defense  by 
shore  batteries  during  the  age  of  wooden  sailing  vessels,  supposed  to 
have  been  partially  lost  by  the  introduction  of  armored  steamers,  has 
been  more  than  restored.  Fortifications  have  gained  a  new  and  power- 
fill  auxiliary.    The  hostile  fleet  has  relatively  gained  nothing. 

Again,  a  naval  defense  receives  no  strength  from  the  use  of  torpedoes 
not  equally  shared  by  the  attacking  fleet,  inasmuch  as  both  parties 
would  provide  themselves  with  this  new  arm,  so  that  the  former  supe- 
riority of  a  defense  by  fortifications,  as  compared  with  one  by  naval 
means,  has  not  been  disturbed,  or  if  disturbed  at  all,  has  been  rather 
increased  than  diminished. 
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It  is  a  popular  error,  supported  by  no  experience  or  authority,  either 
military  or  naval,  which  assumes  that  a  defense  by  channel  torpedoes, 
however  perfect  in  itself,  can  stand  alone.  To  be  of  any  use  the  torpe- 
does must  be  protected  from  removal  by  the  enemy,  the  best  and  cheapest 
protection  yet  devised  being  shore  batteries  of  heavy  guns.  Otherwise 
they  are  a  harmless,  and  therefore  a  worthless,  obstruction.  Fortifica- 
tions and  channel  torpedoes  mutually  supplement  and  support  each 
other.  If  the  torpedoes  be  omitted  an  armored  fleet  can  run  by  the 
forts  without  stopping,  and  perhaps  without  suffering  material  injury. 
If  the  forts  be  omitted  the  enemy  could  stop  and  remove  the  torpedoes 
at  his  leisure  and  then  pass  on.  The  experience  of  our  civil  war,  and 
of  the  Russo-Tnrkish  war,  furnished  ample  testimony  to  the  fact  that 
torpedoes  which  can  be  approached  by  the  enemy  unmolested,  afford 
no  defense  to  a  channel  and  cause  but  a  trifling  delay  to  the  passage  of 
a  hostile  fleet. 

Defense  hy  open  batteries  or  earthworks. — It  is  not  only  admitted,  but 
claimed  by  military  engineers,  that  casemated  forts  built  of  stone  or 
brick  after  the  old  types,  do  not  satisfy  the  conditions  of  a  good  defense 
against  an  armored  fleet  carrying  heavy  guns,  for  the  simple  reason  that 
the  scarp  wall,  which  should  protect  the  guns  and  gunners,  cannot  with- 
stand the  shocks  of  heavy  projectiles.  The  wall  around  the  embrasure 
would,  with  few  exceptions,  be  pierced  through  and  through  by  a  shot 
from  a  large  rifle.  The  obvious  remedy  for  this  weakness — the  one 
universally  adopted  in  modem  practice — ^is  to  strengthen  the  walls  with 
metal  shields  or  armor  plating,  rather  than  discard  all  protection  what- 
ever by  resorting  to  open  batteries  or  earthworks,  in  which  both  guns 
and  gunners  are  exposed  to  full  view.  Indeed  in  these  open  batteries, 
unless  exceptional  circumstances  favor  their  being  scattered  in  single 
guns  over  a  long  line,  it  might  not  be  possible  to  serve  the  guns  at  all, 
even  for  a  brief  period,  against  armored  ships  showering  grape  and  can- 
ister from  large  guns  and  leaden  bullets  from  machine-guns  and  other 
rifles.  The  protection  of  the  cannoneers  at  their  pieces  is  certainly  a  con- 
sideration of  the  highest  moment.  It  is  indeed  an  essential  considera- 
tion. Even  in  our  casemated  works  a  leading  object  has  been  to  give 
the  least  possible  room  for  the  entrance  of  missiles.  In  those  last  built, 
the  embrasures,  though  smaller  than  ever  before,  were  supplied  with  iron 
shutters  to  stop  grape,  canister,  and  rifle  bullets.  General  Totten,  late 
Chief  of  Engineers,  deemed  this  precaution  necessary  in  order  that  the 
cannoneers,  even  in  casemates,  might  be  able  to  stand  to  their  guns. 

The  lessons  of  our  civil  war,  and  of  all  mo<lern  wars,  so  far  as  justify- 
ing a  recourse  to  earthworks  for  channel  defense,  all  point  the  other  way. 
At  Port  Royal  our  fleet,  although  composed  of  wooden  vessels  only, 
drove  the  garrisons  precipitately  from  their  works  on  both  sides  of  the 
harbor.  In  the  operations  before  Charleston  it  was  no  uncommon  sight 
to  see  the  "  New  Ironsides"  alone  silence  the  Are  of  Fort  Wagner  (a  very 
strong  earthwork),  so  that  the  work  in  the  trenches  could  proceed  un- 
molested; and  on  our  western  waters  "running -'a  battery  or  '*  silencing" 
a  battery  by  such  a  shower  of  small  missiles  as  would  drive  the  cannon- 
eers from  their  pieces  became  almost  everyday  occurrences,  the  impor- 
tant question  in  such  cases  being  whether  the  channel  itself  was  free 
from  obstruction. 

A  depressing  carriage. — What  is  imperatively  demanded,  besides  large 
guns,  to  render  these  barbette  batteries  effective  against  a  modern  fleet, 
is  additional  protection  to  gun  and  gunners;  such  protection,  at  least,  as 
would  be  afforded  by  a  depressing  or  counterpoise  carriage,  automatic- 
ally arranged  to  drop  the  gun  behind  the  parapet  at  the  moment  of  each 
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discharge  and  carry  it  up  again  into  battery  when  loaded  and  ready  for 
firing.  It  should  if  practicable  do  even  more  than  this.  We  need  the 
best  depressing  system  that  can  be  devised,  and  with  the  best,  our  bar- 
bette batteries  will  still  be  vastly  inferior  tocasemated  works  in  security 
to  guns  and  gunners,  and  in  the  defensive  power  which  that  security 
necessarily  confers.  With  a  suitable  gun  and  a  depressing  carriage, 
provided  with  a  grape  or  canister  proof  i^ield,  or  some  equivalent  device 
to  protect  the  gunner  just  before  firing,  all  of  our  open  batteries  would 
be  rendered  reasonably  efiftcient.  In  their  present  condition  they  are  of 
little  value.  Attention  has  been  directed  more  or  less  to  this  subject  for 
several  years  past,  and  some  ingenious  and  valuable  methods  for  secur- 
ing the  object  in  view  have  been  devised. 

Drawings  and  brief  descriptions  of  two  depressing  gun-carriages  of 
comparatively  recent  origin  are  appended  hereto,  viz,  those  of  Lieu- 
tenant-Colonel Buffiugton,  of  the  Ordnance  Department,  United  States 
Army,  and  Maj.  W.  E.  King,  of  the  Corps  of  Engineers,  United  States 
Army.  The  King  carriage,  carrying  a  20-inch  Rodman  (25  tons)  gun,  was 
severely  tested  with  satisfactory  results  several  years  ago,  under  the  direc- 
tion of  a  board  of  ofticers.  The  Buffiugton  carriage  has  not  been  sub- 
jected to  trial. 

There  are  other  inventors  in  the  same  direction.  For  information  on 
this  subject,  attention  is  in\ited  to  a  report  made  by  Maj.  W.  R.  King, 
Corjis  of  Engineers,  to  the  Chief  of  Engineers,  June  22, 1869. 

It  is  presumed  that  a  very  near  approach  to  perfection  is  not  claimed 
for  either  the  King  or  the  Buflington  carriage.  At  their  best  they  do 
no  more  than  lower  the  gun  at  the  moment  of  discharge,  and  raise  it 
again  for  tiring.  This  is  excellent  as  far  as  it  goes,  but  still  leaves  a 
great  deal  of  heavy  work  to  the  slow  and  uncertain  process  of  manual 
labor. 

The  perfect  carriage  will  perhaps  be  operated  by  hydraulic  power 
stored  up  by  the  force  of  the  recoil,  and  utilized  not  only  for  carrying 
the  gun  up  into  battery,  but  for  loading,  elevating,  and  depressing  it, 
and  for  traversing  or  changing  the  direction  of  fire.  Or,  what  may  be 
still  better,  all  the  guns  in  a  fort  or  battery  will  be  mechanically  maneu- 
vered from  a  central  accumulator  or  reservoir  of  power.  When  this 
point  is  gained  a  couple  of  men  to  each  gun  will  suffice,  and  a  single 
company  of  artillery  will  supply  enough  cannoneers  for  a  large  work. 

Inasmuch  as  our  harbor  defenses  are  largely  composed  of  open  bat- 
teries, liable  in  their  present  condition  to  be  overpowered  and  rendered 
practically  useless  by  the  fire  of  a  few  modern  vessels  of  war,  any  change 
which  promises  to  add  very  greatly  to  their  efficiency,  especially  a  com- 
paratively inexpensive  change,  like  that  under  consideration,  is  worthy 
of  prompt  and  careful  attention. 

A  PERFECT  DEFENSE. 

A  perfect  defense  by  fortifications  and  channel  torpedoes  requires, 
(1)  that  the  batteries  be  armed  with  suitable  artillery — guns  of  such 
construction  and  calibers  that  their  jirojectiles  will  pierce  the  sides  of 
any  vessels  tbat  can  be  brought  to  the  attack — and  large  mortars  to 
assault  their  decks  j  (2)  that  the  cannoneers  be  protected  to  such  degree 
that  they  can  serve  their  pieces  even  under  a  storm  of  small  missiles, 
and  (3)  that  the  auxiliary  defense  by  stationary  torpedoes  be  of  such 
magnitude  that  no  fleet  can  attempt  to  run  the  gauntlet  through  them, 
without  incurring  the  most  imminent  risk  of  destruction. 

A  defense  of  this  potential  character — ^a  defense  designed  quite  as 
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much  to  prevent  au  attack  a8  to  defeat  it — will  possess  such  strength 
that  an  enemy  confronting  it,  and  compelled  to  elect  whether  he  will  run 
down  the  channel  torpedoes,  or  stop  under  fire  to  remove  them,  will  pru- 
dently elect  to  do  neither.  Military  engineers  deem  it  entirely  practi- 
cable at  moderate  cost  tx>  confer  this  character  ujwn  our  sea-coast  de- 
fenses. They  are,  indeed,  a  most  powerful  conservator  of  the  national 
peace  and  safety.  Their  true  office  is  to  avert  war.  They  are  the  guar- 
•"^lians  if  not  the  champions  of  the  public  good,  and  of  the  lives  and  sub- 
stance of  the  people,  costing  but  a  trifle  for  maintenance  and  repairs, 
drawing  no  citizens  from  the  useful  industries  of  the  country  in  time  of 
peace,  and  but  few  in  time  of  war,  and  incapable  of  exerting  any  influ- 
ence dangeroHs  to  the  liberties  of  the  people. 

Whether  the  guns  shall  be  few  or  many,  large  or  small,  whether  they 
shall  be  placed  in  open  batteries  behind  earthen  parapets,  or  in  shot-proof 
casemates,  behind  stone  walls  or  metal  shields,  or  mounted  within  tur- 
rets ;  and  whether  the  works  on  the  land  side  shall  be  made  capable  of 
sustaining  a  siege  or  only  of  rei>elling  a  coxipdemain^  are  questions  to 
be  determined  by  the  width,  dei)th,  and  other  hydrographic  features  of 
the  channel ;  the  character,  altitude,  and  extent  of  the  sites  for  batter- 
ies; their  distance  in  point  of  time  from  needed  succor,  and  the  impor- 
tance of  the  place  to  be  defended. 

If  it  be  true  that  no  antagonist  can  wisely  place  Lis  chief  reliance 
upon  a  sijigle  weapon,  liable  at  any  moment  to  be  destroyed  by  his  adver- 
sary in  the  heat  and  chances  of  conflict,  it  is  equally  true  that  he  should 
not  mainly  depend  upon  a  weapon  which  can  be  as  readily  procured 
and  as  skillfully  used  by  his  adversary  as  b}'  himself.  Destructive 
energy  of  the  same  denomination  is  neutralized  when  shared  by  oppos- 
ing hands.  Fleet  arrayed  against  fleet  leaves  too  much  to  risk  and 
accident,  with  by  far  the  greater  stake  on  the  side  of  those  protecting 
their  homes.  These  maxims  exclude  a  defense  by  naval  means  wher- 
ever shore  batteries  are  applicable,  and  point  to  the  necessity  of  depend- 
ing mainly  upon  those  agencies,  exclusively  our  own,  which  are  always 
able  to  keep  the  enemy^s  fleet  at  a  disadvantage,  to  wit,  permanent  forts 
which  he  cannot  bring  with  him,  and  channel  torpedoes  which  he  can- 
not employ. 

It  is  believed  that  the  most  zealous  advocates  of  a  naval  defense  will 
accept  this  view  of  its  practical  and  useful  limits. 

The  security  of  important  positions  should  not,  however,  be  entirely 
dependent  upon  any  one  species  of  protection.  Among  the  accessories 
that  might  be  of  great  value,  are  torpedo  boats  and  armored  floating 
batteries,  capable  of  being  quickly  maneuvered,  and  possesssing  ram- 
ming properties,  light  draught,  and  great  speed.  A  few  of  these  occupy- 
ing the  shoal  waters  on  either  side  the  main  channel  of  approach,  and 
hanging  upon  the  flanks  of  the  hostile  fleet,  ready  to  dart  out  at  oppor- 
tune moment  and  deliver  blows,  would  be  exceedingly  formidable. 

But  all  these  forces  are  afloat,  and  may  be  neutralized  by  others  of 
like  nature  which  the  enemy  can  bring  from  beyond  the  sea.  Rams 
and  torpedo  boats  on  one  side  against  rams  and  torpedo  boats  on  the 
other  would  certainly  offer  a  lively  and  spirited  contest.  But  we  would 
need  to  be  stronger  upon  the  water  than  the  enemy  to  insure  a  safe  de- 
fense by  these  means.  Having  greater  interests  at  stake  than  he,  we 
could  not  even  afford  to  divide  the  risks  equally  with  him. 

Captain  EricHHorCs  submarine  gun. — In  this  connection  it  seems  proper 
to  refer  to  Captain  Ericsson's  new  submarine  gun.  As  this  celebrated 
engineer  is  not  likely  to  bring  forward  any  invention  not  possessed  of 
great  excellence  of  its  kind,  the  first  thought  may  be  that  this  new 
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method  of  projecting  torpedoes,  by  firing  them  from  a  gun  placed  below 
the  water-line,  will  add  relative  strength  to  the  defease,  or  otherwise 
disturb  existing  relations  between  the  attack  and  defense.  But  no  such 
result  can  logically  ensue.  The  new  device  is  a  floating  one,  a  vessel 
of  war,  after  all,  and  granting  it  to  possess  destructive  power  and  sea- 
going qualities  in  the  highest  possible  degree,  it  can  have  no  other  or 
greater  effect  than  to  hasten  and  intensify  disasters  on  both  sides  in 
combats  between  fleets.  Conceding  the  claim  that  this  new  vessel  is  to 
excel,  not  only  in  her  specialty  of  submarine  artillery,  but  in  speed  and 
safety  upon  the  ocean,  she  wouhl,  of  course,  form  a  component  part  of 
all  good  navies,  so  that  neither  a  purely  naval  defense  nor  a  mixed  de- 
fense can  derive  any  strength  from  her  use,  not  equally  shared  by  the 
attacking  force. 

It  is  diflftcult  to  imagine  a  more  untrustworthy  or  uncertain  defense 
than  one  dei)ending  mainly  upon  this  or  any  other  new  or  special  device^ 
against  an  enemy  equipped  quite  as  thoroughly  as  ourselves  with  that 
device,  and  having  in  addition  thereto  a  fleet  of  armored  vessels  behind 
it.  Moreover,  if  this  new  vessel  of  war  shall  be  found  to  excel  in 
destructive  power  to  such  a  degree  as  to  render  the  armored  ships  of 
the  present  day,  in  great  measure,  powerless  and  helpless  in  its  presence, 
those  ships  would  of  course  be  discarded  and  replaced  by  the  new  type, 
or  by  some  improved  form  thereof.  Supremacy  upon  the  water  would 
then,  as  now,  imply  a  superior  strength  upon  the  water,  and  a  sure 
defense  by  floating  means  would  then,  as  now,  require  a  floating  force 
greater  than  the  enemy's,  at  each  and  every  point  to  be  protected. 

These  floating  devices,  of  whatever  kind,"can  therefore  be  regarded  a« 
auxiliaries  only^  powerful  though  they  may  be,  to  the  chief  defense  by  for- 
tifications. It  is  not  even  admissible  to  give  less  combined  strength  to 
the  shore  batteries  and  channel  torpedoes  than  they  should  possess  in  the 
absence  of  this  auxiliary  aid.  Otherwise,  when  the  auxiliaries  fail — as 
they  doubtless  would  if  we  possessed  less  strength  afloat  than  the  enemy — 
no  adequate  defense  would  remain,  and  the  position  would  be  lost. 

It  has  been  asserted  that  no  nation  could  reach  across  the  ocean  with 
suflicient  naval  force  to  match  us  in  our  own  waters.  There  are  few 
greater  fallacies  than  this.  Moreover,  the  two  strongest  naval  powers  of 
the  world  have  colonies  and  excellent  harbors  and  depots  at  our  very 
doors.  Predictions  which  restrict  the  possibilities  of  physical  force  are 
proverbially  untrustworthy,  and  not  unfrequently  return  to  vex  their 
authors.  An  eminent  scientist  once  gravely  denied  the  economic  feasi- 
bility of  transatlantic  steam  navigation,  alleging  the  inability  of  any  ves- 
sel to  carry  both  fuel  and  cargo.  Another  pronounced  the  first  Atlantic 
teleegraph  enterprise  as  a  visionary  scheme,  on  the  assumption  that  the 
electric  current  would  not  possess  working  energy  at  so  great  a  distance. 

TORPEDO  BOATS  AND  THEIR  ACHIEVEMENTS. 

It  has  been  said  in  the  foregoing  discussion  that  if  an  enemy's  vessel 
carry  thick  defensive  armor,  we  are  forced  to  use  heavy  projectiles 
against  it,  or  our  defense  is  worthless.  If  any  exceptions  to  this  state- 
ment can  be  taken,  they  will  doubtless  come  from  those  who  have  faittx 
in  the  efficacy  of  torpedo  boats,  and  other  forms  of  offensive  torpedoes^ 
in  resisting  naval  attacks  and  destroying  vessels  of  war.  A  few  words 
will  therefore  be  devoted  to  this  branch  of  the  subject. 

When  this  novel  and  aggressive  weapon  was  first  used  during  our  civil 
war  it  inspired  great  terror.  Its  blows  were  secret  and  sudden,  and 
sometimes  fatal  to  both  finend  and  foe.    It  was  an  unknown  and  untried. 
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factor  in  the  conflict,  and  as  no  proper  method  of  defense  against  it  had 
yet  been  devised,  the  best  men  felt  timid  and  helpless  in  its  presence. 
Bnt  the  experiences  of  the  last  Eusso-Turkish  war  were  of  another  char- 
acter. Its  destinctive  features  had  gradually  adjusted  themselves  to 
yision,  and  were  brought  within  the  powers  of  arrangement  and  clajssifi- 
cation.  It  was  soon  found  that  the  dreaded  torpedo  boat  oould  be  easily 
dealt  with.  Lapse  of  time  had  shorn  it  of  many  of  its  terrors,  and  thence- 
forth it  took  the  form  of  a  familiar  antagonist,  so  that  assaults  from 
torpedo  boats  came  to  be  accepted  as  among  the  ordinary  incidents  of 
naval  warfare.  Having  ceased  to  inspire  terror,  they  were  usually  met 
with  the  coolness  habitual  in  other  kinds  of  combat,  and  were  repulsed 
with  almost  unvarying  success.  Measured  by  the  ratio  of  successes  to 
failures,  the  offensive  torpedo  played  a  very  unimportant,  and  in  some 
respects  a  ludicrous  part  in  that  war. 

Even  its  moral  effect — its  power  over  the  imagination — counted  for 
little  after  the  first  few  months,  differing  greatly  in  this  respect  from 
the  sunken  or  channel  torpedo,  which  exercised  a  most  demoralizing 
influence  on  the  Turkish  flotilla  on  tfie  Baniibe,  and  practically  neutral- 
ized its  power.  The  efficacy  of  the  sunken  torpedo,  when  properly  man- 
aged, is  beyond  question. 

Brief  descrii)tion8  of  all  the  attacks  made  with  torpedo  boats  during 
that  war,  gathered  from  official  and  other  trustworthy  sources,  will  be 
instructive  in  this  connection.    They  are  given  below. 

The  Eusaian  torpedo  launches  were,  with  few  exceptions,  built  of  thin 
kon  or  steel  plates.  Some  of  them  were  ordinary  wooden  ship-launches,, 
with  thin  plating,  and  a  light  iron  or  steel  hood  or  shield  at  the  bow. 
These  had  a  speed  of  about  6  knots.  Others  were  from  30  to  36  feet 
long,  fitted  with  a  steam-engine  of  about  8-horse  power,  were  exceed- 
ingly light,  possessed  considerable  speed,  and  carried  partially  bullet- 
proof shields  at  each  end.  Some  of  them,  when  in  action,  were  simi- 
larly protected  overhead.  They  were  not  proof  against  canister  or  even 
against  leaden  bullets,  except  when  standing  end  on.  Some  of  the 
launches  were  of  the  more  powerful  Thorneycroft  type,  about  50  feet 
long,  with  a  speed  of  16  to  17  knots  per  hour. 

On  the  26th  of  May,  1877,  just  before  daybreak,  4  Eussian  spar-tor- 
pedo launches,  commanded  by  Lieutenant  Dubassoff,  from  whose  official 
report  this  description  is  condensed,  approached  two  Turkish  iron-clads 
and  a  wooden  vessel  lying  in  the  Matchin  branch  of  the  Danube,  and 
sunk  the  Seif6,  a  2-inch  armored  gunboat  of  light  draught,  mounting  2 
80-pounder  rifles  on  deck  near  the  bow,  and  2  smaller  guns  at  the  stern. 
One  of  the  launches  directed  its  attack  against  the  stern  of  the  vessel 
with  a  view  of  destroying  the  screw,  and  succeeded  in  planting  a  tor- 
pedo against  the  vessel  at  some  distance  from  the  stern-post.  The  tor- 
pedo was  fixed  to  the  end  of  a  spar  and  was  discharged  by  electricity. 
The  explosion  which  followed  threw  some  of  the  debris  into  the  air  to  a 
height  of  nearly  125  feet.  The  iron-clad  began  to  settle  down  at  the  stern , 
and  shortly  afterwards  another  spar  torpedo  was  planted  by  a  second 
launch  and  exploded  under  the  keel.  Another  terrific  explosion  followed, 
and  the  boats  withdrew.  The  vessel  went  down  in  a  few  minutes.  The 
launches,  as  they  advanced  to  the  attiick,  were  hailed  when  about  70 
yards  distant,  and  3  cannon  shots  were  fired  and  passed  over  their  heads 
before  the  first  torpedo  was  planted.  Other  cannon  shots  followed  ,•  and 
a  brisk  musketry  fire  was  also  kept  up  from  the  iron-clads  and  the  other 
Turkish  steamer  throughout  the  attack  and  while  the  launches  were 
getting  away,  causing  considerable  damage  to  the  latter,  but  no  loss  of 
life. 
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On  June  20,  in  broad  daylight,  according  to  the  ofl&cial  report  of  the 
Grand  Dake  Nicholas,  the  powerful  torpedo  launch  Schutka,  commanded 
by  Lieutenant  Skrydlow,  attacked  a  Turkish  monitiOr  in  the  Danube,  off 
Parapau,  a  little  above  Giurgevo.  The  report  states  that  "Lieutenant 
Skrydlow  made  straight  for  the  monitor  and  lodged  the  torpedo,  but  the 
wire  being  cut  by  the  enemy's  bullets  the  mine  did  not  explode,  and  the 
launch  had  to  retreat.''  The  commander  of  the  launch  and  most  of  his 
companions  were  wounded  by  musketry  fire. 

Another  unsuccessful  attack  upon  a  Turkish  monitor  took  place  on  the 
23d  of  June,  in  daylight,  on  the  Danube,  off  Flamunda,  near  the  mouth 
of  Aluta.    The  Grand  Duke  describes  the  affair  in  the  following  words: 

There  were  at  this  moment  at  Flamunda  only  five  steam  sloops  (torpedo  launches) ; 
three  were  damaged,  but  the  two  remaining  ones  at  once  entered  the  stream  and 
fiercely  attacked  the  Turkish  vessel,  notwithstanding  the  hailstorm  of  balls  and  bul- 
lets discharged  at  them.  Marine  Ahrens,  with  the  sloop  Mina,  was  the  first  to  attack 
the  monitor,  and  but  for  a  bomb  cutting  the  wire  of  the  torpedo  battery  would  have 
sprung  his  mine.  His  sloop  was  hurt  and  obliged  to  fall  back.  After  this,  Ensign 
Iviloflf,  in  the  Schutka,  threw  himself  upon  the  monitor,  and  luckily  avoided  a  torpedo 
placed  in  front  of  the  Turkish  vessel.  While  going  past  the  monitor's  prow,  at  a 
sazhen^a  distance  (2^  yards),  Ensign  NilofF  fired  three  shots  from  his  revolver  at  the 
Turkish  captain.  The  splash  of  a  bomb  beat  against  the  right  side  of  the  sloop.  The 
monitor,  veering  her  prow,  turned  away  from  the  mine.  Ensign  Nilofl:'  then  tried  to 
get  at  their  left  side,  but  his  vessel  being  half  filled  with  water  and  going  slowly  in 
<M)nsequence,  the  monitor  succeeded  in  retreating  to  Nikopolis. 

On  the  12th  of  May,  during  the  night,  four  torpedo  launches,  of  which 
three  were  fitted  with  the  electric  outrigger  torpedo  and  one  with  a 
towing  torpedo,  were  dispatched  from  the  Kussian  ship  Grand  Duke  Con- 
stantine  lying  off  Batoum  to  attack  the  Turkish  ironclads  in  that  harbor. 
No  defensive  torpedoes  were  met  with  in  the  channel,  and  one  of  the 
boats  armed  with  a  kind  of  Harvey  torpedo,  reached  a  paddle-wheel 
steamer  doing  duty  as  a  guard-ship  off  the  harbor.  The  torpedo  struck 
the  bow  of  the  vessel  but  would  not  explode.  The  boats  then  quickly 
drew  off'  under  a  brisk  fire  from  the  Turkish  ships.  The  latter  were  not 
protected  by  steam  guard-launches,  or  by  obstructions  of  any  descrip- 
tion. 

In  the  night  of  June  10  to  11,  an  attack  was  made  by  six  torpedo 
launches,  two  of  them  being  Thonieycrofts,  towed  by  steamer  from 
Odessa,  upon  three  Turkish  iron-clads  at  anchor  off  the  Sulina  mouth  of 
the  Danube.  One  launch  had  a  towing  torpedo;  the  others  were  fitted 
with  electro-outrigger  torpedoes.  They  failed  of  any  success,  although 
not,  as  stated  in  earlier  reports,  in  consequence  of  the  Turkish  vessels 
being  encircled  by  a  line  of  boats  connected  together  by  ropes  or  chains. 
This  method  of  protection,  devised  by  Hobart  Pasha,  was  not  used  in 
this  case.  It  is  reported  that  the  screw  of  the  boat  having  the  torpedo 
in  tow  fouled  in  the  towing  line.  One  of  the  Thomeycroft  boats,  making 
for  the  bow  of  an  ironclad,  struck  her  cable,  swung  alongside,  and 
exploded  her  torpedo  in  so  doing,  but  without  effect.  Two  of  the  tor- 
pedo boats  were  lost,  one  being  struck  by  a  shell,  and  the  other  captured 
by  the  enemy.  When  advancing  to  the  attack,  the  launches  were  hailed 
at  70  yards  distance,  and  immediately  thereafter  a  violent  musketry  fire 
opened  upon  them,  which  was  kept  up  until  the  conflict  ended. 

On  the  night  of  August  19  to  20,  four  torpedo  launclies,  under  com- 
mand of  Lieutenant  Zatzarerina,  were  sent  from  the  Russian  ship  Grand 
Duke  Gonstantine  to  attack  an  iron-clad  man-of-war  at  the  port  of  Son- 
komekali  on  the  Circassian  coast.  The  night  was  dark.  The  Turkish 
gunboat  was  discovered  at  anchor,  with  boats  rowing  around  her  ou 
guard.  At  the  first  alarm  lights  were  lit,  and  before  the  torpedo  boats 
reached  the  vessel  a  brisk  musketry  fire  was  opened  upon  them.    Three 
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of  the  laanches  carried  spar  torpedoes  and  the  fourth  followed  closely  by  to 
afford  succor  in  case  of  necessity.  The  attack  was  over  in  a  few  minutes^ 
and  it  was  claimed  at  the  time  that  three  torpedoes  were  exploded  against 
the  sides  of  the  Turkish  vessel.  This  was  probably  not  the  case,  as 
the  vessel  was  not  suuk  or  injured.  The  four  launches  were  withdrawn 
without  loss  of  life  on  the  side  of  the  assailants. 

On  the  20th  of  December,  1877,  in  the  night-time,  an  attack  was  made 
on  several  Turkish  ships  at  anchor  in  the  harbor  of  Batoura.  Four 
boats  made  the  attack'.  Two  were  provided  with  the  Wliitehead  fish 
torpedo,  and  two  with  the  ordinary  spar  torpedo.  The  Turkish  vessels 
were  protected  by  a  barrier  made  of  logs  having  planks  spiked  to  them 
and  so  weighted  that  the  planks  assumed  a  vertical  position  in  the  water. 
The  attack  failed.  Subsequently  two  Whitehead  torpedoes  were  found 
high  and  dry  on  the  beach  near  by,  one  in  good  condition  and  the  othe 
with  its  head  and  magazine  gone. 

The  foregoing  record  comprises  all  the  achievements  of  torpedo  boats, 
and  every  form  of  offensive  torpedo,  during  the  late  Eusso-Turkish  war. 
Of  the  seven  attacks  delivered,  six  were  conspicuous,  and  some  of  them 
disastrous  failures,  and  yet  they  were  conducted  with  skill  and  bravery 
and  the  launches  used  were,  on  the  whole,  of  fairly  good  type.  Some 
of  them  excelled  in  speed  and  in  all  the  requisite  appointments.  On 
the  other  hand  the  defense  was  not  specially  good  in  any  case,  and  on 
the  Danube,  in  particular,  the  officers  of  the  Turkish  flotilla  were  gen- 
erally considered  to  be  notably  unskillful  and  inefficient. 

Judged  by  these  latest  tests  of  actual  war,  as  well  as  by  more  recent 
trials,  the  policy  that  would  risk  the  security  of  any  locality  deemed 
worthy  of  protection  to  a  defense  by  torpedo  boats,  or  would  rely  upon 
such  uncertain  devices  as  important  auxiliaries  in  that  defense,  must 
be  regarded  as  extremely  shortsighted  and  unwise. 

Hobart  Pasha,  commanding  the  Turkish  navy,  not  the  best  authority, 
perhaps,  thus  sums  up  the  torpedo  experience  of  the  war : 

In  the  Danube  they  succeeded  in  destroying  (though,  it  must  be  admitted,  a  bad 
lookout  having  been  kept)  one  small  gunboat  with  the  spar  torpedo,  and  at  the 
Sulina  mouth  a  similar  vessel  was  destroyed  by  the  over-confidenoe  of  her  captain, 
who  followed  a  Russian  flotilla  over  water  where  the  enemy  had  been  maneuvering 
for  several  days  and  laid  down  many  contact  torpedoes.  The  vessel  was  naturally 
blown  up  by  the  trap  laid  for  her.  In  the  Black  Sea,  though  many  desperate  and 
carefuUy  organized  attacks  were  made,  not  one  Turkish  vessel  was  injured  by  tor- 
pedoes. 

The  loss  referred  to  at  the  Sulina  mouth  occurred  on  the  9th  of  Octo- 
ber, during  the  forenoon,  where  the  Turkish  seagoing  iron-clad  Suna, 
5  guns,  while  on  a  reconnaissance  on  the  Danube  near  Sulina,  was  sunk 
^  by  a  contact  channel  torpedo.  Two  of  her  officers  and  two  sailors  were 
killed  and  several  wounded. 

With  regard  to  the  Whitehead  fish  torpedo,  from  which  so  many  and 
so  great  things  were  expected,  the  only  other  authenticated  instance  of 
its  use  in  actual  combat  is  supplied  by  the  fight  between  two  English 
wooden  ships,  the  frigate  Shah  and  the  corvette  Amethyst,  and  the  Peru- 
vian iron-clad  ram  Huascar,  off  the  Peruvian  town  Ylo,  on  the  29th  of 
May^  1877.  In  that  instance  it  was  a  conspicuous  failure.  Captain 
Garcia,  of  the  Peruvian  navy,  reviewing  that  action,  says: 

The  Sbah  fired  several  torpedoes  during  the  action,  the  famous  Whitehead  torpedo 
appearing  to  be  one  of  her  specialties ;  but  as  their  presence  in  the  water  is  made 
known  by  a  wake,  the  Huascar  found  it  an  easy  matter  to  escape  them. 

An  officer  of  the  Shah  states  that  one  Whitehead  torpedo  was  sent 
against  the  Huascar  at  right  angles  to  her  course;  that  she  was  then 
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steaming  about  11  knots,  while  the  torpedo  moved  only  about  9  knots; 
and  that  it  was  easily  avoided  by  the  iron-clad. 

Mr.  C.  W.  S.  Sleeman,  of  the  Imperial  Ottoman  navy,  in  '' Engineer- 
ing" for  December  20, 1878,  says : 

Of  course  snch  an  attack  [an  attack  by  torpedo  boats]  must  always,  more  or  less, 
partake  of  the  nature  of  a  forlorn  hope,  an  additional  reason  for  supposing  that  if 
ordinary  precautions  are  taken  to  defend  the  ship  attacked,  in  nine  cases  out  of  ten 
the  torpedo  attack  will  result  in  failure. 

As  one  of  these  ordinary  precautions,  methods  of  passive  defense  can 
be  adopted  against  moving  torpedoes,  such  as  a  netting  of  wire  cable 
or  some  other  species  of  strong  flexible  screen  suspended  around  a  ves- 
sel at  some  distance  from  the  hull,  which  promises  to  be  an  efficient 
protection,  not  only  against  ordinary  torpedo  launches,  but  against 
every  variety  of  mechanical  or  fish  torpedo.  Larger  boats  and  rams, 
whether  armed  with  torpedoes,  submarine  artillery,  or  otherwise,  are 
simply  vessels  of  war,  to  be  met  by  force  of  the  same  character.  They^ 
are  all  valuable  auxiliaries  to  a  main  defense  by  fortifications  and  chan-" 
nel  torpedoes,  because  in  skillful  hands  they  are  destructive  against 
ships,  and,  in  proportion  to  their  destructive  powers,  they  would  be 
adopted  into  all  navies  and  would,  of  course,  form  part  of  the  equip- 
ment of  all  attacking  fleets.  Hence,  before  we  can  wisely  depend  upon 
them,  or  upon  any  combination  of  them  with  more  powerful  craft,  as  the 
principal  defense,  we  must  be  stronger  than  the  enemy  upon  the  water 
at  each  and  every  point  requiring  protection.  This  conclusion  seems  to 
be  inevitable,  reason  as  we  may. 

The  stationary  sunken  torpedo,  however,  and  every  type  of  channel 
torpedo  which  constitutes  the  appropriate  adjunct  of  permanent  fortifi- 
cations, present  themselves  under  other  conditions.  They  cannot,  like 
the  aggressive  or  moving  topedo,  be  said  to  have  disappointed  the  high 
expectations  created  by  their  early  history.  But  their  effects  must  be 
estimated  by  a  standard  of  their  own.  A  good  one,  perhaps,  would  be 
found  in  the.  measure  of  adverse  force  which  they  are  able  to  neutralize 
— the  fruitless  inactivity  which  they  can  impose  upon  the  enemy — aa 
intangible  factor  which  evades  computation. 

The  extent  to  which  the  channel  torpedoes,  maintained  or  supposed 
to  be  maintained  in  Eussian  harbors,  paralyzed  the  eftbrts  of  the  Otto- 
man navy,  although  in  some  measure  yet  an  open  question,  contains 
the  gist  of  the  whole  matter.  Whether  their  existence  was  real  or 
imaginary  is  immaterial.  We  know  that  the  ports  in  some  instances 
were  protected,  and,  in  others,  were  believed  to  be  protected,  by  tor- 
pedoes. We  also  know  that  they  all  enjoyed  a  singular  immunity 
from  insult  or  annoyance,  and  that  the  Turkish  menof-war  on  the 
Black  Sea  were  princijially  occupied  in  convoying  store  and  troop 
ships.  Officers  of  the  Ottoman  navy  appear  to  be  somewhat  sensitive 
concerning  their  achievements  during  that  war,  and  while  their  admiral 
in  command  very  justly  extols  their  repeated  victories  in  repelling  the 
assaults  of  torpedo  boats,  in  the  dearth,  perhaps,  of  ofi^ensive  deeds  of 
skill  and  daring  worthy  of  note,  another  officer,  from  whose  article  in 
^^Engineering''  a  quotation  has  already  been  made,  attributed  the. se- 
curity of  the  Eussian  ports  to  the  inherent  power — to  what  might  be 
termed  the  latent  force — of  a  defense,  either  real  or  imaginary,  by  means 
of  channel  torpedoes. 

If  the  views  taken  in  the  foregoing  discussion  be  correct,  viz,  that  per- 
manent fortifications  and  channel  torpedoes,  aided  in  certain  cases  by 
rams  and  other  floating  accessories,  can  supply  a  sure  and  comparatively 
cheap  defense  for  our  sea-coast  establishments,  and  that  a  defense  by 
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means  purely  or  mainly  naval  must  necessarily  be  either  inordinately 
expensive  or  very  defective  and  weak,  the  question  will  naturally  arise: 
what,  then,  are  the  exclusive  and  appropriate  duties  of  the  Navy  I 

Without  venturing  to  advance  any  views  of  my  own  on  this  branch 
of  the  subject,  I  would  say  that  the  answer,  derived  from  high  naval 
authority,  might  be,  that  inasmuch  as  aggressive  war  is  the  special 
mission  of  that  arm  of  the  service,  the  country  would  expect  it  to  pro- 
tect our  comqierce  on  the  high  seas  and  convoy  it  safely  into  port ; 
enforce  respect  for  our  flag  in  foreign  ports ;  capture  the  enemy's  mer- 
chantmen and  destroy  or  confiscate  his  goods  contraband  of  war;  search 
out  and  engage  his  armed  fleets;  blockade  his  ports;  and  generally,  as 
Admiral  Dupont  once  said,  "  carry  the  sword  of  state  upon  the  broad 
ocean,"  and  "contend  for  the  mastery  of  the  seas  where  alone  it  could 
be  obtained,  on  the  sea  itself." 

For  the  discharge  of  these  exalted  duties  our  sole  dependence  would 
be  upon  the  Navy,  and  it  should  not  only  combine  in  the  highest  degree 
and  under  approved  methods,  all  those  elements  of  aggressive  power 
possessed  by  war  vessels  of  modem  type,  but  it  should  be  free  to  employ 
that  power  abroad  and  not  be  compelled  to  fritter  it  away  in  vain  and 
fruitless  attempts  to  protect  a  long  line  of  searcoast,  for  which  all  appro- 
priate means  of  defense  had  been  neglected. 

I  will  only  add  that  the  foregoing  discussion,  which  has  reached  a 
length  far  beyond  what  was  originally  intended,  does  not  presume  to 
advance  new  ideas  or  cover  new  grounds,  and  while  it  neither  invites 
nor  shuns  professional  criticism  is  not  specially  addressed  to  the  tech- 
nical expert  in  military  or  naval  affairs.  On  the  contrary,  the  wish  has 
been  to  reach  that  larger  class  of  intelligent  thinkers  who  mold  the  ■ 
ideas  and  dictate  the  laws  of  the  nation,  but  who,  having  had  their  at- 
tention habitually  directed  into  other  channels,  have  not  formed  or  had 
occasion  to  form  any  fixed  opinions  ui>on  the  subject  of  which  it  treats. 
Very  respectfully,  your  obedient  servant, 

Q.   A.  GlLLMORB, 

Lieut  Col,  of  Enghieersj  Bvt.Maj.  General. 
Brig.  Gen.  H.  G.  Wright, 

Chief  of  UngineerSj  U,  8.  A. 


BRIEF  DESCRIPTION  OF  BUFFINOTON'S  COUNTERPOISE  GUN-CARRIAGE. 

Consists  of  two  parts,  viz:  A  chassis  and  top  carriage.  The  chassis 
may  either  be  the  chassis  of  the  present  8,  10,  13  and  15-inch  smooth- 
bore gun-carriages,  built  up  to  required  height  and  slightly  altered  in 
front,  and  transoms  arranged  to  suit  the  system,  or  they  may  be  built  up 
each  rail  or  cheek  in  one  piece.  The  front  edge  of  each  chassis  cheek, 
or  rail,  is  to  be,  when  the  carriage  is  mounted  on  the  platform,  perpen- 
dicular to  pintle  bed,  and  consists  of  a  single  cast-iron  piece,  having  a 
ratchet  and  bearing-surface  along  the  side  of  it,  for  the  shoe-brake,  and 
extends  above  the  top  of  cheek  about  half  the  diameter  of  front  wheels 
of  truck  of  top  carriage. 

The  top  carriage  consists  of  a  four-wheeled  truck,  the  front  axle  of 
%vhich  carries  inside  of  the  wheels  two — ^what  may  be  called — levers 
vrhich  support  the  gun  at  one  end  and  the  counterpoise  at  the  other ; 
the  rear  axle  carries  two  upright  bars  united  by  link-joints  to  two  other 
Jiorizontal  bars  which  are  so  arranged  in  front  as  to  carry  the  trunnions 
of  gun^  and  rest  upon  the  front  levers. 
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To  this  rear  axle  another  axle  is  bolted  carrying  two  Motion  rollers 
which  work  inside  of  cheeks  and  against  the  underside  of  overlapping 
T  irons  on  top  of  chassis  cheeks.  These  four  bars,  so  arranged,  consti- 
tute a  system  that  performs  the  work  only  of  overcoming  the  friction 
produced  by  the  weight  of  gun  and  counterpoise  on  the  trunnion  bearings 
of  levers,  and  preserves  the  axis  of  gun,  in  running  to  and  from  battery, 
parallel  to  the  starting  position. 

The  counterpoise  is  attached  to  the  levers  by  means  of  an  axle  passing 
through  the  counterpoise  box  and  lead,  at  the  bottom  and  in  front  of  the 
center.  This  last-named  axle  carries  two  pinion  wheels,  which  work  in 
the  ratchet  above-named,  and  these  wheels  have,  immediately  adjoining 
the  geared  portion,  smooth  cylindrical  surfaces  for  the  friction  bands  of 
two  automatic  shoe-brakes,  working,  as  above  stated,  against  the  iron 
edge  pieces  of  chassis  cheeks.  The  sides  of  counterpoise  box  are  arranged 
to  work  as  a  "cross-head"  on  the  inner  surfaces  of  these  cast-iron  pieces 
of  chassis. 

The  counterpoise  of  lead  required  to  balance  a  15-inch  gun  is  about 
31,250  pounds  with  the  improved  carriage,  but  to  overcome  friction  the 
working  counterpoise  should  be  about  38,G00  pounds. 

The  dimensions  of  carriage  are  based  upon  an  11-foot  breast  height. 

Watervliet  Arsenal,  July  8, 1881. 


KING'S  counterpoise   GUN-GARRIAGE. 

The  drawing  will  be  understood  by  those  familiar  with  the  ordinary 
carriages  without  a  detailed  description. 

The  pintle  bloeJc,  traverse  circles^  traverse  wheels^  props,  and  chassis  are 
like  the  old  ones  excepting  that  the  chassis  is  longer  and  slopes  20^  to 
the  rear,  the  front  end  being  raised  about  7  feet  above  the  pintle  block. 

The  pintle  is  hollow,  10  inches  inside  diameter  and  1  inch  thick.. 

The  counterpoise  is  made,  for  convenience  in  handling,  in  disks  J.  foot 
thick  and  moves  in  a  well  13J  feet  deep  under  the  pintle  block.  The 
pulleys  in  the  counterpoise  and  chassis  are  grooved  for  four  If -inch  wire 
ropes.  These  ropes  are  made  of  six  strands,  with  nineteen  steel  wires  to 
the  strand,  and  a  core  of  soft  iron  wire.  The  ropes  are  of  equal  lengthy 
and  ean  be  fitted  with  iron  knobs  at  the  factory,  so  as  to  require  no  ad- 
justment after  they  are  put  in  place.  One  end  of  each  rope  is  held  by  a 
socket  at  the  front  of  the  pintle  block,  and  the  other  by  a  socket  hinged 
to  the  under  side  of  the  top  carriage  near  its  front  end. 

The  top  carriage  is  so  made  that  when  the  rear  trueJc  wheels  are  thrown 
"in  gear"  the  weight  of  the  gun  is  thrown  upon  the  front  wheels  also ; 
in  fact  over  two-thirds  of  the  weight  then  comes  upon  the  front  wheels  f 
but  when  "out  of  gear"  nearly  the  whole  weight  slides.  The  throwing^ 
into  and  out  of  gear  is  done  by  two  or  more  men  turning  the  hand  wheels 
at  each  side  and  just  below  the  breech  of  the  gun ;  and  the  weight  of 
the  counterpoise  is  such  that  when  in  gear  the  gun  will  run  up  into  bat- 
tery, but  when  sliding,  as  during  recoil  from  firing,  the  top  carriage  will 
remain  wherever  it  stops. 

The  elevation  of  the  gun,  in  pointing,  is  given  by  the  same  hand  wheels, 
the  operation  being  controlled  by  the  gunner,  as  shown  in  the  plate, 
while  two  other  men  turn  the  wheels. 

In  loading,  ^os.  1  and  2  stand  upon  a  platform  inside  the  chassis,  and 
the  shot  is  rolled  to  them  from  a  rack  along  the  breast-height  wall. 

Both  elevation  and  horizontal  direction  can  be  given  while  the  gun  is 
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under  cover  of  the  parapet;  and,  as  suggested  by  General  Gillmore,  the 
gunner  can  easily  have  additional  protection  during  this  operation  by 
attaching  a  light  cylindrical  shield  of  steel  to  the  top  of  the  carriage,  as 
shown  in  the  drawing. 

In  actual  service  the  gun  is  carried  back  under  cover  for  loading  by 
the  recoil,  and  *4nto  battery''  by  the  counterpoise;  but  for  purposes  of 
drill  the  top  carriage  is  run  '^frorn  battery''  by  the  endless  chains  at  the 
side,  actuated  by  the  cranks  near  the  rear  end  of  the  chassis. 

The  original  carriage,  differing  only  in  certain  details  from  that  here 
represented,  was  first  mounted  at  Fort  Foote,  Maryland,  and^fterwards  at 
Battery  Hudson,  New  York  Harbor.  It  was  tested  at  various  times 
during  the  four  years  beginning  February,  1809,  by  boards  of  engineer?, 
ordnance  and  artillery  officers. 

Weight  of  gnu pounds..  50,  (KK) 

Weight  of  counterpoise do 47, 9(X) 

Slope  of  chassis 20° 

Maximum  recoil feet..  17.5 

Descent  of  gun do..  6 

Number  of  ropes  (steel  wire) 4 

Diameter  of  ropes inches..  If 

Ultimate  strength  of  each pounds..  118,000 

Ordinary  strain  upon  each ' do 6,000 

Maximum  strain  m  firing do 31,000 

Caliber  of  gun inches..  15 

Weight  of  shot pounds..  4.'0 

Charge  (mammoth  powder) pounds..  100 

Elevations  from a'^to-f  30^ 

Horizontal  traverse 130°+ 

Number  of  canuoneers 6toH 

Minimum  time  of  loading  (with  uudrilled  men) minutes..  2 

Number  of  rounds  fired  with  100-ponnd  charges 145 

Number  of  rounds  fired,  includi  ng  suialler  charges 19:  J 

27  E 
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BATTALION  OF  ENGINEERS  AND  ENaiNEER   SCHOOL  OF  APPLICATION. 


REPORT  OF  LIEUT.  COL,  H.  L,  ABBOT,  CORPS  OF  EXGIXEERS,  BVT, 
BRIG.  GEX.y  U.  S.  A.,  OFFICER  IN  COMMAND,  FOR  THE  FISCAL  YEAR 
ENDING  JUNE  30,  1881. 

Engineer  School  of  Application, 
WilUU  Point,  New  York  Harbor,  July  11,  1881. 
General  :  I  have  the  honor  to  submit  the  following  as  my  annual 
report  upon  the  Battalion  of  Engineers  and  the  Engineer  School  of 
Application,  for  the  year  ending  June  30, 1881 : 

stations  at  the  beginning  of  the  year. 

At  Willets  Point,  New  York  Harbor,  field,  stafi",  and  band,  and  Companies  A,  B,  C, 
andD. 
At  West  Point,  Company  E. 

On  field  duty,  Department  of  the  Missouri,  1  private. 
On  field  duty,  Department  of  Dakota,  1  private. 

MOVEMENTS  DURING  THE  YEAR. 

First  Lieut.  Ef  Griffin,  Corps  of  Engineers,  proceeded  August  4, 
1880,  to  Governor's  Island,  New  York  Harbor,  to  compete  for  a  place 
in  Military  Division  of  the  Atlantic  Rifle  Team,  in  compliance  vrith  let- 
ter dated  Adjutant-General's  Office,  Washington,  July  27,  1880,  and 
rejoined  September  22,  1880,.  as  per  Special  Orders  45,  headquarters 
Military  Division  Atlantic,  Governor's  Island,  September  20, 1880. 

First  Lieut.  G.  JMcO.  Derby  was  absent  on  detached  service  from 
March  28,  1881,  until  April  6,  1881,  to  establish  grade  lines  of  the 
parade  ground  at  David's  Island,  in  compliance  with  instructions  from 
A<^utant-Generars  Office,  Washington,  dated  March  17, 1881. 

Private  Walker,  Company  A,  was  ordered  to  proceed  to  Saint  Paul, 
Minn.,  and  report  to  the  Engineer  officer,  headquarters  Department  of 
Dakota,  for  duty,  as  per  Special  Orders  25,  headquarters  Battalion  of 
Engineers,  June  30, 1880.    Left  post  July  1,  1880. 


Digitized  by  VjOOQIC 


420 


REPORT  OF  THE  CHIEF  OF  ENGINEERS,  U.  8.  ARMY. 


changes  in  personnel  during  the  year. 


Itank. 

Karnes. 

Second  lieutenant .  ^. . . . 

Lusk,  Jamen  L 

Second  lieutenant 

First  lieutenant 

Roewler,  Solomon  W. . 
FiHk,  Walter  L 

Second  lieatenant 

Carter,  Obcilin  M 

Second  lieutenant 

First  lieutenant 

Goetlials,  George  W.. 
Willaid,  JoHepfiH.... 

rantahi. ...... 

Quinn,  James  B 

Derby,  George  McC. . . 

Fixst  lientenant 

Aug.  23, 1880. 


Aug.  27, 1880. 
Sept.  14, 1880 


Nov.  27, 1880. 

Xov.27,1880. 
Jan.  3, 1881  .. 

May  2, 1881.. 

Junes,  1881.. 


Joined  or  I 
relieved.    > 


Remarks. 


Relieved..    Special   Orders   99,    heail- 
I      quarters  Army.  May  5, 
1880. 

do I  Do. 

do Special   Orders  194,  head- 
quarters Army,  Sieptem- 
I      ber  11, 1880. 
Joined ;  Special  Orders  244,   head- 
quarters Army,  Xovem- 
I      ber  15, 1880. 

do I  Do. 

do Special  Orders  255,  head- 

j      quarters  Ai-my,  Deceu- 
I      ber  1,  1880. 
Relieved..    Special   Orders   83,    head- 
quarters Army,  April  12, 
'      1881. 

...  .do Special  Orders  109  and  120, 

neadqiiart4'Ts  Army,  May 
12  and  26.  1881. 


Second  Lieut.  O.  M.  Carter  assigned  to  duty  with  Company  C.  Sec- 
ond Lieut.  G.  W.  Goethals  assigned  to  duty  with  Company  A,  per  Special 
Orders  43,  headquarters  Battalion  of  Engineers,  WiUets  Point,  Novem- 
ber 28, 1880. 

First  Lieut.  E.  Griffin  was,  in  addition  to  his  duties  as  Battalion 
quartermaster  and  recruiting  officer,  acting  assistant  quartermaster  and 
acting  assistant  commissary  of  subsistence,  appointed  Battalion  adju- 
tant and  treasurer,  and  commanding  Company  D,  per  General  Orders 
13,  headquarters  Battalion  of  Engineers,  Willets  Point,  September  14, 
1880,  and  post-adjutant  and  treasurer  and  signal  officer,  per  General 
Orders  18,  headquarters  Willets  Point,  September  14, 1880,  relie\ing 
First  Lieut.  W.  L.  Fisk,  Corps  of  Engineers. 

First  Lieut.  J.  H.  Willard  was  appointed  Battalion  adjutant  and 
treasurer  and  commanding  Company  D,  per  General  Orders  1,  head- 
quarters Battalion  of  Engineers,  Willets  Point,  January  3,  1881,  and 
post  adjutant  and  treasurer  and  signal  officer,  per  General  Orders  1, 
headquarters  Willets  Point,  January  3, 1881,  relieving  First  Lieut.  E. 
Griffin,  Corps  of  Engineers,  from  these  duties. 

RECRUITING. 

"So  special  system  of  recruiting  has  been  necessary.  Men  applying 
at  Willets  Point  and  West  Point  are  enlisted  to  fill  %'acancies,  if  able 
to  fulfill  tlie  requirements  for  the  Engineer  service,  and  deficiencies  are 
supplied  from  the  general  depot  at  David's  Island  by  careful  selection. 
Aided  by  numerous  re-enlistments,  this  method  has  proved  sufficient  to 
keep  the  Battalion  nearly  filled  to  the  authorized  standard  at  all  times 
during  the  past  year. 

Enlisted  at  Willeta  Point 14 

Re-enlisted  at  Willets  Point 20 

Enlisted  at  West  Point 5 

Re-enlisted  at  West  Point 10 

Recmits  from  David's  Island : 4 
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The  following  table  exhibits  a  synopsis  of  recruiting  service  and  de- 
sertions from  June  30, 1865,  to  June  30, 1881,  a  period  of  sixteen  years: 


During— 


i 


I- 


I 

s 
•a 


1 1-- 

;  g     1*9 


I    il 


Third  quarter,  1865-79 j  681 

Foorth  quarter,  1 86S-79 680 

First  quarter,  1866-80 |  609 

Second  quarter,  1866-'80 '  486 

Third  quarter,  1880 1  7 

Fourth  quarter,  1880 i  4 

First  quarter.  1881 '  5 

Second  quarter,  1881 3 

Grand  total  for  16year8.'  2,455  i '430  I    218-    419 


89  . 
121 
129  , 

61  I 
11 

6  I 

1  I 


46 
54 
83 
34  ' 

0  ■ 

1 

0  I 
0 


Deserted  after  enlistment. 


132  ! 
71  i 
95, 

123  I 

l\ 

0  I 

«l 


422  j    285  I    190 


I 
t 


50 


463 

251 

274 

375 

5 

3 

1 

0 


1,372 


STATIONS  AT  THE  END  OF  THE  YEAR. 

On  June  30, 1881,  tbe  Battalion  was  stationed  as  follows : 

At  Willet«  PoIdI,  New  York  Harbor,  field,  staff,  and  band,  Companies  A,  B,  C, 
and  D.  • 

•At  West  Point,  New  York,  Company  E, 
On  field  duty,  Department  of  the  Missouri,  1  private. 
On  field  duty,  Department  of  Dakota,  ^  privates. 

The  strength  of  the  Battalion  is  14  connnissioned  officers  and  199  en- 
listed men. 
The  following  is  a 

'         ROSTER  OF  THE  OFFICERS  OF  THE  BATTALION  OX  JUNE  30,   1881. 

.    Lieut.  Col.  H.  L.  Abbot,  Corps  of  Engineers,  commaudin^i^. 
First  Lieut.  J.  H.  W'illard,  Corps  of  Engineers,  ad^jntaut. 
First  Lieut.  E.  Griffin,  Corps  of  Engineers,  quartermaster. 

I  Company  A, 


First  Lieut.  F.  V.  Abbot,  Corps  of  Engineers,  commanding  company. 
Second  Lieut.  C.  McD.  Townsend,  Corps  of  Engineers,  with  com)>a*ny. 
Second  Lieut.  G.  W.  Goethals,  Corps  of  Engineers,  with  company. 

Company  B. 

Capt.  A.  M.  Miller.  Corps  of  Engineers,  commanding  company. 
First  Jjient.  T.  L.  Casey,  Corps  of  Engineers,  with  company. 
Second  Lieut.  G.  J.  Fiobeger,  Corps  of  Engineers,  with  company. 

Company  C. 

Capt.  J.  C.  Mallory,  Corps  of  Engineers,  commanding  company. 
First  Lieut.  T.  A.  Bingham,  Corps  of  Engineers,  with  company. 
Second  Lieut.  O.  M.  Carter,  Corps  of  Engineers,  with  company. 

Company  D. 

First  Lieut.  J.  H.  Willard,  Corps  of  Engineers,  commanding  company. 

Company  E, 

Capt.  C.  W.  Raymond,  Corps  of  Engineers,  commanding  company. 
First  Lieut.  H.  8.  Tabcr,  Corps  of  Engineers,  with  company. 
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MILITARY  DUTIES  OF  THE  BATTALION. 

The  3  companies  at  Willets  Point  (146  enlisted  men)  guard  and  care 
for  the  public  property,  comprising  investments  represented  by  the  fol- 
lowing figures : 

Fortifications  for  defending  New  York  Harbor f  1, 387,  OOO 

Public  bnildin^ 142,500 

Public  lands  (136  acres) 258,000 

Ordnance  and  ordnance  stores 200,000 

Torpedo  materials 665,000 

^  Depot  property,  bridge  trains,  tools,  instniments,  &c 500,  OOO 

Total 3,152,500 

These  troops  also  perform  much  useful  work,  such  as  remodeling  parts 
of  the  ponton  trains,  printing  confidential  Engineer  documents,  repair- 
ing public  buildings,  continuing  the  trials  for  perfecting  our  torpedo  sys- 
tem, &c. 

The  company  at  West  Point  (50  enlisted  men)  has  performed  ordinary 
garrison  duty  and  aided  in  instructing  the  cadets  in  field  fortification, 
pontoniering,  and  military  signaling.  It  has  also  received  theoretical 
and  practical  instruction  suited  to  maintain  its  efficiency. 

The  men  (3)  detached  on  military  duty  in  the  Departments  of  the  Mis- 
souri and  Dakota  have  served  under  the  orders  of  officers  of  the  corps 
attached  to  the  staffs  of  the  commanding  generals.      ^ 

THK  ENGINEBE  SCHOOL   OF .  APPLICATION. 

When  the  Army  of  the  Potomac  was  disbanded  at  the  close  of  the  war 
the  headquarters  and  3  companies  of  the  Engineer  Battalion  were  or- 
dered to  take  station  at  Willets  Point.  The  post  had  been  occupied  as 
a  general  hospital,  but  never  as  a  permanent  military  station.  The  old 
temporary  buildings  had  to  be  removed  and  new  ones  constructed  by  the 
troops }  the  immense  stores  of  Engineer  property  forwarded  from  the 
field  had  to  be  arranged,  classified,  and  stored  for  preservation  ^  the 
grounds  had  to  be  put  in  order — a  work  of  no  little  labor,  involving  as 
it  did  the  removal  of  many  hundreds  of  tons  of  drift  bowlders  now  buried 
in  the  foundations  of  the  permanent  buildings. 

Nearly  as  fast  as  order  could  be  evolved  from  chaos  the  strength  of 
the  companies  was  successively  reduced,  and  fatigue  details  continued 
so  nearly  to  absorb  the  available  force  as  to  interfere  seriously  with  any 
systematic  course  of  instruction.  Then  followed  the  long  and  very  labo- 
rious series  of  trials,  under  the  direction  of  the  Board  of  Engineers,  4e- 
signed  to  develop  our  system  of  submarine  mining  for  defending  the 
coast  with  torpedoes.    ■ 

During  all  this  time,  the  plan  was  kept  steadily  in  view  to  ultimately 
create  here  a  school  of  application  which  should  supply  a  need  long 
felt  in  the  Engineer  service.  Officers  on  joining  the  Corps  had  be-en 
ordered  directly  from  West  Point  as  assistants  on  military  or  civil 
works  in  charge  of  officers  of  their  branch  of  the  service,  without  being 
aftbrded  any  opportunity  of  serving  with  troops,  or  of  acquiring  prac- 
*  tical  knowledge  in  the  use  of  the  instruments  and  methods  with  which 
they  had  become  only  theoretically  acquainted  at  the  Military  Academy. 

Thus  for  years  they  were  liable  to  find  themselves  in  awkward  posi- 
tions from  the  want  of  practical  knowledge  in  some  untried  branch  of 
their  duty. 

The  Engineer  troops,  although  usually  stationed  at  West  Point,  had 
occasionally  served  on  the  frontier,  in  Utah  and  Oregon,  and  rarely 
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bad  facilities  for  instruction  in  the  new  applications  of  modem  science 
to  the  details  of  their  duties  as  sappers,  miners,  and  pontoniers.  In  a 
word,  both  officers  and  men  needed  advantages  similar  to  those  ex- 
tended to  the  Artillery',  by  the  organization  of  the  school  at  Fo^ress 
Monroe. 

The  Chief  of  Engineers,  as  early  as  1868,  inaugurated  the  custom  of 
assigning  all  recent  graduates  to  duty  with  the  troo}>s  for  a  term  of  2 
or  3  years ;  and  this  practice  has  been  steadily  followed  suice  that  date. 
He  also  instructed  the  Battalion  commander  to  alford  them  every  pos- 
sible facility  for  acquiring  a  practical  kuowledge  of  the  duties,  both  mili- 
tary and  civil,  upon  which  they  were  liable  to  serve. 

In  carrying  out  this  system,  a  field  astronomical  observatory  was 
erected  at  Wfllets  Point,  in  1868  5  regular  series  of  meteorological  obser- 
vations were  begun  in  1868 ;  practice  in  making  reconnaissances  and 
surveys  dates  from  1868 ;  the  use  of  photography  for  duplicating  maps 
in  the  fi^ld  was  added  in  1873 ;  tidal  and  current  measurements  began 
in  1871 ;  while  drills  in  field  fortifications,  sapping  and  mining,  pon- 
touiering,  infantry  tactics,  and  target  practice  have  always  received  as 
much  attention  as  the  more  pressing  duties  of  the  troops  would  permit. 
So  soon  as  the  trials  liad  sufficiently  develoi>ed,  our  system  of  subma- 
rine mining  laboratories  were  prepared,  and  officers  and  men  liave  re- 
ceived careful  training  and  instruction  in  the  various  branches  of  science 
upon  which  success  in  this  new  mode  of  warfare  will  depend. 

i^'or  the  last  few  years,  §ince  the  post  has  become  essentially  com- 
plete, and  the  public  property  has  been  securely  stored,  increasing  at- 
tention has  been  devoted  to  perfecting  the  details  of  instruction  in  these 
several  branches ;  until,  at  length,  Willets  Point  has  become  an  oflieient 
school  of  application  for  the  Engineer  service. 

The  general  system  carried  out  during  the  past  year  is  set  foi^th  in 
my  Orders  No.  15,  series  Of  1880,  and  No.  4,  series  of  1881,  of  which 
copies  are  appended. 

The  work  of  the  officers  in  astronomy  is  reported  in  Orders  No.  3, 
series  of  1881,  to  which  I  would  especially  invite  attention,  as  contain- 
ing a  full  description  of  the  observatory,  and  of  the  system  adopted, 
after  an  experience  of  twelve  years,  in  preparing  for  this  important 
branch  of  the  duties  of  the  Corps  of  Engineers.  In  connection  with 
the  auroral  records,  I  may  add  that  Private  Thomas  Murphy,  Company 
B,  the  watchman  on  post  No.  3,  on  the  night  of  June  22, 1881,  discov- 
ered the  new  comet  at  2  hours  20  minutes  a.  m.,  which  is  as  early  an 
hour  as  I  have  seen  claimed  in  the  newspapers  by  any  party.  This 
fact  has  been  certified  to  the  proper  authorities,  with  a  view  to  having 
his^name  entered  among  the  competitors  for  the  Warner  Observatory 
prize. 

In  meteorology  and  barometric  hypsometry  the  results  are  reported  in 
appended  Orders  No.  6,  series  of  1881,  to  which  I  would  also  invite  atten- 
tion as  showing  unusual  interest  and  research  on  the  part  of  the  officers. 

The  usual  routine  of  instruction  in  the  torpedo  service  has  been  ex- 
tended during  the  past  year  by  the  admission  of  a  class  of  artillery 
officers,  under  the  i)rovi8ions  of  General  Orders  No.  65,  Adjutant-Gen- 
eraPs  Office,  series  of  1880,  to  qualify  as  acting  engineers  iii  the  duties 
of  submarine  mining.  I  append  a  copy  of  my  Orders  No.  2,  series  of  1881, 
which  contains  all  information  needed  as  to  the  working  of  this  experi- 
ment, which,  in  my  judgment,  has  proved  to  be  entirely  successful  and 
productive  of  excellent  results.  It  has  formed  the  subject  of  a  special 
report  to  the  General  of  the  Army,  already  forwarded  through  regular 
channels. 
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In  military  photography  as  good  progress  has  been  made  as  the  inad- 
equate accommodations  of  the  building  render  possible.  I  append  the 
report  of  the  officer  in  special  charge,  Oa})tain  Quinn,  which  gives  all 
n^ful  details,  and  with  whose  views  I  concur. 

Current  measurements  were  again  interrupted,  first,  by  the  delay 
which  occurred  in  supplying  the  vacancy  created  by  detaching  my  adju- 
tant, Lieutenant  Fisk  (who  would  have  had  direction  of  the  work),  early 
in  the  season ;  and,  secondly,  by  the  necessity  of  renewing  the  pile  foun- 
dations of  the  self  registering  gauge-hguse,  carried  away  by  ice  last  win- 
ter. These  repairs  have  now  been  made,  and  the  work  will  receive  atten- 
tion during  the  present  season. 

The  usual  surveys  and  reconnaissances  have  been  well  executed,  both 
by  officers  and  enlisted  men.  The  latter  have  had  more  thorough  in- 
struction in  the  use  of  the  transit  and  level  than  heretofore,  in  order  to 
render  them  sufficiently  expert  to  be  of  service  in  this  class  of  work  when 
planting  submarine  mines. 

The  winter  theoretical  inatniction  of  the  non-commissioned  officers 
was  satisfactorily  carried  out  by  the  company  officers,  and  I  append  a 
copy  of  Orders  No.  5,  series  of  1881,  announcing  the  subjects  taught  and 
the  standing  therein. 

The  trooi)s  have  been  exercised  in  the  manual  part  of  their  duties  a^ 
sappers,  miners,  and  pontoniers,  so  far  as  their  reduced  numbera  and  the 
needs  of  the  post  and  depot  have  permitted.  It  should  be  understood 
that  more  men  are  absolutely  necessary  before  any  reasonable  prepara- 
tion for  a  satisfactory  i>crformance  of  their  duties  in  time  of  war  can  be 
made. 

In  pontoniering  it  is  necessary  to  unite  the  Companies ;  and  even  then 
the  total  available  force  is  insufficient  to  construct  a  bridge  in  a  proper 
manner,  or  with  proper  celerity.  The  men  are  well  taught  and  skillful, 
but  they  are  too  few  in  numbers  to  perform  the  mechanical  work. 

In  field  fortification  and  sapping  the  expedient  of  working  on  a  scale 
of  2  inches  to  the  foot  in  molding  sand  has  supplied  to  a  certain  extent 
the  deficiency  of  men ;  and  the  command  is  well  trained  in  their  duties 
as  overseers  of  working  parties  in  front  of  an  enemy. 

In  land-mining  drills  have  been  restricted  to  experiments  in  boring  for 
camouflets  to  be  operated  with  the  aid  of  dynamite  or  explosive  gelatine. 
Here,  again,  the  strength  of  the  command  is  insufficient  for  the  practice 
needful  to  keep  pace  with  modern  methods. 

The  Battalion  is  well  instructed  in  infantry  drill,  to  include  the  school 
of  the  company ;  but  the  numbers  are  insufficient  for  battalion  drills 
upon  a  scale  large  enough  to  be  of  much  value. 

As  heretofore,  the  records  of  the  target  practice  show  excellent  re- 
sults, attributable  to  the  care  taken  by  the  company  officers  at  the  range, 
and  to  the  interest  of  the  men  in  the  work.  For  details  I  would  refer 
to  appended  Orders  No.  14,  series  of  1880,  and  No.  7,  series  of  1881. 

The  extension  and  arrangement  of  the  new  Engineer  museum,  men- 
tioned in  my  last  report,  has  been  continued,  and  it  bids  fair  to  soon 
become  a  very  useful  and  attractive  addition  to  the  post. 

In  fine,  I  am  able  to  report  that  during  the  past  year  steady  progress 
has  been  made  in  placing  the  school  of  application  upon  a  proper  footing. 
The  great  want  is  more  enlisted  men;  and  as  the  necessity  of  having  a 
large  number  in  training  for  defending  our  coasts  with  torpedoes  becomes 
better  appreciated,  this  may,  I  hope,  be  removed.  There  ^vill  be  no 
need  of  retaining  the  entire  number  here  and  at  West  Point,  provided 
the  Battalion  be  recruited  to  its  legal  organization  (752  enlisted  men). 
After  passing  through  the  needful  training  large  details  can  l)e  sent 
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west  for  military  reconnaissance  and  map-making  under  the  officers  of 
the  Corps  attached  to  the  staffs  of  the  generals  commanding  departments. 
Trained  soldiers  of  Engineers  are  greatly  wanted  for  this  work,  and  ap- 
plications have  to  be  constantly  refused  because  our  present  numbers 
are  insufficient  to  sui)ply  the  demand.  Useful  emplojnnent  is  thus 
awaiting  the  men  as  soon  as  they  are  properly  instructed.  On  the  out- 
break of  war  with  a  maritime  power  they  would  be  recalled,  and  at  once 
put  to  work  in  planting  the  mines  upon  which  the  safety  of  our  sea-board 
cities  will  dei>end,  but  which  will  never  be  successfully  served  without 
such  a  reserve  of  skilled  miners. 

Very  respectfully,  your  obedient  servant, 

Henry  L.  Abbot, 
Lieut.  Cohof  Engineern^ 
Brt.  Brig.  Gen.  U.  S.  A.j  Commanding. 

Urig.  Gen.  H.  G.  Wright, 

Chief  of  Engineet'8,  U.  K  A. 


Saint  Loris,  Mo.,  Mat/  31,  1H81. 

Sir:  I  liave  the  bonor  to  Bubinit  tho  followiu^  repoi*t  upon  the  operations  of  the 
bchool  of  ]>liotography  darin|^  that  portion  of  the  past  year  I  remained  in  charge. 

The  systeiu  of  instruction  introduced  the  prece<iin^  year  was  adhered  to  as  far  as 
the  limited  facilities  wouhl  admit;  the  officers  receiving  the  theoretical  instnictiou 
the  preceding  year  were  given  oj)portunities  to  make  practical  application  of  their 
knowledge  of  the  diffcnmt  processes  employed,  and  the  new  appointments  were  in- 
Htmcted  in  the  theory  and  practice  of  photography  and  given  such  practical  instruc- 
tion in  the  application  of  pnotography  to  military  purposes  as  the  limited  time  would 
permit.  The  crowded  condition  oi  the  studio  has  materially  interfered  with  the  use- 
fulness of  the  school.  This  was  particularly  to  be  regretted  since  the  non-commissioned 
officers  were  unavoidably  deprived  of  the  opportunities  to  use  the  apparatus  as  often 
as  required,  and  therefore  their  progress  has  not  been  as  satisfactory  a»  was  to  be 
expected. 

The  dust  floating  in  the  air  of  the  studio  during  the  time  that  it  was  ueceshary  to 
keep  fires  in  the  stoves  has  ])revented  the  working  up  of  several  processes  which  were 
believed  to  be  of  considerable  value  for  military  purposes,  and  of  which  the  details- 
were  but  imperfectly  known. 

Some  difficulty  also  occurred  during  the  cold  weather  in  keeping  the  various  solutions 
from  freezing  during  tlie  nights,  or  maintaining  them  at  proper  teiuperatiire  when  in 
.  use.  This  necessariTy  causes  a  good  deal  of  delay,  and  matenaUy  anects  the  quantity 
and  quality  of  the  work  performed.  The  building  is  certainly  unsuited  to  the  require- 
ments of  the  different  purposes  for  which  it  is  attempted  to  adapt  it,  and  the  necessity 
for  a  better  and  more  commodious  building  is  painfully  apparent.  In  my  last  report 
attention  was  invited  to  this  want,  and  I  take  the  present  opportunity  of  again  urging 
the  necessity  of  building  better  accommodations  for  the  photographic  school  as  an 
essential  factor  in  its  future  useful  advancement. 
Very  respectfully,  your  obedient  servant, 


The  Adjutant,  Battalion  of  Engineers j  U.  S.  A, 


James  B.  Quinn, 
Captain  of  Engineers. 


f General  Orders  No.  14.) 

Hkadquartkrs  Battalion  of  Enginkkrs, 
WilUia  Point,  New  Tork  Harbor,  Xoremher  20,  ld80. 
I.  The  following  is  announced  as  the  result  of  the  target  practice  of  this  Battalion 
for  the  year  ending  October  31,  1880 : 

In  indlTidual  firing  the  companies  were  practiced  at  the  several  ranges,  each  man 
firing  ten  consecutive  shots.  The  following  table  exhibits  the  best  scores  thus  ob- 
tain^, showing  the  percentage  of  the  maximum  possible  at  each  distance  (tifty  times 
the  number  of  men  firing). 
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Consolidated  record  of  individual  firing. 


Distance. 


100  yanls  . 
200yardB  . 
300  yards  . 
400  yard  8  . 
500  yards  . 
600  yards  . 
700  'yards  . 


Axerage . 


Company  A. 

Company  B. 

Company  C.  '  Company  E. 

Engineer 
Battalion. 

1 

o 
u 

1  '■ 

I 

1 

b 

£ 

i 
1 

Per  cent. 
Number  of  men. 

1 

1    ' 

1 

a 

1 

1 

41  1 
41 

-i 

38  ' 

75.95 
70. 05 
68.86 
68.72 
61.20 
08.00 

37 
34 
83 
32 
26 
17 
7 

78.85 
72.  82 
68.61 
76.37 
76.00 
66.63 
70.57 

43 
41 
41 
89 
37 
14 

77. 75        42 
73. 33        39 
70.24  1      38 
71.23  '      37 
72.11    

82.32 
76.51 
76.94 
89.45 

163 
155 
153 
147 
101 
40 
7 

78.78 
73.15 
69.84 
76.13 
69.01 

9  ' 

76.14    

70.27 

1 

76.  57 

" 

1      35 

67.96 

27 

73.69 

.    36 

74.44         39 

79.01  < 

109 

73.39 

The  firing  of  Compauy  E  was  "necessarily  suspended  from  about  August  14  to  Sep- 
tember 10,  1880,  at  the  request  of  the  assistant  surgeon  of  the  post  on  account  of  the 
condition  of  patients  in  the  post  hospital,  and  finally  stopped  by  order  of  the  major- 
general  commanding  the  department,  on  account  of  its  jptcrference  with  the  opera- 
tions of  the  railway  construction  parties." 

The  order  of  merit  of  the  companies  is  therefore  the  following:  Compauy  C,  Com- 
pany B,  Company  A,  Company  E  (score  incomplete). 

In  volley  firing  the  companies  fired  five  times  at  each  range,  with  the  results  stated 
in  the  following  table.  Company  E  did  not  fire  by  volley.  Company  C  fired  in  a 
heavy  rain  storm. 


Consolidated  record  of  volley  firing. 


Company  A. 

Company  B. 

Comi 

)iuiyC. 

Company  E. 

En^neer 
Battalion. 

.A 

a 

J, 

Ji* 

^ 

DiPtanc<'. 

S 

X 

a 

1 

•  1 

i  ■ 

i 

1 

1 

i 

©a 
I 

o 

1 

"s  a 

|i 

1 

P 

1 

1 

a 

s 

II. 

^ 

Ph 

y^             fH 

'A     '    ^ 

'A 

P^ 

A 

fk 

100  yards    

11 
11 
11 

90.65 
85.46 
79.64 

14       84.57 
14  1    81.42 
14  1    66.85 

24  84.00 
26  ,    85.  85 

25  1    80.00 

49  1      85.61 

200  yards 

51         84.55 

300  yards 

'50        76.  M 

Average 

11 

85.22 

14       77.61 

25  1    83.28 

50  !      82.13 

The  copies  of  Colonel  Laidley^s  Rifle  Firing  were  received  after  the  spring  drills  had 
commenced,  and  it  was  impracticable,  without  interfering  with  other  matters,  to  carry 
out  a  full  course  of  instmction  in  estimating  distances  at  Willets  Point.  Hereafter 
this  exercise  will  form  part  of  the  winter  instruction.  Company  £  (stationed  at  West 
Point)  reported  no  drills  in  estimating  distances;  and  the  bad  classification  of  that 
company  in  firing  is  explained  above. 
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Companj-. 


A. 
B., 
C. 
E. 


45! 

45  I 
44  I 

50  { 


Battalion I    194 


Firing. 


1 

1 

1 

i 

t 

1 

H 

^ 

^ 

S 

III 


J 

6 

9 

17 

37 

11 

10 

3 

43 

12 

20 

5 

42    . 

._ 

168  1 

29  1 

39 

25 

H 


13 
I        6 

I      « 


Estimating    dis- 
tances. 


I  s 


70 


1          1 

?R 

1 

28 

.......       3i 

23 

i        *l 

79 

MATCHES  ENTERED  AT  CREEDMOOU. 

At  the  fall  meetiug  at  Creedmoor^  teams  from  Companies  B  and  A,  Battalion  of  En- 
gineers, won  the  first  and  third  prizes  respectively' in  the  "  Short  Range  Military  Team 
Match,''  and  Company  C  stood  seventh  on  the  list  of  oomx)eting  teams.  The  condi- 
tions of  the  match  were  as  follows :  ^'200  yards.  Open  to  teams  of  five  men  f^om  any 
company,  troop,  or  battery  of  the  National  Gnard  of  New  York,  or  of  other  States,  or 
of  the  Be^lar  Army,  Navy,  or  Marine  Corps,  to  be  composed  of  company  officers, 
non-commissioned  officers,  or  privates,  certified  to  have  been  members  of  the  company 
they  represent  on  Jime  1,  1880.  Position,  standing.  Bounds,  seven.  Teams  to  use 
the  rifle  their  company  is  armed  with."  Twelve  teams  competed.  The  following 
tables  show  the  scores  made  by  the  company  teams  in  practice  and  in  the  match, 
which  was  shot  on  September  15.    The  day  was  rainy  and  unfavorable  to  good  shooting. 

COMPANY  B,  BATTALION  OF  ENGINEERS. 


Sank. 

Practice  scores. 

Scores  in  the  match. 

Name.           ^ 

1 

1 

1 
a 

1 

t 

.S 

1 
1 

1 

A.  M.  Miller 

Captain 

910 

945* 

945 

945 

420 

735 

787 
782 
788 
348 

80.76 
81.16 
82.75 
78.09 
82.85 

85 
35 
35 
85 
35 

29 
28 
31 
28 
29 

82.85 

H.  VonSchon 

Private 

80.00 

C.  Barrett 

do 

88  57 

W.  Tracy 

....do 

80  00 

A.  Krebs 

::;:do::;:::::;:::::::: 

82.85 

Total 

175 

145 

82.86 

1 
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COMTAXT  A,  BATTALION  OT  ENGINEERS. 


Practice  scores. 


Name. 


Hank. 


45 


-I 


James  B.  Qainn Captain 

Charles  Renaud i  First  Sergeant 

Theodore  Royston '  Sergeant 

George  Boyle |  Private 

Edward  Kelly '  Sergeant 

F.  V.  Abbot Second  Lieutenant. . . . 

Nicholas  Grentner j  Sergeant 


980 
980 
910 
980 
980 
770 
910 


Total. 


I 


784 
770 
727 
754 
753 
585 


80.00 
78.47 
79.89 
7«.94 
70.84 
75.98 
75.72 


Scores  in  the  match. 


s 

s 

fi 

-S 

fl 

■s 

^ 

176 


137 


82.86 
82.86 
82.86 
74.29 
68.57 


78.29 


COMPANY  C,  BATTALION  OF  ENGINEERS. 


Rank. 

Practice  scores. 

Scores  in  thematcli. 

Name. 

1 

■  1 

i. 

si 

a 

I 

1 

1 

J.C.MaUery 

Captain 

910 
700 
910 
910 
910 

713 
561 
780 
740 
711 

78.35 
80.14 
80.22 
81.32 
78.13 

85 
35 
35 
35 
35 

30 
28 
26 
25 
23 

85.71 

T.  A.  Bingham 

Second  Lieutenant 

Private 

80.00 

John  Cavanagh 

74.28 

Robert  Kohrt 

Private 

7L43 

William  Reeker 

6&.71 

Total 

175 

132 

77.43 

This  match  has  been  shot  yearly  since  1876  and  has  been  won  by  the  following 
teams  and  scores.  In  1876  a  team  from  Company  C,  Battalion  of  Engineers,  won  the 
second  prize  with  a  score  of  130  points,  being  but  one  point  below  the  winning  team. 


Tear. 


e 


1876.... 
1877.... 
1878.... I 
1879....' 
1880....' 
I 


Winning  team. 


Scores  in  the  match. 


Company  I,  Seventh  Regiment,  N.  G.,  S.  N.  Y I  175 

Comiwny  B,  Battalion  of  Engineers 175 

Company  C,  Battalion  of  Engineers ;  175 

Company  C,  Battalion  of  Engineers ;  175 

Company  B,  Battalion  of  Engineers 175 


131 
127 
142 
133 
145 


74.86 
72.57 
8L14 
76wOO 


At  the  same  meeting,  a  t«am  from  the  Battalion  competed  in  the  Army  and  Navy 
Jonmal  match,  standing  seventh  on  the  list  of  nineteen  competing  teams.  The  con- 
ditions of  this  match  were  the  following:  **Open  to  teams  of  twelve  from  all  regn- 
larly  organized  military  organizations  in  the  United  States,  including  the  Regnlar 
Army,  I^vy,  and  Marine  Corps.  All  competitors  to  be  regularly  enlisted  members,  in 
good  standing,  of  the  regiment,  battalion,  corps,  or  troop  they  represent,  and  to  have 
been  such  on  June  1, 1880,  and  to  appear  in  the  uniform  (full  dress  or  fatigue)  of  the 
organization  which  they  represent.  Weapon,  such  military  rifle  as  has  been  issued  at 
the  public  expense  to  the  organization  which  the  team '  represents.  Distance,  500 
yards.    Rounds,  seven.    Position,  any,  with  head  towards  the  target." 
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The  following  table  shows  the  practice  scores  and  those  made  in  this  match : 


Practice  acores. 


Scores  in  the  match. 


Name. 


lUuk. 


S 


A.  M.  Miller 

J.  C.  MalleiT 

Eugene  Griran 

T.  A.  Bingham 

Charles  Renaud ... 
M.  McCormack.... 

M.I)oolan 

H.  YonSchon 

C.Barrett 

Joh  n  Cavanagh . . . . 

Robert  ICohrf. 

William  Reeker... 

J.  Turner 

Theodore  RoTston. 

C.  VonSothen 

J.  Frazer 


Captain 1,190 

....do 1,225 

First  lieutenant '  420 

Second  lieutenant j  980 

]<Mrst  sergeant 1  1,190 

Sergeant 1,200 

do 1,190 

Corporal 1,225 

1,225 


Total. 


I 


oiT)orj 

Private.. 

do 

do 

Sereeant . 

do'..'.'"*. 
Private.. 


1, 

1,190 

1,260 

1,225 

1,260 

1,260 

1,120 


I 


950 

,    349 

!    771 

I    964 

I    974 

I    912 

I    932 

996 

996 

921 

971 

918 

925 

946 

841 


im 

78.16 
77.65 
83.09 
78.68 
81.01 
77.80 
76.64 
76.08 
81.31 
78.97 
77.39 
77.06 
74.94 
78.41 
75.08 
75.09 


25 

27; 

21 
27 
27  I 
24 
25  : 

31 
29  , 

29  I 

28 

28 


71.43 
77.14 
60.00 
77.14 
77.14 
68.57 
71.43 
88.57 
82.86 
82.8ft 
80.00 
80.00 


321 


76.43 


By  order  of  Lieuteuant-Colonel  Abbot : 


EudENE  Griffin, 
First  Lieutenant  of  Engineci-8f  Adjutant, 


[General  Orders  No.  15.] 

Headquarters  Battalion  of  Engineers, 

WilleU  Point.  New  York  Harbor,  Xovember  23,  1880. 

I.  Olficere  of  the  Battalion  who  have  not  already  submitted  the  reports  and  papers 
reiinired  by  General  Orders  No.  6,  current  series  from  these  headquarters,  will  forward 
them  as  socn  as  possible,  in  order  not  to  delay  the  publication  of  the  usual  general 
orders  announcing  the  results  of  the  summer's  work. 

II.  The  following  will  be  the  course  of  winter  instruction  for  the  Battalion  durin^r 
the  ensuing  season,  beginning  on  the  1st  proximo. 

WILLET8  POINT,   NEW  YORK   HARBOR. 

In  the  Torpedo  Service, — A  weekly  detail,  consisting  of  3  oflicerH,  1  non-commissioned 
officer,  and  b  privates,  will  be  made,  as  heretofore,  for  torpedo  duty.  The  roster  for 
enlisted  men  will  be  arranged  by  companies,  in  turn,  and  will  include  every  enlisted 
soldier  not  excused  by  orders  from  these  headquarters.  The  roster  of  oHicers  will  be 
arranged  as  follows :  Officers  who  have  served  with  the  Battalion  during  the  past  sea- 
son wiU  form  one  roster,  and  those  recently  ordered  for  duty  another.  Details  will  be 
arranged  to  include  two  from  the  former  and  one  (for  two  weeks)  from  the  latter. 
Care  will  be  taken  to  distribute  the  detail,  so  far  as  practicable,  among  the  companies. 

The  officers  will  spend  at  least  six  hours  daily  in  the  laboratory  (Sundays  excepted). 
Weekly  tours  may,be  exchanged,  in  order  to  render  applications  for  temporary  ab- 
sence unnecessary.  It  is  expected  that  the  officers  will  make  themselves  thoroughly 
famUiar  with  the  details  of  every  part  of  our  adopted  system  for  submarine  mining ; 
with  the  practical  execution  of  all  the  electrical  measurements  laid  down  in  the  proof 
sheets  of  the  Torpedo  Manual ;  and,  generally,  with  the  whole  subject  of  torpedo  de- 
fense, including  its  history,  its  mechanical  details,  its  applications  of  electricity,  the 
use  of  modern  explosives,  ^c. 

The  enlisted  men  will  spend  the  regular  fatigue  hours  daily  (Saturdays  and  Sundavs 
excepted)  at  the  laboratory  or  torpedo  depot.  Their  instruction  will  be  under  the  di- 
rection of  the  senior  commissioned  officer,  aided  by  Sergeant  W.  H.  Brown^  assistant 
instructor  in  submarine  miuing.  It  will  comprise  telegraphing  witb  the  dial  instru- 
ment, including  the  code  for  action ;  the  duties  of  the  loadiug-rooni,  and,  so  far  aa 
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practicable^  of  the  boat  service,  as  prescribed  in  the  proof  sheets  of  the  Torpedo  Mau- 
ual,  comprisiug  preparing  the  plues  of  the  buoyant  and  ground  torpedoes ;  chaining 
the  mines ;  ehargine  the  cat-off  boxes,  three  methods ;  jointing  the  cores ;  making 
titrk's  heads  in  the  electrical  cable;  using  the  p  unction  boxes ;  attaching  a  cable  stop; 
splicing  and  knotting  hemp  rope ;  inserting  thimbles  in  the  wire  mooring  rope.  They 
will  also  receive  from  the  senior  officer  dauy  verbal  instruction  respecting  the  fuses,  ex- 
plosives, torpedo  material  (except  that  of  the  operating  room),  voltaio  oatteries,  sim- 
ple electrical  testing,  and  the  use  of  the  portable  a^iparatus  for  the  electrical  ignition 
of  mines.  On  the  Saturday  terminating  his  tour  the  senior  officer  will  submit  to  these 
headquarters  a  report,  giving  the  names  of  the  detail,  what  verbal  and  other  instruc- 
tion they  have  received,  figures  showing  the  insulation  of  the  core  joints  made  by 
them,  and  their  relative  and  absolute  proficiency.  Printed  blank  forms  will  be  sup- 
plied. 

In  Field  Photography. — ^The  building,  apparatus,  chemicals,  &.C.,  are  in  charge  of 
Captain  Quinn,  whose  duty  it  is  to  furnish  any  desired  assistance,  and  who  will  be  held 
responsible  for  the  judicious  use  of  the  property.  Lieutenant  Griffin,  BattaUon  quar- 
termaster, will  act  as  his  assistant  in  these  duties. 

Officers  not  on  the  following  roster  may,  at  their  option,  use  the  laboratory  on  Sat- 
urdays; making  such  arrangements  with  him  as  shall  insure  no  confusion  in  his  official 
duties. 

Lieutenants  on  company  duty  will  be. placed  on  a  roster  for  instruction  or  practice 
under  Captain  Quinn.  Each  tour  will  continue  for  two  weeks,  Saturday  and  Sunday 
except'Od,  and  the  details  will  be  so  arranged  that  one  officer  will  be  ordered  weekly. 
This  detail  will  excuse  from  all  company  duty,  and  the  officer  will  spend  at  least  six 
hours  daily  in  the'laboratory. 

Officers  who  have  alreadv  passed  through  the  course  of  instruction  are  detailed  for 
practice,  and  at  the  end  of  the  season  they  will  each  submit  a  report  specifying  in 
detail  the  amount  and  quality  of  the  work  done  by  them. 

The  course  of  instruction  will  be  arranged  to  cover  that  prescribed  in  General  Order 
No.  2,  series  of  1877  from  these  headquarters ;  and  at  the  close  of  the  season  each  oflioer 
will  submit,  through  Captain  Quinn,  a  personal  report  upon  the  work  he  has  accom- 
plished. This  paper  will  be  returned  to  him,  with  indorsements,  for  his  own  files ; 
and  it  is  sufi^gested  that  it  be  so  prepared  as  to  constitute  part  of  the  professional 
journal  required  by  the  Corps  order  regulating  examinations  for  promotion. 

Two  non-commissioned  officers  from  the  companies,  in  turn,  will  be  detailed  for 
instruction  for  one  week,  Saturday  and  Sunday  excepted.  One  will  be  selected  from 
the  following  list : 

Company  A. — Sergeant  Tiedmann,  Corporal  Wundcr. 

Company  B. — Corporal  Griffin,  Corporal  Von  Schon. 

Company  C. — Sergeant  Turner,  Corporal  Grenier. 

The  other  will  be  taken  in  turn  from  the  remaining  non-commissioned  officers  of  the 
company.  Attendance  will  include  the  usual  fatigue  hours,  and  the  instructor  will 
prescribe  such  work  as  may  be  best  suited  for  the  individuals. 

In  Field  Astronomy. — ^The  daily  observations  of  the  officer  of  the  day  for  time,  and 
work  in  the  observatory,  after  each  officer  has  completed  the  course  prescribed  in 
General  Order  No.  6,  current  series  from  these  headquarters,  will  be  suspended  daring 
the  inclement  season. 

In  Meteorology. — ^The  usual  hourly  meteorological  observations  at  Willets  Point  will 
begin  on  January  2,  1881,  and  will  continue  for  sixty  consecutive  days.  Officers  who 
have  not  already  done  so  will  take  advantage  of  this  opportunity  to  make  themselves 
familiar  with  the  contents  of  Professional  Paper  No.  '15,  of  the  Corps  of  Engineers, 
treating  of  meteorology  and  barometric  hypsometry. 

Captain  Miller  and  Captain  Mallery,  oacli  acting  for  ten  days  in  turn,  are  charged 
with  the  supervision  of  these  observations.  They  will  make  daily  inspections  of  the 
instruments,  and  see  that  they  are  kept  at  all  times  in  perfect  condition.  They  will 
critically  inspect  theobserver  not  less  than  once  a  day,  ascertain  by  questions  and  by 
examining  the  plots  and  records  that  he  understands  and  performs  nis  duty,  and,  if 
necessary,  will  give  him  detailed  instruction.  At  the  end  of  each  tour  of  ten  days  they 
will  submit  a  report  to  those  headquarters,  giving  the  names  of  the  several  observers, 
the  number  of  times  each  has  been  inspeetod,  and  a  full  statement  of  his  relative  and 
absolute  proficiency. 

The  observers  will  consist  of  the  lieutenants  on  company  dutv  with  the  Battalion  at 
this  post,  and  of  the  requisite  number  of  non-commissioned  officers  from  each  of  the 
three  companies,  to  be  selected  by  the  captains.  Each  tour  will  consist  of  two  consecu- 
tive days ;  the  observers  will  be  excused  from  all  other  duty  during  that  period,  but  will 
make  all  reductions  and  plotting  pertaining  to  their  records  correotly  and  at  once. 
Observations  between  the  hours  of  12  m.  and  6  a,  m.,  both  inclusive,  may  be  omitted. 
The  roster  of  companies  will  be  kept  at  these  headquarters. 

Immediately  after  the  termination  of  the  observations  the  data  will  be  fully  and 
intelligently  discussed  upon  Colonel  Williamson's  system,  by  aid  of  the  daily  plots  and 
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diagrams,  and  tiuder  the  supervision  of  the  captains,  by  the  iien tenants  of  the  com- 
panies. To  Company  C  is  assigned  the  reduction  of  the  observations  with  the  psy- 
chrometer,  incluaing  force  of  vapor  and  relative  humidity ;  to  Company  A  those  with 
the  aneroid  barometer  and  of  the  air  temperature ;  and  to  Con^pany  B  those  with  the 
mercurial  barometer,  and  of  the  winds  and  clouds.  Should  this  reduction  develop 
culpable  want  of  accuracy  on  the  part  of  any  observer,  his  name  will  be  reported  by 
the  captain  in  charge  in  transmitting  the  final  tables  and  diagrams. 

In  Infantry, ^Com^&nj  commanders  will  see  that  their  companies  are  kept  well 
drilled  m  the  manual  of  arms,  and  that  they  are  practiced  in  the  bayonet  exercise,  and 
when  the  weather  is  suitable  in  estimating  distances.  The  hours  of  practice  and  of 
recruit  drills  will  be  re^^ulated  as  may  be  most  convenient.  One  company  drill  will 
be  had  at  3  p.  m.  on  Friday  of  each  week,  recall  being  beaten  at  2.30  p.  m.  for  that 
purpose ;  the  drill  will  be  attended  by  all  men  supplied  with  muskets,  except  the  fore- 
going detailsy  and  men  actually  on  necessary  duty  which  will  not  admit  oi  delay. 

Theoretical  Instructions. — The  non-commissioned  ofiBcers  of  each  company  in  turn  will 
be  detailed  for  one  week  for  theoretical  instruction.  They  will  be  excused  from  all 
duties  but  those  necessary  in  the  company,  and  will  attend  all  recitations  unless  ex- 
cused by  the  surgeon.  The  only  exception  to  this  detail  will  be  the  police  sergeant, 
the  depot  sergeant,  the  acting  drum  migor,  the  Battalion  printer,  and  the  Battalion 
photographer.  The  hours  of  the  post  school  will  be  regulated  accordingly  when  the 
teacher  is  on  the  detail. 

Recitations  will  be  conducted  daily  (Saturdays  and  Sundays  excepted)  at  such  hours 
as  may  be  selected  by  company^  commanders.  The  latter  will  be  the  instructors  of  the 
companies,  their  subalterns  being  assistants.  Regular  classes  will  be  formed  in  field 
fortification  (including  mining) ;  pontoulering ;  topographical  drawing ;  infantry  tac- 
tics;  the  theoretical  and  practical  use  of  the  rail: 


i  practical  use  of  the  railroad  transit ;  military  signaling ;  and 
submarine  mining  according  to  the  proof  sheets  of  the  three  jiarts  of  the  Manual.  The 
instruction  in  electricity  will  include  elaborate  verbal  explanations  and  experiments  iu 
the  electrical  laboratory,  which  will  be  open  on  Mondays  and  Tuesdays  for  this  pur- 
pose. 

Each  recitation  will  be  marked  on  the  West  Poii^t  system ;  and,  at  the  close  of  each 
week,  a  list  showing  the  marks  of  each  non-commissioned  officer,  in  each  branch,  will 
be  forwarded  to  these  headquarters. 

During  the  winter  season,  the  school  for  soldiers,  ordered  by  act  of  Congress  ap- 
proved July  28, 1866,  and  announced  to  the  Army  in  General  Orders  No.  56,  dated  War 
Department,  A.  G.  O.,  August  Ist,  1866,  will  be  established.  Attendance  will  be  vol- 
untary, the  object  being  to  extend  aid  to  such  enlisted  men  as  desire  to  devote  a  por- 
tion of  their  winters  leisure  to  study.  The  necessary  fuel  for  warming  the  rooms  will 
be  fnmished  by  the  Quartermaster's  Department,  as  authorized  by  General  Orders  No. 
94,  series  of  1867,  from  the  headquarters  of  the  Army. 

This  school  will  be  under  the  charge  of  the  Battalion  adjutant.  Sessions  will  be  held 
between  7  and  8  p.  m.  on  Tuesdays,  Thursdays,  and  Fridays  of  each  week.  Weekly 
reports  similar  to  those  of  the  non-commissioned  officers'  recitations  will  be  rendered 
to  these  headquarters. 

WEST  POIXT,  NEW  YOUK. 

The  drill  of  Company  E  beinz  under  the  direction  of  the  Superintendent  of  the  Mil- 
itary Academy,  it  is  requested  that,  as  far  as  practicable,  the  non-commissioned  officers 
and  men  may  have  instruction  similar  to  that  of  the  rest  of  the  Battalion ;  and  that  a 
consolidated  report  of  the  recitations  of  the  non-commissioned  officers  in  each  branch 
may  be  forwarded  to  those  headquarters,  at  the  close  of  the  season. 
By  order  of  Lieutenant-Colonel  Abbott: 

Eugene  Griffin, 
First  Lieutenant  of  Engineers ^  Adjutant, 


[General  Orders  No.  2.] 

Headquarters  Battalion  of  Engineers, 

Willets  Point,  Keio  York  Harbor,  January  3,  ISil. 
Tiie  following  will  be  the  military  status  and  course  of  study  of  officers  of  Artillery 
ordered  to  report  at  Willets  Point  to  qualify  as  acting  Engineer  officers  in  the  duties  of 
submarine  mining. 

MILITARY  STATUS. 

Such  officers  will  be  mustered  on  the  field  and  staff  rolls  of  .the  Battalion  of  Engi- 
neers, and  will  be  borne  on  its  reports  and  returns  as  on  special  duty.  They  will  not 
be  attached  to  companies  nor  be  subject  to  ordinary  details  for  military  duty  at  the 
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XK)8t,  but  will  report  themsclvos  dally  at  headquarters  immediately  after  gnard- 
mounting,  to  enable  the  adjutant  to  make  out  the  morning  report  correctly.  They 
will  attend  reviews  and  inspections  with  the  Battalion  staff,  and  will  be  subject  to  the 
general  orders  and  discipline  of  the  post. 

COURSK  IN  SUBMARINE  MIXING. 

It  is  understood  that  all  officers  authorized  to  report  for  this  duty  do  so  upon  their 
own  application.  The  course  of  instruction  will  therefore  be  re^ilated :  Ist,  to  afford, 
under  a  pledge  of  secrecy,  every  opportunity  to  become  familiar  with  the  drills,  the 
apparatus  and  appliancesi  the  library  and  the  confidential  publications  of  the  school 
of  submarine  mining;  2d,  to  preserve,  for  the  use  of  the  Chief  of  Engineers  and  the 
General  of  the  Army,  such  a  record  of  individual  proficiency  as  shall  make  known,  the 
fitness  of  each  officer  to  be  detailed  for  duty  in  submarine  miuinjc^  in  case  of  emergency. 
The  course  will^  therefore,  consist  of  daily  reading,  systematic  laboratory  practice, 
drills  in  submarine  mining,  followed  by  monthly  examinations.  Officers  are  expected 
spend  six  hours  daily,  except  Saturdays  and  Sundays,  at  the  laboratory,  beginning 
immediately  after  guard-mounting. 

This  general  course,  which  is  similar  to  that  upon  which  officers  of  the  Battalion  of 
Engineers  are  required  to  be  examined  for  promotion,  will  be  arranged  as  follows ; 

Month  of  January. — The  first  three  chapters  of  Part  I  of  the  Manual,  and  a  full  coume 
of  laboratory  practice  in  electricity  and  electrical  measurement.  Consult  also:  Elec- 
tricity and  Magnetism,  by  Jenkin  ;  Reports  on  Fllectrical  Standards,  by  Jenkin ;  Elec- 
tricity and  Magnetism,  by  Maxwell;  Electricity  applied  to  Arts,  by  St.  Edme:  Nat- 
ural Fhilosophy,  by  Deschanel;  Physical  Technics,  by  Frick ;  Ganot's  Physics;  Phys- 
ical measurements,  by  Kohlrausch ;  Telegraph  Cable  Tests,  by  Hoskicer ;  M^moriel  dee 
Officiers  du  G^nie,  especially  vols.  17,  19,  and  22 ;  Eleetricity,  by  Sprague ;  Expose  de 
rElectricit<5,  by  Du  Moncel ;  Exercises  in  Electrical  Measurements,  by  Day ;  Handbook 
of  Electrical  Testing,  by  Kemp;  Pile  Electrique,  by  Niaudet;  Electricity  and  Mag- 
netism, by  Gordon ;  the  files  of  the  electrical  journals  of  England,  France,  and  the 
United  States.  See,  also,  other  works  named  in  the  Catalogue  of  the  Library  under 
the  heading,  "Electricity  and  Magnetism." 

Monihof  February, — Complete  Part  I,  and  study  Parts  II  and  III  of  the  Manual,  and 
General  Abbot's  Report  upon  Experiments  and  Investigations,  made  at  Willets  Point, 
to  Developour  system  of  Submarine  Mining — supplemented  by  use  of  the  umseuro,  and  . 
by  laboratory  practice  in  the  mechanical  details  of  loading  torpedoes,  making  joints, 
inserting  thimbles  in  wire  rope,  &.c. 

Month  of  March. — History  of  torpedo  warfare,  offensive  and  defensive,  and  study  of 
foreign  systems  for  the  latter,  so  far  as  illustrated  in  the  museum  or  known  from  pub- 
lications. Consult :  Johnson's  Cycloptedia,' art.  "Torpedoes"  (see  scrap-book);  Sub- 
marine Warfare,  by  Barnes;  Torpedoes,  by  King;  Coast  Defense,  chapter  on  Torpe- 
does, by  Von  Scheliha ;  Submarine  Mines,  by  Stotherd ;  Review  of  same,  by  Dawson ; 
Fabrication  of  iron  for  Defensive  Purposes  (article  Torpedoes),  by  Board  of  En^neersi 
Torpedo  Service  in  Europe  in  1873  (in  manuscript),  by  Casey  and  Abbot;  Conhdentiaf 
Reports  to  British  War  Office  on  German  and  Austrian  Torpedoes,  by  Chesney  and  Stot- 
herd; Les  Torpilles,  by  de  SaVrepoint;  Report  de  la  Commission  des  Torpilles  (Dutch), 
by  Vaiidervelde;  Lectures  on  Movable  Torpedoes,  Submarine  Boats,  and  the  White- 
head Torpedo,  by  Barber;  Serial  extracts  from  Engineering,  1K76-78;  Torpedoes  and 
Torpedo  Warfare,  by  Sleeman;  Minas  Hidraulicas  Defeusivas  (manuscript  extracts 
translated  by  Lieutenant  Abbot),  by  Scheidnagel ;  many  articles  in  scrap-books.  See, 
also,  the  Catalogue  of  the  Library,  under  headings  "Torpedoes"  and  "Articles  on  Tor- 
pedoes." 

Month  of  April, — The  subjects  of  modem  explosives,  and  of  the  electric  light  as  used 
in  harbor  defense — supplemented  by  experiments.  Consult :  La  dynamite  et  La  Nitro- 
glycerine, by  Champion ;  Les  Dynamites,  by  Fritsch,  in  M6morial  de  TOfiicier  du  G^nie 
vols. 20  and  22;  Numerous  Essays  on  Explosive  Agents, by  Abel;  Dynamite  Works  of 
the  Atlantic  Giant  Powder  Company,  by  Mackenzie;  Notes  on  Certain  Explosive 
Agents,  by  Hill ;  Notes  on  Modern  Explosives,  by  Abbot ;  Evidence  before  Circuit  Court 
of  Massachusetts,  in  Case  of  Atlantic  Giant  Powder  Company  V9,  George  M.  Mowbray, 
1876 ;  Nitro-glycerine  at  Hoosac  Tunnel,  by  Mowbray ;  Gun-cotton  Explosion  at  Stow- 
market,  by  Magendid ;  Lithofraqteur,  Report  of  Special  Committee ;  Report  of  Select 
Committee  on  Explosive  Substances ;  Researches  on  Explosive  Substances — Fired  Gun- 
powder— by  Noble  and  Abel;  see,  also.  Catalogue  of  Library  for  many  articles  on  gun- 
cotton  and  other  explosives,  contained  in  the  Journal  of  the  United  Service  Institute 
and  the  Mdniorial  de  I'Officier  du  G^nie,  and  for  other  references.  On  the  Electric 
Light,  consult:  Eclairage  a  FElectricit^^,  by  Fontaine;  Report  of  Committee  of  House 
of  Commons  on  Lighting  by  Electricity ;  Electric  Lighting,  by  Schoolbred ;  The  Elec- 
trie  Light,  by  Higgs. 
Months  of  May  and  June, — These  months  will  be  devoted  to  out-door  drills  and  exer- 
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oises,  including  the  planting,  testing,  and  raising  of  torpedoes,  tracking  vessels,  practice 
in  operating  the  apparatus  for  antomatic  and  judgment  firing,  testing  explosives  in  the 
rings,  trials  with  the  fish  torpedo,  and  to  a  general  review  of  the  coarse. 

EXAMINATIONS. 

To  determine  the  individual  progress  of  the  oflficers,  ati  examining  board,  consisting 
of  the  lieutenant-colonel  commanding,  and  of  the  three  captains  commanding  compa- 
nies, is  hereby  constituted. 

On  or  about  the  last  day  of  each  month  this  board  will  assemble,  upon  the  call  of 
the  president,  to  examine  each  officer  on  the  course  prescribed  for  thejjreceding  month. 
The  first  five  examinations  will  be  oral,  and  the  last  one  written.  The  object  will  be 
the  official  determiaation  of  absolute,  not  relative,  proficiency  ;  and  no  attt^mpt  at  ar- 
ranging a  class  standing  will  be  Qiade.  The  several  examinations  will  be  marked  by 
each  member,  oq  the  West  Point  system,  and  upon  the  completion  of  the  course  a  report 
will  be  rendered  through  the  Chief  of  Engineers  to  the  General  of  the  Army,  setting 
forth  the  opinion  of  the  board  upon  the  qualifications  and  fitness  of  each  officer  to  be 
detailed  on  subaiarine  mining  duty,  in  case  it  should  become  necessary  to  defend  our 
coasts  with  torpedoes. 

By  order  of  Lieutenant-Colonel  Abbot : 

J.   H.   WiLLARD, 

First  Lieutenant  of  EngineerSj  4djutant. 


[General  Orders  No.  3.  J 

Headquarters  Battalion  op  Engineers, 
WilleVa  Point,  Xew  York  Harbor,  January  10,  1881. 

The  following  are  announced  as  the  results  of  the  astronomical  observations  taken 
in  1880  at  the  field  observatory  at  Willett's  Point  (see  General  Orders  No.  5  of  1870,  No. 
9  of  1^-71,  No.  8  of  187-2,  No.  2  of  1873,  No.  2  of  1874,  No.  3  of  1875,  No.  1  of  1876,  No.  1 
of  1H77,  No.  3  of  1878,  No.  1  of  1879,  and  No.  3  of  IHHO,  for  former  results). 

Assronomical  observations  have  been  made  at  Willet's  Point  conrinuously  since  the 
establishment  of  the  observatory — in  1869-'70-'71-'72,  under  the  personal  direction  of 
the  Battalion  commander ;  in  1871^-74-75-76-77,  under  the  direction  of  the  three  com- 
pany commanders,  each  acting  for  one  week  in  turn ;  in  1878-79,  under  the  direction 
of  Captain  Miller;  and  in  1880,  under  the  personal  direction  of  the  Battalion  com- 
mander, assisted  by  Captain  Mallery. 

During  these  twelve  years,  50  officers  of  the  corps  have  had  the  benefit  of  practice 
with  the  instruments — the  object  being :  1st,  to  afford  them,  during  their  service  with 
the  Battalion,  an  opportunity  to  become  entirely  familiar  with  all  tne  astronomical  in- 
struments and  methods  in  use,  both  on  first-class  geodetic  surveys  and  on  reconnais- 
sances ;  and,  2d,  to  accumulate  numerical  data  for  estimating  the  absolute  errors  likely 
to  affect  astronomical  field-work,  with  instruments  and  methods  of  different  grades 
of  precision. 

OLD  observatory. 

The  old  observatory,  constructed  in  1868  with  limited  means  and  provided  with  in- 
ferior instruments,  is  sufficiently  described  in  the  first  of  the  orders  above  named. 

To  determine  its  approximate  geographical  position,  its  location  was  laid  down  on 
a  detailed  survey  of  the  public  lands  at  Willet's  Point,  and  forwarded  in  1870  to  Prof. 
J.  C.  Hilgard,  assistant  in  charge  of  the  Coast  Survey  office,  who,  from  the  latest  de- 
terminations at  that  office,  fixed  its  position : 

North  latitude,  40^  47'  20^.52. 

Longitude  west  from  Greenwich,  4h.  55m.  06.048. 

In  1878,  the  latter  determination  was  revised  by  time  signals  sent  for  ten  consecu- 
tive days  from  the  Naval  Observatory  at  Washington  (see  General  Order  No.  1  of  1879) 
which  gave  the  value  now  adopted : 

West  from  Greenwich,  4h.  55m.  07.488.  ±  0.14. 

The  latitude,  as  deduced  from  all  (G6)  observations  with  the  zenith  telescope — 
mostly  made  with  an  old  instrument  or  the  original  pattern  devised  bv  Talcott,  and 
depending  on  pairs  of  stars  from  the  older  catalogues — (see  the  General  Orders  above 
named)  is : 

North  latitude,  40^  47'  17".66±0.575. 

NEW  observatory. 

The  old  observatory  was  small  and  inconvenient  in  many  respects,  and  a  new  one 
was  erected  by  Engineer  soldiers  in  the  spring  and  summer  of  1879.    The  instruments 
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were  transferred  in  September  of  that  year.  The  center  of  the  dome  of  the  new  build- 
ing is  40S  feet  north  and  210  feet  west  of  the  center  of  the  only  pier  of  the  old  building. 
At  Willets  Point,  one  second  of  latitude  (arc)  is  about  101  feet,  and  one  second  of 
longitude  (time),  about  384  yards. 

During  the  past  jear  a  careful  determination  of  the  latitude  has  been  made  with  a 
fine  zenith  telescope  and  Safford's  new  catalogue  of  stars,  ])repared  for  the  Wheeler 
Survey.    The  discussion  of  these  observations,  reported  below,  gives  its  position : 

North  latitude,  40°  47'  21".59±  0.082. 

It  will  be  noted  that  the  latitudes  determined  at  the  two  observatories,  when  trans- 
ferred to  a  common  point  by  the  survey  given  above,  differ  only  11  feet.  This  result, 
depending  on  observations  made  by  different  observers  with  different  instruments  and 
star  catalogues,  at  different  places  and  in  different  years,  is  a  fair  test  of  the  absolute 
precision  of  the  method. 

The  longitude  determined  by  the  time  signals  irom  Washington  in  1878,  and  trans- 
ferred to  the  new  dome  by  the  survey  above  given,  is — 

West  from  Greenwich,  4h.  55m.  07.66s.  ±0.14. 
East  from  Washington,  Oh.  13m.  04.398.  ±0.14. 

The  general  arrangements  of  the  new  observatory  have  proved  to  be  convenient  in 
every  respect ;  and  the  appended  plate  has  been  photolithographed  on  the  battalion 
press,  for  the  convenience  of  officers  having  occasion  to  construct  field  observatories 
of  a  semi -permanent  character.  It  need  only  be  added  that  the  roof  is  of  tin ;  that 
the  sides  of  the  meiidian  slits  are  prolonged  upward  to  a  horizontal  plane,  and  are 
covered  by  a  single  hinged  and  overlapping  shutter,  manipulated  from  the  root^— a 
plan  which  has  perfectly  excluded  both  ram  and  snow ;  that  the  vertical  slits  are 
closed  by  an  external  shutter  and  also  by  a  window  sash — the  object  of  the  latter 
being  to  reduce  the  opening  to  a  minimum  on  windy  nights,  and  to  afford  means  of 
ventilating  the  building  during  hot  summer  days ;  and  tliat  the  dome  is  revolved  oa 
four  balls,  by  two  fixed  hand-levers  engaging  iron  pins  on  it«  base. 

An  additional  pier  is  provided  outside  tbe  ouilding,  for  practice  with  instruments 
to  be  placed  in  position  on  the  night  of  observation. 

A  graded  and  graveled  circle  is  arranged  in  the  vicinity  for  sextant  work.  OflScers 
recline  or  sit  on  a  mat,  as  may  be  prellerred  ;  and  the  artificial  horizon  is  required  to 
be  placed  on  the  ground,  as  would  be  done  in  the  field. 

INSTRUMENTS. 

Equatorial  ttleacope. — ^This  instrument,  ordered  upon  the  following  specifications  from 
Fauth  &  Co.,  of  Washington,  in  June,  1880,  is  now  nearly  ready  for  delivery. 

The  object-glass  is  5.5  inches  in  clear  aperture,  made  by  Alvan  Clark  &  Sons,  with 
a  finder  of  2  inches  clear  aperture.  The  principal  eye-piece  is  fitted  with  a  position 
micrometer  of  best  construction  divided  on  silver,  with  a  parallactic  movement,  fine 
for  spider-line  and  rapid  for  the  entire  box — as  lately  made  in  an  instrument  for  Yale 
College  observatory.  Eight  eye-pieces  are  supplied,  three  fitted  to  the  micrometer. 
Both  declination  and  hour  circles  are  divided  on  silver,  with  an  extra  graduation 
(course)  for  approximate  settings.  They  are  respectively  12  and  15  inches  in  diame- 
etcr.  The  clocK-work  is  governed  by  a  Villarceau  regulator,  with  maintaining  power 
regulated  from  the  eye  end,  and  the  declination  axis  is  provided  with  a  sliding  level 
to  bring  the  telescope  intd  the  meridian.  The  illumination  is  through  the  declination 
axis,  the  lamp  being  vertical  in  all  portions  of  the  telescope. 

Portable  telescope, — An  old  telescope  made  by  TuUey,  having  an  object-glass  3.8  Inches 
clear  aperture,  and  a  focal  length  of  65  inches.  It  is  equatorially  mounted  on  a  Smea- 
ton's  block,  resting  on  a  stiff  tripod.  Motion  in  right  ascension  and  declination  can 
be  given  by  two  handles  within  reach  of  the  observer.  The  defining  power  of  the 
telescope  is  fair,  and  there  are  several  eye-pieces  ;  but  the  vibration  caused  by  the 
rough  gearing  of  the  moving  parts  renders  it  difficult  to  observe  with  a  higher  power 
than  about  fifty  diameters. 

Combined  transit  and  zenith  telescope, — ^This  is  a  fine  instrument  (No.  2),  made  in  ltj76, 
by  August  Lingke  &  Co.,  at  Freiberg,  in  Silesia.  The  clear  aperture  of  its  object 
glass  is  2.5  inches  and  its  focal  length  is  30  inches.  It  has  two  finding  circles  for 
transit  work,  and  a  larger  circle  and  delicate  level  for  use  as  a  zenith  telescope — all 
attached  to  the  sides  of  the  tube.  The  reticule  contains  fifteen  fixed  threads  in  three 
groups,  and  three  fixed  and  one  movable  thread  at  right  angles  to  them,  for  microm- 
eter work.  The  eye  piece  has  a  rapid  parallactic  movement.  The  arrangement  for 
revolving  the  instrument  between  the  stops  in  latitude  observations  is  solid  and  conve- 
nient. A  horizontal  tangent  screw,  with  a  micrometer  screw  adjusted  to  the  azimuth 
V,  renders  it  easy  to  place  the  instrument  in  the  meridian. 

Zeniih  tetesoop^^— This  fine  instrument  (No.  20)  is  one  of  the  latest  pattern,  made  by 
Wm.  Wnrdemann,  of  Washington,  for  the  United  States  Northern  Boundary  Commia- 
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sion,  in  1872-^3.    The  object-gla^s  bas  a  clear  aperture  of  2.6  inches,  the  focal  length 
being  '32  inches,  and  the  magnifying  power  60  diameters. 

Rttsguin  transit  — This  instrument  (No.  1666),  also  adapted  for  use  as  a  zenith  tele- 
scope, was  made  by  Stackpole  &  Bro.,  of  New  York,  after  the  pattern  adopted  for  the 
American  parties  sent  to  obser\'e  the  transit  of  Venus  in  1874.  In  form  it  closely  re- 
sembles a  portable  instrument  made  in  1870  for  the  Harvard  College  observatory  by 
Mr.  Herbst,  the  mechanician  of  the  Pnlkowa  observatory  in  Russia ;  the  addition  of 
the  level  for  zenith  telescope  work  was  due  to  Professor  Winlock  in  1873.  The  object- 
glass  has  a  clear  aperture  of  2.6  inches,  and  a  focal  length  of  30  inches.  The  image  of 
the  star  is  reflected  at  ri^ht  angles  to  an  eye-piece  placed  at  one  of  the  pivots,  and 
thus  unchanging  in  position.  The  instrument  is  characterized  by  great  solidity,  and 
combines  several  novelties  of  construction,  notably  that  for  reversal  by  a  lever  and 
carrier. 

Ttoughton  transiU — This  is  an  old  instrument,  the  first  one  ever  purchased  for  the 
Military  Academy  at  West  Point,  and  is  loaned  to  us  by  Professor  Michie.  It  is  simple 
and  solid  in  construction,  and  is  capable  of  excellent  work,  as  may  be  seen  by  some  of 
the  following  records.  The  object-glass  has  2  inches  clear  aperture  and  a  focal  length 
of  30  inches. 

Stackpole  transit. — This  is  a  light  instniment,  speciallv  designetl  for  mountain  work 
and  packed  in  a  single  box.  It  is  used  on  the  pier  out«ide  of  the  observatory,  to  afford 
practice  in  hurried  adjustments.  The  clear  aperture  of  its  object-glass  is  2  inches,  the 
focal  length  being  24  inches. 

Sextants. — There  are  two  good  sextants,  both  made  by  Stackpole  &  Bro.,  of  New 
York.  One  of  them  has  the  recent  addition  of  an  attached  level,  for  verifying  the 
doubly  reflected  image  of  the  star. 

Chronometers,  chronographs^  ^-c. — ^Two  good  chronometers  are  on  hand^^ne  by  Ln- 
keus,  No.  141,  and  the  otner  by  Wm.  Bond  &  Son.  No.  217.  Both  have  Negus*  break 
circuit  attachment  for  use  with  a  chronograph.  The  former,  an  eight-day  iustrument, 
remains  permanently  in  position  on  an  offset  from  the  pier  of  thi  equatorial.  The 
other  is  portable.  Both  are  rated  to  siderial  time.  For  observations  upon  the  sun,  a 
mean  solar  chronometer  by  Arnold  &  Dent,  No.  596,  is  available. 

The  only  chronograph  in  use  during  the  past  season  is  of  the  Morse  register  pat- 
tern ;  but  a  Hipps*  Instrument  has  been  purchased  since  the  work  ceased,  and  it  will 
be  available  hereafter. 

To  abridge  the  practice  necessary  for  estimating  time  correctly  by  the  eve  and  ear 
metliod,  and  to  detect  individual  peculiarities  of  observation,  a  personal  eouation 
machine,  made  upon  their  usual  pattern,  has  been  procured  since  the  close  of  the  sea- 
son, from  Fauth  &  Co.,  of  Washington. 

To  determine  the  refraction  affecting  sextant  work,  a  Green's  cistern  barometer  an 
detached  thermometer  are  provided. 


OBSERVATIONS  FOR  LOCAL  TIME. 

Many  observations  both  with  astronomical  transits  and  with  sextants  have  been 
made  at  short  intervals  during  the  entire  season. 

With  the  transits. — The  following  observations  were  made  to  determine  the  value  of 
a  division  of  the  levels  used  with  the  different  transit  instruments.  These  levels  were 
attached  firmly  to  the  tube  of  the  zenith  telescope,  and  were  measured  in  terms  of  the 
known  micrometer  turn. 

Constants  of  transit  levels. 


TraiMit 


Observer. 


Date. 


It 


Trooshton  .. 

Do".'.'..'.'. 

Bo 

Do 

Baasiui 

Do 

Lingke 

fitackpole  ... 

Do 
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Time  has  been  noted  by  four  methods :  (A)  by  the  recorder  at  the  word  "  tick  "  given 
by  the  observer;  (B)  by  the  observer  himself  guided  by  the  relay  tick,  which  when 
the  battery  circuit  includes  the  chronometer  occurs  at  each  st^cond,  and  is  as  loud  as 
the  tick  of  an  astronomical  clock.  The  beat  is  picked  up  with  the  assistance  of  the 
recorder,  who  watches  the  face  of  the  chronometer;  (C)  by  the  chronograph,  using  a 
a  key  which  prints  the  reconl  on  the  moving  tillet  of  paper.  This  method  is  restricted 
to  special  observations ;  (D)  by  the  usual  eye  and  ear  method,  placing  the  Bond  chro- 
nometer on  the  pier  near  the  observer,  who  ke«*ps  hv3  own  record.  Beginners  use  these 
several  methods  in  succession,  in  the  order  named  above. 

The  following  observations  were  made  to  rat«  the  standard  chronometer  (Lukena 
No.  141)  during  the  working  season. 

Errors  of  standard  chronometer. 


Date. 


1880. 
Mfty    4 

10 

15 

24 

25 

81 

Jane  3 

7 

9 

16 

19 

20 

22 

29 

8 

7 

18 

17 

28 

30 

6 

0 

15 

16 

20 

4 

11 

16 

17 

18 

24 

25 

28 

29 

Oct.    e 

10 

12 

14 

15 

18 

Nov.  11 

20 

29 

Deo.    9 


July 


Ang 


Sept. 


.  Observer. 


G.J.F. 

C.  McD. 

C.  McD. 

T.A.B. 

T.A.B 

T.L.C.. 

T.L.C.. 

F.  V.  A  . 
J.L.L. 

G.  McC. 
G.McC. 
W.L.F 
J.L.L.. 
E.G... 
E.G  .. 
G.J.F. 
C.  McD. 
C.  McD. 
T.  A.  B 
T.A.B 
T.L.C., 
F.  V.  A 
F.V.A. 
T.L.C  . 
C.McD. 
G.McC. 
CMcD. 
G.J.F.. 
T.A.B. 
C.  McD. 
F.V.A. 

F.  V.  A 
T.L.C. 
T.L.C. 

G.  McC. 
G.J.F. 
G.J.F.. 
G.McC. 
G.J.F.. 
F.V.A. 
T.A.B. 
T.  A.  B 
CMcD. 
F.V.A 


T. 


Transit  inetminent. 


Tronghton. 

do 

...do 

...do 

...do 

...do 

..  do 

...do 

Stackpole.. 

...do 

Tronghton. 
Lingke  

Ruagian 

Lingke 

Troughton. 

do 

...do 

...do 

...do 

...do 

...do 

...do 

...do 

...do 

..  do 

Stackpole. . 
Tronghton. 

. . .  do 

...do 

Stackpole.. 
Tronghton. 
Stackpole.. 
Tronghton. 

-do. 

Stackpole.. 
Troughton. 

;:t  ::■■:: 

..do 

Stackpole... 
Ttongbiou. 

do 

....do 


1 

z 

§ 

B 

a 

j^ 

% 

O 

Sec. 

9 

70.90 

5 

67.81 

8 

64.71 

10 

57.68 

9 

55.66 

5 

53.20 

13 

51.19 

8 

46.84 

9 

46.42 

8 

42.84 

8 

41.35 

10 

4L57 

14 

41.31 

11 

41.01 

7 

43.68 

8 

44.90 

8 

50.15 

11 

52.21 

4 

59.90 

10 

57.30 

6 

58.59 

19 

61.47 

24 

62.79 

18 

63.69 

18 

61.96 

8 

64.34 

11 

66.23 

10 

66.75 

16 

64.70 

17 

65.14 

14 

65.97 

15 

65.96 

13 

67.17 

16 

64.83 

12 

68.48 

13 

64.54 

8 

64.40 

17 

62.17 

20 

68.71 

22 

61.28 

12 

70.38 

12 

77.99 

14 

110.47 

16 

147.65 

±0.15 
0.11 
0.20 
0.47 
0.39 
0.40 
9.14 
0.22 
0.11 
0.10 
0.18 
0.10 
0.07 
0.00 
0.00 
0.20 
0.07 
0.06 
0.01 
0.17 
0.10 
0.07 
0.02 
0.05 
0.80 
0.08 
0.14 
0.17 
0.05 
0.06 
0.07 
0.05 
0.09 
0.04 
0.09 
0.07 
0.26 
0.06 
0.04 
0.01 
0.38 
0.15 
0.06 
0.06 


Bemarka. 


Oater  pier, 
do. 


Moon  cnlmin. 


Cloada. 


Moon  cnlmin. 
do. 


Outer  pier. 
Moon  cnlmiii. 

do. 

do. 
Outer  pier. 

Outer  pier. 


Outer  pier. 

Moon  cnlmin. 

do. 

do. 
Outer  pier. 


lioon  oubnin. 


WMh  sextant — Many  observations  made  for  practice  and  bv  the  officer  of  the  day  for 
regulating  the  post  time  are  not  reported.  The  following  table  includes  those  made 
in  connection  with  sextant  latitude  and  longitude  observations. 

Each  officer  is  required  to  submit  at  least  one  complete  st?.  of  obHcrvations  for  deter> 
mining  the  latitude,  by  the  method  adopted  by  the  Corps  of  Engineers  for  reconneds- 
sanoes.  Ten  altitudes  of  an  east  and  ten  of  a  west  star  (both  near  the  prime  vertical 
and  at  similar  altitudes)  are  taken  for  time ;  and  corresponding  sets  on  Folaris  and  on 
a  south  star  at  its  culmination,  for  latitude — all  made  on  the  saine  night.    By  this 
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method  errors  due  to  eccentricity  and,  if  the  sextant  be  carefully  handled,  to  ill  deter- 
mined index  error  are  both  eliminated.  No  limit  is  fixed  as  to  the  number  of  trials, 
the  object  being  to  encourage  that  careful  practice  with  the  instrument  which  is  so 
needful  to  attain  skill  in  its  use. 

A  set  of  similar  observations  for  determining  the  longitade  by  the  method  of  lunar 
distances  is  also  required — chiefly  for  practice  with  the  instrument,  as  the  inherent 
inaccuracy  of  the  method  renders  it  of  little  use  for  land  purposes. 

Looal  time  by  sexiant. 


Initiftk  of  observer. 


Date, 


Names  of  stara. 


Chron.  slow  by 
sextant. 


1 


11 


w.L.r 

0.M0C.D 

a.HcO.D 

J.L.L 

F.V.  A 

F.  V.  A 

F.V.  A 

F.V.A 

T.L.  C 

T.  L.  C 

T.L.C 

T.  L.  C 

T.A.  B 

T.A.  B 

€.  MoD.T 

C.  McD.T 

O.J.F 

G.J.F 


1880. 
June  23 

Oct.7.. 

Nov.  16 

June  24 

Sept.  23 

Oct8.. 

Oct  11. 

Nov.  11 

July  24. 

July27. 
July  29. 
Sept.  30 

Nov.  12 

Nov.  16 

Nov.  2 . 

Nov.  16 

Oct.  8. . 

Nov.  11 


a  Cygni . 
a  Bootis. 


Satnni 

a  LyrsB 

a  Anrig»  . 
Jupiter  ... 

East  star.. 
West  star . 


^Pegasi 

a  LyrsB 

aTanri 

a  LyrsB 

a  AndromedfB. 
aLyrsB 

aTauri 

Jupiter 


a  Bootis . . . 

Sun 

Sun 

Sun 

Jupiter  . . . 
a  AquilsB.. 

aTanri.... 
aLyne 

Saturn 

a  LyrsD 

aTauri.... 
a  Cygni  ... 

a  Lyras 

a  AurigiB  . 

a  Taurl  . . . 
a  Lyr«  — 

aTanri  ... 
Jupiter  ... 


M.  Sec. 
Defective. 
Defective. 


00.4 
05.8 

00.0 
06.1 


Not  snbm 


07.4 
04.0 

02.7 
03.3 

06.0 
01.4 

06.8 
05.2 


Defective. 
0    55.1 


Sec. 
84.6 

68.1 

67.6 

tted. 

65.7 

63.0 

64.2 

66.0 

55.1 


Sec. 
41.6 

64.0 

73.5 

65.0 
64.0 
64.5 
70.4 
55.0 


Sec. 
43.1 

0.9 

5.9 

0.7 
1.0 
0.3 
4.4 
0.1 


Mean  solar  chronometer. 


0    54.9 


02.2  I 
58.5  j 


1    28.0 
1    00.3 

Defective.  1 
1    16. 6  I 


04.8 
06.8 

07.3 
00.6 

03.7 
03.4 

06.6 
07.0 


54.9 

57.0 

60.0 

64.5 

74.2 

71.0 

76.6 

72.8 

65.6 

65.5 

88.4 

73.5 

65.5 

64.0 

66.8 

70.4 

2.1 
3.6 

8.2 

8.8 

0.1 

5.1 

0.6 

3.6 


OBSERVATIONS  FOR  LATITUDE. 

Observations  for  latitude  have  been  made  during  the  past  year  with  the  zenith  tele- 
scope and  with  the  sextant.    The  results  by  each  instrument  will  be  reported  in  turn. 

With  zenith  telescope, — As  this  happened  to  be  the  first  season  with  all  the  regular 
observers,  work  was  confined  to  the  simple  zenith  telescope.  Next  year  the  same  offi- 
cers will  use  the  combined  instrument  and  the  Russian  transit  in  determining  latitude 
by  this  method.  The  following  observations  were  made  to  find  the  instrumeutal  con- 
stants : 
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CoMtants  of  zenith  telescope. 


Date. 

1880. 
Sept.  2 
Aug.  11 
Oct     7 
Aug.  1 
Aug.  22 
July  31 
Aug.  27 
Aug.  23 

Turn  of  micrometer. 

38     61. 981  ±  0.  010 
42     62.102      0.021 
42     62. 058      0. 032 
32     62. 025      0. 020 
80  !  62.  021      0.  010 
30  ;  62. 212      0. 124 
32  '  62.038      0.024 
40  162.010      0.022 

Date. 

Division  of  level. 

Obaerver. 

No. 

obs 

Value. 

G.  McC.D 

1880. 
Dec.  2 
Nov.  26. 

16 
30 

0.919    ±    0. 001 

F.  V.  A 

0. 909          0.  006 

F  V.  A 

T.L.C 

T,  L  C 

July  14 
July  17 
Dec.   1 
Nov.  27 
May   7 
July  12 

12 
14 
20 
20 
83 
28 

0. 887          0.  008 
0.  009          0.  005 

T.  A.  B 

0.  918          0.  005 

C.McD.  T 

0. 924          0.  004 

G-J.F , 

0. 911          0.  002 

G,  J.  F 

0. 897          0.  008 

Means. 

C2. 056      0. 020 

0. 910          0.  002 

The  Safford  catalogue  was  used  in  selecting  the  pairs  of  stars  for  determining  the 
latitude.  Each  officer  prepared  his  own  list,  and  observed  on  three  nights  as  nearly 
consecutive  as  the  weatner  permitted.  The  results  are  given  in  the  following  table, 
the  latitnie  deduced  by  each  officer  appearing  at  the  foot  of  his  column — computed  by 
the  rule  that  no  observatfon  should  be  rejected :  1st,  unless  marked  doubtful  in  the 
record  book :  2dy  unless  giving  a  latitude  at  least  1  minute  in  error  (which  may  fairly 
be  attributed  to  mistaking  one  of  the  stars  or  to  wrongly  reading  the  micrometer)  ; 
or  3d,  unless  rejected  by  Pierce's  Criterion  applied  to  his  whole  set  of  observatioas. 
Rejections  for  the  first  two  reasons  do  not  appear  in  the  table,  but  their  number  (tri- 
^ng)  is  reported  at  the  end.    Those  for  the  last  are  entered,  marked  *. 

Latitude  by  zenith  telescope. 


t 

1 

1 

Initiala  of  observers. 

Mean  of  pair. 

i 

i 

6 

6 
Hi 

H 

< 

H 

c5 

1 

H 

1250 

A 
B 

AA 
B 

AA 
AA 

A 

B 

A 
A 

A 
A 

B 
A 

B 
A 

AA 
A 

A 
A 

B 
A 

A 

\\ 

" 

- 

// 

// 

" 

// 

0.73 
0.77 
1.65 
1.88 

2.82 

0.82 

1.60 

0.73 
0.84 
0.82 
1.25 
0.73 

O            .' 

1266 

22.01 

404722.10 

1270 

22.25 
*29.39 

25.92 
20.28 

2L66 
125. 10 

20.83 
*tl7.  b7 

1293 

22.85 

1297 

1299 

23.10 

131.1 

21.44 

20.89 
21.08 

*  19. 37 
21.41 
20.94 

1335 

21.27 

1342 

1351 

21.26 

20.76 

1366 

1403 

21.88 

21.88 

1368 

19.96 
21.31 
21.59 

1389 

20.95 

1396 

M37.94 
20.97 

1403 

1 

1 

20.97 

1897 

1 

1406 

22.09 

22.09 

1405 

1 

1424 

21.41 

1 

2L41 

1416 



22.88 
23.32 

1 

1431 

' 

22.85 

1429 

\A\< 

•;•'  71 

' 



22.74 
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i 

i 

C* 
A 

A 
C 

C 
B 

A 

C 

C 
B 

A 
A 

B 
A 

A 
A 

C 
C 

C 
A 

B 

A 

A 

A 

A 
C 

A 

A 
C 

B 
C 

A 
A 

B 
A 

B 
A 

C 

A 

B 
B 

A 
A 

B 

B 

Initials  of  obaervers. 

Mean  of  pair. 

11 

i 

■   6 

H 
Q 

6 

i 

be 

% 

1445 

" 

// 

II 

II 

20.89 
1&83 
20.60 
'18.66 

// 

1.19 

1.19 
0.97 
0.90 

1.12 

L46 

2.08 

2.40 
0.66 

1.27 

1.25 
3.55 
0.90 
L25 
1.08 
0.57 
3.55 
0.73 
1.60 
0.90 
1.37 
1.60 
1.97 
2.04 

o    /    // 

1456 

19.70 

1456 



21.30 
22.86 

1458 

21.08 

22.53 



21.94 

1464 

1468 

21.47 

20.87 

18.41 

20.26 

1473 

20.26 
22.02 

1495 

21.14 

1483 

20.06 
20.71 

22.98 

*t27. 82 

22.95 

1489 

19.74 

21.29 

1403 

21.80 
20.70 

1499 

21.25 

1498 

*t— 24.59 
21.26 

20.20 
22.98 
21.00 
20.06 

1508 

21.10 

1511 

23.52 
23.59 

21.69 
21.41 

1517 

2L55 

1518 

23  34 
22.10 

1526 

22.72 

1518 

19.84 
26.06 

27.87 
16.59 
19.55 

1531 

21.88 

1540 

20.94 
22.46 

1541 

40  47  21. 70 

1549 

20.52 
21.68 
24.16 

22.29 
23,31 
23.65 

20.90 
*t3a99 
^   21.15 

1553 

22.21 

1661 

*t-12.00 
20.23 
20.93 

1565 

2a58 

1568 

19.71 
19.35 

1569 

19.53 

1660 

21.77 
22.76 
21.81 

1580 

22.11 

1567 

1572 

21.39 
15.98 

laso 

21.89 

1583 

19.97 
22.12 
16.31 

19.03 
21.19 
20.  00 

1600 

10.14 

1585 

1619 

22.12 

22.12 

1594 

20.01 

21.75 

*tl7.51 

1619 

21.13 

20.96 

1602 

*W9. 41 
t28.93 

22.10 
22.67 

1636 

22.39 

1626 

24.52 
23.24 
24.20 

1629 

28.99 

1629 

21.11 
23.46 
21.83 

1638 

21.90 

21.61 

1630 

19.99 
19.87 
2L00 

1638 

20.26 

1640 

23.73 
23.59 
23.12 

22.96 

*t-8. 28 

24.01 
82.28 

24.12 
21.80 
24.21 

1653 

23.31 
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Latitude  by  zenith  telescope — Continued. 


i 
It 


I 


InitiaJs  of  observers. 


« 
^ 


<1 


m 
^ 


H 
P 


Hi 


Meftn  of  pidr. 


Is 


1646 
1654 

1668 
1678 

1667 
1669 

1678 
1601 

1684 
1687 

1694 
1702 

1698 
1724 

1699 
1707 

1699 
1713 

1704 
1713 

1712 
1724 

1716 
1724 


1763 
1781 

1776 
1801 

1777 
1783 

1794 
1800 

179ri 
1801 

1802 
119  G. 

1807 
1826 

1811 
1821 

1827 
1886 


B 
C 

A 
C 

A 
A 

C 
C 


A 
A 

C 
C 

C 
A 

C 
A 

B 

A 

C 
C 

B 
C 


1732 
1747 

A 
A 

1787 
1764 

AA 
A 

1751 
1766 

C 
A 

1761 
1772 

B 
A 

A 
A 


A 
B 


A 
B 


A 

AA 


A 
B 


A 
B 


B 

A 


A 

C 


21.99 
21.38 
24.91 


t25.78 
24.26 

t24.88 

tl&88 

2L17 


23.95 
22.93 


20.61 
21.15 
128.68 


20.97 
20.89 
tl7.79 


t24.69 
20.67 
22.23 

f25.33 
21.73 
22. 86 


22.16 
22.39 
22.10 


22.10 
22.10 


22.67 


25.65 
23.60 


20.88 
21.75 


20.42 
21.19 
20.39 

21.31 
19.62 
20.67 


21.96 


21.30 
21.70 
20.93 


20.12 


22.37 
20.92 
21.27 

20.82 
22.18 


19.02 


21.43 
22.23 
20.36 


23.21 


21.96 
21.32 


22.00 
21.18 
21.02 


23.79 
23.07 


22.61 
21.87 


21.39 


tl9.64 
21.29 
20.24 


22.25 
23.23 


22.99 
22.57 
20.75 


22.98 


t23.45 

t2i;21 

22.62 


18.93 
1&89 


21.99 


21.51 
22.48 


22.78 
21.71 


23.03 
23.83 


*3.3. 92 
*28.92 


23.53 
21.93 


1 14. 54 
21.31 
19.10 


20.91 
22.80 
19.68 


20.86 


20.77 


20.10 
21.76 
20.42 


t24.31 
21.00 
21.20 


22.19 
22.64 
t20.68 


21.59 
20.84 
21.37 


0.82 

1.38 

1.46 

0.66 
3.26 

2.82 

0.66 
0.60 

1.08 

2.08 
0.49 
0.97 

4.35 

1.54 
0.90 
1.25 

2.82 
1.25 
1.88 

3.44 

1.60 

0.60 
1.88 


O      I         tt 

22.10 

23.68 

21.06 

18.91 
40  47  2L  39 

20.58 

21.19 
20.86 

21. 52 

22.18 
19.02 
22.40 

21.41 

20.88 
23.48 
20.93 

21.53 
23.43 
21.11 

22.48 

22.10 

22.98 
40  47  22. 32 


1.38 


21.31 


Digitized  by 


Google 


APPENDIX   NO.    3. 


441 


Latitude  hy  zenith  telescope — Continned. 


JJB 

l| 

1' 

1 

Initials  of  obserrers. 

Mean  of  pair. 

6 

< 
> 
^ 

d 
H 

1 

6 

II 
P 

1825 

A. 
A 

A 
B 

B 
A 

A 
A 

B 
A 

A 

B 

B 
AA 

B 
B 

A 
B 

C 
A 

A 
B 

B 

A 

A 

A 

A 
A 

A 
A 

B 
B 

A 
A 

A 
B 

C 
C 

A 
A 

AA 

C 

A 
A 

C 

A 

B 
A 

II 

II 

II 

// 

" 

It 

0.82 
1.60 

1.60 

4.06 

L26 
1.26 

2.84 

1.10 

2.61 

1.08 

2.70 

1.60 

3.75 

1.97 

1.97 
0.69 

0      /      // 

1866 

20.73 

20.78 

1R88 

20. 4R 
19.05 
20.49 

1840 

20.00 

1840 

19.83 
18.12 
19  90 

1840 

10.28 

1848 

23.38 
22.30 
2L47 

23.58 
24.21 

*t-8.80 
19.87 

20.47 
18.07 

21  14 
20.11 
22.13 

1857 

21.52 

1855 

ia55 
16.88 

1863 

17.60 

1861 

19.31 
24.47 

J874 

21.89 

1873 

21.86 
21.23 

tl&75 
19.67 
21.77 

20.74 

19.78 

20^16 
22.33 

1875 

20.94 

1882 

20.45 
17.09 

1888 

'\ 

18.77 

1891 

22.78 
22.39 

22.31 
21.91 

22.30 
22.98 

23.51 
28.07 
f24.30 

1890 

20.82 

22.69 

1897 

22.90 

1906 

18.82 
22.02 



" 

21.29 

1907 

22.21 

24.11 
22.65 

tl7.66 
22.95 

23.96 
19  83 

21.32 
21.56 
21.08 

1915 

21.32 

22.09 

1915 

20.63 

1981 

21.25 
21.95 

21.24 

1918 
1933 

23.09 
21.36 

22.28 
19.17 

t33.03 

tl3.78 

27.65 
22.50 

19.88 
22.09 
20.10 

22.01 

1935 

20.78 
22.14 

1948 

20.42 

1940 

18.35 

22.08 
20.04 

1951 

! 

21.74 

4047  21.69 

1944 



: 

22.20 

1961 

•"'\"" 

22.20 

1946 

20.49 
22.89 

1948 

1.46 

21.60 

1957 

t22.30 
19.92 
19.56 

*t53.56 
20.00 

1.88 
0.75 
2.40 
0.94 

1.97 
0.90 
1.88 

1972 

19.88 

10.84 

1976 

23.01 

2000 

2i.i6 

90  oi 

21.70 

1981 

23.62 
22.42 

22.19 
2L93 

19.63 
20.35 

1985 

22.54 

1990 

1995 

19.99 

1996 

23.95 
20.22 
24.70 

2005 

22.96 

2006 

21.92 
20.94 

2015 

21.43 

2006 

23.39 
22.73 

2013 





21.52 

23.71 

22.84 

1 

:Moan... 

21. 58          21. 53 

22.34 

±0.121 

57 

0 

21.03 

±0.835 

43 

1 

21.58 

±0.221 

46 

8 

21.61 
±0.116 
54 

4 

* 

See  below. 

Prob.  ei 

27o.  ob8 

Wrong 

pairs. 

TOT. 

1 

±0.200 
61 

2 

±0.103 
65 

3 
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Dift'erent  methods  have  been  used  in  discussing  these  data,  to  deduce  therefrom  the 
most  probable  value  of  the  latitu<le  of  the  Observatory  dome. 

The  grand  mean  of  all  the  observations  (340  in  number)  contained  in  the  above 
table,  is  : 

North  latitude,  40^  47'  21''.63. 

The  mean  of  all  the  observatious  (3*2l»  in  number),  throwiug  out  those  rejected  by 
Peirce's  Criterion,  as  applied  by  each  officer  to  his  entire  work,  and  marked  with  (*) 
in  the  table,  is : 

North  latitude,  40^  47'  21''.G6. 

The  mean  of  the  means  (b4  in  number)  of  each  i>air,  after  applying  thereto  Peirce's 
Criteriou,  and  thus  rejecting  those  marked  (+)  in  the  table,  is: 

North  latitude,  4l><^  AT  2l"ACu 

The  grand  mean  of  the  G  latitudes  determined  by  the  officers,  is : 

North  latitude,  40^  47'  21".61. 

The  grand  mean  of  the  6  latitudes  determined  by  the  officers,  giving  them  weights- 
inversely  proportional  to  the  squares  of  thdr  mean  errors,  is : 

North  latitude,  40^  47'  21".73 

Finally,  the  most  elaborate  discussion  is  the  following.  The  mean  of  each  pair, 
after  applying  Peirce's  Criterion  thereto,  is  given  a  weight  shown  in  the  ninth  colmnn 
of  the  table,  and  deduced  by  the  usual  formula : 

P=- 


n  (^/^+e„«)+4  E-^ 

In  which  P  denotes  the  weight ;  n,  the  number  of  times  the  pair  has  been  observed; 
f ,  €„  the  probable  errors  in  declination  of  the  two  stars  as  given  in  Safford's  classifica- 
tion; and  E  the  probable  error  of  observation,  given  by  the  formula: 


E2= 


0.455  o  Ag 

"N— N' 


In  which  A  denotes  the  difference  in  latitude  between  each  observed  result  and  the 
mean  result  for  that  pair,  and  a  a  >  denotes  the  sum  of  the  squares  of  these  quantitiea 
for  the  whole  number  of  observations;  N  denotes  the  whole  number  of  observations, 
in  this  case  326 ;  and  N'  the  whole  number  of  pairs,  in  this  case  84.  Usually  E  is  found 
to  be  about  ^  0.5 ;  in  the  present  instance  it  is  ^{^0.52. 

The  latitude  thus  derived  from  all  the  observations  on  the  84  pairs  of  stars,  and  to 
which  every  refinement  of  computation  has<  been  applied,  is  the  following.  It  has 
been  adopted  as  the  nearest  approximation  to  the  true  value. 

North  latitude,  40<^  47'  21'.59  ±  0.082. 

With  sextant — The  following  table  exhibits  the  latitude  results  submitted  by  each 
officer — the  corresponding  determinations  of  time  having  been  already  reporte<l  : 

Latitude  by  sextant. 


Observer. 


W.  L.  F. 


1880. 
....!  June  23? 

G.  McC.D I      Oct.  7| 

J.  L.  L June24| 

F.  V.  A Sept.  23J 


F.  V.  A. 


Latitude  by  sextant. 


Stars. 


j  No. 
obs. 


Oct.  sj    f 


Polaris 

a  Scoipii 

Polaris 

c  Pegasi 

Polaris 

South  Star 

Polaris I    10 

e  Pc'gasi I    21 

Polaris ;    15 

Pegasi '    15 


By  each 
star. 


10 
13 

°    '        "1 
40  47  29. 3  ; 
22.7 

12 
10 

40  47  08.0 
35.4 

10 

Vnt 

Xt.C .^ I   July24{|f^^"«  I    ^^ 


Mean. 


40  47  26. 0 


40  47  21. 7 


Not  submitted. 


Aquilie i    11 


40  47  25.  5 
14.5  I 

19.8 
Defective. 

40  47  la  6 
I.  '2Q.  0 


40  47  20.  0 
19.8 

40  47  22,3 


it 


4.4 

0.1 


1.6 
0,7 
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Latitude  hy  sextant — Continued. 


Obeerver. 

Date. 

T.  L.C 

1880. 
July  27 

Sept.  30 1 

Nov.  15 1 

Nov.  2  J 

Oct  8^ 

T.  L.  C 

T.A.B 

C.  McB.  T 

G.  J.  F '.. 

Stare. 


Sim 

FolariB.. 
«  Pegasi. 

Polaris  . 
a  Pegasi 

Polaris.. 
Jupiter.. 

Polaris., 
a  Pegasi 


I   Latitude  by  sextant. 

No. ; 

obB.  !   By  ea^h         ^^.^ 


!  N 


19.5 

17  9 
21.4 

40  47  28. 7 
23.4 

40  47  la  5 
23.6 

40  47  26. 3 

18.5 


19.5 
19.6 

40  47  23.  0 

40  47  20. 1 

40  47  22. 4 


2.1 
2.0 

1.4 

1.5 

0.8 


The  methods  heretofore  in  use  have  been  the  following — occnitations  by  the  dark  limb 
of  the  moon,  lunar  culminations,  eclipses  of  Jupiter's  sat-ellites  and  (chiefly  for  practice 
with  the  sextant)  lunar  distances ;  but  as  the  arrangements  in  the  new  observatory 
were  not  entirely  perfected,  the  first  and  third  methods  were  not  employed  during  the 
past  season.     Hereafter,  the  new  equatorial  will  afford  every  desired  facility. 

Lvmar  culminations. — ^The  American  Ephemeris  is  used  in  reducing  these  observations. 
The  computations  receive  the  same  care  that  would  be  given  to  them  on  a  boundary 
survey.  No  observation  is  rejected  unless  noted  as  doubtful  or  thrown  out  by  Peirce's 
Criterion.  The  mode  of  recording  time  on  each  date  has  already  been  reported  in  the 
general  table  giving  the  result  of  the  transit  work. 

Longitude  by  lunar  culminations. 


Date. 

Stars. 

Moon. 

Longitude. 

Observers. 

No. 

Prob. 
error. 

^^^'     w?^. 

Prob. 
error. 

Compnted. 

SrroE. 

G.HcC.D 

1880. 
Oct    14 
June  22 
Aug.  15 
Dec.     9 
Aug.  16 
Sept  17 
Aug.  20 
Oct    15 

17 
14 
24 

\t 

16 
18 
20 

Sec. 
0.04 
0.07 
0.02 
0.04 
0.05 
0.05 
0.30 
0.04 

I                   5 

See. 
0.12 

Km.  $€c. 

4  55  17. 32 

Sec.. 
9.6G: 

J.L.L 

Both 

Not 

submitted. 

P.V.A 

I       !           5 

I     :         5 
I              5 

0.03 
0.13 
0.09 
0.04 
0.19 
0.01 

4  54  57.15  1      10.61 
55  02.25]        5.41 
55  07. 13          0. 53: 

F.V.A 

T.L.C 

T.A.B 

I 
11 
I 

6 
4 

5 

55  04. 78           2-  88. 

C.McD.T 

G.J.F 

55  00.74 

56  07.61 

6.92^ 
0.05 

Lunar  distances. — The  method  recommended  by  Professor  Chanvenet  is  adopted  in. 
reducing  these  observations.  The  altitudes  of  the  bodies  are  computed,  observations 
being  limited  to  measuring  with  a  sextant  the  distance  between  tne  moon  and  one  or 
more  of  the  stars  ^iven  in  the  ephemeris,  and  to  determining  the  error  of  the  chro- 
nometer bv  observing  ten  altitudes  of  an  east  and  ten  of  a  west  star.  The  following 
table  exhibits  the  longitudes  submitted  by  each  offlceri  no  restriction  being  laid  upon 
the  number  of  trials.  The  corresponding  times  have  been  already  report^  with  the^ 
other  sextant  work. 

Longitude  hy  lunar  distances. 


Observer. 


Date.    I 


Stars. 


1880 
G.McC.D iNov.io 

y. v.A ,  Oct  11 

JT.  V.A i  Nov.ll 

T.L.C I  July  29 

T.'A.B I  N0V.12 

C.McD.T Nov.  16 

G.J.F Nov.ll 


Jupiter . . . 
Jupiter . . . 
a  Tauri . . . 

5Sun 

{Sun 
a  Aquilie  . 
JupitiT  ... 
a  Tauri . . . 


Longitude.      Error. 


tee. 
r>.2 
54.6  ; 
02.0  ' 
14.1 
09.6 
12.6 
29  9 
49.1 


Sec. 
4.5 
13.1 
5.7 
6.4 
1.9 
4.9 
22.2 
41.4 
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AURORA  BOREALIS. 

The  regular  series  of  records  of  the  displays  of  the  aurora  borealis,  begun  in  1870, 
has  been  continued,  as  heretofore.  Three  sentinel  posts,  widely  separated  from  eacli 
other,  are  guarded  nightly  by  soldiers  of  the  Battalion  of  Engineers  specially  selected 
as  watchmen.  Eight  men  are  thus  permanently  detailed.  Three  of  them  remain  on 
duty  from  sunset  to  sunrise,  and  are  required  to  report,  when  relieved,  whether  they 
have  seen,  any  auroral  li^ht  during  the  night;  and  if  not,  whether  the  sky  has  been 
sufficiently  clear  to  permit  any  to  be  visible.  These  records  for  the  past  year  are  pre- 
sented in  the  following;  consolidated  table — which,  considering  the  difficulty  of  distin- 
guishing the  fainter  displays,  is  regarded  as  establishing  the  trustworthy  cnaracter  of 
the  record  by  the  general  accordance  between  the  three  independent  observers.  It 
appears  that  out  of  216  favorable  nights,  13  auroras  were  noted ;  and  if  we  may  aaeume 
the  same  ratio  to  apply  to  the  clouded  nights,  about  22  auroral  displays  occurred  dor- 
the  12  months. 

Auroral  displays  in  1880. 


Nameof  montli. 


January  

February , 

March , 

April 

May    

June 

July 

Angnat , 

September 

October , 

November , 

December , 

Total  for  year, 


13 


Auroras. 


13 


0.0 
0.0 
1.3 
1.3 
0.3 
0.0 
1.0 
3.0 
1.0 
2.0 
3.0 
0.0 


12.9 


Clear  nights. 


211 


;  I    213 


14.7 
17.3 
16.3 
18.0 
18.7 
19.3 
18.3 
l&O 
18.3 
20.7 
16.0 
20.0 


215.6 


Clouded  nights. 


155 


143 


153 


I 


11-7 
14.7 
12.0 
12.3 
ia7 
12.7 
13.0 
11.7 

las 

14.0 
LLO 


160.4 


Summary  of  auroral  records  for  eleven  years. 


Clear  sky. 

Cloudy  sky. 

Tear. 

-a 

s 

o 

1^ 

Remarks. 

3870 

184 
211 
234 
214 

50 
60 
60 

150 
154 
132 
151 
175 
176 
171 
174 
180 
161 
150 

41 
41 
34 
38 
17 
13 
8 
6 
2 
7 
9 

99 
104 
94 
92 
35 

13 

Begun  February  1,  187a 

1871 

1872 

1873 

1874 

190  1   18 
189  ;   14 
195  <    9 

191  '    7 
185     2 
204     9 
216    13 

1875 

1876 

1877  

1878 

4 

1879 

16 
22 

1880  

These  obseryations  were  undertaken  to  throw  light  upon  the  supposed  connection 
between  the  number  of  solar  spots  and  the  frequency  of  auroras  and  of  magnetic  dis- 
turbances. They  have  now  been  continued  long  enough  to  pve  interest  to  the  fore- 
going summary  compiled  from  the  general  ordera  above  cited.  No  corresponding 
record  of  solar  spots  during  this  period  of  eleven  years  is  at  hand  for  precise  compari- 
son ;  but  such  records  have  been  preserved,  and  they  show  the  number  or  spots  in  the 
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year  1870  to  be  a  maximum,  Bfid  in  1878  a  miniTimm.    It  will  be  noted  that  these  years 
are  nearly  those  of  maximum  and  minimum  observed  auroras. 
By  order  of  Lieutenant- Colonel  Abbot. 

J.    H.   WiLLARD, 

First  Lieutenant  of  Engineers,  Adjutant 


[Printed  Orders,  No.  4.] 

Battauon  of  Enginbsbs. 
WUleU  Point,  New  York  Marhor,  ApHl  26, 1881. 
The  following  will  be  the  course  of  instruction  and  drills  for  the  Battalion  of  Engi- 
neers during  the  coming  season. 

WILUETS  point,  KKW  YORK   HARBOR. 

In  Military  Engineering, — 1st.  Verbal  instruction  by  the  company  officers  in  the  no- 
menclature and  dimensions  of  the  siese  battery  and  model  fronts  of  fortifications,  in- 
cluding the  reasons  therefor.  !i2d.  The  completion  of  the  model  Yauban  front  in 
masonry,  upon  a  scale  of  1  inch  to  1  foot»  This  drill  will  be  under  the  charge  of  Lieu- 
tenant Wilfard,  Battalion  adjutant.  3d.  A  course  of  instruction  in  the  molding  room, 
including  the  making  of  modem  siege  batteries  and  saps  upon  a  scale  of  1 : 6.  This  drill 
will  be  by  company,  each  in  turn  being  entitled  to  the.  use  of  the  room  for  one  month. 
A  commissioned  officer  of  the  company  must  always  be  present.  4th.  A  full  course  of 
trestle  and  wooden  ponton  drill,  including  boat  maneuvers.  For  this  drill  the  com- 
panies will  be  consolidated,  two  officers  (a  captain  and  lieutenant)  being  detailed  by 
the  Battalion  adjutant,  in  turn.  .^)th.  The  cocstructiouand  experimental  breaking  of 
a  temporary  wooden  bridge  over  a  dry  ravine.  6tli.  Continuation  of  the  experiments 
in  preparing  mine  chambers  for  cainouflets,  by  the  exploeiou  of  small  charges  of  dyna- 
mite.    The  shaft  of  the  mines  exploded  in  1877  will  be  used  for  this  purpose. 

In  the  Torpedo  Service, — ^As  heretofore,  practical  instructions  in  tlie  service  of  torpe- 
does will  be  ^ven  uuder  special  directions  from  these  headfiuarters.  A  weekly  detail 
of  tw  o  commissioned  officers  will  be  made.  Company  commanders  and  Battalion  stafi' 
officers  will  spend  at  least  six  hours,  and  lioutenauts  on  company  duty  at  least  seven 
hours,  daily  on  this  duty.  They  will  be  excused  from  all  other  duties  except  dress- 
parades  and  inspections,  and  will  be  governed  by  General  Orders  No.  4,  series  of  1873, 
from  these  headquarters. 

A  weekly  detail  will  be  made  of  1  non-commissioned  officer  from  the  Battalion,  and  of 
6  privates  from  the  companies  in  turn.  These  details  will  be  so  arranged  as  to  include, 
in  succession,  every  man  in  the  Battalion  not  especially  excused  by  the  commanding 
officer. 

During  fatigue  hours  (except  on  Saturday  and  Sunday)  the  men  will  be  under  the 
orders  of  the  senior  commissioned  officer  of  the  torpedo  detail,  whose  duty  it  is  to  see 
that,  when  not  engaged  in  assisting  in  the  torpedo  trials  now  in  progress,  they  are  in- 
structed (1)  in  the  duties  of  the  boat  service,  and  (2)  in  those  of  the  loading-room,  as 
prescribed  in  the  proof  edition  of  the  Manual. 

The  following  system  will  be  observed  as  closely  as  the  weather  permits: 

1.  Planting  single  mines, — One  weekly  drill  will  be  had  in  planting  and  raising  a 
buoyant  mine ;  and  another  in  planting  and  raising  a  ground  mine  of  the  modelof 
1873.    The  steam-launch  will  be  used  for  this  purpose. 

9.  Placing  tkejuneHan  boxes. — ^This  drill  will  be  sunulated  on  land  until  the  principles 
are  fully  understood  by  every  member  of  the  detail  It  will  then  be  executed  in  the 
river,  using  the  base  line  between  the  fort  and  Engineer  wharf.  Care  must  be  taken, 
by  providing  buoy  ropes  of  sufficient  length,  to  avoid  the  loss  of  anchors. 

3  Judgment  torpedo  drill. — ^The  mapping  drill  will  first  be  practiced,  then  the  judg- 
ment firing  drill.  The  cat-boat  Queen  may  be  used  if  the  weather  be  suitable ;  if  not, 
use  may  be  made  of  any  passing  steamer  or  sailing  vessel.  A  few  steamers  should  be 
racked  at  every  drill. 

4.  Automatic  frina  drill. — ^This  drill  must  first  be  practiced  at  the  wharf,  in  the  man- 
ner prescribed  in  the  Manual.  Subsequently,  if  desired  by  the  officer  in  charge,  it 
may  be  combined  with  the  judgment  drill  on  the  river. 

5.  In  unfavorable  weather,  the  detail  will  be  exercised  in  the  duties  of  the  loading- 
room,  in  the  shore  duties  pwtaining  to  the  boat  service,  and  in  the  use  of  the  dial 
telegraph.  The  senior  officer  of  the  detail  will  also  give  verbal  instruction  respecting 
the  fuzes,  explosives,  torpedo  material— except  that  of  the  operating  room — ample 
eleotrioal  tesfing,  and  the  practical  use  of  the  ordinary  forms  of  apparatus  for  the 
electrical  ignition  of  mines.  This  can  beat  be  done  in  the  torpedo  museum,  by  read- 
ixuf  and  elaborating  portions  of  the  text  of  the  Manual. 

In  giying  this  instruction,  the  senior  officer  of  the  torpedo  detail  will  be  aided  by 


Digitized  by 


Google 


446         REPORT    OP   THE   CHIEF   OF   ENGINEERS,  U.  S.  ARMY. 

the  ;jauior  officer.    In  their  absence,  Sergeant  William  H.  Brown,  Company  A,  i 
ant  instructor  in  submarine  mining,  will  be  in  general  charge  of  the  detail. 

On  the  Saturday  terminating  his  tour,  the  senior  officer  will  submit  to  these  head- 
quarters the  plots  of  the  mapping  drills^  and  a  report  giving  the  names  of  the  detail, 
what  they  have  been  drilled  in,  and  their  relative  and  absolute  proficiency.  Printed 
blank  forms  will  be  supplied. 

Before  the  end  of  the  season,  a  grand  group  of  mines  will  be  planted  and  operated 
in  the  manner  prescribed  by  the  Manual,  and  trial  runs  will  be  made  with  the  fish 
torpedo — under  special  instructions  from  the  lieutenant-colonel  commanding. 

In  military  map-making, — Each  lieutenant  on  company  duty,  who  has  not  already 
done  so,  will  make  and  plot  a  careful  instrumental  survey  of  one  square  mile  of  ground 
in  the  vicinity  of  the  post,  including  contours  laid  down  with  a  spirit  level.  He  will 
be  assisted  in  the  field  work  by  details  of  non-commissioned  officers  and  privates  from 
his  company.  The  work  will  be  plotted  on  a  scale  of  12  inches  to  the  mile ;  and  may 
be  executed  upon  any  recognized  system  preferred  by  the  officer.  The  finished  maps 
will  be  submitted  to  these  headquarters  on  or  before  the  termination  of  the  drill  season. 

Each  lieutenant  on  company  duty  who  has  not  already  done  so,  and  each  non-com- 
missioned officer  and  five  selected  privates  from  each  company,  will  make  a  satisfiac- 
tory  foot  reconnaissance  at  least  5  miles  long,  in  the  vicinitjy^  of  the  post.  The  in- 
structions laid  down  in  General  Orders  No.  12,  series  of  1868,  from  these  headquarters, 
will  be  strictly  followed,  including  the  contouring.  Especial  attention  will  be  given 
to  making  the  scales  correctly ;  (1)  no  attempt  being  made  to  change  the  natural  leug^ 
of  step  in  the  field  work ;  (2)  the  plot  being  made  in  terms  of  this  natural  unit ;  (3) 
its  absolute  length  being  determined  carefully  by  pacing  several  times  over  a  known 
distance;  and  ^)  a  correct  scale  being  constructed  from  these  data,  with  100  yards  as 
the  unit,  the  zero  being  between  the  first  and  second  divisions  on  the  left,  and  the 
first  division  being  subdivided  into  ten  equal  parts.  The  plot  will  distinctly  show 
the  beginning  and  end  of  the  reoonnaissancey  without  any  attempt  at  compromisiDg  dis- 
crepancies. 

The  captains  will  be  the  instructors  in  these  drills ;  and  they  will  submit  to  these 
headquarters,  on  or  before  the  termination  of  the  season^  the  several  maps  and  drawings 
—each  duly  approved  by  themselves. 

A  carefril  hydrographic  survey  of  the  shore  of  Throgg's  Neck  between  the  p<^ions 
mapped  in  1879  and  1880,  will  be  made  by  the  lieutenants  on  company  duty  not  in- 
cluded in  the  last  three  paragraphs — ^the  object  being  to  determine  the  extent  of  en- 
croachments upon  the  public  lands  by  storms.  This  work  will  be  under  the  direction 
of  Lieutenant  Willard,  Battalion  adjutant,  who  will  be  guided  by  verbal  instmctions 
from  the  lieutenant-colonel  commanding. 

In  Field  Photography, — ^The  officers'  laboratory  will  be  open  daily  from  1.30  p.  m. 
until  4  p.  m.  The  building,  apparatus,  chemicals,  &c.,  will  be  under  the  charge  of 
Lieutenant  Griffin,  Battalion  quartermaster,  whose  duty  it  is  to  furnish  any  desired 
assistance  and  who  will  be  held  responsible  for  the  judicious  use  of  the  property. 

Officers  are  invited  to  avail  themselves  of  the  advantages  of  the  laboratory^  making 
such  arrangements  with  the  officer  in  charge  as  shall  insure  no  confusion  in  his  offioiiu 
duties  or  in  those  of  the  men  under  his  instruction. 

The  instruction  of  non-commissioned  officers  will  be  restricted  to  the  following  class 
selected  from  those  who  have  displayed  special  aptitude  during  the  winter  coarse. 
They  will  be  detailed  singly  for  one  week  in  turn  and  will  receive  such  instruction  as, 
in  the  judgment  of  the  officer  in  charge,  is  best  suited  to  perfect  their  knowledge  of 
the  subiect. 

Detail  of  Non-^xymmissioned  Qjjioere.— Company  A:  Sergeant  Tiedman,  Corporal  Wnn- 
der;  Company  B:  Corporal  Griffin,  CorponJ  Von  Schon;  Company  C:  Sergeant  Tur- 
ner^ Corporal  Grenier. 

In  lUld  Astronomy. — ^The  lieutenant-colonel  commanding  will  continue  in  peraonal 
direction  of  the  observatory.  Captain  Mallory  will  act  in  his  absence  and  will  saper- 
vise  the  computations,  which  must  be  submitted  through  him. 

All  the  lieutenants  who  have  not  already  completed  the  course  and  been  excused 
from  further  observations  will  constitute  the  observers,  a  roster  being  kept  by  the 
adjutant.  In  addition,  weather  permitting,  they  will  observe  the  sun  or  stars  for  time 
whenever  serving  as  officer  of  the  day.  Tnese  observations  will  be  computed  at  once 
and  the  error  of  the  mean  solar  chronometer  will  be  reported  on  the  guard  report  at 
the  end  of  the  tour. 

The  following  system  will  govern  the  observations  at  the  observatory.  The  conise 
covers  two  seasons,  the  first  mcluding  sextant  work  and  transit  and  zenith  telescope 
work  with  the  instruments  in  the  east  wing  and  on  the  ontel*  pier ;  and  the  second 
including  sextant  work,  practiced  with  the  new  combined  instruments  in  the  west 
wing  ana  with  the  equatorial.  Advantage  will  be  taken  of  every  suitable  night  for 
observing.  Officers  wishing  to  use  the  instruments  for  special  observations  or  prac- 
tice  must  apply  for  anthori^  to  do  so. 

Officers  will  usually  be  detailed  for  astronomical  duty  for  one  week  in  turn,  bnt  in 
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case  of  bad  weather  the  roster  will  be  arranged  so  as  to  give  each  an  equal  chance  to 
accomplish  the  work  required  of  him  early  in  the  season ;  when  this  work  is  completed, 
and  when  in  the  judgment  of  the  instructor  he  has  become  an  expert  observer,  his  name 
will  removed  from  the  roster. 

-  Special  note-books  will  be  provided  for  each  officer  which,  after  the  end  of  the 
season  and  inspection  by  the  commanding  officer,  will  become  his  personal  property. 
Suitable  blank  forms  will  be  printed  both  for  observations  and  computations,  and  these 
forms  will  be  pasted  into  the  books,  thus  rendering  them  valuable  for  future  reference. 

The  computations  will  receive  special  attention  (1)  as  to  methods  employed,  (2) 
ds  to  the  values  adopted  for  the  instrumental  constants,  and  (3)  as  to  rejection  of 
doubtful  observations.  The  latter  is  more  than  usually  important  because  knowl- 
edge of  the  correct  results  is  likely  to  bias  the  judgment.  The  following  rules  will 
be  strictly  observed.  No  correction  of  the  original  record  is  to  be  made  subse- 
quently ;  if  clearly  wrong,  the  observation  must  be  rejected.  No  rejection  of  an  obser- 
vation is  allowed  nnless  (1)  it  was  marked  doubtful  at  the  time,  ('^)  it  is  thrown  out 
l>y  Peiroe's  criterion,  or  (3)  its  discrepancy  is  so  largely  in  excess  of  any  probable  limit 
AS  to  render  some  exceptional  cause  certain — ^for  instance,  a  discrepancy  of  1  minute  in 
a  zenith  telescope  latitude.  Every  rejection  under  this  third  case  must  receive  the 
approval  of  the  officer  charged  with  supervising  the  computations. 

The  following  allowance  of  time  will  be  made  for  computations.  Three  days  f«r  a 
eet  of  latitude  observations  with  the  sextant,  for  a  set  of  time  observations  with  the 
transit,  for  a  longitude  by  Jupiter's  satellites,  for  the  value  of  a  level  division  or  for  a 
micrometer  turn  with  the  zenith  telescope ;  ten  days  for  a  longitude  by  moon  culmi- 
'  nation  or  by  lunar  distances,  or  by  an  occultation  by  the  moon.  These  limits  as  to 
time  must  be  strictly  observed. 

The  following  will  be  the  ordinary  routine  of  observations  with  the  several  instru- 
ments. 

Sextant. — After  becoming  skillful  in  the  use  of  this  instrument  upon  the  sun, 
observers  will  deduce  at  least  one  satisfactory  latitude  by  observing  a  north  and  a 
south  star,  using  the  time  deduced  from  an  eas^  and  a  west  star,  each  based  on  ten 
altitudes  taken  on  the  same  night.  Finally,  they  will  deduce  one  longitude  by  the 
method  of  lunar  distances,  computed  by  Chauvenet's  method. 

Transit. — ^A  set  of  time  observations  for  rating  the  chronometer  wiU  be  made  about 
once  a  week,  observing  a  star  above  and  a  star  below  the  pole  for  deviation,  and 
about  five  south  stars  for  time.  Occasionally  an  observation  on  a  slow  circunpolar 
etar  will  be  made  for  determining  the  colli tnation  constant.  Every  moon  culmination 
occurring  before  1  a.  m.  will  be  observed,  until  each  officer  has  secured  at  least  one 
satisfactory  result. 

At  first,  time  will  be  recorded  by  the  instructor ;  then  the  observer  will  take  his 
own  time  ;  lastly,  the  field  chronograph  will  be  used. 

Zenith  Telescope. — Observers  will  first  determine  the  level  correction  by  day- 
light, using  a  distant  terrestrial  object.  They  will  then  find  the  value  of  a  turn  of 
the  micrometer  by  observing  on  Polaris.  Lastly,  they  will  observe  for  latitude  until 
they  have  obtained  a  satisiactory  determination  based  upon  not  less  than  twenty 
pairs. 

The  Combined  Transit  and  Zenith  Telescopes.— These  instruments  will  be  used 
only  after  the  observer  has  become  thoroughly  expert  with  the  simpler  forms,  the 
object  being  to  give  familiarity  with  the  latest  special  patterns  in  use  by  the  Cfoqis 
of  Engineers. 

Equatorial  Telescope. — Every  practicable  occultation  of  a  star  of  the  sixth  or 
bigher  magnitude  by  the  dark  limb  of  the  moon,  and  every  eclipse  of  Jupiter's  satel- 
lit-es,  will  be  observed  either  with  this  instrument  or  with  an  astronomical  telescope, 
until  each  officer  has  dbtained  one  satisfactory  result.  Suitable  lists  will  be  prepared 
in  advance,  so  that  no  opportunity  may  be  lost. 

In  Field  Magnetic  Oftacrra <tofi«.— This  course  also  is  for  officers  exclusivley ;  and,  if 
practicable  this  season,  will  be  carried  out  under  special  directions  from  these  head- 
qnarters. 

In  Tidal  and  Current  Measurements, — ^This  course  will  comprise  observations  with  the 
self-registering  tide-gauge,  with  the  electric  current-meter,  and  with  double  floats, 
liientenaat  Willard,  Battalion  adjutant,  is  assigned  to  the  charge  of  the  work.  He 
will  be  guided  by  special  directions  from  the  lieutenant-colonel  commanding,  and  will 
apply  for  such  details  of  lieutenants  in  turn,  and  enlisted  men,  as  may  be  required. 

In  Infantry. — ^Instructions  in  the  revised  infantry  tactics,  including  the  school  of 
the  soldier,  the  company  and  the  battalion,  and  in  target  practice  according  to  a  sys- 
tem based  upon  Laidley's  Manual  of  Instructions  in  Rifle  Firing,  and  defined  in  Bat- 
talion Orders  Nos.  7  and  11,  series  of  1880. 

A  commissioned  officer  of  the  company  must  be  present  at  and  supervise  all  target 
practice,  unless  specially  excepted  by  orders  from  the  commanding  officer  of  the  post. 

Captain  Miller  is  assigned  to  the  charge  of  the  team  which  will  be  selected  to  repre- 
sent the  Battalion  in  the  mat-ches  at  Creedmoor  during  the  coming  season. 
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WEST  POINT,   NEW  YORK. 

The  drill  of  Company  E,  stationwl  at  West  Point,  being  under  the  direction  of  tbo 
instructor  of  practical  military  engineering,  it  is  desired  that,  as  far  as  circumstances 
will  permit,  the  men  may  receive  instructions  similar  to  that  of  the  rest  of  the  Batr- 
talion. 

By  order  of  Lieutenant-Colonel  Abbot  :  J.  H.  Willard, 

First  JMuienant  of  Engineers,  Adjutants 


I  Printed  Ordors  No.  5.1 

Battalion  op  Engineers, 
Willets  Point f  New  York  Harbor,  May  20,  1881- 
The  following  is  announced  as  the  standing  of  the  non-commissioned  officers  of  the 
several  companies  of  the  Battalion,  as  determined  by  their  recitations  to  their  com- 
pany officers  during  the  past  winter  season : 
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By  order  of  Lieutenant-Colonel  Abbot : 


J.   H.  WlLLARD, 

First  Lieutenant  of  Engineerey  Adjutant. 


(Printed  Orders  No. «.) 

Battalion  of  Engineers, 
WilleU  Point,  New  York  Harbor,  June  14,  1881. 

The  following  are  announced  as  the  results  of  the  meteorological  obseryations  taken 
at  Willets  Point  from  January  2  to  March  2,  1881.  They  form  part  of  the  regular 
series  of  which  former  results  were  announced  in  General  Orders  No.  13,  of  1868;  No. 
6,  of  1869;  Nos.  1  and  8,  of  1870;  Nos.  4  and  6,  of  1871;  Nos.  3  and  7,  of  1872;  No.  3, 
of  1873;  No.  5,  of  1874;  No.  5,  of  1875;  No.  6,  of  1876;  No.  3,  of  1877;  No.  6,  of  1878; 
No.  4,  of  1879;  and  No.  5,  of  1880. 

I.  The  observations  were  taken  hourly  from  7  a.  m.  until  11  p  m.,  both  inclusive, 
during  60  days  (beginning  at  7  a.  m.  on  January  2).  The  observers  were  the  lieu- 
tenants, the  non-commissioned  officers,  and  some  of  the  privates  of  the  Engineer 
Battalion. 

The  following  table  exhibits  the  horary  corrections  deduced  from  the  arithmetical 
means  of  the  hourly  observations,  correcteid  for  temperature  and  reduced  to  level;  the 
air  temi>erature;  the  force  of  vapor;  the  relative  humidity,  and  amount  of  clouds 
from  7  a.  m.  to  11  p.  m.,  inclusive. 

Maxima  and  minima  i>olnts  are  indicated  by  the  signs  *  and  t  respectively,  which 
are  placed  so  as  to  conform  to  the  general  sweep  of  the  curves.  The  aneroid  barom- 
eter was  a  pocket  instrument  by  Cassella. 

Midwinter  horary  corrections  for  1881. 
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-+  0. 027 

t+0. 028 

28.71 

+0.023 

+0.025 

30.01 

Psychrometer. 


Form  of 
vapor. 


Inches. 
0.097 
0.101 
O.IOQ 
0.109 
0.111 
0.117 
0.116 
0.120 
0.118 
0.115 


Relative 
hnmidity. 


Inches. 
0.674 
9.686 
0.663 
0.679 
0.661 
0.663 
0.630 
0.626 
0.633 
0.627 


fl 


4.83 
4.66 
4.60 
4.01 
4.80 
4.68 
4.40 
4.63 
4.68 
4.25 
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Midwinter  horary  corrections  far  1881 — Continued. 


• 

Horay  corrections. 

II 

r 

Peychrometer. 

Hour. 

Mercurial 
barometer. 

Aneroid 
barometer. 

Form  of 
vapor. 

Relative 
humidity. 

< 

5  p.  m  ......................... 

Inehet. 
+0. 015 
+0.003 
-0.004 
—0.003 
-0.009 

*-0.  Oil 
-0.009 

•  Inches. 
+0.020 
+0.007 
+0.001 
-  0. 007 
*-0.009 
-0.006 
-0.005 

o 

28.99 

27.64 

26.97 

26.69 

25.82 

25.66 

25.28 

Inches. 
0.114 
0.109 
0.109 
0.106 
0.104 
0.105 
0.100 

Inches. 
0.647 
0.644 
0.677 
0.655 
0.671 
0.681 
0.654 

4.38 

6d.  HI 

4.23 

«     p.    AU. 

7  p.  in     ».     -T-- --^ 

4.10 

8p.  m  ......................... 

4.11 

9p.  m 

4.18 

10  p.  m 

4.23 

11      p.     ID      .....,...TT.r.«.T..r.>..'.. 

4.26 

Mmjis 

30.007  1          20.623 

27.06 

0.108 

0.656 

The  extremes  of  air  temperature  during  the  hours  of  continuous  ohserrations  for 
the  sixty  days  were  -\-b(P  Fahr.  (February  28,  1  p.  m.)  and  —2P  Fahr.  (February  2,  7 
a.  m ).  The  lowest  temperature  recorded  by  the  minimum  thermometer  was  —  3°  Fahr. , 
noted  on  the  night  of  February  1-2. 

The  extremes  of  the  hourly  barometric  readings  reduced  to  32°  Fahr.  were  30.698  on 
February  7,  8  a.  m.,  and  29.164  on  January  21,  2  p.  m. 

The  following  table  exhibits  the  force  and  direction  of  the  prevailing  winds,  re- 
corded unon  the  usual  scale,  0  representing  a  calm  and  10  a  hurricane.  The  table  is 
computed — for  force,  by  dividing  the  sum  of  the  hourly  records  of  force  for  each  point 
of  the  compass  by  the  number  of  hours  during  which  the  wind  blew  from  that  direc- 
tion ;  and  for  direction,  by  giving  the  number  of  hours  during  which  the  wind  held  from 
each  point  of  the  compass. 


N. 

N.E. 

E. 

aE. 

a 

S.W. 

W. 

N.W. 

Calm. 

Hours 

91 
2.31 

172 
1.79 

30 
2.57 

80 
2.47 

22 
2.23 

61 
2.43 

167 
2.66 

260 
2.61 

180 

Mean  force. r. 

II.  The  discussion  of  the  observations  with  the  aneroid  barometer,  assigned  to  Com- 
pany A,  was  made  by  Lieutenants  Abbot  and  Goethals.  In  addition  to  the  required 
work,  they  analyzed  the  horary  curves  separately  for  each  ten  days,  comparing  the 
results  obtained  by  Colonel  Williamson's  method  with  those  given  without  the  reduc- 
tion to  level.  The  former,  which,  as  usual,  were  smoother  and  more  normal  cnrveB,  are 
shown  in  the  following  table: 

Tetany  horary  curves j  aneroid  barometer. 


Hour. 

First  ten 
days. 

jl 

ll 

1^ 

^1 

7  ft  m  ..............•..........•••...-••• 

-0.001 
-0. 019 
-0.030 
-0.088 
-0.030 
-0.008 
i:  0.000 
+  0.012 
-1-0.  Oil 
+0.005 
-0.008 
-0. 018 
-0.023 
-0.022 
-0.023 
-0. 018 
-6.017 

-0.001 
-0. 010 
-0. 018 
-0.027 
-0.013 
+0.008 
+0.036 
+0.043 
+0.041 
+0.-033 
+0.037 
+0.026 
+0.  Oil 
-0. 007 
+0.001 
+0.005 
+0.  Oil 

-0.001 
-0. 018 
-0.036 
-0. 036 
-0.045 
-0.023 
+0.003 
+0. 016 
+0. 017 
+0.019 
+0. 016 
+0.009 
+0.001 
-0.007 
-0.009 
-0.004 
-0.002 

-0.001 
-0.005 
-0.018 
-0.020 
-0. 010 
-0.001 
+0.023 
+0.036 
+0.041 
+0.063 
+0.054 
+0.044 
+0.047 
+0.042 
+0.031 
+0.027 
+0. 020 

-0.001 
-0.000 
-0.013 
-0. 016 
-0. 017 
-0.006 
+0. 017 
+0.035 
+0.042 
+0.082 
+0.023 
+0.004 
-0. 010 
-0.024 
-0.030 
-0.015 
-0.017 

—0.001 

8a.m 

— 0.00» 

9».  m 

— 0.01& 

20  a.m. .--..* 

~0.02D 

llft.ni 

—0. 015 

12  noon 

— aois 

1  n.™ 

•f  0.007 

2  D. m............. 

+0.00» 

3d.  m 

-ha  01ft 

"*'•*" " * 

«  n.  m 

+-0.012 

5p.  m ., 

— OlOIS 

6  D. m.......... 

-0.  OlS 

7  D. m............... > 

-0.024 

f    y,  su............... 

8p.  m. «••......_•.  •■■«•■.......••>...■.■ 

— 0.  021 

9p.  m..... r 

-0.028 

10  p.  HI...................... 

-0.  025 

11  p.  m.... ........................  ••■..■ 

— 0.O22 

To  test  the  absolute  accuracy  of  the  aneroid  as  compared  with  the  mercurial  cistern- 
barometer,  the  observations  for  each  ten  days  were  grouped  in  horary  curves,  no  cor- 
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rections  of  any  kind  being  applied  except  to  reduce  the  readings  of  the  mercurial 
barometer  to  32^  Fahr.  This  analysis,  shown  by  appended  plate  A,  established  a  close 
eeneral  accordance  between  the  two  instruments,  and  detected  neglect  on  the  part  of  a 
few  of  the  observers  to  tap  the  aneroid  before  taking  the  reading. 

The  index  error  of  the  aneroid  barometer  was  +0.386,  varying  but  slightly  for  the 
whole  series  of  observations.  It  is  ignored  upon  the  plate,  the  oDject  being  simply  to 
show  the  deg^e  of  parallelism  between  the  curves. 

The  following  extracts  from  the  report  of  this  analysis  give  all  needful  details : 

"  First  and  second  ten  days. — The  curves  of  the  two  barometers  were  essentially  par- 
allel, the  maximum  divergence  occurring  in  both  cases  at  11  p.  m. 

**  Third  ten  days, — A  large  discrepancy  is  seen.  The  aneroid  curve  exaggerates  the 
maxima  and  omits  the  minimum.  A  series  of  rapid  abnormal  oscillations  occurred  at 
this  time.  When  the  aneroid  was  read  without  previous  tapping,  the  daily  plots  indi- 
cate a  tendency  to  stick  at  the  same  reading  if  the  barometer  be  falling ;  no  such  ten- 
dency appears  with  a  rising  barometer.  All  errors  in  the  mean  curve  are  thus  alge- 
braically *  in  excess.' 

**  Fourth  ten  days, — Close  agreement,  no  sticking  apparent  in  separate  days'  obser- 
vations. 

'^  Fyth  ten  days, — ^Another  excessive  maximum  in  the  aneroid  curve,  due  to  the  same 
cause  as  above. 

*^  Sixth  ten  days, — The  discrepancies  in  these  curves  are  due  to  the  careless  reading 
of  both  instruments  by  two  of  the  observers — which  vitiated  four  of  the  daily  records.*' 

III.  A  valuable  set  of  observations  was  projected  and  taken  by  Lieutenant  Casey 
in  December,  1880,  to  test  the  degree  of  accuracy  attainable  near  the  sea  level  when, 
as  is  often  the  case,  it  becomes  desirable  to  determine  a  horary  barometric  curve  from 
a  limited  number  of  observations. 

For  eleven  consecutive  days  and  nights  (December  6  to  December  16)  he  took  hourly 
observations  with  a  Green's  cist«m  barometer  in  good  condition,  the  vernier  reading 
by  estimation  to  0.001  of  an  inch.  The  work  was  done  with  great  care,  without  assist- 
ance^ and  with  the  omission  of  onl^  four  hourly  readings  on  five  nights — ^thus  elim- 
inating the  effect  of  personal  equation,  and  yet  inclnding  the  whole  twenty-four  hours 
in  the  discussion. 

Tlie  records,  when  analyzed  by  Colonel  Williamson's  method,  indicated  that  excess- 
ive abnormal  oscillations  on  the  6th,  8th,  and  14th  so  modified  the  form  of  the  horary 
curve  that  those  days  should  be  thrown  out.  The  others  gave  good  results,  as  shown 
in  the  following  tables^interpolations  in  parentheses. 

Daily  horary  curves,  Dfoemher,l880, 


Hour. 


December 


7  a.  m 

8  ».m. 
9a.iii. 

10  a.  m. 
11 ».  m. 
12  m... 
1  p.  m, 
•  2  p.  m. 

3  p.  m 

4  p.  m 

5  p.  m. 

6  p.  m. 

7  p.  m 

8  p.  m 

9  p.  m 

10  p.  m 

11  p.  m 

12  p.  m 

1  a.  m. 

2  a.  m- 

3  A.  m- 

4  a.  m. 

5  a.  m. 

6  a.  m. 


—.035 
—.096 
-^063 
^068 
-^046 
—.038 
-i-.008 
+.027 
4-.  056 
+.017 
:t.000 
+.021 
+.035 
+.031 
+.017 
+.013 
+.031 
+.029 
+.025 
(+.014) 
(+.003) 
(-.008) 
(-.010) 


December 
7. 


December 
8. 


t. 


+.029 
+-.022 
+.011 
+.009 
-(-.008 
+ 
087 
055 
+.049 
+.040 
+.013 
—.006 
—.026 
—.038 
—.047 
-.032 
—.033 


—.028 
-.024 
-.021 
—.005 
+.004 


—.133 
-.124 
-.107 
-.088 
-.036 
+.033 
+.088 
+.122 
+.133 
+.182 
+.101 
+.080 
+.064 
+.030 
+.001 
—.019 
—.042 
-^048 
-.066 
(-.  077) 
(-.  088) 
(-.099) 
(-.109) 
-.119 


December 
9. 


—.008 
—.020 


—.020 
—.008 
+.012 
+.027 
+.024 
+.026 
+-.024 
+.010 
+.004 
—.003 
—.008 
—.010 
—.001 
+.0O9 
+.007 
+.008 
+.004 
+.001 
+.003 
-.009 


December 
10. 


—.001 
-.015 
—.035 
—.036 
—.081 
—.007 
+.002 
+.015 
+.014 
+.030 
+.024 
+.016 
+.009 
-.001 
—.006 
—.008 
+.010 
+.011 
+.009 
(+.007) 
(+.006) 
(+.005) 
(+.004) 
+.003 


Decem- 
ber 11. 


—.017 
-.030 
—.052 
-.056 
—.036 
-.030 
-.OU 
-.606 
+.004 
+.016 
+.029 
+.013 
+.005 
+.018 
+.020 
+.  022 
+.027 
+.027 
+.022 
+.022 
+.018 
+.014 
+.004 
-.010 
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Daily  horary  curves,  December ^  1880 — Continued. 


Hour. 


7  a.  m. 

8  a.  m, 

9  a.  m. 

10  a.  m. 

11  a.  m 

12  m.... 

1  p.  m 

2  p.  m, 

3  p.  m 

4  p.  m. 

5  p.  m 

6  p.  m 

7  p.  m 

8  p.  m 

9  p.  m 

10  p.  m. 

11  p.  m, 

12  p  m. 
1  a.  m 
2a.  m. 

3  a.  m 

4  a.  m, 
5a.  m 
6  a.  m. 


December 
12. 


+. 
+. 

t 


(+. 
(+. 


■.013 
.019 
.032 
083 
021 
006 
016 
012 
032 
018 
019 
Oil 
Oil 
008 
001 
005 
009 
005 
007 
007) 
007) 
008) 
008) 
008 


December 
13. 


—.040 
—.036 
—.032 
-^027 
—.006 
+.019 
+.040 
+.048 
+.061 
+.046 
+.038 
+-.023 
+.016 
+.011 
+.003 
+.001 
-.010 
-.016 
-.010 
-.022 
-.031 
-.029 
-.028 


December 
14. 


—.072 
—.091 
^112 
—.127 
—.114 
-^089 
—.071 
--.049 
—.013 
+.010 
+.021 
+.038 
+.079 
+.082 
+.113 
+.115 
+.110 
+.108 
+.095 
(+.068) 
(+.041) 
(+.014) 
(-.013) 


December 
15. 


+.  012 
+.005 
—.014 
—.009 
—.006 
-f.OU 
+.034 
+.030 
+.038 
+.016 
+.014 
—.002 
-^009 
—.022 
—.020 
-^021 
-^024 
—.016 
—.013 
—.008 
—.009 
+.001 

j:.000 

+.006 


December 
16. 


—.016 
—.016 
—.022 
-.027 
— »016 
+.011 
-k  018 
-.084 
+.027 
--.020 


+.012 
+.004 
—.010 
-.014 
-.009 
-.010 
-.009 
-.008 
-.006 
-.006 
±.000 
+.007 
+.002 


Grand 
mean. 


-.027 
•-^033 
-.043 
-^045 
—.029 
-^007 
+.015 
+.029 
+.038 
+.033 
+.028 
+.020 
+.017 
+.010 
+.005 
+.004 
+.004 
+.005 
+.004 
-.001 
—.007 
—.010 
—.013 
—.019 


Trae 
mean. 


-.014 
-^0» 

•— .OW 
-.01€ 
+.0(B 
+.018 
+.0W 

t+.O30 
+.0M 
+.023 
-I-.OIO 
+.002 
-.004 
-.009 

•-.008 
-.006 
-.004 
-.002 
-.002 
-.004 

t-.003 
±.0H 
^002 


When  plotted,  these  curves,  with  the  exceptions  above  noted,  show  unmistakablo 
parallelism ;  ana  the  final  mean  (Plate  B)  is  undoubtedly  the  true  normal  form  for  this 
season — compare  similar  curves  for  January  28  to  February  8,  1869,  observed  at  Willets 
Point  and  Albany,  and  published  in  General  Order  No.  6,  series  of  1869,  from  head- 
q^uarters  Battalion  of  Engineers ;  also  similiar  midwinter  curves  (observations  con- 
tinued for  the  whole  twenty-four  hours)  for  1870,  1872,  and  1873. 

By  order  of  Lieutenant-Colonel  Abbot: 

J.   H.   WiLLARD, 

First  Lieutenant  of  EngineerSj  Adjutant 


[Printed  orders,  No.  7.J 

Battalion  of  Engineers, 
Willets  Point,  Netfi  York  Harbor,  July  14, 1881. 

General  Orders  No.  86,  A.  G.  O.,  series  of  1879,  prescribing  the  new  system  of  target 
practice  for  the  Army,  does  not  revoke  existing  orders  authorizing  the  appointment  of 
company  and  regimental  prizemen,  upon  the  conditions  laid  down  in  the  old  system. 

The  results  of  this  competition  for  the  Battalion  and  company  prizes  for  the  year 
ending  June  30,  1882,  are  accordingly  announced — the  followin^^  oeing  a  list  of  the 
strings  in  ten  shots,  fired  standing  at  200  yards,  in  the  competition  for  the  Battalion 
prize: 

Company  A  prizeman,  Sergeant  Theodore  Royston,  103.31  inches.  . 

Company  B  prizeman,  Second-class  Private  Albin  Krebs,  109.93  inches. 

Company  C  prizeman,  First-class  Private  John  Cavanagh,  124.25  inches. 

Company  E  prizeman.  Corporal  John  F.  Weber,  86.93  inches. 

Corporal  John  F.  Weber,  Company  E,  is  accordingly  announced  as  Battalion  prize- 
man for  the  year  ending  June  30, 1882 ;  he  will  receive  the  silver  stadia  from  the  hands 
of  the  commanding  officer  of  Company  E  at  the  parade  when  this  order  is  published. 

By  order  of  Lieutenant-Colonel  Abbot : 

J.   H.   WiLLARD, 

First  Lieutenant  of  Engineers,  Adjutant 


Digitized  by 


Google 


Fl^te    B. 


Digitized  by 


Google 


Digitized  by 


Google 


APPENDIX    No.    4- 


ENGINEER  DEPOT  AND  POST  OF  WILLETS  POINT. 


REPORT  OF  LIEUT.  COL.  H.  L.  ABBOT,  CORPS  OF  ENGINEERS^  BVT. 
BRIG.  GEN.,  U.  8.  A.y  OFFICER  IN  COMMAND  FOR  THE  FISCAL  TEAR 
ENDING  JUNE  30,  1881. 

WiLLETS  Point,  New  York  Harbor, 

July  6,  1881. 
GsNERAL :  I  have  the  honor  to  sabmit  the  following  as  my  annual 
report  upon  the  Engineer  Depot  and  Post  of  Willets  Point  for  the  fiscal 
year  ending  June  30, 1881 : 

PUBLIC  BUILDINGS. 

The  new  building  for  officers'  quarters^  mentioned  in  my  last  annual  re- 
port, was  completed,  and  has  been  occupied  during  the  winter  and  spring. 
The  total  cost,  including  the  house  itself,  the  out-buildings,  and  700  feet 
of  drains,  has  been  $9,538.72,  of  which  (9,000  was  supplied  by  the  Quar- 
termaster's Department  and  $538.72  was  paid  from  the  appropriation 
for  the  depot.  The  work  was  done  under  my  personal  direction,  by  my 
assistant  engineer  and  general  foreman,  the  bills  being  paid  by  the  post 
qnartermaster.  The  house  will  comfortably  accommodate  six  unmarried 
oflBcers,  and  in  case  of  necessity  can  be  occupied  by  more. 

A  ^reat  deal  of  work  in  reshingling  the  barracks,  renewing  outbuild- 
ings of  officers'  quarters,  &c.,  has  been  done  by  the  troops,  without  ex- 
pense to  the  government,  except  for  the  materials,  which  have  been 
supplied  by  the  Quartermaster's  Department. 

THE  DEPOT  STORAGE,  RECEIPTS,  ISSUES,   &C. 

As  heretofore,  the  property  has  been  guarded,  cared  for,  received,  and 
issued  by  the  Engineer  Battalion.  No  change  has  occurred  in  any  of 
these  details  as  reported  in  former  annual  reports. 

The  use  of  chloride  of  calcium  for  drying  the  air  of  the  two  rooms 
used  for  the  storage  of  instruments  (capacity  37,000  cubic  feet)  has  been 
continued  with  entire  success,  the  results  being  as  given  in  the  following 
table :  ^ 
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Drying  by  calcium  chloride. 


Date. 


S 


^ 


u 
r 


Remarks. 


1880. 

Jnly  29 

Septembers. 
September  27, 
November  3 . , 

1881. 

May  28 

Jime9 

Total... 


Pounds. 

273 

255 

297 

.212 

255 
170 


Pounda. 
161 
148 
183 
101 

166 
67 


Pounds. 
112 
307 
lU 
111 


103 


GaUons. 
13.4 
11.6 
13.6 
13.2 

10.6 
12.3 


Boiled,  on  an  averge,  six 
hours;  fael.  wood;  specific 
gravity,  1,400. 


1,462 


826 


636 


74.7 


The  remodeling  of  the  bridge  equipage  in  store  by  skilled  labor  of  the 
Battalion  has  continued  as  heretofore.  Seven  chess  wagons  have  been 
remodeled  at  trifling  cost,  to  conform  to  the  new  pattern^  the  material 
of  10  old  wagons  has  been  largely  made  use  of  in  tiiis  work,  and  the  new 
wagons  are  as  serviceable  as  could  be  purchased  in  New  York  for  $300 
each.  The  labor  is  very  considerable,  but  has  cost,  in  extra-duty  pay, 
only  the  following  sum  for  the  7  wagons : 

1  enlisted  man,  carpenter,  161  days,  at  35  cents $56  35 

1  enlisted  man,  blacksmith,  101  days,  at  35  cents 35  35 

1  enlisted  man,  helper,  96  days,  at  20  cents 19  20 

Total  for  7  wagons 110  90 

The  printing-office  has  been  busy  daring  the  entire  year  in  printing 
confidential  Engineer  documents.  Three  soldiers  of  the  Battalion  have 
done  this  work,  at  a  total  cost  for  extra-duty  pay  of  $271.25. 

The  receiving  and  issuing  of  instruments  for  the  general  use  of  the 
Corps  of  Engineers,  with  the  repairs  incidental  thereto,  have  been  con- 
tinued. Fifty-four  instruments  have  been  received  and  133  issued,  as 
per  appended  list,  marked  A.  The  apparent  falling  off  in  these  num- 
bers is  explained  by  the  fact  that  the  supply  on  hand  has  been  quite 
insufficient  for  the  demand. 

STATEMENT  OF  FUNDS. 

Congress  appropriated  the  sum  of  $5,000  for  the  past  fiscal  year,  of 
which  $4,000  were  for  current  expenses  and  $1,000  for  the  instruction 
of  the  Engineer  troops.  The  following  is  a  summary  statement  of  these 
funds  : 

Expended  during  fiscal  year  1880-'81 $4,608  78 

On  hand,  due  for  fiscal  year  1880-'81 391  SS 

Available  for  fiscal  year  l881-'82 5,000  00 

Desired  for  fiscal  year  1882-'83 /. 10,000  00 

In  explanation  of  the  last  item  I  would  submit  the  following: 
The  usual  annual  appropriation  for  the  purchase  of  materials  for  the 
instruction  of  the  three  companies  of  the  Battalion  of  Engineers  sta- 
tioned at  Willets  Point,  in  their  duties  as  sappers,  miners,  and  ponto- 
niers,  viz,  $1,000. 

The  usual  annual  appropriation  for  the  incidental  expenses  of  the 
depot,  viz :  Fuel,  forage,  chemicals,  stationery,  extra-duty  pay  for  sol- 
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diers  employed  in  wheelwright  work,  engine  driving,  printing,  binding, 
photographing  or  lithographing  Engineer  docnments,  &c.;  ordinary  re- 
pairs of  public  buildings ;  repairs  of  instmments,  &c.,  $4,()00. 

For  public  buildings  for  the  Engineer  school  of  application.  The  tor- 
pedo laboratory  and  the  field  observatory  are  now  completed;  the  pho- 
tographic laboratory,  for  instruction  in  duplicating  military  maps  in  the 
field,  and  the  moulding-room,  for  instruction  in  field  fortification  on  a 
reduced  scale,  suited  to  the  present  strength  of  the  companies^  are  both 
entkely  too  small  for  their  objects.  They  are  old  buildings,  built  during 
the  war  for  hospital  uses,  and  should  be  replaced  by  plain  structures  of 
minimum  cost,  but  serviceable.  For  this  purpose  an  appropriation  of 
About  $8,000  will  probably  be  required;  but  as  the  work  can  be  done 
more  Economically  if  not  hurried,  only  the  sum  of  $5,000  is  requested 
for  the  coming  fiscal  year. 

Very  respectfully,  your  obedient  servant, 

Blenry  L.  Abbot, 
Lieutenant-Colonel  of  Engineers, 
Brig.  Gen.  H.  G.  Wbight, 

Chief  of  Engineers^  U  8.  A. 


StatemcRt  of  receipts  and  issues  of  instruments  from  the  Engineer  Depot,  Willets  Point, 
'New  York  Harbor,  for  1880-'81. 


Liot  of  articles. 


ABTBOMOMICAL. 

Astronomical  tnouits number. 

Chronameters do ... 

Belays,  magnets,  sounders,  and  keys, 

set 

Artificial  horiaons number. . 

Equatorial  telescope do  . 

MSTSOBOLOGICAL. 

Barometer,  aneroid number . . 

Psychrometers do  . 

Thermometers do . 


OKODETIC. 

Compasses,  snrreyors' number . . 

Theodolites,  9.inoh .do 

Theodolites,  S-inch do  .... 

Theodolites,  O-inch do 

Theodolites,  3.inch do  .... 

Transits,  railroad do 

Plane  tables do 

Standard  bars do 

Chains,  100-foot do  .... 

Chains,  50-foot do 

Chains,  30 foot do  .... 

Pins sets... 

Tape,  Imen,  60  feet number. . 

Current  meters do 

Self-registerinjc tide-gauge  paper,  rolls. 


List  of  articles. ; 


BBCOKVOITBHnCO. 

Spy 'glasses,  large number. 

^y-glasses,  small do  ... 

Binocular  field-glasses do  ... 

Odometers do  ... 

Compasses, prismatic do  ... 

Compasses,  Dox do  ... 

Compasses,  pocket,  square do  . . . 

Compasses,  round do  ... 

Pocket  sextants do  ... 

Watches .-do  ... 

DRAwnra. 

Protractors,  wooden,  &o number. 

Protractors,  Abbot's do  ... 

Drawing  instmments boxes. 

Triangles,  metallic number. 

Bulers do  ... 


MISCELLANEOUS. 

Chronographs number.. 

Chronograph  scales,  glass do  .... 

Lee's  Tables  and  Formula do 

Instructions  in  photography,  Abnv, 
number 


M 


1 
1 
2 
9 
15 
9 
« 
1 
2 
3 


1 
10 


133 


Digitized  by 


Google 


Digitized  by 


Google 


RIVERS  AND  HARBORS,  Etc. 


APPENDIX  A. 


IMPROVEMENT  OF  RIVERS  AND  HARBORS   IN  THE   STATES   OF   MAINE, 
NEW  HAMPSHIRE,  AND  MASSACHUSETTS. 


beport  of  colonel  george  thom,  corps  of  engineers,  bvt.  brig, 
gen,  u.  s,  a,,  officer  in  charge,  for  the  fiscal  year  ending 
june  30,  1881,  with  other  documents  relating  to  the  works. 

United  States  Engineer  Office, 

Portland,  Me.,  July  16, 1881. 
General  :  I  have  the  honor  to  transmit  herewith  my  annual  re- 
ports  of  operations  for  the  fiscal  year  ending  June  30, 1881,  on  the  sev- 
eral river  and  harbor  improvements,  as  well  as  the  examinations  and 
surveys  of  rivers  and  harbors  under  my  charge  in  the  States  of  Maine, 
New  Hampshire  and  Massachusetts. 

Very  respectfully,  your  obedient  servant, 

Geo.  Thom,. 
Colonel  of  Engineers, 
Bvt  Brig.  Oen.,  U.  8.  A. 
Brig.  Gen.  H.  G.  V^RiaHT, 

Chief  of  Engineers,  JJ,  8.  A. 


Ai,. 

BREAKWATER  ON  SAINT  CROIX  RIVER,  NEAR  CALAIS,  MAINE. 

This  breakwater  is  situated  on  "The  Ledge,^  about  5  miles  below  the 
bridge  at  Calais,  Me.  It  consists  of  three  crib-work  piers^  ballasted 
with  stone,  and  was  built  by  the  United  States  Government  m  1856  for 
the  purpose  of  preventing  vessels,  in  descending  the  river  on  the  ebb- 
tide, from  being  thrown  upon  the  ledge  by  the  strong  tidal  current  which 
sets  directly  upon  it. 

Hitherto  this  breakwater  has  answered  its  purpose  in  a  very  satisfac- 
tory manner ;  but  it  has  become  so  much  dilapidated  as  to  necessitate 
its  being  at  once  rebuilt. 

By  the  river  and  harbor  act  of  March  3, 1881,  the  sum  of  $4,000  was 
appropriated  by  Congress  for  this  ])urpose,  and  proposals  have  twice 
been  invited  for  the  work,  resulting  in  an  aggregate  of  only  two  bids, 
and  in  a  contract  made  June  29, 1881,  with  Alfred  Towers,  of  Calais,  Me., 
for  rebuilding  the  work  complete  for  the  sum  of  $3,700;  the  work  to  be 
commenced  on  or  before  the  11th  of  July,  and  completed  on  or  before 
the  31st  of  October,  1881. 
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This  breakwater  is  situated  in  the  collection  district  of  Passamaonoddy,  of  which 
Calais  is  the  port  of  entry,  the  nearest  light-house  being  at  Dochet^  Island,  abont  3 
miles  below  it,  on  Saint  Croix  River;  and  the  nearest  fort  is  Fort  Sullivan,  at  East- 
port,  Me.,  about  25  miles  below. 

The  following  information  in  regard  to  the  revenue  and  commerce  of 
this  port  for  the  year  ending  December  31, 1880,  has  been  famished  by 
the  United  States  deputy  collector  of  customs,  to  wit: 

Amount  of  revenue  collected $19,014  55 

Value  of  imports 60,356  00 

Value  of  exports 36,437  00 

Number  of  vessels  arriyed 963 

Number  of  vessels  cleared 927 

Vessels  built,  1;  tonnage,  32.94. 

The  following  papers  are  hereto  appended,  viz : 

Abstracts  of  proposals  received. 

Abstract  of  contracts  made.  , 

Money  statement  • 

Amount  appropriated  by  act  approved  March  3,  1881 $4, 000  00 

July  1,  ISol,  amount  expended  during  fiscal  year 24  58 

July  1,  1881,  amount  available 3,975  41 


Abstract  of  propotaU  received  June  6, 1881,  f&r  huUding  breakwater  near  Calaie,  Me. 


II 

Bidden. 

Beaidenoe. 

BoUding  crib>work 

1 

AlfredTowfira     

Oftlaiii,  ITft .  

$4, 218. 00.   By  the  job. 

Abstract  of  proposals  received  June  25,  1881,  for  building  a  crib-vfork  breakivater  in  Saimi 

Croix  Biver  near  CalaiSf  Me, 


Bidden. 

Besidenoe. 

Bnildineorib-work 

1 

Alfk«d  Towan         — 

Cftlalii  Mft...' 

$3,700.    Bythojob. 

Abstract  of  contracts  made  during  the  fiscal  year  ending  June  30, 1881,  for  repairing  break- 
water on  the  Saint  Croix  Biver  near  CalaiSj  Me. 


•5  . 

|l 

Contraoton. 

Nature  of  woik. 

Price. 

1 

Alfred  To  wen,  ChIaIb,  Me ...  . 

$3,7W 
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A   2. 

IMPROVEMENT  OF  LUBEC  CHANNEL,  MAINE. 

The  following  appropriations  have  been  made  by  Congress  for  the 
improvement  of  Lnbec  Channel,  Maine,  viz : 

By  the  riyer  and  harbor  act  of  March  3,  1879 $44,000 

By  the  river  and  harbor  act  of  June  14,  1680 20,000 

By  the  river  and  harbor  act  of  March  3,  1881 45,000 

Total 109,000 

This  channel  is  now  obstructed  by  sev^eral  shoals  lying  between  the 
.  head  of  "  the  l^arrows  "  and  deep  water  below  "  Western  Bar  Beacon,^ 
a  distance  of  abont  2^  miles,  on  the  shoalest  parts  of  which  there  is  not 
more  than  5  feet  of  water  at  mean  low- water,  or  about  2  feet  at  low- 
water  of  spring-tides.  The  mean  rise  and  fall  of  the  tides  is  17  feet. 
The  project  that  has  been  adopted  for  the  improvement  of  this  channel 
consists  in  widening  and  deepening  the  several  shoals,  by  dredging  to 
a  depth  of  12  feet  at  mean  low- water  (giving  about  9  feet  at  low- water 
of  spring-tides)  for  a  width  of  not  less  than  200  feet,  the  estimated  cost 
of  which,  as  amended,  is  as  follows,  te  wit: 

1.  For  16|770  cable  yards  of  dredging,  measured  in  situ  in  ^*  the  narrows/' 
at  the  places  marked  A  and  B  on  the  map  (that  at  C  having  been  com- 
pleted oy  the  Atlantic  Dred^ng  Company,  nnder  its  contract  of  Sep- 
tember &i,  1879),  at  $1  per  cubic  yard,  measured  in  situ $16, 770  00 

2.  For  200,000  cubic  yards  of  dredging  at  the  shoals  between  D  and  £  on 

the  map,  at  50  cents  per  cubic  yara,  measured  in  scows 100, 000  00 

3.  Engineering,  superintendence,  and  other  contingencies,  say 17, 230  00 

Total 134,000  00 

Under  the  appropriation  of  March  3, 1879,  a  contract  was  made  Sep- 
tember 23, 1879,  with  the  Atlantic  Dredging  Company,  of  Hempstead, 
1^.  Y.,  for  136,320  cubic  yards  of  the  projected  dredging ;  but  the  con- 
tracting party  abandoned  the  work  after  having  peiformed  3,720  cubic 
yards  of  dredging  as  stated  in  the  last  annual  report. 

Proposals  were  subsequently  invited  for  this  work  three  times  (to- 
wit,  April  19,  May  27,  and  July  27, 1880),  and  on  the  2d  of  September, 

1880,  a  contract  was  made  for  the  same  with  Messrs.  Moore  &  Wright, 
of  Portland,  Me.,  under  the  appropriations  of  March  3, 1879,  and  June 
14, 1880,  combined,  at  prices  as  follows : 

1.  For  10,000  cuhlc  yards,  more  or  less,  of  dredging,  measured  in  aitu,  at  shoal  A,  at 
the  head  of  **  the  Narrows,"  at  $1  per  cubic  yard. 

2.  For  600  cubic  yards,  more  or  less,  of  dredging,  measured  in  niu,  at  shoal  B,  at 
|1  per  cubic  yard. 

3.  For  90,000  cubic  yards,  more  or  less,  of  dredging,  measured  in  scows,  at  the  shoals 
between  D  and  £,  at  50  cents  i>er  cubic  yard. 

Under  this  contract  dredging  was  commenced  on  the  1st  of  June, 

1881,  and  continued  throughout  the  month. 

Proposals  will  be  again  invited  (as  soon  as  deemed  advisable)  for  con- 
tinuing this  work  under  the  appropriation  of  March  3,  1881. 

Lubcc  Channel  is  situated  in  the  collection  district  of  Passamaquoddy,  and  the 
nearest  port  of  entry  is  at  Eastport,  Me.,  about  3  miles  above,  at  which  place  Fort 
Sullivan  is  situated.  The  nearest  light-house  is  on  West  Qadddy  Head,  about  4  miles 
below. 

The  accompanying  letter  from  the  United  States  collector  of  customs 
at  Eastport,  Me.,  gives  a  statement  of  the  amount  of  revenue  collected 
at  that  port  during  the  year  ending  December  31, 1880,  as  well  as  the 
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amount  of  commerce  and  navigation  that  would  be  benefited  by  the  pro- 
jected improvement  of  Lnbec  Channel. 
The  following-named  papers  are  hereto  appended,  viz : 

Abstract  of  proposals  received  Aagnst  17,  1880. 
Abstract  of  contracts  made  September  2,  1880.. 

Money  statement. 

July  1,  1880,  amount  available.! |60,872  65 

Amount  appropriated  by  act  approved  March  3,  1881 45, 000  00 

$105,872  65 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 3,119  40 

July  1,  1881,  outstanding  Uabilities 544  10 

3,663  50 

July  1,  1881,  amount  available 102,209  15 

Amount  (estimated)  re<}uired  for  completion  of  existing  project 25,  OOO  00 

Amount  that  can  be  prohtably  expended  in  fiscal  year  ending  June  30, 1883 .      2r»,  000  00 


Abstract  of  proposals  received  An^ust  17,  1880,  for  dredging 

in  Lubee  Channelf  Maine, 

Bidders. 

Kealdenoe. 

The   Narrows, 
Shoal  A,  10.000 
cabio  yards. 

Spit  off  Charley's 
Point,  Shoal  B, 
000  eablc  yards. 

Shoals  D  and  E, 
120,000  cubic 
yards. 

1 

Moore  &  Wright 

Portland,  Maine 

$1,   meaanred 
intUu. 

inritu. 

in  soowa. 

Abstract 

of  contract  made  during  the  fiscal  year  ending  June  30, 1881,  for 
bee  Channel,  Maine. 

dredging  in  Lu- 

Date  of 
contract. 

Contractors. 

Nature  of  work— dredging. 

Price  per  cubic 
yard. 

1880. 
Sept    2 

Edward  Moore,  of  Portiand,  Me., 
and  Aoenstas  E.  Wright,  of  Ge- 
noTa,  IT  T;,  partners  doing  busi- 
ness  under   the   firm   name   of 
Moore  &  Wright. 

The  Narrows,  Shoal  A,  10.000  cubic 

yards,  more  or  less. 
Spit  ofr  Charley's  Point,  Shoal  B, 

600  cubic  yards,  more  or  less. 
ShoaU  D  and  £,  90,000  cubic  yards, 

more  or  less. 

11,  moaaared  ts» 
sUu, 

$1.  meastued  is 
situ. 

60  cents,  meas- 
ured in  a-x>wa. 

COMMERCIAL  STATISTICS. 

CusTOM-HousK,  Eastport,  Mk., 

Collector's  Office,  June  20,  1881. 
Dear  Sir  :  In  reply  to  your  letter  of  the  17th,  I  submit  the  following  report : 

Amount  of  duties  collected  year  ending  December  31,  1880 $109, 071  08 

Value  of  imports  for  san>9  period $833, 179  00 

Value  of  exports  for  same  period |364,520  00 

Number  of  vessels  arrived 720 

Number  of  vessels  cleared 678 

Number  of  vessels  built 1 

Very  respectfully,  / 

N.  B.  Nutt, 

Collector. 
General  George  Thom. 
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A  3. 

IMPROVEMENT  OF  MOOSE-A-BEC  BAR,  AT  JONESPORT,  MAINE. 

Moose-a-bec  Bar  is  in  the  eastern  part  of  Moose-a-bec  Beach,  at 
Jonesport,  Me.,  and  is  the  only  obstraction  to  the  safe  navigation  of 
that  reach  in  all  stages  of  the  tide.  It  has  only  5^  feet  of  water  over  it 
at  mean  low-water,  and  3J  feet  in  low -water  of  spring-tides,  which  com- 
pels the  coastwise  steamers  and  other  vessels  of  greater  draaght  to  take 
a  very  tortnons  course  to  the  soatiiward  among  the  ledges,  as  shown  on 
the  map  accompanying  the  last  annaal  report.  ^Navigation  is  thereby 
rendered  difficult,  and  dangerous,  especially  at  night,  and  in  dense  fogs, 
common  on  this  part  of  the  coast. 

By  the  river  and  harbor  act  of  March  3, 1879,  provision  was  made 
for  tiie  survey  of  this  place,  with  a  view  to  the  improvement  of  its  navi- 
gation. 

This  survey  was  made  in  September  and  November,  1879,  and  the  3d 
of  December,  1879,  a  report  and  map  of  the  same  were  submitted  to  the 
department  with  a  project  and  estimate  for  its  improvement. 

By  this  survey  it  was  ascertained  that  a  direct  channel  running  nearly 
east  and  west  in  the  direction  of  the  tidal  currents,  could  be  opened 
without  difficulty  through  the  bar  inside  of  Novas  Eock,  at  a  cost  very 
small  compared  with  the  great  benefit  that  would  result  to  the  com- 
merce and  navigation  of  this  coast. 

The  area  shaded  in  red  on  the  map  showed  the  location  of  this  chan- 
nel, which  is  projected  to  have  a  depth  of  14  feet  at  mean  low-water,  or 
11|  feet  in  low- water  of  spring-tides,  for  a  width  of  not  less  than  200 
feet,  and  an  average  length  of  about  1,900  feet. 

Tne  mean  rise  and  fall  of  the  tides  at  this  place  (as  determined  by 
observations  made  day  and  night  throughout  a  period  of  one  lunation) 
is  11.53  feet.  A  channel  of  this  depth  would,  in  my  opinion,  answer 
the  present  wants  of  the  ocean  steamers  and  other  vessels  that  pass 
coastwise  through  this  reach,  as  well  as  those  that  would  enter  it  as  a 
harbor  of  refuge.  Near  the  western  end  of  this  projected  channel  there 
is  a  sunken  ledge  which  crops  out  to  the  southwest  of  **  Steamboat 
buoy,"  with  a  least  depth  of  lOf  feet  at  mean  low-water^  but  with  18 
feet  all  around  it.  This  ledge  is  also  a  dangerous  obstruction  to  vessels 
when  forced  to  make  the  abrupt  change  of  course  at  this  place  in  taking 
the  channel  south  of  Novas  Ilock,  as  well  as  to  Ailing- vessels  beating 
up  through  the  projected  channel  north  of  Novas  Rock. 

The  removal  of  this  ledge  is  also  recommended  to  a  depth  of  15  feet, 
at  mean  low- water. 

The  estimated  cost  of  this  improvement  is  as  follows,  viz  : 

1.  64,164  cubic  yards  of  dredging  {in  situ)  at  40  cents  per  cubic  yard $25, 665  60 

2.  Reaioyal  of  136|  cubic  yards  of  sunken  ledge  (in  situ)  at  $40  per  cubic 

yarcl 5,460  00 

Adding  for  engineering  expenses,  superiutendence,  knd  other  contingencies .      3, 874  40 

Total 35,000  00 

By  the  river  and  harbor  act  of  March  3, 1881,  the  sum  of  $10,000  was 
appropriated  for  this  work. 

Owing  to  the  great  scarcity,  at  the  present  time,  of  dredging  machines 
that  are  suitable  for  doing  this  work,  and  the  distance  at  which  it  is  situ.- 
ated,  it  is  believed  that  it  cannot  be  advantageously  undertaken  at 
this  time. 

Proposals,  however,  will  be  invited  therefor,  at  an  early  day,  with  a 
view  to  its  partial  completion  this  season  if  practicable. 
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JoDeBport,  Me.,  is  an  ontport  in  the  collection  district  of  Machias,  Me.,  and  the 
nearest  light-house  is  Moose-a-bec  light. 

The  accompanying  paper  from  the  United  States  collector  of  customs 
furnishes  a  statement  of  the  amount  of  commerce  and  nayigation  that 
would  be  benefited  by  the  projected  improvement  of  the  channel  at 
this  place. 

Money  statetnent 

Amount  appropriated  by  act  approved  March  3, 1881 $10, 000  00 

July  1,  1881,  amount  expended  during  fiscal  year ; 8  75 

July  1,  1881,  amount  available 9,991  25 

Amount  (estimated)  required  for  completion  of  existing  project •  25, 000  OO 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .     25, 000  Ou 


commercial  statistics. 

Custom  House,  Machias,  Me., 

Collector's  Office,  June  23,  1881. 
Sir  :  In  reply  to  your  letter  of  the  17th  instant,  I  have  the  honor  to  report  the  fol- 
lowing facts  from  the  records  of  this  office,  viz : 

1.  The  amount  of  revenue  collected  at  Jonesport,  during  the  year  ending 
December  31, 1880,  was $783  00 

2.  Exports  from  the  district  for  the  same  period |71,890  00 

Imports  into  the  district  for  the  same  period |1,783  00 

3.  Arrivals  of  vessels,- foreign  and  domestic -....  7^ 

Departure  of  vessels,  foreign  and  domestic 23s^ 

4.  See  letter  of  Deputy  Collector  Johnson,  inclosed. 

Very  respectfully, 

George  Leavttt, 

Colleetor. 
General  George  Thom, 

Colonel  of  Engineers,  U,  S.  A, 


letter  of  deputy  collector  of  customs  at  machias,  me. 

Custom  House,  Machias,  Me., 
Deputy  Collector's  Office,  Jonesport,  June  22,  1881. 

Sir  :  Yours  of  the  19th  instant  is  received,  and  I  will  comply  with  yonr  request  as 
far  as  iM>88ible,  but  caniAt  be  very  definite  on  part  of  the  questions  submitted.  In 
answer  to  question — 

No.  1.  There  was  received  at  this  office,  during  the  year  ending  1880,  including  hos- 
pital money,  |782.7S. 

No.  2.  I  will  omit,  as  you  are  in  possession  of  all  the  facts  concerning  the  same. 

No.  3.  I  cannot  state  the  number  of  arrivals  and  departures  from  this  port,  as  I 
have  not  kept  a  record  of  them,  but  will  state  that  there  were  178  business  transac- 
tions during  said  year.  There  were  67  clearances*  foreign,  2  foreien  entrances,  3> 
coastwise  clearances,  and  17  coastwise  entrances  of  vessels,  sailing  under  register,  and 
a  large  number  of  vessels  engaged  in  the  coastwise  trade. 

There  are  many  arrivals  and  departures  at  and  from  this  port,  which  are  bound 
east  and  west,  which  come  into  this  port  for  a  harbor,  it  being  very  convenient  to  do- 
so,  by  those  who  are  well  acquainted,  and  many  take  their  chance  of  getting  in  safely, 
and  many  more  would  avail  themselves  of  coming  in,  if  not  for  the  obstruction  in 
entering  (meaning  the  ''Bar,''  it  being  most  prominent). 

No.  4.  The  amount  of  benefit  which  would  result  from  the  proposed  improvement 
of  the  Moose- a-bec  Bar  is  difficult  to  estimate.  It  is  estimated  that  at  least  1,500 
vessels  pass  through  this  **  Reach  "  annually,  and  that  a  large  proportion  of  them  are 
obliged  to  wait  for  the  flow  of  the  tide  before  they  can  enter  or  leave  port,  causing  de- 
tention ;  and  many  who  would  avail  themselves  of  this  port  for  a  harbor  are  obueed 
to  seek  some  other  place  of  refuse ;  also  that  steamers  plving  through  this  "  Reacn  ** 
are  often  obliged  to  wait  over  ni^ht  on  account  of  said  obstruction  (the  bar),  which^ 
if  removed,  could  proceed  to  their  place  of  destination  without  any  delay. 
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If  the  amonnt  is  estimated  in  money  it  is  thonght  it  wonld  amount  to  $50,000 
annually.    Whether  the  amount  is  too  high  or  low,  I^annot  say; 
The  foregoing  report,  although  it  may  he  very  imperfect,  is  the  best  I  can  make. 
Yours,  respectfully, 

J.   M.   JOHNSOX, 

Deputy  Collector. 
Collector  of  Customs, 

Maehias,  Me. 


A  4. 

IMPROVEMENT  OF  BELFAST  HARBOR.  MAINE. 

By  a  survey  of  this  harbor  made  in  1875  it  was  found  that  in  front  of 
the  wharves  on  its  west  side  it  was  obstructed  by  a  shoal  ext-ending  from 
near  Leane's  wharf,  where  there  was  "a  least  depth  of  4  feet  at  mean 
low- water,  downwards  with  increasing  depths  to  12  feet  of  water,  about 
midway  between  Sanford's  Boston  steamer  wharf  and  McGilvery's  ship- 
yard. 

To  meet  the  wants  of  the  commerce  of  this  harbor,  and  to  enable  the 
coastwise  steamers  and  other  vessels  frequenting  it  to  enter  and  leave  at 
all  stages  of  the  tide,  a  project  was  adopted  for  removing  this  shoal  to  a 
depth  of  10  to  12  feet  at  mean  low-water  at  an  estimated  cost  of  $25,000. 

For  this  improvement  the  following  appropriations  have  been  mad& 
by  Congress,  to-wit : 

By  act  approved  August  14,  1876  ..-, $5,000 

By  act  approved  June  18, 1878 12,000 

By  act  approved  March  3,  1879 5,000 

By  act  approved  June  14, 1880 3,000 

Total 25,000 

Under  these  appropriations  all  the  projected  work  has  been  completed,, 
leaving  a  surplus  of  $3,000. 

In  order  to  make  this  improvement  permanent  it  may  be  found  neces- 
sary to  build  a  stone  jetty  out  from  the  north  shore  of  the  harbor  (as 
shown  on  the  map  accompanying  the  last  annual  report),  so  as  to  divert 
the  direction  and  force  of  the  ebb-tidal  currents  upon  the  dredged  area^ 
and  by  the  scouring  effects  prevent  a  reformation  of  the  shoal. 

The  estimated  cost  of  a  rubble-stone  Jetty  is $18,000 

Amount  appropriated  by  the  act  of  June  14, 1880,  for  improving  this  harbor  is .      3,  OOO 

Additional  amount  required  for  completing  the  jetty  would  be 15, 000 

Should  this  project  be  adopted,  it  is  proposed  to  defer  applying  the 
funds  now  available  to  a  commencement  of  the  jetty,  as  the  benefit 
resulting  therefrom  would  be  too  small  to  warrant  its  exx)enditure  until 
another  appropriation  be  made  with  a  view  to  its  completion,  which  at 
present  is  not  recommended. 

Belfast  Harbor  is  the  only  port  of  entry  in  the  district  of  Belfast,  Me.  The  nearest 
liffht-houses  are  those  on  Dice's  Head,  near  Castine,  and  on  Fort  Point ;  both  about 
10  miles  from  Belfast,  and  the  nearest  fort  is  Fort  Knox,  opposite  Bucksport,  about  1& 
miles  from  Belfast. 

The  following  information  in  regard  to  the  revenue  and  commerce  of 
the  district  of  Belfast,  for  the  year  ending  December  31, 1880,  has  been 
furnished  by  the  United  States  collector  of  customs  at  that  port,  viz : 

Amount  of  revenue  collected •. 1^1,576  8^ 

Amount  of  exports 3,436  82 

Amount  of  imports 4,605  36 
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Arrivals  and  departures  of  vessels,  for  the  greater  part  of  the  year,  daily,  8  to  10 
vessels  built,  7,  of  an  aggregate^l»nnage  of  2,058.38. 

Money  statement 

July  1,  1880,  amount  available $3,000  00 

July  1,  1881,  amount  available 3,000  00 


As. 

IMPROVEMENT  OF  ROCKLAND  HARBOR,  MAINE. 

By  the  river  and  harbor  act  of  June  14, 1880,  the  sum  of  $20,000  was 
appropriated  for  the  improvement  of  this  harbor.     ^ 

The  project  that  has  been  adopted  for  this  improvement  consists  in 
the  construction  of  two  breakwaters  to  a  height  of  5  feet  above  mean 
low-water,  with  a  width  on  top  of' 10  feet,  one  commencing  at  Jameson 
Point  and  extending  in  a  direction  about  S.  16^<^  E.  for  a  distance  of 
1,900  feet,  and  the  other  commencing  at  South  Ledge  and  extending  in 
a  direction  about  ^.  9©  B.  towards  Jameson  Point,  for  a  distance  of 
2,640  feet,  as  shown  in  the  accompanying  sketch. 

The  estimated  cost  of  these  breakwaters  (as  revised)  is  as  follows,  to 
wit: 

1.  For  breakwater  DE  at  Jameson  Point,  135,000  tons  of  nibble  stone,  at  80 

cents  per  ton • $108,000 

2.  For  breakwater  AC  (extending  from  South  Ledge  towards  Jameson  Point), 

420,000  tons  of  rubble  stone,  at  80  cents  per  ton 336,000 

Adding  for  engineering  expenses  and  other  incidental  expenses,  say 56, 000 

Total 500,000 

A  project  submitted  by  me  on  the  15th  of  December,  1880,  having  re- 
ceived the  approval  of  the  Department,  it  has  been  decided  in  compli- 
ance therewith  to  apply  the  $20,000  appropriated  by  the  river  and  har- 
bor act  of  June  14, 1880,  to  the  partial  construction  of  the  Jameson  Point 
Breakwater,  by  building  it  with  a  width  of  10  feet  on  top,  to  a  height 
of  about  5  feet  above  mean  low-water,  for  a  length  of  about  960  feet, 
leaving  its  completion,  and  that  of  the  breakwater  AO,  to  be  dependent 
upon  such  appropriations  as  may  hereafter  be  made  therefor  by  Con- 
gress. 

In  carrying  out  the  adopted  project  proposals  were  twice  invited  for 
about  30,000  tons  of  rubble  stone  for  this  work  (see  abstract  of  same 
herewith),  and  on  the  8th  of  March,  1881,  a  contract  was  made  with 
the  Bodwell  Granite  jDompany,  of  Rockland,  Me.,  the  lowest  of  nine 
bidders,  for  24,000  tons  of  rubble  stone,  at  74 J  cents  per  ton  of  2,240 
pounds,  placed  in  the  work. 

The  delivery  of  the  stone  was  commenced  in  the  latter  part  of  April, 
and  continued  up  to  the  close  of  the  fiscal  year,  during  which  13,006 
tons  have  been  furnished  and  placed  in  the  work,  whereby  the  work  has 
been  completed  for  a  length  of  about  560  feet. 

This  contract  is  to  be  completed  on  or  before  the  30th  of  IJovember, 
1881. 

Rockland  is  a  port  of  er*-^  in  the  \\  -tion  district  of  Waldoboroiigh,  Me.,  and  the 
nearest  light-house  is  at  Oy*  is  H-  a«l,  distant  about  2  miles. 

The  accompanying  letter  from  the  United  States  deputy  collector  of 
customs  furnishes  a  statement  showing  the  extent  to  which  the  com- 
merce of  this  harbor  and  coast  would  be  benefited  by  .the  projected 
breakwater  in  affording  shelter  for  the  shipping  in  the  violent  and  dan- 
gerous easterly  storms  to  which  it  is  now  so  much  exposed. 
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The  following-named  papers  are  hereto  appended,  viz : 

Two  abstracts  of  proposals.  • 
One  abstract  of  contracts. 

Sketch  of  Rockland  Harbor,  Maine,  showing  the  sites  and  plans  of  the  proposed 
breakwater,  as  determined  by  a  special  sarvey  made  in  1880. 


Money  statement. 

Jnly  1, 18H0,  amount  available 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive 

of  outstanding  liabilities  July  1,  1880 |9, 854  99 

July  1,  1881,  outstanding  liabilities 968  93 


Jnly  1, 1881,  amount  available. 


$20,000  00 


10,823  92 
9, 176  08 


Amount  (estimated)  required  fer  completion  of  existing  project 480, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  105, 000  00 

Abstract  of  proposals  received  January  31,  1881,  for  furnishing  30,000  tow«,  more  or  less,  of 
rubble  st4>ne  for  projected  breakicater  at  Jameson  Pointy  Eockland  Harbor ^  Maine. 


II 

Bidden. 

Residence. 

Granite  groat. 

1 

2 

3 

4 

5 

John  F.  Hamilton  .... 
Hugh  Bowen  and 

Joseph  F.  Curit. 

John  S.  Hoplcins 

Momit  Waldo  Granite 

Works, 
Isaac  A.  S3'lvesteT 

Portland,  Me 79J  cte.  per  ton  ot  2,240  lbs. 

Chebeaqne    Island,     81^  ct«.  per  ton  of  2,240  lbs. 

Me. 
Yinal Haven,  Me. ...  j  96  cts.  per  ton  of  2,240  lbs. 
Frankfort,  Me $1.35  per  ton  of  2,240  lbs. 

Boston,  Mass i  $1.47  per  ton  of  2,240  lbs. 

For  30,000  tons. 

>    more  or  less,  gna- 

ite  qoarry  grout. 

Abstract  of  proposals  received  March  1,  1881,  for  furnishing  30,000  tonSy  more  or  less,  of 
rubble  stone  for  projected  breakwater  at  Jameson  Point,  Rockland  Harbor,  Maine. 


ll 

Bidders. 

Kesidence. 

Granite  gront. 

Remsrka. 

1 

2 

3 

4 

Bodwell  Granite  Com- 
pany. 

Hogh  Bowen,  Joseph 
FT  Cnrit,  and 

John  F.  Hamilton. 

John  S.  Hopkins 

Davin  Tillaon 

Rockland,  Me..!.... 

Chebeaqne   Island, 

Portland,  Me 

Yinal  Haven,  Me.... 
Rockland,  Me 

74i  cts.  per  ton  of  2,240  lbs. 
77i  cts.  per  ton  of  2,240  lbs. 

87  cts.  per  ton  of  2,240  lbs. 
90  cts.  per  ton  of  2,240  lbs. 

•»or, 

For  30,000  tc^r 
►    moreorl«-88,| 
ite  quarry  e 

hen 

art» 

ter- 

Abstract  of  contracts  made  during  the  fiscal  year  ending  June  30,  1881,  f&r  the  impr-fjon's 

of  Rockland  Harbor,  Maine.  Soutll 

i:tie  work. 


Date  of  i 
contract. 


Contractor. 


Nature  of  work. 


1881. 
March  8.  !  Bodwell  Granite  Company,     For  farnlshing  and  . 

of  RockJan^,  Me.  24,000  tons,  luore  of  less,  ol 


pc  20  feet,  for 

-cwater  for  this 

"Ts-section  before 


30  E 


74ir 

6  per  ton  would 

TojectecfbrMkwator  at  j   $424,  000 

or  contingencies, 
46,000 


grunite  quarry   grout  on 

Srojectea  br«»a' 
ameson  Point 


470,000 
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COMMERCIAL  STATISTICS. 

Custom  House,  kockland,  Maine,  June  27,  1831. 
Dear  Sir  :  Your  favor  of  the  17th  instant  received,  but  owing  to  a  pressure  of  ofllcial 
business,  I  have  not  been  able  to  give  it  my  attention  until  now. 
The  following  is  from  our  recoms : 

Revenue  collected :  Duties,  S791.99 ;  tonnage  tax  $751.50 $1 ,  543  49 

Arrivals  from  forei^  ports  (entries) 117 

Clearances  for  foreign  ports 134 

Vessels  built  2;  tonnage 13J 

Vessels  under  constniction,  and  contracted  for  this  year  6;  with  an  aggre- 
gate tonnage  of  above  1,500  tons. 

To  question  4  I  can  only  refer  you  to  my  former  letters,  of  last  year. 

«  «  •  «         ■  «  «  * 

We  have  some  200  vessels  aggregating  about  30,000  tons,  and  we  employ  a  laige 
number  besides. 

We  have  6  steamers  of  our  own,  plying  to  the  different  ports  east  daily,  besides 
the  daily  line  to  Boston  and  the  2  steamers  to  Portland  and  weekly  line  to  New  York. 

You  can  figure  on  nearly  all  of  the  commerce  east  of  this  port  that  will  be  benefited 
by  the  breakwater,  as  now  on  an  easterly  they  never  leave  the  island  ports  and 
thoroughfares,  and  winds  shifting  as  they  do  in  the  fall  and  spring,  to  the  northvAOt, 
they  have  to  lie  at  these  ports  until  it  moderates,  whereas,  if  they  had  the  benefit  of 
a  shelter  at  Rockland,  they  would  be  on  the  weather  shore,  and  ready  to  proceed  im- 
mediately on  the  change. 

I  expect  that,  as  soon  as  it  is  generally  known  that  the  piece  (of  the  breakwater) 
that  is  already  built  affords  some  shelter,  our  harbor  will  be  filled  with  vessels,  in 

fact  I  understand  from  our  boarding  officer  that  they  are  even  now  seekinc  it«  lee. 

•  *  »  #       .  *  »       #  •*' 

Very  respectfully 

J.  W.  Crockkr, 
Deputy  Collector  of  Customs. 
General  George  Tiiom, 

Colonel  ofEngineerSy  U,  S.  A, 


PROJECT  OF  COLONEL  GEORGE  THOM,  CORPS  OF  ENGINBER^^  FOR 
THE  IMPROVEMENT  OF  ROCKLAND  HARBOR,  MAINE,  SUBMITTED 
.JULY   14,   1880. 

By  the  river  and  harbor  act  of  June  14, 1880,  the  sum  of  $20,000  vas 
ain)ropriate(l  for  the  improvement  of  this  harbor.    Not  having  received 
from  the  department  the  iuformation  asked  for  in  my  letter  of  the  23d 
ultimo,  as  to  the  object  of  this  appropriation,  I  wrote  to  Hon.  Thomp- 
•n  H.  Murch,  the  liepresentative  in  Congress  of  the  district,  for  such 
>>rmation  as  lie  could  furnish  in  regard  to  it.    In  response  he  sent 
•I  me  a  printed  map  without  date,  showing  the  location  and  plan  of  a 
eak water  in  Thomaston  Harbor,  Maiue.    In  1848,  the  name  of  this 
•lK)r  was  changed  to  Rockland  Harbor,  and  the  drawing  of  "Thomas- 
Harbor"  referred  to  can  probably  be  found  in  the  department. 
:'he  inclosed  Coast  Survey  map  of  Rockland  Harbor  shows  the  lix* 
of  the  breakwater  as  hitherto  projected  at  A,  drawn  in  black.     But 
'ould,  if  so  located,  protect  only  a  small  portion  of  the  harbor  which 
^ater  depth  than  9  feet  at  mean  low-water,  I  have  shown  on  the 
",ation  of  a  work  which  is  much  better  suited  to  the  wants  of 
nit  it  would  \fe  a  much  more  expensive  work  than  that  first 

the  one  first  proposed  provided  for  a  length  of  2,aOO 

•  24  feet  on  top,  with  an  inner  slope  of  45^,  and  an 

the  stone  to  be  carefully  placed  so  as  to  present  an 

location  the  average  depth  of  water  is  about  16 
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xin  tbe  location  where  I  have  placed  it  on  the  map,  it  has  a  length  of 
4,000  feet  in  an  average  depth  of  about  25  feet  of  water  at  mean  low- 
water. 

Assnming  for  these  breakwaters  the  smallest  dimensions  of  cross-sec- 
tion which  in  my  opinion  would  be  admissible,  viz:  a  height  of  15  feet 
above  the  plane  of  mean  low-water  (or  3 J  feet  above  the  highest  spring 
tides),  a  width  of  20  feet  on.  top,  an  inner  slope  of  45o,  and  an  exterior 
slope  of  1 :  2,  their  probable  cost  for  rubble  stone  loosely  thrown  or 
dumped  upon  the  works  would  be  as  follows : 

1.  The  inner  breakwater  2,r>00  feet  in  length,  say  170,000  tons  of  rubble  stone 

at  bO  cents  per  gross  ton il'Mt,000 

Adding  for  contingencies  say 14, 000 

Total 150,000 

2.  For  the  outer  breakwater,  B,  4,000  feet  in  length,  800,000  tons  of  rubble 

stone  at  80  cents 640,000 

Adding  for  engineering  expienses,  snperintendence,  and  other  oontingeucios, 
say 60,000 

Total 700,000 

Whilst  the  great  cost  of  this  (outer)  break  water  would  probably  preclude 
its  being  built,  the  inner  one  at  A,  would  not  in  my  opinion  be  of  suffi- 
cient benefit  to  the  harbor  to  warrant  its  adoption. 

I  will  here  add  that  Mr.  Murch  has  suggested  a  location  and  length 
for  the  work  very  nearly  the  same  as  the  outer  one  at  B. 
Respectfully  submitted. 

Geo.  Thom, 
Colonel  of  Engineers^ 
Bvt  Brig.  Gen.,  U.  8.  A. 


supplementary  project. 

United  States  Engineer  Office, 

Portland  Me.,  July  21,  1880. 

General  :  On  the  14th  instant,  I  had  the  honor  to  submit  to  the 
department  a  "project  for  the  irtiprovement  of  Rockland  Harbor, 
Maine,''  under  the  appropriation  of  $20,000  made  by  the  river  and  harbor 
act  June  14,  1880. 

That  project  was  based  on  a  Coast  Survey  chart  of  the  harbw  then 
in  my  possession.  I  have  since  obtained  a  recent  issue  of  that  chart, 
dated  1<S70,  which  furnishes  more  important  data  upon  which  to  deter- 
mine the  location,  extent  and  cost  of  the  proposed  work.  Jameson's 
Point  Ledge,  South  Ledge,  and  the  shoal  to  the  southward  of  South 
Ledge,  would  appear  to  be  good  guides  for  the  location  of  the  work. 
Here  the  average  depth  of  water  at  mean  low-water  is  about  20  feet,  for 
an  extent  of  about  3,500  feet ;  so  that  a  rubble  stone  break  water  for  this 
length  and  depth,  with  the  minimum  height  and  cross-section  before 
assumed,  would  require : 

Abont  530,000  gross  tons  of  stone,  the  cost  of  which  at  SO  cents  per  ton  would 

be $424,000 

Adding  for  engineering  expenses,  superintendence,  and  other  contingencies, 
say 46,000 

Total 470,000 
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Should  it  be  deemed  necessary  to  cap  the  work  and  place  the  stone  so 
as  to  have  an  even  surface,  the  cost  would  be  materially  increased. 
Very  respectfully,  your  obedient  servant, 

Geo.  Tho^vi, 
Colonel  of  Engineer Sj 
Bvt  Brig,  Oen,^  V.  S.  A. 
Brig.  Gen.  H.  G.  Wright, 

Chief  of  Engineers^  U.  8.  A. 

[First  indorsemeut.  ] 

Office  Chief  of  Engineers,  U.  S.  Army, 

July  24, 1880. 

Eespectfully  referred  to  Col.  Z.  B.  Tower,  Corps  of  Engineers,  for 
consideration  of  the  Board  of  Engineers  for  Fortifications  and  River  and 
Harbor  Improvements,  in  connection  with  other  papers  on  same  subject 
sent  with  department  letter  of  July  19. 
By  command  of  Brigadier-General  Wright: 

H.  M.  Adams, 
Captain  of  Engineers. 


report  of  the  board  of  engineers. 

Office  of  Board  of  Engineers  for  Fortifications 

and  for  elver  and  harbor  improvements,  &0., 

New  YorJcj  September  10,  1H80. 

General:  The  Board  of  Engineers  for  Fortifications  and  Eiver  and 
Harbor  Improvements,  to  whom  was  submitted  the  project  of  General 
Geo.  Thom,  the  local  engineer,  for  the  application  of  the  appropriation 
of  $20,000  under  the  last  river  and  harbor  act  for  improving  Bockland 
Harbor,  Maine,  have  the  honor  to  report. 

By  letter  from  the  office  of  the  Chief  of  Engineers  of  July  19  last,  the 
Board  are  directed  to  give  the  subject  such  examination  as  would  enable 
them  to  report  their  views  in  regard  to  the  proper  plan  of  improve- 
ment, with  an  estimate  of  cost. 

The  tiarbor  of  Rockland,  an  indentation  of  the  coast  at  the  sonth- 
we^t  extremity  of  Penobscot  Bay,  formed  by  the  projecting  headlands 
of  Owl's  Head  and  Jameson's  Point,  is  exposed  to  the  direct  action  of 
the  winds  from  north  22°  east  to  south  00^  east.  From  north  22^  east  to 
north  70^  east,  the  winds  generally  have  the  whole  sweep  of  the  bay  with 
A  rake  of  23  miles  about,  throwing  in  a  heavy  sea.  From  north  70°. 
-east  to  south  00^  east,  the  Fox  Islands  intercept  the  great  ocean  wavea. 
The  rake  of  the  winds  between  these  limits  from  the  islands  into  the 
harbor  varies  8  and  16  miles,  and  the  heights  of  the  waves  are  dimin- 
ished in  consequence.  When  the  wind  is  east-southeast,  or  about  that 
poiut,  it  is  said  that  a  heavy  ground  swell  is  thrown  into  the  harbor 
jn-jre  destructive  than  any  other  to  which  the  bottom  is  exposed,  though 
it  passes  into  the  harbor  in  an  indirect  manner  between  the  Fox  Islands 
and  Owl's  Head.  These  storms  are  fortunately  neither  frequent  nor 
long  in  their  duration,  so  that  winds  fh)m  the  north  of  east  may  be  said 
to  be,  on  the  whole,  the  most  hurtful  to  which  this  place  is  exposed. 

The  harbor  has  a  wide  entrance  and  good  anchorage,  is  deep  aud 
spacious,  and  with  competent  protection  would  prove  valuable  as  a  har- 


Digitized  by 


Google 


APPENDIX    A.  469 

bor  of  refuge.  From  the  returns  made  by  the  light-keeper  at  OwFs 
Head,  it  appears  that  between  sunrise  and  sunset,  from  January  1,  to 
December  31,  1879,  the  number  of  vessels  passing  his  station  amounted 
to  21,5;i9,  including  barks,  brigs,  schooners,  sloops,  and  steamers.  This 
enumeration  exchides  vessels  passing  outside  through  the  Fox  Island 
channel.  If  to  the  above  be  added  those  passing  after  sunset,  the  num- 
ber might  be  estimated  at  nearly  30,000. 

No  convenient  harbor  of  refuge  exists  for  a  long  stretch  of  coast,  the 
contiguous  harbor  at  Owl's  Head  being  exposed  to  winds  from  north  28^ 
east  to  east. 

The  harbor  was  visited  by  a  member  of  the  Board,  and  the  local  en- 
gineer appeared  before  the  Board  to  furnish  information  and  present  his 
views. 

The  im])rovement  contemplated  under  the  approi)riation,  and  desired 
by  tbe  residents,  is  a  breakwater,  and  the  Board  adopt  the  line  recom- 
mended by  the  local  engineer,  and  the  cross-section,  modified  only  by 
making  it  10,  instead  of  20,  feet  wide  on  the  top. 

The  breakwater  thus  placed,  and  extending  through  a  length  of  3,400 
feet,  will  provide  an  excellent  harbor  of  refuge,  and  will  incidentally 
cover  the  largest  portion  of  the  wharves  of  the  town.  Those  about 
Atlantic  Point  will  not  be  so  well  covered  as  others  to  the  northward. 
Should  it  be  desirable  to  protect  this  portion,  it  would  be  far  preferable  (as 
to  cost)  to  provide  a  special  structure  there,  which  might  be  placed  close 
in  shore  at  small  outlay,  rather  than  fulfill  the  same  object  by  extending 
considerably  the  proposed  breakwater  southward  into  water  6^  to  8  fath- 
oms in  depth  at  low- water. 

The  ground  swell,  which  is  said  to  come  from  heavy  east-southeast 
winds,  would  affect  the  north  part  only  of  the  harbor,  and  the  Board  do 
not  think  it  necessary,  on  this  account,  to  project  a  work  with  dimensions 
of  cross-section  greater  than  that  for  similar  works  executed  in  Long 
Island  Sound  under  circumstances  of  apparently  the  sapae -exposure. 

ESTISLVTE  FOR  A  BREAKWATER  3,400  FEET  LONG,   4.  FEET  ABOVE  MEAN  HIGH- WATER, 
WITH  AX   EXTERIOR  SLOPE  OF  ^  AND  INTERIOR  SLOPE   OF  {, 

419,362  tons  of  Stone,  at  60  cents $251,617  20 

Contingencies,  10  per  cent 25,  IGl  72 

Total _.     276,778  92 

The  Board  are  led  to  ailopt  this  estimate  per  ton  from  information  con- 
veyed to  them  of  the  convenience  and  cheapness  of  furnishing  stone  at 
this  locality,  and  the  Board  have  been  assured  by  prominent  citizens  and 
proprietors  of  quarries  that  stone  could  be  furnished  at  60  to  75  cents 
per  cubic  yard,  delivered  in  the  breakwater. 

The  Board  would  likewise  suggest  that,  as  an  experiment,  the  two 
extremities  only  of  the  breakwater  be  built  to  the  height  proposed,  while 
the  intermediate  portion  be  carried  to  a  height  of  5  feet  above  mean  low- 
water.  Experience  would  soon  decide  whether  such  diminished  height 
could  give  competent  protection  to  vessels  and  sufficient  strength  to  the 
structure  itself. 
'  In  establishing  the  small  cross-section  which  is  adopted  at  other  parts 
of  the  coast,  and  in  suggesting  a  diminution  of  height  in  a  portion  of  the 
breakwater,  the  Board  are  actuated  by  the  desire  to  have  the  work  exe- 
cuted at  the  minimum  cost.  Direct  experience  as  to  the  effect  of  expos- 
ure to  waves  is  wanting  for  this  place,  and  any  deficiency  in  strength  or 
other  particular  could  be  rectified  as  the  work  progresses. 
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The  cost  of  breakwater,  modified  as  above  in  respect  to  height,  would 
be  $213,(?00.42. 
EespectfuUy  submitted. 

Z.  B.  Tower, 
Colonel  of  Engineern^  Bvt  Maj.  Gen, 

John  Newton, 
Colonel  of  Engineers^  Bvt  Maj.  Qen. 

The  Chief  of  Bnoineers,  U.  S.  A. 


LETTERS  OF  CAPTAIN  CHARLES  DEERINCr 


Portland,  October  25,  1880. 

Dear  Sir:  I  write  to  your  honorable  Board  of  Engineers  in  regard  to 
the  building  of  a  breakwater  at  Kockland,  Me. 

I  have  been  master  of  a  steamer  running  to  that  port  for  a  long  time; 
have  talked  with  all  of  our  masters  of  steamers  in  regard  to  the  break- 
water, besides  many  prominent  men  and  mast^ers  of  vessels.  In  their 
behalf  I  would  most  respectfully  ask  that  the  breakwater  be  built  so  as 
to  make  the  harbor  as  large  as  possible. 

This  plan  I  suggest  t^  your  honorable  Board  gives  us  a  very  much 
larger  harbor,  and  will  protect  the  wharves  as  well  as  give  us  a  very 
much  larger  anchorage  for  a  larger  class  of  vessels,  which  is  very  much 
needed ;  also  give  our  steamers  very  much  better  chance  to  get  in  and 
out  of  the  harbor,  besides  protect  the  harbor  from  being  till^  up  with 
ice  coming  down  the  bay.  This  plan  I  think  would  protect  Atlantic 
Wharf  well  enough;  General  Tilson's  wharf  would  be  entirely  protected. 

I  inclose  a  plan  suggested  by  myself  and  approved  by  our  masters. 
Of  course  it  will  cost  more  than  the  other,  but  see  what  a  spacious  bar- 
bor  it  gives  us  in  return.  This  place  does  increase  very  fast,  and  it  has 
become  a  necessity  in  fact  to  have  a  breakwater;  for  in  heavy  northeast 
and  east-northeast  storms  we  cannot  land  at  all — have  to  go  by  and  find 
a  harbor  until  the  storm  is  over.  I  have  done  so  many  times  at  great 
inconvenience  to  my  passengers. 

This  breakwater  will  be.  a  great  help  to  the  city  of  Eockland  in  many 
ways;  also  to  our  lines  of  steamers,  and  to  the  coasting  trade  generally. 
You  could  build  off  Jameson's  Point  first,  which  would  help  us  very 
much,  for  we  now  anchor  off  that  point  in  a  northeast  snow  storm  often, 
and  tnis  breakwater  off  the  point  would  help  us  at  once — every  rod  would 
count,  you  will  see  by  my  plan. 

I  hope  your  honorable  body  will  adopt  this  plan. 
Very  respectfully,  yours,  &c., 

Charles  DEERiNa, 

Master  Steamer  Leiciston. 

Creneral  H.  G.  Wright, 

Chief  of  EngineerSy  U.  8.  A. 

[First  indorsement.] 

Office  Chief  of  Engineers,  U.  S.  Army, 

November  2,  1880. 
Respectfully  referred  to  Col.  Z.  B.  Tower,  Corps  of  Engineers,  for  con- 
sideration and  report  of  the  Board  of  Engineers  for  Fortifications  and 
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for  Eiver  and  Harbor  Improvements,  in  connection  with  previous  papers 
herewith. 
By  command  of  Brigadier-General  Wright: 

John  G.  Paeke, 
Lieutenant'  Colonel  of  Engineers^ 

Bvt.  Maj,-Oen,,  U.  8.  A. 

[Second  indorsement.] 

Office  Board  of  Engineers, 

New  Yorky  November  16, 1880. 

Respectfully  returned  to  the  Chief  of  Engineers  with  inclosures. 

The  project  of  the  breakwater  submitted  by  the  Board  was  intended 
to  afford  adequate  protection  to  that  portion  of  the  coasting  traders 
which  might  seek  reftige  in  Bockland  Harbor,  and  is  considered  sufficient 
for  that  purpose.  Vessels  of  greater  size,  especially  those  employed  in 
European  commerce,  would  not  require  ilor  seek  the  protection  afforded 
by  this  breakwater.  A  breakwater,  or  system  of  breakwaters,  the  Board 
were  well  aware  might  have  been  projected  far  superior  in  the  extent 
of  anchorage  coverwi,  but  the  question  of  cost  also  was,  as  it  should 
have  been,  an  essential  element  in  determining  a  project  suited  to  the 
place.  The  project  of  Captain  Deering  will  cost,  in  round  numbers, 
$500,000 ;  that  of  the  Board,  $300,000.  If  the  difference  in  cost  be  con- 
sidered immaterial,  the  former  should  undoubtedly  be  adopted.  Not- 
withstanding, it  is  believed  that* the  latter  w^  subserve  the  essential 
wants  of  commerce  as  well  as  be  capable  of  any  desired  extension  in  the 
future. 

Respectfully  submitted. 

In  behalf  of  the  Board.  Z.  B.  Tower, 

.   Colonel  of  Engineers  and  Bvt.  Maj.-Oen.y 

Senior  Member  on  duty. 


Portland,  December  6, 1880. 

Sir:  Yours  of  November  18  was  duly  received  and  contents  noted. 

It  is  very  evident  to  me  that  the  amount  of  shipping  to  Bockland 
<^astwise,  foreign,  and  engaged  in  the  fisheries,  besides  the  amount  of 
steam- vessels  touching  there,  has  not  been  fully  represented  to  you. 

Nine  months  in  the  year,  for  the  last  fifteen  years,  I  have  made  a  land- 
ing at  Bockland  with  my  steamer  (which  is  about  1,200  tons),  four  times 
a  week,  for  most  of  the  time;  therefore  you  must  allow  me  to  know  the 
wants,  &c.,  at  that  point.  Many  is  the  time  that  a  harbor,  built  as  you 
propose,  would  not  hold  the  amount  of  shipping  anchored  there,  leaving 
the  larger  class  outside,  and  in  heavy  weather  there  would  not  be  any 
show,  either  to  get  in  or  out  of  the  harbor  with  our  steamers. 

I  had  much  rather  the  harbor  should  remain  as  it  is  than  build  as  you 
propose,  and  that  is  the  opinion  of  the  masters;  we  all  have  had  the 
matter  under  consideration. 

You  speak  of  the  matter  of  cost;  in  my  judgment,  cost  is  not  to  be 
taken  into  consideration,  provided  it  comes  within  bounds  of  reason. 
In  this  case  $500,000  is  not  a  large  sum  for  the  amount  of  benefit  we 
should  derive  from  it.  Build  off  Jameson's  Point  first;  that  done,  then 
the  other. 

There  has  been  property  enough  lost  already  in  this  harbor  to  build 
J      most  of  it. 
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We  run  our  steamers  the  year  round;  in  stormy  weather  we  are  put 
to  a  great  inconvenience  and  great  risk  of  lives  and  property;  it  has 
gone  on  long  enough,  now  let  us  have  what  we  want;  we  help  pay  for  it 
and  we  want  an  equivalent.  We  run  a  daily  line  of  steamers  from  Port- 
land part  of  the  year,  touching  at  Kockland  each  way;  balance  of  the 
year,  two  trips  a  week,  touching  at  Kockland  four  times  a  week.  From. 
Boston  there  is  a  daily  line  of  steamers,  larger  than  ours,  which  touch 
there  each  way  part  of  the  season ;  balance  of  the  year,  three  times  Or 
week;  besides  a  daily  line  from  Eockland  east,  and  lots  of  smaller 
steamers. 

This  business  employs  six  good  size  side- wheel  steamers,  valued  at 
$1,000,000,  employing  over  40u  people,  besides  the  small  steamers. . 

There  is  a  race  of  people  to  come  after  us,  and  their  convenience  is  to 
be  <cn8ulted  or  looked  out  for.    As  for  money,  we  can  raise  the  $500,000 
sure;  it  will  be  forthcoming;  there  is  no  such  word  as  fail. 
Very  respectfully,  your  obedient  servant, 

Charles  DEERiNa. 

The  Chief  of  Engineers,  U.  S.  A. 

[First  indorsement.] 

Office  Chief  of  Engineers,  U.  S.  Army, 

December  9,  1880. 
BespectfuUy  referred  to  Col.  George  Thom,  Corps  of  Engineers,  for 
consideration  and  report.^ 

Colonel  Thom  will  suspend  advertisement  for  proposals,  if  not  already 
published. 
By  command  of  Brigadier-General  Wright: 

John  G.  Parke, 
Lieutenant- Colonel  of  Engineers^ 

Bvt.  Maj.Gen.,  U.  S.  A. 

[Second  indorsement.] 

IJnited  States  Engineer  Office, 

Portland^  Me.,  December  15,  1880. 
Eespectfully  returned  to  the  Chief  of  Engineers,  accompanied  by  a 
special  report. 

Geo.  Thom, 
Colonel  of  Engineers, 
Bvt.  Brig.  Gen.  U.  8.  A. 

report  of  col.  george  thom,  corps  of  engineers. 

United  States  Engineer  Office, 

Portland,  Me.,  December  15,  1880. 

General  :  I  have  the  honor  to  acknowledge  the  receipt  from  the 
department,  for  my  consideration  and  report,  a  letter  to  the  depart- 
ment from  Mr.  Charles  Deering,  dated  at  Portland,  Me.,  December  6, 
18^,  urging  a  reconsideration  of  his  project  for  the  improvement  of 
Bockland  Harbor,  Maine. 

Mr.  Deering's  project  consists  of— 

First.  A  breakwater,  extending  from  the  ^' South  Ledge"  northward, 
towards  Jameson's  Point,  for  a  length  of  one-half  a  mile,  as  shown  on 
the  accompanying  drawings  by  the  line  and  plan  marked  A  C;  also 

Second.  A  jetty  built  out  from  Jameson's  Point,  as  shown  on  the 
drawings  by  the  line  D  E,  for  a  distance  of  about  three-eighths  of  a  mile. 
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The  project  submitted  by  myself  July  21,  1880,  consisted  of  a  break- 
water, i^bout  3,400  feet  iu  length,  extending  from  "  South  Ledge "  to 
*V*T5fcuj*8on'8  Point  Ledge,"  covering  the  intermediate  ledges,  as  shown 
^  the  accompanying  drawings,  by  the  plan  and  line  A  B.  This  loca- 
tion was  recommended  by  me  as  being  the  least  expensive  for  a  break- 
water, with  the  belief,  after  consultation  with  parties  instrumental  in 
the  incei)tion  of  the  work,  that  it  would  fully  answer  the  purposes  in- 
tended. 

My  project  was  referred  by  the  department  to  the  Board  of  Engineers 
for  Fortifications  and  for  Kiver  and  Harbor  Improvements,  i&c.  Subse- 
quently, one  of  the  members  of  that  Board  and  myself  visited  Rockland 
harbor,  and,  after  consultation  with  several  of  the  most  prominent  per- 
sons who  were  interested  iu  the  matter,  we  came  to  the  conclusion  tliat 
the  location  of  the  breakwater  proposed  by  me  would  fully  meet  the 
wants  of  that  harbor  5  and  in  further  consideration  of  its  being  the  least 
expensive  of  several  plans  suggested,  it  was  finally  adopted  and  rec- 
ommended by  the  Board,  in  its  report  of  September  10,  1880,  a  copy  of 
wliich  I  received  on  the  20th  of  October,  1880. 

A  few  days  previous  to  my  receiving  the  report  of  the  Board,  Mr. 
Charles  Deeriug  and  Hon.  T.  H.  Murch  called  at  my  office  and  presented 
for  my  consideration  a  project  for  the  improvement  of  Rockland  Har- 
bor by  means  of  a  breakw^ater,  A  C,  and  jetty,  D  E,  as  above  described^ 
which  impressed  me  so  favorably  that  I  suggested  that  they  should  sub- 
mit it  to  the  department,  believing  then,  as  I  do  now,  that  it  would 
make  a  more  capacious  and  better-protected  harbor  than  the  one  first 
proposed  by  myself ;  but  supposing  that  its  much  greater  cost  would 
probably  prevent  its  adoption  under  the  small  appropriation  of  $20,000 
that  had  been  made  for  this  harbor ;  for  which  reason  other  similar  plans 
sugerested  were  not  at  first  recommended  for  adoption. 

For  a  more  thorough  understanding  of  this  matter,  I  have  recently 
bad  made  an  accurate  survey  covering  all  the  proposed  locations  of  the 
breakwater  and  jetty,  and  new  estimates  (based  on  the  results  of  the 
STirvey)  made  of  those  several  works,  adopting  therein  the  height  and 
dimensions  recommended  therefor  in  the  report  of  the  Board  of  Engi- 
neers. 

The  estimates  are  as  follows,  viz : 

1.  For  the  originaUy  proposed  breakwater  A  B,  3,400  feet  long,  4  feet  above 
mean  high- water,  with  an  exterior  slope  of  i  aud  an  interior  slope  \  : 

485,000  tons  of  rubble-stone,  at  60  cents $291,000 

Adding  for  contingencies : 29, 000 

320,000 


2.  For  the  project  suggested  by  the  Board,  as  an  experiment,  for  reasons  of 
economy,  in  which  the  two  extremiti/es  only  of  the  breakwater  A  B  are  to 
be  built  to  the  height  above  pro}>osed,  while  the  intermediate  portion  be 
carried  to  a  height  of  only  5  feet  above  mean  low-water : 

300,000  tons  of  rubble-stone,  at  CO  cents 180,000 

Adding,  for  contingencies 20, 000 

200,000 


3.  For  the  breakwater  A  C  and  jetty  D  E,  proposed  by  Mr.  Deeriug,  both 
carried  to  a  height  of  4  feet  above  mean  high-water,  with  exterior  slopes 
of  ^  and  interior  slopes  of  |,  and  a  width  ot  10  feet  on  top : 

(a)  Breakwater,  2,640  feet  long,  600,000  tons  of  rubble-stone,  at  60  cents.     360, 000 

(&)  Jetty,  1,900  feet  long,  220, 000  tons  of  rubble-stone,  at  60  cents 132, 000 

Adding,  for  contingencies 53, 000 

545,000 
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4.  For  the  breakwater  X  C  and  jetty  D  E,  both  carried  at  their  extremities, 
only  to  a  height  of  4  feet  aSove  mean  high-water,  with  the  other  por- 
tions to  a  height  of  only  5  feet  above  mean  Tow-water,  as  an  experiment : 

(c)  Breakwater,  420,00Q  tons  of  rubble-stone,  at  60  cents |-252, 0'V 

(d)  Jetty,  135,000  tons  of  rubble-stone,  at  60  cents 8l,0t;t- 

Adding  for  contingencies 37,000 

370, 000 

The  difference  of  results  in  the  above  estimates  1  and  2  from  those 
submitted  by  the  Board  may  be  attributed  to  the  more  accurate  and  re- 
liable data,  furnished  by  the  recent  survey  of  the  locality,  the  estimates 
therefor  by  the  Board  being,  respectively,  $276,778.92  and  $213,600.42. 

Of  all  the  projects  proposed  and  estimated  for,  as  above,  the  breakr 
water  A  0  combined  with  the  jetty  D  E,  both  carried  to  the  full  height 
throughout,  is,  in  my  opinion,  the  best  for  making  a  well-protected  har- 
bor with  capaoious  and  good  anchorage,  and  for  affording  an  easy  ingress 
and  egress  on  the  north  and  south  sides  of  the  harbor,  together  with  the 
largest  protection  to  the  wharves  in  the  harbor.  Even  in  its  present 
condition,  the  shoal  making  out  from  Jameson^s  Point  affords  the  best 
and  safest  shelter  now  to  be  had  for  vessels  caught  in  this  harbor  in 
easterly  storms ;  and  by  utilizing  and  extending  this  protection  by  means 
of  the  proposed  jetty  alone  a  good  temporary  shelter  and  anchorage 
would  be  obtained,  though  quite  insuflflcient  for  the  general  wants  of  the 
commerce  of  this  harbor. 

As  none  of  the  projects  herein  proposed  have  been  hitherto  sub- 
.  mitted,  with  estimates  for  their  completion,  for  the  consideration  of  Con- 
gress, it  remains  to  be  seen  to  what  extent  these  projects  will  be  likely 
to  be  adopted  under  future  legislation. 

Under  these  uncertainties,  and  in  view  of  the  possible  ultimate  adop- 
tion of  the  project  for  the  breakwater  A  0  combined  with  the  jetty  D  B 
off  Jameson's  Point ;  also  with  a  view  to  providing  at  the  least  expense, 
and  at  the  earliest  date  practicable,  a  good  shelter  for  vessels  caught  in 
this  harbor  by  the  most  dangerous  storms  from  the  north  of  east ;  and 
after  further  consultation  with  parties  whose  knowledge  of  the  harbor 
and  its  wants  are  entitled  to  great  weight,  I  would  now  respectfully 
recommend  that  under  the  present  appropriation  of  $20,000  the  work  at 
Jameson's  Point  should  be  taken  in  hand  first;  and  that  it  be  built,  at 
present,  to  a  height  of  only  5  feet  above  mean  low-water,  say  for  a  dis- 
tance of  about  950  feet  out  from  high- water  mark ;  and,  under  fttture 
appropriations,  that  it  be  extended,  with  the  same  height,  to  the  length 
projected,  to  wit,  1,900  feet,  terminating  in  26  feet  of  water  at  mean  low- 
water,  its  outer  end  to  be  so  built  as  to  serve  for  a  permanent  beacon. 

Should  it  be  found  advisable,  at  any  future  time,  to  raise  the  work  to 
any  greater  height,  or  even  to  the  full  height  of  4  feet  above  mean  high- 
water,  no  difficulties  will  have  been  interppsed  by  the  work  i>reviou8ly 
done  5  also,  should  appropriations  hereafter  be  made  to  justity  the  com- 
mencement of  the  breakwater  A  C,  it  can  be  commenced  and  built  firom 
its  northern  extremity,  and  thereby,  in  conjunction  with  the  work  pre- 
viously completed  at  Jameson's  Point,  afford  an  increased  shelter  and 
capacity  for  the  harbor  to  such  extent  as  the  appropriations  made  there- 
for win  allow  it  to  be  carried  towards  "  South  Ledge,"  its  projected  south 
em  terminus. 

Yery  respectfully,  your  obedient  servant, 

Geo.  Thom, 


g.  Gen.  H.  G.  WEiaHT, 
Chief  of  Engineers^  TJ.  8,  A, 


Colonel  of  Engineem^ 
Bvt.  Brig.  Qen.^  U.  8.  A. 
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letter  of  the  chief  of  engineees. 

Office  of  the  Chief  of  Enoineebs, 

United  States  Army, 
Washingt^ny  B.  0.,  December  22,  1880. 
Sir:  On  the  15th  September  last,  I  had  the  honor  to  submit  the  re- 
port of  the  Board  of  Engineers  for  Fortifications  and  for  River  and  Har- 
bor Improvements  upon  the  project  submitted  to  this  office  by  Col. 
George  Thom,  Corps  of  Engineers,  for  improvement  of  Rockland  Har- 
bor, Maine,  under  an  appropriation  of  $20,000  made  therefor  by  the 
river  and  harbor  act  of  June  14, 1880,  which  received  your  approval 
October  15, 1880.  Subsequently,  under  date  October  25,  Capt.  Charles 
Deering,  of  Rockland,  submitted  a  plan  for  a  breakwater  at  that  place 
which,  based  upon  his  experience  as  a  navigator  and  his  knowledge  of 
the  needs  of  the  harbor,  he  considered  better  adapted  to  the  require- 
ments of  navigation  than  that  proposed  by  the  Board  of  Engineers,  and 
which,  though  more  costly,  would  afford  much  better  protection  as  a 
harbor  of  refuge  from  the  heavy  storms  i)revalent  on  that  coast.  This 
project,  striking  me  favorably,  was  sent  also  to  the  Board  of  Engineers 
for  Fortifications  and  for  River  and  Harbor  Improvements  for  consider- 
ation and  report  in  connection  with  the  previous  papers,  and  was  re- 
turned to  this  office  with  remark  that — 

The  project  of  the  breakwater  Bubinitted  by  the  Board  was  intended  to  afford  ade- 
quate protection  to  that  portion  of  the  coasting  traders  which  might  seek  refuge  in 
Ro9k1and  Harbor,  and  is  considered  sufficient  tor  that  purpose.  Vessels  of  greater 
size,  especiaUy  those  employed  in  European  commerce,  would  not  require  nor  seek  the 

Srotection  afforded  by  this  breakwater.  A  brenkwater,  or  system  of  breakwaters^  the 
loard  were  well  aware,  might  have  been  projected  far  Superior  in  the  extent  of  an- 
chorage covered,  but  the  question  of  cost  also  was,  as  it  should  have  been,  an  essential 
element  in  determining  a  project  suited  to  the  place.  The  project  of  Captain  Deering 
will  cost  in  round  numbers  $500,000 ;  that  of  the  Board,  $300,000.  If  the  difference  in 
cost  be  considered  immaterial,  the  fonner  should  undoubtedly  be  adopted.  Notwith- 
standing, it  is  believed  that  the  latter  will  subserve  the  essential  wants  of  commerce 
as  well  as  be  capable  of  any  desired  ext-ension  in  the  future. 

Captain  Deering,  who  was  vouched  for  by  Hon.  T.  H.  Murch,  was 
duly  notified  of  the  views  of  the  Board  above  given,  and  in  reply  thereto, 
under  date  December  6,  in  behalf  of  the  masters  of  steamers  visiting 
the  harbor  and  for  himself,  expressed  so  strenuously  the  opposition  en- 
tertained to  the  construction  of  the  breakwater  proposed  by  the  Board, 
that  I  was  induced  to  submit  the  question  to  Col.  George  Thom,  the 
officer  in  charge,  for  consideration  and  report. 

Colonel  Thom,  with  the  view  to  a  more  thorough  understanding  of 
the  matter,  has  made  an  accurate  survey  covering  all  the  proposed 
localities  of  the  breakwaters  and  jetty  upon  which  new  estimates  were 
based  (adopting  the  height  and  dimensions  recommended  by  the  Board 
of  Engineers)  resulting  as  follows: 

.  1.  For  originally  proposed  breakwater $320,000 

ft.  For  the  project  recommended  by  the  Board  as.  an  experiment,  the  two 
extremities  of  the  breakwater  only  to  be  built  to  the  height  of  4  feet 
above  mean  high-water,  the  intermediate  portion  to  be  only  5  feet  above 
meaulow-water 200,000 

3.  For  the  breakwater  proposed  by  Captain  Deering,  both  carried  to  a  height    ' 

of  4  feet  above  mean  high-water,  &c 545, 000 

4.  For  the  same,  both  carried  at  their  extremities  only  to  a  height  of  4  feet 

above  m«ati  high-water,  with  other  portions  to  a  height  of  only  5  feet  above 

mean  low-water 370,000 

Colonel  Thom  remarks : 

Of  all  the  projects  proposed  and  estimated  for  as  above,  the  breakwater  A  C 
combined  with  the   jetty  D  E  (Captain   Deering's  plan),  both  carried  to  the  ful 
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heiffht  tl^ronghont,  is,  iu  my  opinion,  the  best  for  making  a  well-protected  harbor, 
with  capacious  and  good  ancliorage,  and  for  afibrding  an  easy  ingress  and  egress  in 
the  north  and  sonth^sides  of  the  harbor,  together  with  the  largest  protection  to  the 
wharves  in  the  harbor.  Even  in  its  present  condition  the  shoal  making  out  from 
Jameson's  Point  aftords  the  best  and  safest  shelter  now  to  be  had  for  vessels  caught 
iu  this  harbor  iu  easterly  storms;  and  by  utilizing  and  extending  this  protection  by 
means  of  the  proposed  jetty  alone  .a  good  temporary  shelter  and  anchorage  would  be 
obtained,  though  quite  insuflficient  for  the  general  wants  of  the  conmieree  of  this  harbor. 

Colonel  Thorn  *^  after  further  consultation  with  parties  whose  knowl- 
edge of  the  harbor  and  its  wants  are  entitled  to  great  weight,"  recom- 
mends that: 

Under  the  present  appropriation  of  ^20,000,  the  work  at  Jameson's  Point  should  be 
taken  in  hand  first,  and  that  it  be  built  at  present  to  a  height  of  only  5  feet  above 
mean  low- water,  say  for  a  distance  of  abouf  950  feet  out  from  high- water  mark,  and 
under  future  appropriations  that  it  be  extended  with  the  same  height,  to  the  length 
projected,  to-wit,  1,900  feet,  terminating  in  26  feet  of  water  at  mean  low-water,  its 
outer  end  to  be  so  built  as  to  serve  for  a  permanent  beacon. 

I  concur  in  Colonel  Thorn's  views  and  recommendations.  The  work 
can  at  anj^  time  be  raised  to  a  greater  height  if  found  necessary,  and  if 
hereafter  the  proposed  breakwater  A  0  be  commenced  it  can  be  built 
from  its  northern  end,  thus  constantly  adding  during  its  construction  to 
the  shelter  and  capacity  of  the  harbor. 

It  is  accordingly  recommended  that  the  ])lan  as  shown  on  the  sketch 
accompanying  Colonel  Thorn's  letter  of  December  15,  1880  (herewith), 
combining  the  jetty  D  E  and  breakwater  A  0,  be  approved. 
Previous  papers  herewith. 

Very  respectfully,  your  obedient  servant, 

H.  G.  Wright, 
Chief  of  EngineerHj 
Brig,  mid  Brt  Maj,  Oeru 
Hon.  Alexander  Eamsey, 

Secretary  of  War,  "^ 

[First  indorsement.] 

The  recommendation  of  the  Chief  of  Engineers  is  approved. 
By  order  of  the  Secretary  of  War. 

H.  T.  Crosby, 
War  Department,  Chief  Clerk. 

December  29, 1880. 


A  6. 

improvement  of  RICHMOND  HARBOR,  KENNEBEC  RIVER,  MAINE. 

By  the  river  and  harbor  act  of  June  14,  1880,  provision  was  made  for 
a  survey  of  this  harbor,  in  Kennebec  River,  Maine,  with  a  view  to  it* 
improvement;  this  survey  was  made  in  November  last,  and  on  the  10th 
of  December,  1880,  a  report  on  the  same  was  submitted  by  me  to  the 
department  with  a  project  and  estimate  for  its  improvement. 

Kenpebec  River  is  here  divided  by  Swan  Island  into  two  channels,  of 
which  the  main  channel  passes  to  the  eastward  of  the  island,  through 
'*  the  Narrows,"  with  a  navigable  depth  of  10  to  11  feet  at  mean  low-wat^r, 
whilst  the  western  channel,  which  forms  Richmond  Harbor,  so  called,  is 
navigable  for  the  same  depth,  except  at  the  following  places,  to-wit: 

1.  At  the  head  of  Swan  Island. 

2.  At  Hatch's  Rocks  Shoal,  about  2  miles  below  head  of  island. 

3.  At  the  foot  of  Swan  Island,  about  5  miles  below  its  head. 
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The  shoal  at  the  head  of  Swaa  Island  was  improved  in  1872  by  dred<^- 
ing  to  a  depth  of  10  feet  at  mean  low- water  (or  15  feet  at  ordinary  high- 
water)  ;  but,  as  was  then  predicted,  it  has  been  reproduced  by  the  same 
causes  as  before.  For  insuring  the  continuance  of  its  depth,  if  again 
dredged,  it  is  recommended  that  a  wing-dam  be  built  out  from  the  upper 
end  of  Swan  Island,  as  shown  on  the  sketch  accompanying  report  on 
the  survey,  in  order  to  create  a  greater  scour  on  the  bar^  by  the  diver- 
sion into  its  channel  of  a  part  of  the  water  of  the  main  channel. 

For  a  similar  purpose  a  wing-dam  is  also  recommended  to  be  built  out 
from  the  western  shore  at  Hatch's  Eocks  Shoal,  as  shown  on  the  sketch ; 
which,  in  connection  with  the  projected  dredging  at  that  shoal,  will,  it 
is  believed,  insure  the  desired  depth  of  10  feet  at  mean  low-water. 

At  the  lower  end  of  this  harbor,  near  the  foot  of  Swan  Island,  ice- 
houses h^e  been  built  and  projected  to  such  an  extent  as  to  warrant  an 
improvement  of  the  channel  at  that  place  by  widening  and  deepening 
the  same  where  shaded  in  blue  on  the  sketch.  In  this  locality  it  is  pro- 
posed to  make  the  channel  not  less  than  11  feet  in  depth  at  mean  low- 
water,  or  about  16  feet  at  ordinary  high-water,  to  enable  sea-going  \'es- 
sels  of  a  larger  class  to  engage  in  the  transportation  of  ice,  as  this  depth 
oan  be  carried  through  to  the  ocean. 

The  estimate  cost  of  the  improvement  above  projected,  as  revised,  is 
as  follows,  viz: 

Shoal  at  the  head  of  Swan  Islaud : 
3,600  cubic  yards  of  dredging,  at  35  cents $1, 260 

Hatch's  Rocks  Shoal : 
16,000  cubic  yards  of  dredging,  at  30  cents 4,800 

Shoal  at  the  foot  of  Swan  Island : 
10,000  cubic  yards  of  dredging,  at  30  cents 3,000 

Wing-dam  at  the  head  of  Swan  Island : 
3,500  tons  of  rubble-stone,  at  $1  per  ton  of  2,240  pounds 3,500 

Wing-dam  at  Hatch's  Rocks  Shoal : 

5,000  tons  of  rubble-stone,  at  $1  per  ton  of  2,240  pounds 5, 000 

Adding  for  engineering  expenses  and  other  contingencies 2, 440 

Total 20,000 

By  the  river  and  harbor  act  of  March  3, 1881,  the  sum  of  $10,000  was 
appropriated  for  the  improvement  of  this  harbor;  and  on  the  6th  of  June 
proposals,  as  invited,  were  received  for  dredging  at  Hatch's  Itocks  Shoal 
and  at  the  shoal  near  the  foot  of  Swan  Island;  also,  for  3,500  tons  of 
mbble-stone  for  the  wing-dam  at  the  head  of  Swan  Island  (as  shown  in 
the  a<5companying  tables  of  proposals  received),  for  which  work  the  fol- 
lowing contracts  have  been  made,  viz : 

1.  With  Samuel  F.  Purington,  of  Brunswick,  Me.,  June  :iO,  1881,  for  about  10,000 
«uoic  yards  of  dredging  at  Hatch's  Kocks  Shoal,  and  about  10,000  cubic  yards  of  dredg- 
ing at  the  foot  of  Swan  Island,  at  29  cents  per  cubic  yard,  measured  in  situ. 

2.  With  James  Ginn,  of  Bath,  Me.,  June  20,  1881,  for  3,000  tons  of  rubble-stone,  at 
^1  per  ton  of  2,240  pounds,  both  of  which  contracts  are  to  be  completed  before  the  close 
of  the  present  season. 

Richmond  Harbor  is  situated  in  the  coUection  district  of  Bath,  Me,  of  which  Bath 
is  the  port  of  entry,  and  is  about  10  miles  above  Bath  on  the  Kennebec  River.  The 
nearest  Ught-houses  are  Seguin  and  Pond  Island  near  the  month  of  Kennebec  River, 
■and  the  nearest  fort  is  Fort  Popham,  at  the  mouth  of  the  Kennebec  River,  distant 
about  15  miles  below  Bath. 

The  accompanying  paper  from  the  United  States  collector  of  customs 
at  Bath  furnishes  a  statement  of  the  amount  of  commerce  and  naviga- 
tion that  would  be  benefited  by  the  improvements  projected  for  this 
harbor,  and  the  tables  give  a  list  of  proposals  received  and  the  con- 
tracts made  for  the  work  to  be  done  under  the  appropriation  of  March 
3,  1881. 
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Money  statement 

Amount  appropriated  by  act  approved  March  3,  1881 $10,  OOO  00 

July  1, 18bl,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 19  (» 

July  1,  1881,  amount  available 9,980  98 

Amount  (estimated)  required  for  completion  of  existing  project 10, 000  00 

\       Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     10,  OOO  00 

Ahsircuit  of  propomla  received  June  6,  1881,  for  dredging  and  building  a  rubhle-ntone  wing- 
danif  in  Kennebec  Bivei'y  at  and  near  Richmondy  Me. 


Bidders. 


Sesidenee. 


Sam.  F.  PariDgton |  Bnms^ick.  Me. 


Eastom  Dredginff 
Company,  by  Will- 
iam W .  Wright. 

Kobert  Hamilton,  Jr. . 


-as 

be    ^ 

III 


Portland,  Me  . 


Cbebeaqne   Is- 
land Me. 


James  Giim 

(John  F.  Hamilton  and 

(Josesph  F.  Cnrit. 

Hallowell  Granite  \ 
Company,  by  Will- 
iam WilJBi       

urer. 


Bath,  Me 

Portland,  Me... 
Cumberland,  Me 
Hallo  well.  Me... 


29  cents  |)er  cu- 
bic yard  in  ntu. 

I  31  cents  per  cu- 
bic yard  in  9i/u. 

37  cents  per  cu- 
bic yard  in  ffitu; 
in  scows,  29 
cents. 


.A  bo 

2.2 


51. 


Bon,  treas-  | 


fl    per    ton    of 

2,240  pounds. 
fl.25  per  ton  of 

2,240  pounds. 
$1.10  per  ton  of 

2,240  pounds. 
$1.58  per  ton  of 

2,240  pounds. 


Remarks. 


20,000  cubic  yards, 
more  or  lesa,  of 
dredging. 


Stone  along  shore  of 
Kennebec  River. 
Granite  grout. 

Kennebec  granite 
and  black  stone. 

In  accoi*dance  with 
speciflcations. 


Abstract  of  contracts  made  during  the  fiscal  year  ending  June  30,  18c<l,  for  improvement  of 
Richmond  Harbor^  Kennebec  RiveVj  Maine. 


Date  of 
contract. 


1881.     I 
June  20 


June  80  ' 


Contractors. 


James  Ginn,  Bath,  Me. 


Samuel  F.  Pnrington, 
Brunswick,  Me. 


Nature  of  work. 


3, 000  tons,  more  or  lesa,  of  rubble-stone  to 

build  a  wing-daui  at  the  head  of  Swan 

Island. 
Dredging  (20,000  cubic   yards,   more  or 

less)  Hatch's  Rocks  Shoal  and  shoal  near 

the  foot  of  Swan  Island. 


Price. 


$1    per    ton    of   2,24» 
pounds. 

29  cents  per  cubic  ysrd^ 
measured  in  situ. 


commkrciai,  statistics. 

Custom -House,  Bath,  Me., 
Collector's  Office^  June  18,  1881. 
Sir  :  As  requested  by  your  letter  of  the  17th  instant,  I  send  you  the  following  ans- 
wer, viz: 
1.  Amount  of  revenue  collected  in  year  ending  1880 : 

Duties  on  imports $36,462  9& 

Hospital  dues 2,283  10 

Tonnage  tax 700  20 

Steamboat  inspection  fees 644  15 

From  other  sources 285  74 

40,376  17 
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2.  Export* 22,574  00 

Imports 81,087  00 

Transportetl  from  other  districts  in  bond 74, 255  00 

177,916  00 

3.  Number  of  vessels  arrived 2, 937 

Number  of  vessels  sailed 2, 955 

Number  of  vessels  built,  41 • tons. .       22, 185. 02 

About  one-half,  if  not  more,  of  the  vessels  amving  and  clearing  pass  these  points, 
and  would  be  beneiited  by  the  proposed  improvements. 
I  am,  very  respectfully,  your  obedient  servant, 

John  H.  Raymond, 

Deputy  Collector, 
General  Georgb  Thom, 

Colonel  of  Engineers, 


subvey  of  eiohmond  habbob,  on  the  kennebec  biveb,  maine. 

United  States  Engineeb  Office, 

Portland^  Me.y  December  10,  1880. 

Genebal,  :  I  have  the  honor  to  submit  the  report  of  an  examination 
of  Richmond  Harbor,  Maine,  made  under  my  direction,  in  November 
last,  by  Lieut.  William  T.  Rossell,  Corps  of  Engineers,  with  a  view  to 
its  improvement,  as  called  for  by  act  of  Congress  approved  June  14, 
1880,  "making  appropriations  for  the  construction,  repair,  preservation,, 
and  completion  of  certain  public  works  on  rivers  and  harbors,  and  for 
other  purposes,"  the  same  being  accompanied  by  a  sketch  showing  the 
proposed  improvemcBts. 

Kennebec  River  is  here  divided  by  Swan  Island  into  two  channels,  of 
which  the  main  channel  passes  to  the  eastward  of  the  island,  through 
"the  narrows,"  with  a  navigable  depth  of  10  to  11  feet  at  mean  low- 
water,  whilst  the  western  channel,  which  forms  Richmond  Harbor,  so 
called,  is  navigable  for  the  same  depth  except  at  the  following  places, 
to  wit : 

1.  At  the  head  of  Swan  Island. 

2.  At  Hatch's  Rocks  Shoal,  about  2  miles  below  head  of  island. 

3.  At  the  foot  of  Swan  Island,  abou1>5  miles  below  its  head. 

The  shoal  at  the  head  of  Swan  Island  was  improved  in  1872  by  dredg- 
ing to  a  depth  of  10  feet  at  mean  low-water  (or  15  feet  at  ordinary  high- 
water)  ;  but,  as  was  then  predicted,  it  has  been  reproduced  by  the  same 
causes  as  before.  For  insuring  the  continuance  of  its  depth,  if  again 
dredged,  it  is  recommended  that  a  wing-dam  be  built  out  from  the  upper 
end  of  Swan  Island,  as  shown  on  the  sketch,  in  order  to  create  a  gi^eater 
scour  on  the  bar  by  the  diversion  into  its  channel  of  a  part  of  the  water 
of  the  main  channel. 

For  a  similar  purpose  a  wing-dam  is  also  recommended  to  be  built  out 
from  the  western  shore  at  Hatch's  Rocks  Shoal,  as  shown  on  the  sketch ; 
which,  in  connection  with  the  projected  dredging  at  that  shoal,  will,  it 
is  believed,  insure  the  desired  depth  of  10  feet  at  mean  low-water. 

At  the  lower  end  of  this  harbor,  near  the  foot  of  Swan  Island,  ice- 
houses have  been  built  and  projected  to  such  an  extent  as  to  warrant  an 
improvement  of  the  channel  at  that  place  by  widening  and  deepening 
the  same  where  shaded  in  blue  on  the  sketch.  In  this  locality  it  is  pro- 
posed to  make  the  channel  not  less  than  11  feet  in  depth  at  mean  low- 
water,  or  about  16  feet  at  ordinary  high-water,  to  enable  sea-going  ves- 
sels of  a  larger  class  to  engage  in  the  transportation  of  ice,  as  this  depth 
can  be  carried  through  to  the  ocean. 
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The  estimated  cost  for  the  improvement  of  this  third  shoal  is  as  fol- 
lows, viz : 

13,600  cubic  yards  of  dredging  t«  «<«,  at  35  cents $4, 7(50 

Adding  for  contingent  expenses,  saj' 714 

6, 474 

Adopting  Lieutenant  Rossell's  plan  and  estimates  for  the  dredging  and  wing- 
dams  at  the  two  upper  shoals,  as  stated  in  his  report  herewith 15, 096 

Total 20,500 

The  extent  tx)  which  commerce  and  navigation  would  be  benefited  by 
the  improvements  herein  proposed  is  shown  by  the  accompanying  cor- 
respondence with  Hon.  E.  S.  J.  Nealley,  United  States  collector  of  cus- 
toms at  Bath,  Me. 
Respectfully  submitted.  Geo.  Thom, 

Colonel  ofJBngineerSj 
Bvt.  Brig.  Qen.,  U.S.A. 

Brig.  Gen.  H.  G.  Wright, 

Chief  of  Engineers^  U.  8.  A, 


report  of  lieut.  william  t.  rossrll,  corps  of  engineers. 

United  States  Engineer  Office, 

Portland f  Me,,  Decemher  6,  1880. 

Colonel:  In  accordance  with  inatmctions,  dated  Portland,  Me.,  November  3, 1880^ 
directing  me  to  make  an  examination  of  Richmond  Harbor,  Maine,  I  left  this  office 
November  4,  and  returned  November  20, 1880.  The  results  of  this  examination  are 
embodied  in  the  following  report,  which  I  have  the  honor  to  submit : 

The  harbor  of  Richmond,  Me.,  consists  of  the  westerly  channel  of  the  Kennebec 
River,  as  divided  by  Swan  Island.  In  length  it  is  about 4i  miles,  and  in  width  varies 
from  600  to  2,000  feet  at  low- water. 

The  plane  of  mean  low-water,  as  determined  by  the  United  States  Coast  Survey, 
was  used  in  this  examination. 

The  shoals  complained  of  were  three  in  number: 

First,  or  Upper  Shoal,  near  the  north  end  of  Swan  Island. 

Second,  or  Hatch's  Rocks  Shoal,  near  the  middle  of  the  harbor. 

Third,  or  Lower  Shoal,  near  the  south  end  of  Swan  Island. 

The  shoal  near  the  north  end  of  Svan  Island  was  dredged  in  1872,  so  as  to  give  a 
channel  150  feet  wide  and  10  feet  deep  at  mean  low- water.  Adopting,  then,  10  feet 
as  the  minimum  depth  for  a  channel,  I  find  that  at  the  first,  or  Upper  Shoal,  a  bar 
exists  600  feet  wide  and  with  an  average  depth  of  water  of  about  8.5  feet  at  mean  low- 
water.  At  the  second,  or  Hatch's  Rooks  Shoal,  a  bar  exists  about  2,000  feet  wide  and 
with  an  average  depth  of  water  of  about  8.7  feet  at  mean  low-water.  At  the  third, 
or  Lower  Shoal,  a  clear  channel  exists  with  a  minimum  width  of  100  feet,  and  a  mini- 
mum depth  of  10  feet. 

estimates  of  cost  of  obtaining  a  channel  150  feet  wide  and  10  feet  derp 

at  mean  low-water. 

First,  or  Upper  Shoal,  dredging  3,600  cubic  yards,  at  35  cents $1,260 

Second,  or  Hatch's  Rocks  Shoal,  dredging  16,000  cubic  yards,  at  35  cents 5, 600 

Third,  or  Lower  Shoal,  dredging,  none. 

Total 6,860 

Ten  per  cent,  for  superintendence,  &c 6B6 

Aggregate 7,546 

'  ''As  the  bed  of  the  river  consists  almost  entirely  of  sand,  any  channel  made  by  dredg- 
ing alone  would  gradually  fill  up,  and  the  river  would  regain  ite  original  form.  A 
case  in  point  is  the  channel  dredged  through  the  first  or  Upper  Shoal  in  1872,  where 
the  bar  has  again  formed.  Dredging  alone,  then,  gives  but  temporary  relief.  In  tfrder 
to  obtain  a  permanent  channel  the  strength  of  the  current  must  be  so  directed  as  to 
prevent  the  sand  and  other  material  from  again  collecting.  For  this  purpose  wing- 
dams  should  be  built. 
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For  the  first  or  Upper  Shoal ,  commencing  at  or  near  the  point  marked  W  in  the 
accompanying  sketcli,  the  dam  should  extend  in  the  direction  indicated  about  550 
feet.  In  cross-section  the  dam  sbonld  be  5  feet  wide  at  the  .top,  with  side  slopes  of 
4i>°,  and  be  bnilt  to  a  height  of  3  feet  above  mean  low-water.  Exactly  the  best  posi- 
tion for  the  dam  can  only  be  determined  by  a  careful  examination  of  the  currents  at 
all  stages  of  the  tide. 

For  the  second  or  Hatch's  Rocks  Shoal,  a  wing-dam  should  be  built,  commencing 
near  the  point  marked  W  in  the  sketch,  and  extend,  in  the  direction  indicated,  a  dis- 
tance of  350  feet,  the  cross-section  and  height  to  be  the  same  as  in  the  dam  for  first 
or  Upper  Shoal.  After  these  dams  have  been  built,  the  channels,  if  dredged,  would 
probably  be  permanent. 

ESTIMATE  or  COST  OF  IMPROVEMENT. 

Wing-dams : 

First,  or  Upper  Shoal,  3,500  tons  of  stone,  at  80  cents |2,800 

Second,  or  Hatch's  Books  Shoal,  5,000  tons  of  stone,  at  80  cents 4,000 

Dredging  both  shoals,  19,600  oabio  yards,  at  35  cents ,. 6,860 

Ten  per  cent,  contingencies '. 1,366 

Total 15,026 

Very  respectfully,  your  obedient  servant, 

Wm.  T.  RosacLL, 
First  Heutenamt  of  Engineers^ 
Col.  Geo.  Tuom. 

Corps  of  Engineers,  U,  S,  J.  , 


commercial  statistics. 

CusTOM-HocsE,  Bath,  Mf., 
Colleci&r's  Office,  December  9,  1880'. 
Dear  Sir  :  I  forward  to  yon  herewith  a  statement  of  the  commerce  and  navigation 
between  the  foot  and  the  head  of  Swan  Island,  prepared  by  Mr.  C.  H.  T.  J.  Sonthanl, 
of  Richmond,  which  I  believe  is  substantially  correct  and  to  be  relied  upon. 
Very  respectfully  and  truly,  yours, 

E.  S.  J.  Nfalley, 
General  Geo.  Thom.  Collector. 


letter  of  MR.   C.   H.   T.  J.   SOUTHARD. 

Richmond,  Me.,  December  7,  1880. 

Dear  Sir:  In  reply  to  your  inquiry  of  3d  instant,  the  amonnt  of  business  on  the 
Kennebec  River  between  the  foot  and  head  of  Swan  Island  for  the  past  year,  we  osti- 
mate : 

Vtlne. 

200, 000  tons  ice  shipped $1 ,  000, 00<) 

Lumber,  &c. ,  from  saw-mills  and  nmchine-shops 2U0,  (MM^ 

Shoe  factory 75(M)0.> 

From  ship-yards 200,000 

Dry  goods,  groceries,  hardware,  agricultural  implements,  &c..  supplies  for 

over  50  firms 4r»0, 0(N» 

Hay,  straw,  and  country  protluce  sent,  and  coal  brought 200,  (HIO 

Total 2,H0(MM(> 

The  number  of  Hailing  vessels  passing  up  and  down  by  Richmond,  or  stopping  hnre, 
'^o  estimate  at  1,500  the  past  year:  steaiii  tugs.  V.i,  passing  here  3,000  times  duriii;; 
the  season;  Boston  steamer  VM)  trips ;  vessels  pjissing  other  side  of  the  island,  1,50(». 

Now,  there  are  some  500,000  tons  ice-fiehls  between  the  head  and  foot  of  the  island 
(and  only  200,000  tons  taken  up),  all  lirst-cluss  in  every  particular  (preferable  on 
account  of  being  near  the  village  to  get  help),  and  would  all  be  sold,  and  ]>emiaijent 
ice-houses  put  up,  if  there  was  plenty  of  water  for  large  vessels  to  load,  but  as  it  is 
barred  at  both  ends  nothing  but  small  vessels  of  light  draught  can  load  here,  and 
they  have  to  wait  for  high-water  to  get  out  when  loaded,  which  causes  detention  and 
waste  of  ice. 

,  There  has  beim  500,000  to  600,000  tons  of  ice  shipped  from  above  the  head  of  the 
island  which  would  come  this  way  in  preference  to  the  east  side  of  the  island,  this 
8Hle  being  safer,  if  the  channel  was  deepened ;  for  at  Lovejoy*s  Narrows  on  the  east 
31  E 
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side  has  been  deepened,  and  being  very  narrow  and  crooked  passage  making  a  cross 
tide  which  causes  vessels  to  sheer  and  go  ashore. 
Our  tugs  have  paid  considerable  damage  done  by  the  tide  not  setting  trne. 
Yours,  truly, 

C.  H.  T.  J.  Southard. 
Hon.  E.  8.  J.  Nealley, 

Collector  of  Customs^  Bath,  J/f . 


A  7. 

IMPROVEMENT  OF  CATHANCE  RIVER,  MAINE. 

The  head  of  navigation  of  this  river  is  at  the  bridge  at  Bowdoinliani, 
Me.,  from  which  to  its  outlet  into  Merry-Meeting  Bay  (a  distance  of  about 
2g  miles)  the  river  has  a  navigable  channel  of  not  less  than  19  feet  depth 
at  mean  low-water,  or  24^  feet  at  mean  high-water.  From  its  outlet 
into  the  bay  the  channel  continues  in  an  indirect  course,  with  depths 
varying.from  26  to  6  feet  at  mean  low-water,  for  a  distance  of  about  2^ 
miles  to  its  junction  with  the  main  channel  of  Kennebec  llivev  near 
"The  Chops.''  The  principal  obstruction  to  its  navigation  was  found,  by 
the  special  survey  of  1879,  to  be  at  "  the  outer  bar,"  where  the  channel 
enters  the  Kennebec,  on  the  shoalest  part  of  which  there  was  but  6  feet 
of  w^ater  at  mean  low-water,  or  11 J  feet  at  mean  high- water. 

But,  owing  to  the  shifting  character  of  this  bar,  it  was  not  believed 
that  any  work,  unless  attended  by  a  cost  too  great  to  be  warranteil  by 
the  object  of  the  improvement,  would  effect  a  permanent  improvement 
•of  the  channel  at  this  place.  At  the  other  two  shoals,  lying  between 
"the  outer  bar"  and  the  outlet  of  the  river  into  the  bay,  it  is  believed 
that  the  channel  can  be  widened  and  deepened  in  a  more  effectual  and 
satisfactory  manner,  as  shown  on  sketch  accompanying  last  annual 
report. 

A  channel  so  locateil,  with  a  depth  of  10  feet  at  mean  low-water  (or 
15^  feet  at  mean  high-water)  for  a  width  of  not  less  than  200  feet,  has 
been  projected  for  the  improvement  of  this  river,  at  an  estimated  cost  of 
$25,000. 

By  the  river  and  harbor  act  of  June  14, 1880,  the  sum  of  $10,000  was 
appropriated  for  this  improvement,  under  which  a  contract  was  made 
August  21,  1880,  with  Mr.  William  W.  Wright,  of  Geneva,  K  Y. — the 
lowest  of  two  bidders — ^for  30,000  cubic  yards,  more  or  less,  of  dredging, 
at  27  cents  per  cubic  yard,  measured  in  scows. 

Dredging  was  commenced  under  this  contract  on  the  1st  of  September, 
and  completed  on  the  8th 'of  i^ovember,  1880,  resulting  in  31,347  cubic 
yards,  whereby  the  channel  was  widened  and  deepened  at  "the  outer 
bar''  to  the  extent  projected,  and  at  the  lower  portion  of  bar  three,  for 
a  width  of  100  feet,  to  a  depth  of  10  feet  at  mean  low-water. 

By  the  river  and  harbor  act  of  March  3,  1881,  the  additional  sum  of 
$6,000  was  appropriated  for  the  improrement  of  this  river,  under  which 
appropriation  a  contract  has  been  made  with  the  Eastern  Dredging  Com- 
pany, of  Portland,  Me.  (the  lowest  of  three  bidders),  for  25,000  cubic 
yards,  more  or  less,  of  dredging,  at  21  cents  per  cubic  yard,  as  measured 
in  scowSj  the  dredging  to  be  commenced  on  or  before  the  20th  of  July, 
and  completed  on  or  before  the  30th  of  September,  1881. 

By  this  dredging  it  is  proposed  to  deepen  the  channel  at  the  lower 
portion  of  bar  three  for  an  additional  width  of  about  30  feet,  and  to 
deepen  the  channel  of  the  upper  poi  tion  of  this  bar  for  a  width  of  about 
125  feet  to  the  projected  depth  of  10  feet  at  mean  low- water. 
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The  extent  to  which  the  commerce  aud  navigation  of  the  country 
would  be  benefited  by  the  improvement  of  this  channel  is  shown  to 
some  extent  by  the  following  statement,  furnished  me  through  the  United 
States  collector  of  customs  at  Bath  by  residents  of  Bowdoinham,  as  fol- 
lows, viz: 

The  people  interested  are  the  towns  of  Bowdoinham  aud  Bowdoin,  to  enable  them  to 
ship  their  cargoes  in  vessels  of  large  size,  and  deeper 'draught  of  water.  The  cargoes 
outtcardf  now  shipped  in  schooners  and  scows,  are  chi^y  sprac^  lumber,  deals,  frame 
Htuft',  (&c.,  say  2,500,000  feet«  which  would  be  doubled,  if  we  could  load  a  ship  here, 
say  1,000  tons  ground  feldspar  rock,  500  tons  quartz  rock,  100,000  bricks,  hay,  wood, 
and  bark;  inward,  say  1,000  tons  anthracite  coal, 500  tons  plaster,  rock,  &c.  Since 
1850  twenty  vessels,  having  an  aggregate  of  17, 000  tons,  have  been  built  on  the  banks 
of  Cathance  River. 

It  is  also  stated  that  a  large  quantity  of  ice  is  cut  and  stored  on  this 
river  for  shipment ;  that  in  1863  about  50,000  tons  were  cut  and  stored, 
but  not  all  shipped,  as  vessels  of  sufficient'  size  could  not  pass  the  bar. 

The  following-named  papers  are  hereto  appended,  viz : 

Two  abstracts  of  proposals  received. 
Abstract  of  contracts  made. 

Money  statement. 

July  1,1880,  amount  available $10,000  00 

Amount  appropriated  by  act  approved  March  3, 1881 6, 000  00 

—116,000  00 

July  1, 18S1,  amount  expended  daring  fiscal  year,  exclusive  of  outstand- 
ing liabilities  July  1,1880 9,459  69 

July  1,1881, amount  available ' 6,540  31 

Amount  (estimated)  required  for  completion  of  existing  project 9, 000  00 

Amount  that  can  be  prohtably  expended  iu  fiscal  year  ending  June  30, 1883 .      9, 000  00 


Abstract  «/  propoeals  rweived  August  17, 1880,  for  dredging  in  Cathance  River,  Maine, 


Bidden. 


Residence. 


i  25,000     oabio    yards 
dredging. 


Remarks. 


WiUiamW.  Wright... 

Robert    Hamilton,  Jr., 
and  Solomon  Sawyer. 


Geneva.  N.  Y 

GhebeMnie       Island, 
Me.,  Yarmonth,  Me. 


27    cents   per   oabio 

yard. 
83   cents    per    onbio 

yard. 


As       measured      in 
scows. 


Ahetract  of  proposals  received  June  6,  1881,  for  dredging  in  Cathance  River,  Maine. 


11 

Bidders. 

Residence. 
Portland,  Me 

25,000     cubic     yards 
dredging. 

Remarks. 

1 

Easten^  Dred^ng  Com- 
pany, by  Wm.  W. 
WWght,  president. 

Sam  F.  Purington 

Robert  Hamilton,  Jr. 

21    cents   per    cubic 
yard. 

27    cents    per    cubic 

yard. 
32    cents    per    cubic 
yard. 

2 
3 

Brunswick,  Me 

Chebeagne       Island, 
Mo. 

^Aa      measured      la 
scows. 
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Abstract  of  contracts  made  during  the  fiscal  year  ending  June  20,  ISSl,  for  improvement  of 

Cathance  Riverj  ^faine, 


™lL2f  Contractors.  Nature  of  work.  Price, 

contract. 


1880 
Aug.  21.. 


1881 
JoneU.. 


William  W.  tSTright,  Geneva,     Dredging  30. 000  cubic  yarde,  I  27   cents    per   cubic    yarcU 
N.  T.  more  or  leaa.  meaaured  in  scowa. 

I 
Biiatem  Dredging  Company,  !  Dredging  25,000  cubic  yarda, ;  21    eents  per  cubic    yard, 
Portland,  Me.  more  or  leaa.  j      measaxea  in  scows. 


A  8. 

IMPROVEMENT  AT  THE  "GUT''  OPPOSITE  BATH,  MAIN£. 

The  ^'  gut''  is  a  part  of  Back  Biver,  whicli  is  a  tidal  river  about  9  uiile» 
in  length,  connecting  the  Kennebec  Biver  at  Bath,  Me.  with  the  tide- 
waters of  Sheepscot  Biver  to  the  eastward  of  it.  Is  is  navigable  for  small 
steamers  and  other  vessels  of  lighi  draught,  and  affords  a  short  com- 
munication between  Kennebec  Biver  and  the  towns  of  Westport,  Wis- 
casset,  Boothbay,  Southport,  and  other  places  on  or  near  the  waters  of 
the  Sheepscot.  At  the  ^^guf  (or  more  commonly  called  "Upper  Hell 
{^ate"),  which  is  about  2  miles  distant  from  the  dty  of  Bath,  the  naviga- 
tion of  Back  Biver  was  very  much  improved  in  its  difficult  places  under 
appropriations  made  therefor  by  Congress,  in  1870  and  1871,  amounting 
to  (16,500,  as  stated  in  the  Annual  Beport  of  1873,  and  for  its  further 
improvement,  the  following  appropriations  have  since  been  made  by 
Congress,  viz : 

By  the  river  and  harbor  aet  of  June  18,  1878 $17,000 

By  the  river  and  harbor  act  of  June  14,  1880 7,000 

By  the  river  and  harbor  act  of  March  3,  1881 5,000 

Total 29,000 

These  appropriations  have  been  made  with  a  view  to  opening  a  navi- 
gable channel  with  a  depth  of  not  less  than  11  feet  at  mean  low-water 
above  "the  Narrows"  and  12  feet  below  "  the  Narrows"  for  a  width  of 
not  less  than  00  feet,  by  the  breaking  up  and  removal  of  the  several 
sunken  ledges  and  shoals  by  which  the  channel  has  hitherto  been 
obstructed. 

On  referring  to  the  last  annual  report,  with  the  accompanying  sketch 
showing  the  improvements  then  completed  and  proposed,  it  will  be  seen 
that  under  the  several  appropriations  made  previous  to  June  14,  1880, 
all  the  projected  improvements  had  been  completed  except  the  breaking 
up  and  removal  of  the  sunken  ledges  (north  of  Green  Island)  marked  C 
and  D,  the  ledge  G  near  Tibbett's  Point  and  the  ledge  E  near  the  head 
of  "the  Narrows." 

Under  the  appropriation  of  June  14, 1880,  a  contract  was  made  August 
26, 1880,  with  Mr.  James  Andrews,  of  Biddeford,  Me.  (the  lowest  of  three 
bidders),  for  the  breaking  up  and  removal  of  the  sunken  leilges  C  and 
I>  north  of  Green  Island,  aggregating  about  175  cubic  yards,  for  the 
price  of  $35  per  cubic  yard,  measured  in  situ.  About  60  cubic  yards  of 
the  ledge  D  have  been  removed  under  this  contract,  and  it  is  expected 
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that  the  whole  contract  will  be  completed  before  the  close  of  the  present 
season. 

Under  the  appropriation  of  March  3, 1881,  a  contract  has  been  made 
with  Mr.  Gtoorge  W.  Townsend,  of  Boston,  Mass.,  the  lowest  of  three  bid- 
ders, for  breaking  up  and  removing  the  sunken  ledges  E  and  G,  aggre- 
gating about  120  cubic  yards,  for  the  sum  of  $36  per  cubic  yard,  measured 
in  situ,  the  work  to  be  commenced  on  or  before  the  1st  of  July,  and  com- 
pleted on  or  before  the  3Uth  of  November,  1881. 

By  these  contracts  all  the  work  now  projected  for  the  improvement 
of  this  channel  will  be  completed  under  the  appropriations  availa  le 
therefor. 

Tins  locality  lies  in  the  collection  district  of  Bath,  Me,,  of  which  Bath  is  the  port 
of  entry,  and  is  distant  about  2  miles  from  Bath.  The  nearest  light-houses  are  Pond 
Inland  and  Seguin  lights,  near  the  mouth  of  Kennebec  River,  auu  the  nearest  fort  is 
Foit  Poph^m,  at  the  month  of  that  river,  and  distant  about  15  miles. 

The  following  information  in  regard  to  the  revenue  and  commerce  of 
the  distinct  of  Bath,  for  the  year  ending  December  31,  1880,  has  been 
furnished  by  the  United  States  deputy  collector  of  customs  at  that  port: 

Amount  of  revenue  collected |40,376  17 

Value  of  exports 22,574  00 

Value  of  imports 81,087  00 

Value  of  merchandise  transported  in  bond  from  other  districts 74, 255  00 

Number  of  vessels  arrived 2,937 

Kumber  of  vessels  sailed 2,955 

Number  of  vessels  built,  41 ;  22,185.02  tons. 

The  following  named  papers  are  hereto  appended,  viz : 

Two  abstracts  of  proposals  received. 

Abstract  of  contracts  made. 

Money  statement. 

July  1,  1880,  amount  available ^,250  09 

Amount  appropriated  by  act  approved  March  3,  1881 5, 000  00 

112,250  69 

Jtily  1,  1881,  amount  expended  during  tiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 1,551  37 

July  1,  1881,  outstanding  liabilities 350  00 

1,901  37 

■   '  I   ' '  ' 
July  1,  1881,  amount  available 10,348  92 


Abfitracl  of  in'opoHtU  received  August  17,  1880,  for  the  excavation  of  sunken  Udgea  at 
the  **gui"  opposite  Bath,  Me, 


^c\ 


%t,  Bidden. 

9  ^^ 

1     Jame«  Andrews. 


!!     I8M^  Hamiltmi  and 
Gardner  Floyd. 

3    iMac  A.  ByWester. . 


I      Restdence. 


81lnk^n  ledges,  about  200  cable  yarde. 


Ledge  C. 


Biddeford,  Me . . 
Portland,  Me  . . . 


Newton,  Mam  . 


$48  per  cable  yard, 
measared  in  «ieti. 


Ledge  D. 


139  per  cubic'yard, 
measaied  wi«itic 


Both  ledge*. 


per 

yaro,  ni< 

ed  in  tfiCtt. 
143.75  per  onbic 

yard,  mea« 

edintite. 
$47    per  oabis 

edintite. 
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Abstract  of  proposals  recewed  June  6,  1881,  for  the  excavation  of  the  sunken  ledges  at  ike- 

*'gut"  opposite  Bath,  Me. 


11 


Bidders. 


GfecW.  Townsend. 

Isaac  Hamilton  and 

Gardner  Floyd. 
James  Andrews . . . . 


Residence. 


Boston,  Hass  . . . 
Portland, Me  ... 
Biddefoid,  Me . 


Sunken  ledges,  about  12(^  cubic  yards. 


Ledge  E,  about  57 
cubic  yaids. 


Per  day. 


Ledge  G,  about  63 
cubic  yaida. 


Per  cubic  yard. 


$40,  measured  in    $40.  measured  in 
situ.  Situ. 


Both  ledges. 


Per  eulrie  yard. 
$30,  measured  m 

situ. 
$38.50  measured 

in  Hlu. 


Abstract  of  contracts  made  during  the  fiscal  year  ending  June  30,  1881,  for  tha  improvement 
of  the  **gut"  opposite Bath^  Me. 


Bate  of 
contract 

Contractors. 

Xature  of  works.. 

Piico. 

1880. 
Aug.  26 

1881. 
June  16 

James  Andrews,  Bidde- 
ford,  Me. 

Geo.     W.     Townsend, 
Boston,  Mass. 

Breaking  up  and  removing  sunken  ledges 
C  and  D,  at  and  near  the  "gut,*'  175  | 
cubic  yards,  more  or  less. 

Breaking  up  and  romoYing  sunken  ledges 
E  (near  the  head  of  •'the  Ifarrows") 
and  O  (near  Tlbbett's  Point).  120  cubic 
yards,  more  or  le«s. 

$35  per  cubic  yard, 
measared  in  «ttu. 

$36  per  cubic  yard, 
measured  in  nCif. 

IMPROVEMENT  OF  PORTLAND  HARBOR,  MAINE. 

The  work  now  projected  for  the  improvemeDt  of  this  harbor  consists, 
in  removing  that  portion  of  the  middle  ground  which  lies  between  the 
main  entrance  of  the  inner  harbor  and  the  new  harbor  line  below  Gait 
Wharf,  so  as  to  have  a  depth  of  21  feet  at  mean  low-water,  or  about  30  J 
feet  at  mean  high-water;  and  from  Gait  Wharf  upwards  a  depth  of  lt> 
feet  at  mean  low-water  in  front  of  the  wharf  lines  as  far  as  Portland 
Bridge. 

In  the  Annual  Eeport  for  the  fiscal  year  ending  June  30, 1880,  will  l>e 
found  a  history  of  all  the  appropriations  made  and  all  the  work  done  for 
the  improvement  of  this  harbor  up  to  that  period;  and  that  on  the  1st 
of  July,  1880,  there  was  available  for  the  further  improvement  of  the 
harbor,  under  the  appropriations  of  June  23, 1874,  and  March  3,  1875^ 
the  sum  of  $40,000.  From  that  report  it  will  also  be  seen  that  a  channel 
had  been  opened  for  a  width  of  500  feet  through  the  middle  ground  t<y 
a  depth  of  21  feet  at  mean  low- water  up  to  the  Grand  Trunk  wharves, 
and  thence  up  to  Merrill's  Wharf;  that  the  harbor  had  been  deepened  in 
front  of  the  wharf  lines  and  outward  to  the  main  channel  to  a  depth  or 
16  feet  at  mean  low- water;  also,  that  the  frirther  extension  of  this  im- 
provement up  the  harbor  had  been  prevented  by  Brown's  Wharf,  the  Bos- 
ton and  Maine  Bailroad  Wharf,  and  other  wharves  which  were  permitted 
to  project  far  into  the  harbor,  outside  the  harbor  lines,  much  to  the  iujurj 
of  this  harbor.  As  no  steps  had  been  taken  for  the  removal  of  the  pro- 
jecting portions  of  these  wharves,  and  as  there  was  no  probability  that 
auy  would  be  taken,  it  was  decided  to  continue  the  16-feet  dredging  irom^ 
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MerrilFs  Wharf  up  to  near  Brown's  Wharf,  and  abandon  for  the  present 
the  further  improvement  of  the  harbor  above.  It  was  also  decided  to 
increase  the  depth  of  the  harbor  in  front  of  Atlantic  Wharf  (above  the 
Grand  Trunk  wharves)  to  a  deptli  of  21  feet  at  mean  low- waiter. 

For  this  purpose  proposals  were  invited,  on  the  21st  of  October,  1880, 
for  40,000  cubic  yards,  more  or  less,  of  dredging,  and  in  response  thereto 
three  bids  were  received  and  opened  on  the  10th  of  November,  1880,  the 
lowest  being  that  of  Messrs.  George  C.  Fobes  &  Co.,  of  Baltimore,  Md., 
with  whom  a  contract  was  made  therefor,  at  lof  cents  per  cubic  yard, 
measured  in  scows.  This  contract  was  completed  on  the  22d  of  April^ 
1881,  by  48,238,7  cubic  yards  of  dredging  in  completion  of  the  projected 
improvements  at  those  places,  leaving  on  hand  an  available  balance  of 
about  $30,000. 

With  a  view  to  the  further  improvement  of  this  harbor  by  the  removal 
of  the  middle  ground  so  as  to  afford  present  and  prospective  facilities 
necessary  for  ocean  steamers,  in  connection  with  the  Grand  Trunk  and 
other  railroads  centering  in  Portland  from  the  IN^orth  and  West,  the 
accompanying  letter  from  the  mayor  and  aldermen  of  the  city  of  Port- 
land, addressed  to  the  United  States  engineer  in  charge  of  the  improve- 
ment of  this  harbor,  was  forwarded  by  him  to  the  Chief  of  Engineers, 
witli  a  special  report,  which  contained  an  estimate  for  the  removal  of  tlie 
middle  ground,  as  above  projected,  to  a  dej)tli  of  21  feet  above  mean  low- 
water,  by  about  000.000  cubic  yards  of  dredging^  at  an  estimated  cost  of 
*  160,000. 

By  the  river  and  harbor  act  of  March  3,  1881,  the  sum  of  820,000  was 
appropriated  for  that  purpose,  making  the  total  amount  available  there- 
for about  850,(K)0.  On  the  22d  of  April  proposals  were  invited  for200,000 
<*ubic  yards,  more  or  less,  of  drtMlging,  and  in  response  thereto  two  bids 
were  received  and  opened  on  the  13th  of  May,  1881,  of  which  the  lowest 
was  that  of  Messrs.  George  C.  Fobes  &  Co.,  of  Baltimore,  Md.,  at  17  cents 
jier  cubic  yanl,  measured  in  hcoics.  In  acceptance  of  this  bid  a  contract 
was  made.  May  14, 1881,  for  250,000  cubic  yards,  more  or  less,  of  dredg- 
ing, to  be  completed,  weather  permitting,  on  or  before  the  31st  of  De- 
cember next.  Dredging  was  commenced  on  the  16th  of  June,  and  during 
the  month  19,518  <nibic  yards  had  been  removed  under  that  contract. 

AU  the  works  completed  and  projected  for  the  improvement  of  this  harbor  are  in 
the  collection  district  of  Portland  and  Falmouth,  Me.,  and  the  nearest  forts  are  Forts 
Gorges,  Preble,  and  Scammel,  and  that  on  Portland  Head;  the  nearest  light-houses 
are,  one  at  the  outer  extremity  of  the  breakwater,  and  one  at  Portland  Head. 

The  following  information  in  regard  to  the  revenue  and  commerce  of 
this  port  for  the  year  ending  December  31, 1880,  has  been  furnished  by 
the  United  States  collector  of  customs  at  the  port  of  Portland,  Me. : 

Amount  of  revenue  collected $348,288  42 

Value  of  imports 8.390,341  00 

Value  of  exports 11,633,848  00 

Number.     Tonnage.  Crew. 

Arrivals  of  vessels 846        661,891        14,147 

Clearances  of  vessels 857        625,838        13,883 

Number  of  vessels  built  in  the  district 7 

Aggregate  tonnage  of  vessels  built  in  the  district 4, 960. 88 

The  following  named  papers  are  hereto  appended,  viz: 

Two  abstracts  of  proposals  received. 

Abstract  of  contracts  made. 

Letter  from  mayor  and  aldermen  of  the  city  of  Portland 
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Money  statement. 

July  1,  1880,  amonnt  available $40,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 20, 000  00 

|e0,00O  CO 

July  If  1881,  amount  expended  during  fiscal  year,  excluBive  of 

outstanding  liabilities  July  I,  1880 12,967  50 

Julyl,  1881,  outstanding  liabilities 331  81 

13  299  31 

July  1,  1881,  amount  available 46,700  69 

Amount  (estimated)  required  for  completion  of  existing  project 110, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     1 10, 000  00 


Absirattt  of  proposals  received  Kovember  10,  1880, /or  dredging  in' Portland  HarhoTf  Maine. 


^  I  Bidden. 


Besidencc. 


George  C.  Fobe«  &  Co  .)  Baltimore,  Md 


WiUiam  W.Wright.... 
Robert  Hamilton,  Jr . . . . 


Geneva,  N.Y... 

hebei 
and, 


Chebeasae  lal 
ad,  He. 


Dredging  about  40,000  cubic  yards. 

In  front  of  At-  j  Above  and  near 
lantio  Wharf,  i  Merrill's  Wharf,  I   ^^^^  i««.ij*««- 
ab«.ut    18,500     about  25.000  cu-     ^^  localities, 
cubio  yards.     |  bic  yards. 


35  cents  per  cu-  23  cents  per  cu- 
bic vara,  meas-  bic  yard,  meas- 
ured in  scows.   I    urea  in  scows. 


15|  cents  per  cu- 
bic yard, 
urea  in  8( 


29  cents  per 
bio  yard,  mi 


bio  rare 
urea  in 


on- 
meas- 
scows. 


Abstract  of  pr^^saU  received  May  13;  1881, /or  dredging  at  the  Middle  Ground  in  Portland 

Harbor,  Maine. 


Bidders. 


1  George  C.  Fobes  &  Go. 

2  '  William  W.  Wright... 


Residence. 


Baltimore,  Hd . 
Geneya,  N".  T.- 


Dredging   about    200,000 
oubic  jruds. 


17  cents  per  cubic  yard, 
measured  in  soowa. 

22  cents  per  oubic  yard, 
measured  in  scows. 


Abstract  of  contracts  made  during  the  fiscal  year  ending  June  30,  1881,  for  imprtn^ement  of 

Portland  Harbor,  Maine. 


Bate  of 
contract. 


1880. 


Contractors. 


Nov.  24.     George  C.  Fobes  &  Co.,  Balti- 
I      more,  Md. 


1681. 
Hay  14. 


George  C.  Fobes  &  Co.,  Balti- 
more, Md. 


Katnre  of  work. 


Price. 


Dredging  in  front  of  the  Harbor     15}  cents  per  cubic  yard. 
Commissioner's  Line  near  At-  '     measurea  in  scows.' 
lantic  and  Merrill's  wharves,  . 
40,000  cubic  yards,  more  or 
less. 


Dredging  "Middle  Ground," 
250,000  cubic  yards,  more  or 
less. 


17  cents  per  cubic  yard, 
measured  in  scows. 
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tKTTER  OF  THF.  MAYOR  AND  ALDERMEX    OF  THE  CITY  OF  PORTLAND,  ME. 

City  of  Portland,  December  12,  1880. 
Dear  Sir  :  It  is  with  great  satisfaction  we  learn  that  you  are  about  to  have  the 
ikinch-Deeded  dredging  done  in  our  harbor. 

The  increased  size  of  vessels  doing  business  here  has  made  it  an  imperative  neces- 
sity. 

The  great  increase  iu  the  size  of  produce-carrying  vessels,  and  the  i^^d  of  suitable 
wharfage  for  the  immense  craft,  render  it  important  that  the  Portland  Harbor,  being 
4>n4'  of  the  few  ports  with  sufficient  depth  of  water,  should  be  in  a  position  to  obtain 
its  share  of  the  traffic  in  shipping  produce. 

Vessels  are  built  and  others  are  in  course  of  construction  600  feet  long  and  of  cor- 
responding draught.  Wharves  are  planned  for  the  Grand  Trunk  Railway  Company, 
to  beconstrnot«a  in  our  harbor,  the  terminus  of  the  Grand  Trunk  Railway/and  to  com- 
pU^te  the  facilities  for  their  accommodation  largely  increased  dix>dging  will  be  rn- 
cinii-ed,  especially  on  the  Middle  Ground. 

We  therefore  respectfully  request  that  you  will  ask  of  the.proper  authorities  an  appro- 
pri.ttion  (additional  to  your  unexpended  balance)  of  at  least  850,000  for  the  purpose 
aliuve  stated. 

Wm.  Senter,  Mayor, 
E.  H.  Sargent, 
Thomas  Hassett, 
Benjamin  F.  Andrews, 
J.  W.  Dbering, 
AI.BION  Little, 
Charles  J.  Chapman, 
Aldermen  of  Portland. 
Gen  'ral  Gko.  Thom, 

V.  8.  Engineer  Corps. 


A  lo. 

IMPROVEMENT  OF  RICHMOND'S  ISLAND  HARBOR.  MAINE. 

This  harbor  of  refuge  is  formed  by  a  nibble-stoiie  breakwater  con- 
viecting  the  island  with  the  mainland,  the  breakwater  being  about  2,000 
feet  in  length,  with  an  average  thickness  of  30  f^et,  and  a  height  of  10 
f<^t  above  mean  low- water.  y 

The  following  appropriations  have  been  made  by  Congress  for  this 
work,  viz : 

By  the  river  and  harbor  act  approved  June  10„1872 |20, 000  00 

By  tiie  river  and  harbor  act  approved  March  3, 1873 60,000  00 

By  the  river  and  harbor  act  approved  March  3,  1875 15, 000  06 

By  the  river  and  harbor  act  approved  Jnne  18,  1878. 6,000  00 

By  the  river  and  harbor  act  approved  March  3,  1879 3, 000  00 

By  the  river  and  harl>or  act  approved  Jnne  14,  1880 3, 000  00 

By  the  river  and  harbor  act  approved  March  3,  1881 3,000  00 

Total 110.00  00 

Under  the  several  appropriations  made  as  above  in  1872-'79,  an  aggre- 
5Xiite  of  about  66,400  tons  (gross)  of  rubble-stone  has  been  furnished,  and 
placed  in  the  breakwater  by  contracts. 

Under  the  appropriation  of  $3,000,  made  by  the  river  and  harbor  act 
<>f  June  14,  1880,  a  contract  was  made,  August  21, 1880,  with  Messrs. 
Hiram  Hamilton  and  Beuben  8.  Smart,  of  Cai>e  Elizabeth,  Me.  (who 
were  the  lowest  of  three  bidders),  at  $1.04  per  ton  of  2,240  pounds,  for 
granite  grout,  obtained  from  the  "!N"ew  Meadows  quarry,'^  or  $1.09  trem 
the  Spruce  Head,  and  other  approved  quarries  in  Maine. 

On  the  4th  of  December,  1880,  this  contract  was  completed,  by  which 
1,826^J|-^  tons  were  furnished  and  placed  in  the  work. 

Under  the  appropriation  of  $3,000  made  by  the  river  and  harbor  aot 
of  March  3,  1881,  for  completing  this  improvement,  a  contract  has  been 
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made  \^ith  Mr.  Charles  H.  Bragdou,  of  Biddeford,  Me.  (the  lowest  of 
three  bidders),  for  2,000  tons,  more  or  less,  of  '<  Granite  Quarry  grout" 
to  be  furnished  and  plaeed  in  the  breakwater,  at  $1.28  per  ton,  of  2,240 
pounds  ;  the  same  to  be  completed  on  or  before  the  lOth  of  Septem- 
ber, 1881.  On  the  29th  of  June,  Mr.  Bragdon  commenced  the  delivery 
of  stone  under  his  contract. 

The  harbor  formed  by  this  breakwater  affords  safe  anchorage  and 
good  holding  ground  for  vessels  of  the  largest  class,  with  the  wind  from 
any  point  except  the  southwest ;  and  as  the  winds  from  the  northward 
and  eastward  bring  the  most  violent  and  destructive  gales  that  occur 
on  this  coast,  there  can  be  no  question  as  to  the  importance  of  this  work, 
in  affording  a  refuge  for  vessels  which  are  prevented  by  these  storms 
from  entering  Portland  Harbor  (12  miles  to  the  eastward)  or  other 
places  on  this  part  of  the  coast.  The  following-named  papers  are  hereto 
appended,  viz : 

Two  abstracts  of  proposals  received. 
Abstract  of  contracts  made. 

Money  stateinent 

.July  1,  1880,  amount  available $3,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 3, 000  00 

$6,000  00 

.July  1. 1H81,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 2,907  18 

July  1,  1881,  amount  available 3,  OthJ  82 

Abstract  of  proposals  received  August  17,  1^0,  for  furnishing  ruhble-stone  for  breakwaUr 
at  JiivhmoniVs  Island  Harbor,  Me. 


SI 

^     i 


2,  500  tons  nibblo-stone. 


Bidders. 


Residence. 


;  Hiram  Hamilton  and  i  Cape    Elizabeth, 

Raeben  S.  Smart.       i      Maine. 
•  Joseph  ¥.  Carit  and  |  Comberland,  Me 
I      Hnjg;h  Bowen. 
I  Charts  H.  Bragdon.    '  Biddeford,  Me. . . 


Gront  from  Xew   Grout  from  Spruce 
Meadows quar-     Head  or  other   Granite  grout., 
ry.  quarries  in  Maine.  I 


$1.04  per  ton  of 
2,240  pounds. 


$1.00   per  ton   of 
2,240  pounds.       < 


$1.60  per  ton  of 
2,240  pounds. 

$1.55  per  too  of 
2,240  pounds. 


Abstract  of  proposals  received  June  Q,lS&ij  for  furnishing  **  Granite  Quarry  Grout'- ftn- 
breakwater  at  Richmond's  Island,  Harbor  Maine. 


«s  »; 
^2 


Bidders. 


Charles  H  Bragdon 

John  V.  Hamilton  and  Joseph  F.  Curit 

John  A.  Hamiltm 


Besidcnce. 


Biddeford,  Me 

Portland,  Me.,  Cum- 
berland, Me. 
Cumberland,  Me 


About  2,500  tons,  Gmiute 
Quarry  grout. 


$1.28  per  ton  of  2.240  ponkls. 
$1.37  per  ton  of  2,240  poawte. 


$1.39  per  ton  of  2,240 
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Abstract  of  contraota  made  during  the  fiscal  i/ear  ending  June  30,  1881,  for  improvement  of 
Bichmond^e  Island  Harbor,  Maine. 


1880. 
Aug.  21. 


1881. 
Jane  10. 


ContractorB. 


Natnre  of  work. 


Price. 


Hiram  Hamilton  and  Beu- 1  Furnishing  and  placing  granite  grout  for  { 
ben  S.  Smart,  both  of  Cape  i      breakwater,  2,500  tons,  more  or  leas : 

Elizabeth,  He.  From  New  Meadows  qnarry :  $1.04    per    ton   of 

I      2,240  ponnds. 

From  other  Maine  quarries $1.09   per    ton    of 

1      2,240  pounds. 


Charles  H.  Bragdon,  Bidde- 
ford,  Me. 


FumishiDg  and  placing  Granite  Qnarrj 
grout forbreakwater,  2,000  tons,  more  or 
less. 


11.28  per    ton 
2,240  pounds. 


of 


A  II. 

IMPROVEMENT  OF  KENNEBUNK  RIVER,  MAINE. 

By  an  act  of  Congress  of  1798,  provision  was  made  for  keeping  in  re- 
pair a  pier,  bnilt  at  the  mouth  of  this  river,  for  the  improvement  of  its 
navigation,  and  by  several  subseqaeut  a<5ts,  from  1820  to  1852,  appro- 
priations amounting  to  $44,175  were  made  for  continuing  the  improvc^- 
ments  at  and  near  its  mouth. 

These  works  consisted  of— 

1.  A  stone  pier,  about  600  feet  in  length,  on  the  western  side  of  the 
channel,  at  the  mouth  of  the  river,  with  a  lighthouse  (since  destroyed 
by  storm)  on  its  outer  extremity,  and  a  wootlen  catch-sand,  about  160 
feet  in  length,  leading  from  the  inner  end  of  the  pier  to  the  eastern  bank 
of  the  river. 

lliis  pier  and  catch-sand  served  to  protect  the  entrance  from  easterly 
storms,  as  well  as  to  prevent  the  sand  from  being  driven  into  the  chan- 
nel above. 

2.  A  stone  pier,  about  290  feet  in  length,  on  the  western  side  of  the  chan- 
nel, at  the  mouth  of  the  river,  with  a  wooden  catch-sand,  about  160  feet 
in  length,  leading  from  the  inner  end  of  the  pier  to  the  w^estern  bank  ot 
the  river,  serving  a  similar  purpose  to  those  on  the  eastern  side. 

3.  A  crib-work  wharf  ballasted  with  stone,  about  300  feet  in  length.. 
built  on  the  eastern  side  of  the  river,  about  one-eighth  of  a  mile  aboAe 
its  mouth,  for  the  security  of  vessels  detained  by  tides  and  storms. 

Since  the  completion .  of  the  above  works,  the  following  additionitl 
appropriations  have  been  made  by  Congress  for  the  improvement  of 
this  river,  viz: 

By  act  approved  July  11,  1870 |5,0W 

By  act  approved  March  3,  1871 5,(KH/ 

By  act  approved  August  14,  1876 5,(KX> 

By  act  approved  March  3,  1879 2,U€t^ 

By  act  approved  June  14, 1880 2,(KH> 

By  act  approved  March  3,  1881 2,000 

Total 21,01)^ 

Under  the  appropriation  of  1870  the  catch  sand  connecting  the  inner 
end  of  the  stone  pier  with  the  eastern  bank  of  the  river,  having  been 
deatroyed  by  storms,  was  replaced  by  a  permanent  stone  work,  and  some 
repairs  were  made  where  most  necessary  on  the  stone  piers  and  on  the 
whsuf  above. 

¥nder  the  appropriation  of  1871,  the  catch-sand,  or  wing  connecting 
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the  inner  end  of  the  western  pier  with  the  western  bank  of  the  river, 
having  also  been  destroyed  by  storms,  was  replaced  by  a  permanent 
stone-work,  and  additional  repairs  were  made  on  the  piers  and  wharf. 

Under  the  appropriation  of  1876,  the  main  channel  of  the  river  was 
deepened  and  widened,  by  dredging  at  the  Wading  Place  and  MitcheJFs 
Point,  so  as  to  have  a  depth  of  not  less  than  4  feet  at  mean  low-wat>er, 
or  13  feet  at  mean  high-water,  and  repairs  were  made  where  most  neces- 
sary on  the  piers  and  government  wharf. 

Under  the  appropriations  of  $4,000  made  by  the  river  and  harbor  acts 
of  1879  and  1880,  the  following  work  has  been  done  for  the  improve- 
ment of  this  river,  to  wit : 

1.  The  sunken  ledge  below  Ward's  Wharf  and  those  near  the  month 
of  Gooch  Creek  have  been  broken  up  and  removed  from  the  channel  to 
u  deptli  of  4  feet  below  the  plane  of  mean  low- water. 

This  work  was  commenced  on  the  14th  of  June  and  completed  on  the 
7th  of  July,  1880,  it  having  been  done  by  a  submarine  party,  with  a 
ve/Ssel  provided  with  a  steam  drill  and  steam  derrick,  and  a  crew,  all 
hired  by  the  day. 

2.  The  channel  of  the  river  has  been  straightened  and  widened,  by 
•dredging,  to  a  depth  of  not  less  than  4  feet  at  mean  low-water  (a)  below 
Ward's  Wharf,  (6)  below  Lord's  Wharf,  and  (c)  at  the  upper  part  of  Mitch- 
ell's Point.  This  was  done  by  employing  a  dredging-machine,  with  steam- 
tug,  scows,  and  crews,  all  hired  by  the  day,  from  July  27  to  August  20, 
1880,  at  $125  per  day. 

3.  Some  repairs  have  also  been  made  on  the  government  wharf,  near 
the  mouth  of  the  river. 

By  the  river  and  harbor  act  of  March  3,  1881,  the  sum  of  $2,000  was 
appropriated  for  completing  the  improvement  of  this  river. 

This  appropriation  is  to  be  applied  to  completing  the  repairs  of  the 
stone  pier  at  the  mouth  of  the  river  and  the  repair  of  the  government 
wharf,  near  its  mouth,  which  will  probably  be  completed  before  the  close 
of  the  present  season. 

This  river  lies  in  the  collection  district  of  Kennebunk,  of  which  Kennebunk  is  the 
port  of  entry. 

The  following  information  has  been  furnished  by  the  United  States 
deputy  collector  of  customs  of  Kennebunk  in  regard  to  the  revenue  and 
commerce  of  that  port  for  the  year  ending  December  31, 1880,  viz : 

Arrivals  and  departares  of  foreign  vessels,  none.  About  100  each,  arrivals  and  de- 
])arture8,  of  domestic  vessels.  Vessels  built,  10 ;  tonnage,  1,746.47  tons,  the  largest  of 
which  measured  l,080.f;3  tons. 

Money  statement. 

July  1,1880,  amount  available |3,925  17 

Auiount  appropriated  by  act  approved  March  3, 1881 2, 000  00 

$5,925  17 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilitie«  July  1,  1680 3,929  81 

July  1,  1831,  amount  available 1,995  36 


A   12. 
IMPROVEMENT  OF  WINNIPISEOGEE  LAKE.  NEW  HAMPSHIRE. 

Winnipiseogee  Lake  and  its  tributaries  lie  wholly  witbin  the  State  of 
^€iw  Hampshire,  their  waters  forming  the  chief  source  of  Merrinfte 
Mrer. 
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The  lake  is  about  20  miles  iu  length  and  has  an  average  width  of  about 
5  miles.  At  its  soath western  extremity  (at  Weirs)  it  has  an  outlet  into 
Long  Bay,  which  bay  is  navigable  for  a  distance  of  4  miles  to  its  outlet 
at  Lake  V^illage. 

A  dam  built  at  Lake  Village  forms  a  resen^oir  of  these  waters,  which 
is  under  the  control  of  an  incorporated  company,  by  which  water-power 
is  regulated  and  supplied  to  factories  along  the  Merrimac  River  below. 

These  waters  are  navigated,  when  not  closed  by  ice,  by  three  or  four 
steamers  drawing  from  4  to  o'feet  of  water,  and  by  seven  or  eight  smaller 
ones  of  1  to  3  feet  draught  The  largest  three  of  these  steamers  run  in 
connection  with  the  railroads  which  strike  the  lake  at  Alton  Bay  and 
Wolfborough  at  its  eastern  extremity,  and  at  Weirs  at  its  southwestern 
extremity,  as  well  as  to  Centre  Harbor  at  its  northwestern  extremity ; 
also,  through  Long  Bay  to  Lake  Village.  They  are  chiefly  intended  and 
used,  from  the  middle  of  May  to  the  latter  part  of  November,  for  the 
transportation  of  pleasure  travel,  whilst  the  smaller  boi»ts  are  used  prin- 
cipally for  carrying  wood  and  produce,  and  occasioiially  passengers^ 
about  the  shores  of  the  lake. 

Ike  project  adopted  for  the  improvement  of  this  lake  consists  in 
widening  and  deepcDing  the  shoal  at  its  outlet  into  Long  Bay,  so  as  to 
enable  steamers  to  pass  through  this  outlet  in  all  stages  of  the  water,  it 
being  the  only  obstacle  to  extending  navigation  to  Lake  Village. 

The  shoalest  water  found  on  this  shoal  at  the  time  of  the  survey  (in 
the  latter  part  of  August,  1879),  when  the  water  was  8^  inches  below 
the  top  of  the  dam  at  Lake  Village,  was  4.5  feet. 

From  information  obtained  at  the  office  of  the  Winnipiseogee  Lake 
Cotton  and  Woolen  Manufacturing  Company  at  Lake  Village,  it  appears 
that  the  lowest  water  known  in  the  lake  stood  at  48  inches  below  the  top 
of  the  dam  at  that  place,  whilst  the  highettt  water  known  was  18  iucbeK^ 
above  the  top  of  that  dam. 

From  this  it  is  seen  that  the  depths  found  by  the  survey  were  39^ 
inches  (or  3.3  feet)  greater  than  would  have  obtained  in  the  lowest  known 
stages  of  the  water  and  20^  inches  (or  2.2  feet)  lower  than  in  its  highest 
stages. 

The  depth  of  water  required  for  such  steamers  as  would  be  likely  to 
navigate  Long  Bay  in  ranning  to  Lake  Village,  as  stated  to  me  by  parties 
interested  therein,  would  be  about  5  feet,  to  obtain  which  depth  in  the 
lowest  stages  of  the  water  wonld  call  iov  a  depth  of  8.3  feet,  as  mea«- 
ure<l  in  the  stage  whieh  it  had  in  August  la.sr  when  the  survey  was  made. 

The  estimated  cost  of  the  dredging  required  for  this  improvement  is 
$7,500,  for  which  the  following  appro])riations  have  been  made  by  Con- 
gress, viz : 

By  the  river  aud  harbor  act  of  June  14,  IKSO SgiT),  000 

%  the  river  aud  harbor  act  of  March;},  l^^l *2,50() 

Total 7,500 

Under  the  appropriation  of  June  14, 1S80,  proposals  were  three  times 
invited  for  this  work,  in  re8i)onse  to  whi('h  none  were  received  the  first 
time  and  only  one  the  second  time,  which  was  rejected  for  being  too 
high  as  well  as  informal.  ^  "___ 

The  third  time  one  bid  only  was  received,  to  wit,  that  of  the  Winni- 
piseogee Lake  Cotton  and  Woolen  Manufacturing  Company,  at  $1  per 
cubic  yard,  measured  in  situ.  A  contract  was  made  with  that  company 
on  the  16th  of  November,  1880,  for  4,450  cubic  yards,  more  or  less,  of 
the  dredging,  the  same  to  be  completed  on  or  before  the  1st  of  Sep- 
tember, 1881. 
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Under  this  contract  dredging  operations  were  commenced  on  the  Ist 
of  June  and  continued  throughout  the  month,  resulting  in  aboat  400 
<^ul>ic  yards  of  dredging  to  date. 

Under  the  appropriation  of  March  3,  1881  (as  above),  a  contract  has 
been  made  with  the  same  company,  which  was  the  only  bidder,  for  com- 
pleting all  the  remaining  dredging  projected  for  this  improvement  (viz, 
about  2,800  cubic  yards)  at  $1  per  cubic  yard,  measured  in  sitUj  the  same 
to  be  completed  this  present  season. 

The  following-named  papers  are  hereto  appended,  to  wit : 

Two  abstracts  of  proposals  received. 
Abstract  of  contracts  made. 

Money  statement. 

July  1,  1880,  amount  available $5,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 2, 500  00 

17,500  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 104  35 

July  1, 1881,  amount  available 7,305  65 


(No  proposals  received  on  the  17th«  day  of  August,  1880,  fordred^ug  in  Winnipiseogee 
Lake,  New  Hampshire,  in  response  to  iMlvertisement  dated  July  37,  1880. ) 

Abstract  of  proposals  received  September  30,  1880,  for  dredging  in  ffinnipiseogee  Lake,  S'cw 

Hampshire. 


Bidders. 


Jobn  S.  Wadleigli  and 
Thomaa  PearaooA. 


Eeaideno^ 


Wain,  IT.  H.;  Meth- 
uen,  Maaa. 


Aboat  7, 200  CQbic 
yarda. 


^l.SO  per  onbio  yard, 
measured  by  the 
survey  in  iUu. 


Bemarlca. 


Bpjeeted  aa  betef;  t« 
high,  aa  well  as  ia 
formaL 


Abstract  of  proposals  received  November  10,  1880,  for  dredging  in  Winnipiaeogee  Lake^  Nem 

Hampshire. 


6  . 


Bidders. 


1  I  The  Wlnnipiseocee  Lake  Cotton  and 
Woolen  Manunotaring  Company,  by 
Jotham  P.  Hutchinson,  their  agent. 


About  7,200  cubic 


$1  per  cubic  yard, 
by  the  aurrey  in  titti. 


Abstract  of  proposals  received  June  6,  1881, /or  dredging  in    Winnipiseogee  Lake,   Ifin 

Hampshire. 


Bidders. 


The  Winnipiseofree  Lake  Cotton  and 
Woolen  Manufocturing  Company,  by 
Jotham  P.  Hutchinson,  their  agent. 


Besidenoe. 


Lake  Village,  K.H. 


About  2,600  cubic  yards. 


$1  per  cubic  yard,  measared 
by  the  aurrey  in  situ^. 
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AbHracI  of  contract  a  made  during  the  fiscal  year  ending  June  30,  1881,  for  dredging  in  Win- 
nipiaeogee  Lake^  New  Hampshire. 

JSl^^^^}  Contractors.  Nature  of  work.  Pric«. 

1880.  ; 

Kovom-  I 

ber  16. .  {  The    Wiunipiaeoeee    Lake   Cotton    and  |  Dredf^ing  channel  at  |  $1  per  cubic  yard,  aa 
Woolen  Manufacturing  Company,   by        outlet  of  the  lakt",  \     nieasared    \yy     the 
I      Jotham  P.  Hutchinson,  their  agent  4,450    cubic   yai'da,         aurxey  in  titu. 

1881.  I  more  or  leas.  { 

^iinel7.i  The    Winnipiaeocee    Lake    Cotton   and     DredKing  channol  nt  ,  $1  per  cubic  vnrd,  aa 

I      Woolen    M»nufa4'tn(ing  Company,   by  ;      outlet  of  the  lake,        mea»nred     1)y    the 

Jotham  P.  Hutchinson,  their  agent.  2,800  cubic    yards.  ;      survey  m  Mhc. 


more  or  less. 


I 


A  13. 

IMPROVEMENT  OF  L.VMPUEV  RIVER.  BELOW  NEW  MARKET,  NEW  HAMP- 
SHIRE. 

This  river  empties  into  Oreat  Bay  at  a  point  about  10  miles  distant, 
by  water,  from  Portsmouth,  ]^.  H.  It  is  navigable  at  high-water  from 
its  mouth  up  to  New  Market  wharves  at  the  head  of  tide-water,  a  dis- 
tance of  about  2i  miles.  The  mean  rise  and  fall  of  the  tides  at  its  mouth 
is  about  6^  feet,  and  at  New  Market  about  6  feet.  From  its  mouth  up 
to  the  Lower  Narrows  (a  distance  of  If  miles)  the  channel  has  a  naviga- 
ble depth  of  12  feet  at  mean  high-water,  but  is  obstructed  in  several 
2>1ace8  by  large  sunken  bowlders  and  by  the  Point  of  Flats  at  its  mouth, 
whereby  the  channel  is  so  contracted  and  crooked  as  to  be  difficult  and 
dangerous.  Above  the  Lower  Narrows  the  channel  has  a  navigable 
depth  of  not  more  than  9  feet  at  mean  high- water,  in  itsshoalest  places, 
and  is  moreover  much  obstructed  by  sunken  bowlders  and  projecting 
ledges  which  should  be  removed  to  insure  safe  navigation. 

From  a  survey  of  this  river  made  in  August,  1874,  the  following  esti- 
mate was  made  of  the  cost  of  improving  its  channel  so  as  to  have  a  navi- 
j^able  depth  of  12  feet  at  mean  high- water  from  ilts  moutli  up  to  the 
L«ower  Narrows  for  a  width  of  not  less  than  100  feet;  and  thence  up  to 
the  wharves  of  New  Market,  a  depth  of  11  feet  at  mean  high*  water  for 
a  width  of  not  less  40  feet,  to  wit : 

Dxedgins  5.700  oubio  yards  of  sand  and  gravel,  at  50  cents  per  cubic  yard.  |2,d50  00 
BAmorarof  617  cubic  yards  of  ledge  and  hard  pan,  with  bowlders,  at  $25 

per  cubic  yard — 15,425  00 

Komoralof  1,084  tons  of  loose  bowlders,  at  |2»50  per  ton 2,710  00 

Contingencies,  say 3,015  00 

Total 24,000  00 

By  the  river  and  harbor  act  of  March  3, 1881,  the  sum  of  $10,000  wa« 
appropriated  for  the  improvement  of  this  river,  which  is  to  be  applied  to 
the  removal  of  sunken  bowlders  and  ledges,  and  arrangements  have  been 
completed  for  commencing  this  work  on  the  Ist  of  July,  with  a  proba- 
bility that  the  work  will  be  completed,  to  the  extent  practicable  with  this 
appropriation,  on  or  before  the  close  of  the  fiscal  year. 

As  to  the  extent  to  which  the  commerce  of  the  country  would  be 
benefited  by  the  improvement  of  this  river  as  projected,  it  will  be  seen 
on  referring  to  the  special  report  of  December  5, 1874,  that  New  Market 
then  had  forty  stores,  four  large  cotton  factories  (the  largest  of  which 
is  driven  by  steam),  one  iron  machine-shop,  one  steam  lumber-mill,  and 
within  about  2  miles,  two  large  paper-mills  which  draw  their  materials 
and  supplies  from  New  Market.    New  Market  and  the  immediate  vicinity 
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consumes,  annually,  about  5,000  tons  of  coal,  which  comes  largely  1>y 
water  from  Portsmouth,  and  would  entirely,  if  the  navigation  of  tlie 
river  were  improved  as  proposed.  In  addition  to  which,  lime,  salt,  iron, 
plaster,  cement,  fish,  and  other  heavy  articles  are  also  brought  to  Ne^r 
Market  by  water,  while  wood,  hay,  and  lumber  in  large  quantities^  an- 
nually, are  taken  back  to  Portsmouth  and  otiier  places  along  the  coast. 

Lamprey  River  lies  withiu  the  collection  district  of  Portsmouth,  N.  H.,  of  whieb 
Portsmouth  is  the  port  of  eutrj^  and  the  nearest  light-houses  and  forts  are  at  and  ne«ur 
the  entrance  of  that  harbor. 

Money  statement 

Amount  appropriated  by  act  approved  March  3,  1881 $10, 000  OO 

July  1,  1881,  amount  expended  during  fiscal  year 8  7S 

July  1,  1^81,  amount  available 9,991  2& 

Amount  (estimated)  required  for  completion  of  existing  project 14,  OOO  OO 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  Jane  30,  <1883 .     14, 000  Of^ 


A.  14. 

IMPROVEMENT  OF  EXETER  RIVER,  NEW  HAMPSHIRE. 

Exeter  River  is  navigable  from  its  month  in  Great  Bay  (whei*e  it 
meets  Lamprey  River,  about  10  miles  above  Portsmonth,  N.  H.)  for  a 
distance  of  aboat  8.3  miles,  up  to  the  wharves  of  Exeter,  the  head  of 
tide-water. 

The  mean  rise  and  fall  of  the  tides  at  its  mouth  is  about  OJ  feet,  and 
at  Exeter  about  6  feet. 

By  the  survey  of  it,  made  in  1874,  it  was  found  tlin  t  the  channel  could 
be  much  improved  in  several  places  by  the  removal  of  sunken  rocks 
and  shoals,  and  by  a  short  cut-off  at  the  Ox-bow,  near  Exeter,  so  as  to 
obtain  a  depth  of  not  less  than  12  feet,  at  mean  high-w^ter,  from  its 
month  np  to  the  Ox-Ik)w,  and  thence  up  to  Gilman's  Wharf  in  Exeter, 
a  depth  of  not  less  than  10  feet. 

For  the  improvement  of  this  river  as  above  projected  the  following 
appropriations  have  been  made  by  Congress,  to  wit : 

By  the  river  and  harbor  act  of  June  14,  IHho |20,  OOO 

By  the  river  and  harbor  act  of  March  :3,  IH^l 15,  OOO 

Total .• lin.OOO 

Under  the  ai)propriation  of  June  14,  1880,  proposals  were  invited 
September  13, 1880,  for  the  dredging  above  Feruald's  Whaif  in  Exeter, 
in  response  to  which  only  one  bid  was  received,  which,  btung  unreasona- 
bly high,  was  not  accepted. 

Under  the  joint  appropriations  of  June  14,  1880,  and  March  3,  1881, 
proposals  were  again  invited  May  2,  1881,  for  all  the  dredgimj  projecte^l 
for  the  improvement  of  this  river  (to  wit,  47,0(K)  cubic  yartls,  more  or 
less),  and  three  bids  were  received  therefor,  of  which  the  lowest  was 
that  of  Thomas  Symonds,  of  Ev^erett,  Mass.  (soe  abstract  of  proix^siils 
herewith),  at  prices  as  follows,  to  wit: 

5,000  cnbio  yards,  more  or  leaa,  al>ove  Fei-nald's  Wharf,  at  (1.06  per  cable  yardy 
measured  in  situ, 

25,000  cubic  yards,  more  or  less,  at  the  Ox-bow  Cut-oflf,  at  46  cents  i>er  cubic  yard, 
meaHured  in  situ, 

17,000  cubic  yards,  more  or  less,  at  South  New  Market,  and  below,  at  47  cents  per 
cubic  yard,  measured  in  ^tu  ;  or  41  cents  per  cubic  yard,  measured  in  scows. 
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Ob  the  2lBt  of  May  a  contract  was  made  with  Mr.  Symonds  for  the 
dredging  at  the  prices  named,  the  same  to  be  completed  on  or  before 
the  16th  of  December,  1881. 

On  the  13th  of  June  dredging  was  commenced  by  him  under  his  con- 
tract, at  Exeter. 

By  the  river  and  harbor  act  of  March  3,  1881,  provision  was  made  for 
the  purchase  (at  a  cost  not  to  exceed  $750)  of  a  right  of  way  for  the 
projected  cut-ofF  at  the  Ox-bow,  the  purchase  of  which  was  eflFected 
after  some  difficulty,  on  the  28th  of  May  last.  On  the  Ist  of  June  a 
deed  of  the  same  was  sent  to  the  Chief  of  Engineers,  for"  the  action  of 
the  United  States  Attorney-General,  and  as  soon  as  approved  the  exca- 
vation of  the  cut-off  will  be  commenced,  under  the  contract  of  May  21. 

In  the  latter  part  of  May  a  submarine  party,  with  two  scows  and 
crews  and  the  requisite  hoisting  and  drilling  apparatus,  commenced 
work.at  South  New  Market,  N.  H.,  for  the  i^emoval  of  sunken  rocks 
troxn.  the  channel,  and  on  the  30th  of  June  nearly  ail  of  them  were 
removed  to  the  extent  projected,  whereby  the  channel  has  been  much 
improved. 

This  work  has  been  done  by  hiring  tiie  diving  par^,  and  others 
employed,  by  the  day. 

By  the  contemplated  improvement  of  this  river  the  manufacturing 
towns  of  South  New  Market  and  Exeter,  N.  H.,  will  be  much  benefited, 
l^hey  both  lie  upon  the  river,  tod  are  distant  by  water  from  Portsmouth, 
N.  H.  (the  port  of  entry),  respectively,  about  15  and  19  miles. 

South  New  Market  is  a  thriving  village,  and  has  a  very  large  iron 
maohine*shop  and  foundry,  in  which  are  manufactured  a  great  many 
steam-engines  and  castings.  About  4,000  tons  of  coal  are  used  there 
annually,  as  well  as  a  large  amount  of  iron  and  casting  sand,  which  are 
brought  there  by  water  firom  Portsmouth,  a  distance  of  about  15  miles. 

Exeter  is  also  a  thriving  village  of  about  3,650  inhabitants.  It  has  a 
large  machine-shop  and  foundry,  and  several  other  manufacturing  con- 
cerns, with  some  forty  stores,  also  a  very  large  cotton  factory,  driven  to  a 
great  extent  by  steam.  It  is  estimated  that  5,000  tons  of  coal  are  used 
there  annually,  which,  with  other  heavy  articles,  are  carried  there  by 
water  fh>m  Portsmouth.  Large  quantities  of  hay,  fruit,  and  potatoes  are 
also  shipped  fiom  these  river  towns  to  Boston  and  other  places  further 
south. 

In  the  transportation  of  coal,  it  costs  about  $1  per  ton  extra  for  its 
transcdiipment  in  gondolas  and  small  vessels  at  Portsmouth,  which  would 
be  saved  if  brought  direct  to  these  river  towns,  and  so  with  all  the  heavy 
freight  for  the  cotton-mills,  foundries,  and  other  manufactories  on  and 
near  this  river. 

The  following  named  papers  are  hereto  appended,  to  wit: 

Two  abstracts  of  proposals  received. 
Abstract  of  contracts  made. 

Money  statemenL 

Jnly  1,  1880,  amount  available $80,000  00 

Amoant  appropriated  by  act  approved  March  3, 1881 15, 000  00 

1  ^  y^  ^  ,$35,000  00 

Jnly  1, 1881,  amoant  expended  during  fiscal  year,  exclnsive  of 

ontstanding  liabilities  Jnly  1,  1880 2,073  92 

Julyl,  1881,  outstanding  liabilities 964  00 

3,05i6  92 

Julyl,  1881,  amount  available 31,^3  08 

32  E 
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Ahstraet  ofpropoBoU  received  September  30,  ISBO,  f&r  dredging  in  Exeter  Aiiwr,  New  Bem^ 

ekire. 


Mi 

i 

Bidden. 

Contractors. 

Dredging    ftom 
Femald's  Wharf 
np  to   Oilman's 
Wharf;   ahout 
5,200cabiC7uds. 

Bemarhs. 

1 

WiUlmm  W.  Wright 

G«nev».K.  T... 

tUu. 

imected  as  too  high  and  not 
being  prepared  to  complete 
dredging  Unis  season. 

Jlh8tract  of  proposals  received  May  20,  1881,  for  dredging  in  Exeter  Biver,  New  Hampshire. 


Name  of  bidders,  with 
residence. 


From  Femald's  Wharf 
ap  to  Gilman's  Whart 
about  5,000  cnbio 
yards. 


Cnt-oif  at  the  Ox-bow, 
about  25,000  cnbio 
yards. 


Sonth  Vew  lfark«l 
and  below,  about 
17,000  cubic  yards. 


Thomas  Symonds,  Ever- 
ett, Mass. 

Wimam  W.  Wright,  Oe- 
neya^  N.  T. 

Robert  Hamilton,  Jr. 
Ghebeague  Island, 
Maine. 


$1.06,  measured  in 
ntu. 

$1.28,  measured  in 
iiiu:  96  cents,  meas- 
ured in  scows. 


46  cents,  measured  in 
sUu. 

60  cents,  meosared  in 
situ ;  48  cents,  meas- 
ured in  scows. 

55  cents,  measured  in 


47  cents,  measured  in 
situ:  41  oenta, me— 
urea  in  scows. 

48  cents,  measnzed  in 

50  cents,  measured  in 


Ahsiraet  of  contracts  made  during  the  fiscal  year  ending  June  30,  1881,  for  improvement  of 
Exeter  BiveTf  New  Hampshire. 


Date  of 
contract. 


1881. 
May  21. 


Contractor. 


erett, 


I  Symon 
Ifoss. 


Nature  of  work. 


About  47,000  cubic  yards  of  dredg- 
ing: 

From  Femald*s  Wharf  up  to  Oil- 
man's Wharf;  5,000  cubic  yards, 
more  or  less. 

At  the  cut^fT  at  the  Ox-bow,  25,000 
cubic  yards,  more  or  less. 

At  Sonth  New  Marhet  and  below 
17,000  cubic  yards,  more  or  lees. 


Price  i>er  cubic  yard. 

$1.06,  measured  in  situ. 

46  cents,  measured  in  situ.  , 


47  cents,  measured  in  situ, 
or  measured  in  scowb  41 
cents,  as  may.be  optional 
with  the  United  Statee 
Snjrineer  in  charge  of  the 
work. 


A  15, 

IMPROVEMENT  OF  PORTSMOUTH  HARBOR,  NEW  HAMPSHIRE. 

The  work  originaHy  projected  for  the  improvement  of  this  harbor  con- 
sisted of— 

1.  A  rubble'Stane  breakwater  for  closing  the  side-channel  between  Qreat 
Island  and  Goat  Island  near  the  ''  Third  Bridge"  so  as  to  stop  the  strong 
tidal  current  through  it,  by  which  vessels  coming  up  the  harbor  were 
liable  to  be  thrown  upon  Goat  Island  Ledge,  which  projects  far  into  the 
channel,  here  very  narrow,  thereby  creating  one  of  the  greatest  difficul- 
ties encountered  in  entering  this  harbor. 

2.  Breaking  up  cmd  removing  Gangway  Bock,  lying  in  the  channel  be 
tween  "South  Beacon  Skoal"  and  the  navy-yard.    The  shoalest  part  of 
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this  rock  has  but  12  feet  of  water  on  it  at  mean  low- water,  and  20^  feet 
at  mean  high- water,  and  only  9.7  feet  at  extreme  low-water  of  spring 
tides.  Owing  to  the  strong  tidal  currents  in  this  harbor  Gangway  Rock 
has  proved  to  be  a  serious  difficulty  to  navigation,  and  especially  so  to 
United  States  vessels  which  have  visited  this  port  and  the  navy-yard,  as 
w%ll  as  to  other  vessels  of  large  draught.  It  is  projected  to  remove  this 
rock  to  a  depth  of  20  feet  at  mean  low- water  (making  28}  feet  at  mean 
high-water),  especially  in  the  interests  of  United  States  vessels,  a  greater 
depth  not  having  been  adopted  on  account  of  the  great  increase  of  cost 
attending  it. 

This  improvement  would  increase  the  width  of  the  channel  for  the 
projected  depth  about  370  feet,  which  would  be  of  grtot  benefit  to  this 
part  of  the  harbor. 

3.  The  removal  in  part  of  the  ledge  at  the  southwest  point  of  Badger^s 
Island, — This  ledge  projects  into  the  channel  about  150  feet,  where  it  has 
only  about  4  feet  of  water  at  mean  low- water.  It  thereby  presents  seri- 
ous difficulties  to  vessels  coming  down  the  harbor  on  the  ebb-tide,  which, 
after  passing  loobies  Island,  and  in  their  endeavors  to  avoid  being  thrown 
by  the  powerful  current  upon  the  projecting  point  of  Portsmouth,  oppo- 
site Badger's  Island,  are  very  liable  to  be,  and  often  have  been,  thrown 
upon  the  point  of  ledge  which  projects  from  Badger's  Island.  To  pre- 
vent this  difficulty  it  is  projected  to  remove  this  ledge,  for  a  length  of 
135  feet,  to  a  depth  of  10  feet  at  mean  low- water,  which  would  give  7.7 
feet  at  extreme  low- water  of  spring  tides. 

For  the  improvements  projected  as  above  the  following  estimates  of  cost 
have  been  submitted,  to  wit: 

1'.  For  the  breakwater  between  Goat  Island  and  Great  Island |12»  600 

2.  Breaking  np  and  remoyine  Ganrway  Rock  to  a  depth  of  20  feet  at  mean 
low-water^  2,840  cnbic  yards,  atySO  per  cubic  yard 85,200 

3.  Breaking  np  and  removing  ledges  at  the  southwest  point  of  Badger's  Isl- 
and, 1,190  cubic  yards,  at  ^  per  cubic  yard 35,700 

Adding  for  engineering  expenses,  superintendence,  and  other  contingencies, 
say 16,500 

Total 155,000 

The  following  appropriations  have  been  made  by  Congress  for  the 
improvement  of  this  haibor,  to  wit: 

By  the  river  and  harbor  act  of  March  3,  1879 |10,000 

By  the  river  and  harbor  act  of  June  14,  1880 25,000 

By  the  rivpr  and  harbor  act  of  March  3,  1881 20,000 

Total 55,000 

Under  the  appropriation  of  March  3, 1879,  a  contract  was  made  August 
27, 1879,  for  12,200  tons  of  rubble-stone  for  the  projected  breakwater,  at 
69  cents  per  ton  of  2,240  pounds  (the  lowest  of  nine  bids  for  the  same). 

This  contract  was  completed  on  the  31st  of  May,  1880,  by  which  the 
breakwater  was  built  throughout  its  entire  length  of  785  feet  to  height 
of  about  2  feet  above  the  plane  of  mean  high-water. 

Under  the  appropriation  of  June  14, 1880,  a  contract  was  made,  Au- 
gust 20, 1880,  with  Messrs.  Curit  &  Boweu,  of  Cumberland,  Maine,  for 
additional  rubble-stone  for  this  work,  at  77  cents  per  ton  of  2,240  pounds 
(the  lowest  of  four  bids  for  the  same),  under  which  contract  about  2,400 
tons  of  rubble-stone  were  placed  on  tne  work  in  completion  of  the  same, 
on  the  24th  of  November,  1880. 

Under  the  appropriation  of  June  14, 1880,  a  contract  was  also  made, 
August  23,  1880,  with  Mr.  Isaac  A.  Sylvester,  of  Newton,  Mass.  (the 
lowest  of  six  bidders),  for  breaking  up  and  removing  700  cubic  yards. 
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more  or  lesa,  of  Gangway  Bock|  at  $27.90  per  cubic  yard,  measured  u» 
9itUf  the  contract  to  be  completed  on  or  before  the  3l8t  of  December^ 
1881.  Owing  to  difficulties  arising  from  the  strong  tidal  curreuts  at  thifr 
place,  and  to  the  special  preparations  that  have,  in  consequence  thereoL 
been  found  necessary,  operations  were  not  commenced  for  the  removal 
of  this  rock  until  about  the  1st  of  April,  1881,  since  which  time  about 
100  cubic  yards  of  the  rock  have  been  broken  up  and  removed  to  grade. 
Under  the  appropriation  of  March  3, 1881,  proposals  are  to  be  invited; 
as  soon  as  practicable  for  additional  work  on  Gangway  Kock. 

The  several  works  above  projected  are  located  in  the  collection  district  of  Ports- 
month,  of  which  Portsmouth,  N.  H.,  is  the  port  of  entry.  The  nearest  light-hooseB  are 
Poortsmouth  Harbor  Light  and  Whalesback  Lisht,  at  the  outer  entrance  of  the  harbor. 
The  nearest  forts  are  Fort  McGlary  and  Fort  Constitution  in  the  lower  harbor.  The 
United  States  navy-yard  at  Kittery,  Me.,  is  also  in  this  harbor. 

The  following  information  as  to  the  revenue  and  commerce  of  the  port 
of  Portsmouth,  N.  H.,  for  the  year  ending  December  31, 1880,  has  been 
famished  by  the  United  States  collector  of  customs  at  that  place,  to 
wit: 

Amount  of  revenue |17,972  49 

Value  of  imports 18,456  00 

Value  of  exports : 2,428  00 

Number.  Tonnage 

Foreign  arrivals  and  departures 20       1,914 

Bomestio  arrivals  and  departures 705  188,407 

Fishing  vessels 475    15,645 

The  following  named  papers  are  hereto  appended: 

Abstract  of  proposals  received. 
Abstract  of  contracts  made. 

Money  statement. 

Julyl,  1880,  amount  available |25,011  46 

Amount  appropriated  by  act  approved  March  3,  1861 20, 000  00 

«45,OU  46 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1, 1880 4,322  61 

July  1, 1881,  outstanding  liabilities 279  00 

4,  601  61 

Julyl,  1881,  amount  available 1 40,409  8& 

Amount  ^estimated)  required  for  completion  of  existing  project 95, 000  OD 

Amount  tnat  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883      55, 000  00 


Ahitraet  ofpropoaaU  received  August  17. 1880^  far  furnishing  rubhJe-aione  far  hreakwater  i 
Portsmouth  Harlot j  New  Hampshire. 


i 

Bidders. 

.     Besidenoe. 

About  2,000  tons  granite 
grout. 

Joseph  F.  Cult  and  Hugh  Bowen 

Cumberland,  Me 

PortamontlLN.H 

Pc^rtlnnd,  Me 

77  cenU  per  ton  of   2.SiO 

pounds. 
9fi  cents  per  ton  of  8,2M 

pounds. 
$1  per  ton  of  2,240  ponada. 
$1.04  per  ton  of  2,240  pounds. 

2 

•Toeep^  R,  Tfolmwi    r 

a 

Isaac  Hamilton  and  Gardner  Floyd 

Joeeph  H.  Wbite 

4 

Hyde  Park,  Maes.... 
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Abstract  of  propoMU  received  August  17,  1880,  for  removalf  in  part,  of  Gangwaif  JJocfc,  In 
Portsmouth  Harbor,  New  Hampshire* 


II 

Bidden. 

Besidence. 

About  700  cubic  yaids 
sunken  ledge. 

TfiaAC  A .  S  vlvwiter 

Newton,  Mass 

Boston,  Mass 

$27.90  per  cubic  yard  mefts- 

G-Aorcre  W.  Townaend 

ured  in  gitu. 
in  Htu. 

James  Andrews ........^ 

BiddefoKl,Me 

Quiney  Point,  Mass  .. 

Lawrence,  Mass 

PorUand,  Me :.. 

OeonreL.  and  Hiram  W.  PhiUiDS 

in  situ. 

$40  per  cubic  yard  measurM 
in  situ. 

$42.37  per  cubic  yard  meas- 
ured in  situ. 

$47  per  cubic  yard  measured 
in  situ. 

Charles  A.  Tmrnbell 

Abstract  of  contracts  made  during  the  fiscal  year  endtngJune  30,  1881,  for  the  improvement 
of  Portsmouth  Harbor,  New  Hampshire. 


Date  of 
contract. 

•  Contractor. 

Nature  of  work. 

Price. 

1880. 
Aug.  20. 

Aug.  23. 

• 

Joseph  F.  Curit  and 
Hugh  Bowen,  both 
of  Cumberland,  Me. 

Isaac    A.    Sylreeter, 
Newton,  B&ss. 

For  furnishing  and  placing  2,000  tons, 
more  or  less,  of  rubble-stone  on 
breakwater  which  connects  Great 
Island  and  Goat  Island. 

Breaking  up  and  removing,  in  part, 
Gangway  Book,  in  Portsmouth 
Harbor,  700  cubic  yards,  more  or 
less. 

77  cents  per  ton  of  2,240 
pounds. 

$27.90  per  cubic  yard  meas- 
uredV»*ite. 

A  i6. 

IMPROVEMENT  OF  NEWBURYPORT  HARBOR,  MASSACHUSETTS. 

The  following  appropriations  have  been  made  by  Congress  for  the 
improvement  of  Hiis  harbor,  to  wit: 

Bytheriverandhftrboractof  June  14, 1880 $50,000  00 

By  the  river  and  harbor  act  of  March  3,  1881 :.    40,000  80 

Total 90.000  00 

After  a  carefol  survey  of  the  "outer  bar"  and  entrance  to  this  harbor, 
made  in  July  and  August,  1880,  with  a  view  to  the  improvement  of  the 
same,  it  was  ascertained,  on  comparing  the  results  of  this  survey  with 
surveys  of  the  same  locality  made  by  the  United  States  Coast  Survey 
in  1851  and  in  1878,  as  well  as  with  one  made  by  the  United  States 
Government  in  1827,  that  great  changes  had  taken  place  in  the  position 
and  extent  of  the  extremities  of  Plum  Island  and  Salisbury  Beach,  and 
that  the  main  channel  on  the  "  outer  bar"  had  been  moving  northwardly, 
having  had  in  1851  an  outward  course  of  16^  south  of  east ;  in  1878,  due 
east;  and  in  1880, 12^  north  of  east;  also,  that  in  1851  this  channel  had 
a  least  depth  of  6  feet;  1878,  of  7  feet;  and  in  1880,  of  7^  feet,  at  mean 
low- water,  the  mean  rise  and  fall  of  the  tides  being  7 J  feet.  This  com- 
parison of  surveys  also  showed  that  the  12  and  18-feet  curves  at  the 
'  outer  edge  of  the  bar  (where  it  falls  rapidly  into  deep  water)  have  had 
during  that  period  almost  identically  the  same  positions,  at  the  distance 
of  about  1  mile  from  the  present  harbor  entrance. 

Current  observations  made  in  1880  showed  that  the  maximum  velocity 
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at  the  month  of  the  river  (or  harbor)  between  Plnm  Island  and  Salisbary 
Beach^  at  mid-depth,  was  abont  3  miles  an  honr,  on  the  average  ebb- 
tide; and  that  outside  the  bar  the  littoral  current  varied  firom  0.2  to 
0.66  mile  per  hour,  moving  northward  on  the  flood-tiAej  and  .from  0.06 
to  0.6  mile  per  hour,  moving  northward  and  eastward  on  the  efcft-tide. 

From  numerous  borings  made  in  1880,  it  appears  that  the  "outer  bar'' 
consists  of  soft  mud  and  loose  sand,  overlying  coarse  and  hard  sand 
and  fine  gravel. 

In  order  to  give  a  permanent  location  to  this  channel  over  the  "  outer 
bar,"  and  to  secure  a  constant  depth  of  13^  feet  across  the  bar  at  mean 
low- water,  or  21  feet  at  mean  high-water,  a  project  was  submitted  by  me 
to  the  department  in  September  last,  which  has  been  approved,  after 
having  been  referred  to  the  Board  of  Engineers  for  Eiver  and  Harbor 
Improvements. 

This  project  consists  of  two  converging  rubble-stone  jetties,  built  out 
from  the  shore  north  and  south  of  the  entrance,  to  an  extent  sufficient 
for  accomplishing  the  object  in  view  (as  shown  on  the  accompanying 
drawing);  the  jetties  to  be  built  to  a  height  of  4  feet  above  mean  high- 
water,  with  a  width  of  15  feet  on  top,  and  with  inner  slopes  of  45^,  and 
outer  slopes  of  1 :  2. 

The  estimated  cost  of  these  jetties,  together  with  a  shore  protection 
on  the  north  end  of  Plum  Island  (should  it  become  necessary),  is  as  fol- 
lows, viz: 

North  ietty,  170,000  tons,  at  |1. 32  per  ton $224,400  QO 

Soath  jetty  and  shore  protection  on  Plum  Island,  80,000  tons,  at  f  1.32  per 
ton 105,600  00 

Adding  for  engineering  expenses  and  all  other  contingencies,  say 35, 000  00 

Total 365,000  00 

This  increased  estimate  is  owing  to  the  greatly  increased  cost  of  stone 
and  freighting  during  the  past  year. 

Under  the  appropriation  of  $50,000,  made  by  the  river  and  harbor  act 
of  June  14, 1880.  for  the  improvement  of  this  harbor,  a  contract  was 
made  December  24, 1880,  with  Mr.  Frederick  A.  Ingerson,  of  Haverhill, 
Mass.  (the  lowest  of  four  bidders),  for  50,000  tons,  more  or  less^  of 
rubble-stone,  to  be  placed  in  the  northern  jetty,  at  83  cents  per  ton  of 
2,240  pounds. 

After  encountering  many  unexpected  diflBculties,  due  to  ad  verse  winds 
and  a  sudden  rise  in  the  cost  of  stone  and  freighting  same,  the  contractor 
felt  compelled  to  abandon  the  work. 

Proposals  were  again  invited,  April  30,  1881,  foir  this  work,  under 
the  appropriation  of  March  3, 1881 ,  in  response  to  which  three  bidn  were 
received,  of  which  the  lowest  was,  on  an  average,  about  $1.48  per  ton  of 
2,240  pounds.   This  was  deemed  unreasonably  high  and  was  not  accepted. 

Proposals  were  again  invited,  June  3,  for  65,000  tons  of  mbble-stone 
under  the  joint  appropriation  of  June  14, 1880,  and  March  3, 1881,  aggre- 
gating (as  above)  $90,000,  in  response  to  which  six  bids  were  receive 
and  opened  on  the  21st  of  June  (see  abstract  herewith),  of  which  the 
lowest  was  that  of  Mr.  Edward  P.  Shaw,  of  Newbu^pyport,  Mass.,  at  $1.32 
per  ton  of  2,240  pounds;  at  which  price  a  contract  has  been  made  with 
him  for  60,000  tons,  more  or  less,  furnished  and  placed  in  the  work,  the 
delivery  of  the  stone  to  be  commenced  on  or  before  the  16th  of  July, 
and  completed  in  1882. 

Newbnryport  Harbor  lies  in  the  ooUection  distriot  of  Newburyport,  Mass.,  of  which 
Newbaryport  is  tiie  port  of  entry. 
The  nearest  liglii  house  is  on  Plnm  Island  at  the  entrance  to  the  harbor. 
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The  following  information  in  regard  to  the  revenue  and  commerce  of 
the  port  of  Newbnryport,  Mass.,  for  the  year  ending  December  31, 1880, 
has  been  furnished  by  the  United  States  deputy  collector  of  cusitoms  at 
that  port,  to  wit: 

Amoant  of  Tevenae  collected |2,472  46 

Yalae  of  imports 10,940  92 

Value  of  exports 2,725  00 

Arrivals,  foreign number..  29 

Departares,  foreign   •* 35 

Arrivals,  domestic << 429 

Departures,  domestic ! " 405 

Yesaels  built,  7 ;  tonnage,  358.44. 

The  following  named  papers  are  hereto  appended,  to  wit : 

Drawing  showing  plan  and  location  of  the  projected  jetties. 
Three  abstracts  of  proposals. 
Abstract  of  contracts  made. 

Mtmey  statement 

July  1,  1880,  amount  available $50,000,000 

Amount  appropriated  by  act  approved  March  3,  1881 40, 000, 000 

$90,000  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 2,685  82 

July  1, 1831,  amount  available 87,414  18 

Amount  (estimated)  required  for  completing  existing  project 275, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  100, 000  00 


Abairact  iifproposah  received  December  6,  1880,  for  furnishing  rubble-sUme  for  the  vrpfeotetl 
jetty  on  Salisbury  Beachy  on  north  side  of  entrance  to  Newburyport  Harbor,  Massachu- 
setU, 


i 

Bidders. 

Bealdence. 

50,000  tone,  more  or  leas,  gran- 
ite quarry  grout. 

1 

FiwdeHc  At  Inc^Mnon 

HaT6EUU,Maa8 

Newton,  Mam 

Hyde  Park.  MaM 

Bfddeford.Me 

$0.83  jper  ton  of  2,240  pounds. 
$1.22iper  ton  of  2,240 pounds. 

2 

TiHUM  A .  RylTMitfT 

3 

Joseph  H.'*White 

$1.33  per  ton  of  2,240  pounda. 

4 

Clianes  H.  Bragdon 

$2.68  per  ton  of  2,240  pounds. 

Abstract  of  proposals  received  May  17, 1881,  for  furnishing  rubble-sione  for  the  projected 
jetty  on  Salishury  Beach,  on  the  north  side  of  entrance  to  Newburyport  Harbor,  Massa- 
chusetts, 


II 

Bidders. 

Residence. 

40,000  tons  granite  quarry  grout 

orlesa. 

Shore  extension.  5,000  tons, 
more  or  less. 

1 
2 
3 

GbarleeH-Bngdon. 
Isaac  A.  Bylveater*. 
Charles  W^  Parker.. 

Newton,  Mass.. 
Bockport^Maas. 

$1.38  per  ton  of  2,240 pounds. 
$1.06  per  ton  of  2,240  pounds . 
$l.fi6per  ton  of  2,240  pounds. 

$2.10peT  tonof  2,240pounds. 
$1.66per  ton  of2.240  pounds. 
$2.50pertonof2,240ponnd8. 

*  Will  fntniah  80,000  tons  for  $1.62  per  ton. 
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AUtroBtofpropoiiOM  rwieived  JuM  21, 1881, /or  /iinii«fcl»^  ruN^le-^tone  for  the  prtMeted 
jeitjf  o*  Salisbury  Beachf  on  the  noHh  Me  of  entrance  to  Newhwrj^^t  ffarhor,  Maeea" 
chusetU. 


52 


Biddera. 


Edward  P.  Shaw . 


Charlea  H.  Edwards  . . . 

James  M.  Andrews 

Isaac  A.  Sylvester 

Charles  W.  Parker 

Joseph  H.  White  Sc  Co. 


Residenee. 


Newburyport,  Kaas  . 


About  85,000  tons  rub- 
ble-stone. 


$1.82  per  ton  of  2,240 
pounds. 


(   $1.30i  per  ton  of  2,240 

Quincy,Mass I.  fATp^r  ton  6f  2.240 

[  I     pounds. 

{.  $2.05  per  IJbn  of  2,240 
$l^°^'ton  of  2,240 


Kewton,  Mass 
Roclcport, 


BoBton,  Ifass  . 


pounds. 
$1.57i  per  ton  of  2,240 

pounds. 
$1.02  per  ton  of  2,240 

pounds. 
$1.74  per  ton  of  2,240 

pounds. 
$1.69  per  ton  of  2,240 

pounds. 


Remarks. 


^one  from  quarries  at 
Rookport  and  **PK 
par's  Quarrj**  at 
If  ewburyport,  Mass. 

Granite  quarry  groui. 

10,000  tons,  more  orleaa, 
of  river  stone  (small) . 
For  shore  extension. 

For  main  work. 

Granite  quarry  grout 

Granite  quarry  grout. 

Granite  quarry  groat 

55,000     tons     gra&|te 

Jnarry    grout     and 
0,000    tons    river 


Jtbetraci  of  oontracte  made  during  the  fleedlffear  ending  June  30, 1881,  for  the  imprdvemekl 
of  Newhwypart  Harhor^  Maseaehueeite. 


Date  of 

■contract. 

Contractors. 

Nature  of  work. 

Price.  • 

1880. 
Deo.  24 

Frederic  A.  Ingerson, 

Fniniahins  and  deUvering  50.000  tona, 
more  or  less,  of  quarry  stone,  known 

83  cents  per  ton  of  2,M» 

Haverhill,  Mass. 

pounds. 

1881. 
June  28 

iCdwaidP.  Shaw,  New. 

as  granite  crout^  for  the  prqjeoted 
Jetty  on  SaSsbury  Beaoh. 
FumiahiDg  and  delivering  00, 000  tons, 
more  or  less,  of  granite  grout  fhnn 
ouarriea  at  Eool^rt,  Haas.,  or  else 
from  the  "upper  quarry"  on  Mer- 
rimae  River,  known  as  the  "Piper 

$1.82  per  ton  of  2,240  poonda. 

buryport,Ha8a. 

Quarry,"  for  the  main  work  and 

Jetty  on  SaUsbury  Beach. 

letter  of  the  chief  of  engineers. 

Office  of  the  Chief  of  Engineers, 

United  States  Army, 
Washingtouj  D.  (7.,  October  26, 1880. 
Sir:  I  beg  leave  to  submit  herewith  a  project  received  from  Col* 
George  Thorn,  Corps  of  Engiueers,  for  the  application  of  the  appropria- 
tion of  $50,000  by  act  of  June  14, 18«0,  for  improving  harbor  at  New 
bui-yport,  Mass.,  and  also  a  report  of  October  4, 1880,  from  the  Board  of 
Engineers  for  Fortifications  and  forEiver  and  Harbor  Improvements,  to 
which  this  project  was  referred  for  consideration. 

The  object  is  to  deepen  the  bar  channel  at  the  entrance  to  the  same 
depth  as  can  now  be  carried  from  the  bar  to  Newburyx)ort. 

Colonel  Thom  submits  two  projects,  one  of  parallel  jetties  of  rnbble- 
jstone  extending  to  deep  water  over  the  bar,  to  cost  about  $390,000;  an- 
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T)ther  of  converging  jetties,  also  of  rubble-stone,  costing  about  $240,000, 
and  gives  their  location  on  the  accompanying  maps.  He  recommends 
con  verging  jetties  as,  in  his  opinion,  more  efficacions  and  as  less  costly. 
The  Board  also  advises  converging  jetties,  but  is  of  opinion  that  in 
order  to  secure  at  all  times,  especially  during  storms,  the  navigable  low- 
water  depth  of  13J  feet,  an  actual  depth  of  17  feet  will  be  needed,  and 
therefore,  that  the  jetties  should  be  further  advanced  into  deep  water 
than  proposed  by  Colonel  Thom,  but  leaves  their  precise  location  to  the 
judgment  of  the  local  engineer.  This  modification  would,  however, 
increase  the  cost  $240,000  to  about  $300,000. 

Colonel  Thom  fVirther  suggests  that  the  first  work  to  be  undertaken 
dbonld  be  the  protection  ft^m  abrasion  of  the  extremities  of  Salisbury 
Point  and  Plum  Island,  which  form  the  entrance  to  the  harbor,  the  cost 
of  which  he  estimates  at  $30,000. 

The  Board,  on  the  other  hand,  recommends  the  application  of  the 
appropriation  at  once  to  the  commencement  of  the  north  jetty,  for  the 
reason  that  although  there  is  little  doubt  these  i>oints  will  eventually  re- 
quire protection,  it  may  perhaps  not  be  judicious  to  use  for  that  purpose 
the  greater  part  of  the  appropriation  now  available;  since  their  imme- 
diate protection  does  not  appear  imperative,  and  the  commencement  of 
the  north  jetty  will  not  probably  change  essentially  the  conditions  ex- 
isting  at  the  outlet.  At  the  same  time  a  portion  of  the  ftinds  should  be 
reserved  for  any  contingent  work  that  the  result  of  the  winter  storms 
may  indicate  as  required  to  insure  their  protection. 

I  beg  leave,  therefore,  to  recommend  that  the  system  of  converging  jet- 
ties be  adopted  for  this  improvement,  arid  that  Colonel  Thom  be  instructed 
to  commence  with  the  north  jetty  and  be  governed  in  the  location  and 
prosecution  of  the  work  by  the  recommendations  of  the  Board. 
Very  respectfully,  your  obedient  servant, 

H.  G.  Weight, 

Chief  of  Engineers^ 

irig.  and  Bvt  Maj.  Oen. 

Hon.  Alexander  Ramsey, 

Secretary  of  War. 

[First  indorsement.] 

The  recommendation  of  the  Chief  of  Engineers  is  approved. 
By  order  of  the  Secretary  of  War. 

H.  T.  Ceosby, 
Wae  Department,  Chief  Clerk. 

October  28, 1880. 


eepoet  of  the  board  of  bngineees. 

Office  of  Board  of  Engineebs  for  Fortifications 
AND  FOR  River  and  Harbor  Improvements,  &c.. 

New  York,  October  4,  1880. 
General:  The  Board  of  Engineers  for  Fortifications  and  for  River 
^nd  Harbor  Improvements  to  whom  was  referred  by  department  Ifetter 
of  September  21, 188(»,  the  project  of  General  George  Thom,  for  the  ap- 
plication of  the  appropriation  of  $50,000,  made  by  the  river  and  harbor 
act  of  Jnne  14, 1880,  for  improving  the  harbor  of  Newburyport,  Mass., 
have  the  honor  to  snbmit  the  following  report: 
The  Merrimac  River  empties  into  the  Atlantic  about  midway  between 
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Gape  Ann  and  Portsmouth  Harbor,  in  a  direction  nearly  east  AcroM 
its  ontlet  is  a  sand-bar  formed  by  the  rolling  in  of  the  coast  sands  by 
the  ocean  waves.  With  the  winds  from  the  north  aronnd  to  east  the  . 
movement  of  the  sands  is  southward  along  the  shore,  while  soAth  to 
east  winds  produce  a  northern  movement.  These  contrary  movements 
would  soon  fill  the  outlet  and  join  Plum  Islaud  with  Salisbury  Beach, 
forming  a  continuous  coast  line,  were  it  not  for  the  scouring  power  of 
the  outflowing  water  of  the  river,  iucreased  by  the  tidal  supply  due  to 
a  large  interior  basin  and  a  mean  rise  and  fall  of  nearly  8  feet.  This 
consent  action,  on  the  one  hand  to  form  a  continuous  coast  line,  and 
on  the  other  to  extend  the  deep  water  of  the  outlet  into  the  ocean,  leaves 
as  a  resultant  of  their  contrawise  efitects  a  bar  outside  of  the  mouth  of 
the  river,  the  deepest  water  across  which  varies  somewhat  in  position  at 
different  seasons  of  the  year,  and  slightly  in  depths  with  changes  in  the 
relative  power  of  the  opposing  forces. 

On  the  bar  at  mean  low-water  there  is  a  depth  of  about  7  feet,  while 
at  the  outlet  the  mid-channel  carries  30  feet  of  water  for  a  length  of 
1.300  feet,  the  12-foot  curve  extending  2,500  feet  into  the  sea  beyond 
Salisbury  Point.  The  distance  across  the  bar  upon  which  the  water  is 
shoaler  than  in  the  river  channel  above  (13^  feet)  is  aiiout  3,000  feet. 
The  project  before  the  Board  is  to  deepen  this  bar  channel  so  that  as 
large-draught  vessels  may  enter  the  river  as  can  reach  Newburyport.  The 
great  deptS  (exceeding  30  feet)  of  the  outlet,  which  is  1,000  feet  wide, 
and  the  extension  of  the  12-foot  curve  seaward  indicate  the  powerful 
tidal  scour  there,  and  that  the  living  force  of  the  outflowing  current  in 
spite  of  its  partial  dispersion  is  suflOlcieut  to  extend  this  scouring  effect 
far  beyond  the  contracted  water-way.  Hence,  to  obtain  13^  feet  depth 
at  mean  low- water  across  the  bar,  it  will  not  be  necessary  to  conflue  the 
current  between  jetties  extended  to  that  depth.  This  point  is  fully  set 
forth  by  General  Thom  in  his  explanation  of  his  two  projects  for  deep- 
ening the  entrance  to  the  Merrimac  now  before  us  for  consideration  and 
report  thereon.  His  first  project  (see  his  report  with  accom  panying  plans 
A  and  B),  proposes  the  prolongation  of  the  narrow  outlet  between  Salis- 
bury and  Plum  Island  points  by  parallel  jetties  1,000  feet  apart,  to  ex- 
tend seaward  beyond  those  points  from  2,500  to  3,000  feet  or  to  such  dis- 
tance as  shall  be  found  effective  in  opening  a  13^-foot  channel  across 
the  bar. 

General  Thom,  as  his  second  method  of  effecting  the  same  end,  pro- 
poses the  use  of  converging  jetties  (shown  on  plans  A  and  G),  and  fur- 
ther recommends  the  latter  for  adoption  in  preference  to  the  former. 
As  the  bar  at  the  mouth  of  the  Merrimac  does  not  extend  far  from  the 
shore,  is  not  formed  by  deposit  of  river  sediment,  and  needs  for  the  pur- 
poses of  navigation  only  about  one- half  of  the  present  depth  at  the  outlet, 
converging  jetties  will  as  effectively  secure  the  end  desired  as  parallel 
ones.  Further,  as  tending  to  lessen  the  effect  of  waves  rolling  in  during 
storms  by  giving  room  for  their  lateral  dispersion,  and  facilitating  the 
ingress  and  exit  of  sailing  vessels,  and  as  being  much  the  less  costly 
construction,  they  are  preferable.  This  Board,  therefore,  recommends 
their  application  at  this  locality,  with  the  following  remarks  and  sug- 
gestions: 

It  is  understood  that  13^  feet  is  the  greatest  draught  that  can  be  car- 
ried up  the  river  to  Newburyport  at  mean  low- water.  It  is  therefore  desir- 
able that  the  same  draught  vessels  should  be  able  to  enter  the  Merrimac 
at  the  same  stage  of  the  tide.  But,  unless  the  wind  has  been  blowing 
off  shore  for  a  sufficiently  long  period  to  break  down  the  ocean  swells 
and  during  all  in-shore  winds,  and  especially  during  storms,  the  waves 
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in  the  bar  channel  beyond  the  jetty  ends,  and  even  within  them,  will  not 
permit  vessels  to  enter  drawing  the  channel  depth.  It  will  doubtless 
•  require  a  mean  low-tide  depth  of  17  feet  to  secure  that  end,  and  advance- 
ment of  the  jetties  as  indicated  on  plan  A  by  pencU  lines  P  O'  and  M  N', 
with  the  parallel  extensions  O'  S  and  N  W.  But  such  changes  will  in- 
crease the  estimate  to  about  $400,000. 

We  present  this  view  of  the  case  to  show  how  largely  the  cost  of  con- 
struction is  affected  by  a  smtdl  additional  depth  to  the  channel,  due 
principally  to  the  fact  that  the  extensions  required  must  be  built  in  deep 
water.  It  seems  from  an  examination  of  plan  A  (see  comparison  of  lines 
X  Y  and  X'  Y',  in  pencil)  that  the  jetties  P  O  and  M  N  of  General  Thorn's 
.plan  will  not  secure  a  constant  depth  of  channel  of  13^  feet,  reaching 
entirely  across  the  bar.  Whether  to  effect  that  purpose  the  extensions 
O  O'  and  N  W^  suggested  by  him  as  a  possibility,  be  added  to  the  con- 
verging jetties  P  p  and  M  N,  or  these  latter  be  advanced  as  indicated 
b J  lines  P  O  and  M  !N^,  the  estimate  should  be  increased  to  about  $300,000. 
It  is  quite  possible  that  a  position  intermediate  between  the  two  for  the 
northern  and  southern  jetties,  with  shorter  parallel  extensions,  may  be 
preferable  to  those  marked  on  the  plan.  The  exact  location,  however, 
may  well  be  left  to  the  engineer  officer  in  charge  of  this  improvement. 
There  can  be  little  doubt  that  the  north  end  of  Plum  Island  and  Salis- 
bury Point,  notably  the  former,  against  which  ebb-tide  impinges  at  a 
large  angle,  will  require  protection.  Whether  or  not  it  will  be  judicious 
to  commence  operations,  using  the  greater  part  of  the  appropriation 
now  available  at  those  points,  this  Board  has  not  the  data  to  decide. 
K  the  local  engineer,  from  his  observations  or  his  knowledge  of  the  past 
changes  in  the  abrasion  of  those  shores,  is  satisfied  that  their  immediate 
protection  is  requisite  to  preserve  them  from  serious  injury,  there  would 
seem  to  be  no  other  course  to  be  pursued;  but  the  fact  of  commencing 
the  north  jetty  will  not  probably  change  essentially  existing  conditions 
at  the  oudet.  At  any  rate,  if  the  north  jetty  is  first  commenced  as  rec- 
ommended, a  portion  of  the  funds  shonld  be  reserved  for  any  contingent 
work  that  the  result  of  the  winter  storms  may  indicate  to  secure  Salis- 
bury and  Plum  Island  points. 

BespectfuUy  submitted. 

Z.  B.  TOWEE, 

Colonel  of  Engineers^  Bvt.  Maj.  Gen. 

John  Nbwton, 
Colonel  ofEngineerSj  Bvt,  Maj.  Oen, 
Henry  L.  Abbot, 
Lieut  Col.  of  Engineers,  Bvt  Brig.  Oen. 
Brig.  Gen.  H.  G.  Weight, 

Chief  of  Engineers^  U.  8.  4^. 


project  of  col.  george  thom,  corps  of  engineers. 

United  States  Engineer  Office, 

Portland,  Me.y  September  16, 1880. 
General  :  I  have  the  honor  to  report  the  completion  of  the  survey 
of  the  entrance  to  the  harbor  of  Newburyport,  Mass.,  made  with  a  view 
to  its  improvement  by  means  of  jetties  and  otherwise ;  by  which  sur- 
vey all  the  information  deemed  necessary  has  been  obtained  in  regard 
to  the  depths,  the  currents,  and  the  character  of  the  material  of  the 
'^  outer  bar^  as  shown  on  the  accompanying  drawing  marked  A. 
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On  comparing  this  drawing  with  surveys  of  the  same  locality  made 
by  the  United  States  Coast  Survey  in  1851  and  1878,  as  well  as  with  one 
made  by  the  United  States  Government  in  1827,  it  will  be  seen  that  great 
changes  have  taken  place  in  the  location  and  extent  of  the  extremities 
of  Plum  Island  and  Salisbury  Beach,  and  that  the  main  chanuel  over 
the  "outer  bar"  has  been  moving  continually  to  the  northward;  that  in 
1851  this  channel  had  a  direction,  outward,  of  16  degrees  south  of  east; 
in  1878,  a  direction  due  east;  and  in  1880,  12  degrees  north  of  east j 
also,  that  in  1851  this  channel  had  a  least  depth  of  6  feet;  in  1878  of  7 
feet ;  and  in  1880  of  7^  feet,  at  mean  low- water ;  the  mean  rise  and  fall 
of  the  tides  being  7  J  feet. 

This  comparison  also  shows  that  in  those  years  the  12  and  18-foot  - 
curves  of  this  channel  at  the  outer  edge  of  the  bar  (where  it  falls  abruptly 
into  deep  water)  have  occupied  almost  identically  the  same  positions,  at 
a  distance  of  about  1  mile  from  the  present  harbor  entrance  at  Salisbury 
Point. 

Current  observatums  made  every  15  minutes  for  12  consecutive  hours 
in  mid-channel  at  the  mouth  of  the  river  (or  harbor),  between  Salisbury 
Point  and  Plum  Island  show  that  the  maximum  velocity,  at  mid-depth^ 
is  about  3  miles  an  hour  on  the  average  ebb-tide.  Observations  made' 
outside  of  the  bar,  also  every  5  minutes  for  12  consecutive  hours,  at  a 
depth  of  15  feet,  show  a  littoral  current  varying  from  0.2  to  0.66  mile  per 
hour,  moving  northward  on  the  flood-tide^  and  from  0,06  to  0.5  mile  per 
hour  moving  northward  and  eastward,  on  the  ebb-tide :  and  it  is  proba- 
bly chiefly  owing  to  this  prevailing  northward  current  tnat  the  bar  chan- 
nel has  been  moving  continually  northward,  from  year  to  year.  On  ex- 
amining the  chart  of.  this  coast,  it  is  seen  that  the  winds  from  the  nortli- 
ward  and  eastward  have  a  more  extended  and  unbroken  sweep  along  the 
coast  towards  the  entrance  of  Newburyport  Harbor  than  those  from  the 
southward,  limited  as  the  latter  are  by  the  projecting  coast  at  Gape  Ann. 
about  11  miles  distant.  It  is  therefore  not  improbable  that  the  littoral 
currents,  under  the  influence  Cf  violent  northerly  storms,  may  have  at' 
times  a  southward  direction  and  thereby  move  the  bar-channel  in  that' 
direction. 

Boriivgs^  68  in  number,  have  been  made  in  and  near  the  present  bar- 
channel  of  which  12  were  made  in  mid-channel,  varying  in  depths  frx>m 
12  to  18  feet  at  mean  low- water.  These  borings  show  that  the  <<  outer 
bar"  consists  of  soft,  loose  sand  overlying  coarse  and  hard  sand  and  fine 
gravel — a  material  which  would  easily  be  scouredby  the  ebb-tide  current 
at  the  outlet  of  the  harbor  (if  extended  outwards  by  jetties),  and  after- 
wards carried  northward  by  the  littoral  current. 

In  order  to  prevent  the  continual  changes  in  the  bar-channel,  and  to 
make  its  location  permanent,  as  well  as  to  give  greater  depth  (to  wit, 
not  less  than  13^  feet  at  mean  low- water,  or  21  feet  at  mean  high- water), 
it  is  proposed  to  build  two  rubble-stone  jetties  out  from  Salisbury  Beach 
and  Plum  Island — two  being  proposed  for  the  following  reasons,  to  wit: 
first,  to  prevent  the  movement  of  the  littoral  sands  into  the  channel, 
either  northward  or  southward,  as  the  current  or  winds  might  prevail ; 
second,  to  confine  and  thereby  increase  the  scouring  effect  of  the  ebb- 
tide ;  and  third,  to  afford  a  safe  harbor  after  entering  the  head  of  the 
jetties.  For  this  purpose,  two  projects  are  herein  sttbmitte<l  for  the  con- 
sideration of  the  department,  as  shown  by  the  accomi)anying  sketches 
marked  B  and  C,  when  superimposed  upon  the  map  A. 

The  first  project  consists  (see  drawings  A  and  B)  in  building  the  jet- 
ties out  from  the  extremities  (K)  of  Plum  Island  and  (F)  of  Salisbury 
Pointy  due  east  to  the  points  respectively  marked  L  and  G,  distant 


Digitized  by 


Google 


APPENDIX  A.  509 

1.000  feet  apart,  the  present  width  of  the  outlet  of  the  harbor.  The 
^^istance  to  which  it  might  become  necessary,  ultimately,  to  extend 
them  could  be  definitely  determined  by  their  effective  operation  in  the 
coarse  of  their  construction.  On  referring  to  the  accompanying  map 
A,  it  is  seen  that  the  channel  has  the  desired  depth  of  13^  feet  at  mean 
low- water,  or  21  feet  at  mean  high- water,  for  a  distance  of  2,300  feet 
eastward  of  reference  line  III-IV  at  the  outlet  of  the  harbor ;  and  thence 
to  the  same  depth  of  water  over  the  bar  is  an  additional  distance  of 
3,000  feet,  the  bar-channel  having  in  its  shoalest  part  only  7^  feet  of 
water  at  mean  low- water,  or  15  feet  ^t  mean  high- water.  On  the  sup- 
position that  the  scouring  action  of  the  ebb-tide  will  continue  to  deepen 
tlie  channel  out  beyond  the  heads  of  the  jetties  for  at  least  the  same 
distance  and  depth  that  it  now  does  beyond  Salisbury  Point  (to  wit, 
2,300  feet)  it  will  probably  be  found  sufficient  to  extend  the  two  jetties 
outward  for  a  distance  not  exceeding  3,000  feet  from  the  reference  line 
III-IY  for  making  and  maintaining  a  channel  over  the  bar  of  the  pro- 
jected depth,  viz,  21  feet  at  mean  high-water. 

Exposed  as  these  jetties  would  be  to  violent  easterly  storms,  it  is 
proposed  to  build  them  of  rubble-stone,  with  a  cross-section  of  not  less 
than  the  following  dimensions,  viz:  the  northern  jetty  to  have  a  width 
of  15  feet  on  top  (the  top  to  be  not  less  than  2  feet  above  extreme  high- 
water,  or  12  feet  above  mean  low- water)  with  an  exterior  (northern) 
slope  of  1  foot  rise  to  2  feet  base;  and  its  interior  slope,  where  least 
exposed,  to  be  45^,  and  at  its  outer  end  where  exposed  to  soutlieasterly 
storms  to  be  1:2. 

Owing  to  the  cropping  out  of  the  ledges  known  as  Badger's  Bocks 
inside  of  Salisbury  Point,  it  is  proposed  to  extend  the  northern  jetty 
around  Salisbury  Point  to  the  westward  as  far  as  the  point  marked  E 
so  aa  to  cover  those  rocks  now  dangerous  to  navigation,  and  give  a  more 
positive  direction  and  action  to  the  ebb-current  where  it  is  now  split 
up.^nd  weakened  in  passing  through  those  rocks,  as  well  as  to  preserve 
iSalisbury  Point  firom  abrasion. 

In  the  construction  of  the  southern  jetty  it  is  proposed  to  connect  its* 
outer  end  with  the  shore  of  Plum  Island  by  a  wing  (see  sketch  B),  in 
order  to  prevent  the  destructive  effect  of  storms  by  their  concentrated 
force  in  the  i)Ocket  between  the  jetty  and  the  shifting  shore  of  Plum 
Island,  the  dimensions  of  the  wing  (L  M)  to  be  the  same  as  those  of  the 
northern  jetty,  on  account  of  its  greatly  exposed  position.  As  this  wing 
wiU,  in  a  great  measure,  break  the  force  of  the  sea  upon  the  southern, 
jetty,  it  is  proposed  to  build  the  latter  only  up  to  mean  high- water  with 
a  width  of  5  feet  on  top  and  with  inner  and  outer  slopes  of  45^,  except 
at  the  outer  end,  where  exposed  to  northeast  gales,  it  should  have  its 
inner  (northern)  slope  1:2.  It  is  also  proposed  to  extend  the  western 
end  of  the  southern  jetty  as  far  as  the  point  marked  H,  for  the  protection 
and  preservation  of  the  shore,  as  well  a«  to  give  a  more  fixed  direction 
to  the  tidal  currents. 

The  second  project  consists  in  building  two  jetties  out  from  point  P 
on  Salisbury  Beach,  and  point  M  on  Plum  Island  to  the  points  marked 
O  and  N  respectively,  as  shown  on  the  accompanying  drawings  A  and 
0,  the  jetties  to  have  a  cross-section  of  15  feet  in  width  on  top  (the  top 
to  be  12  feet  above  mean  low- water),  with  outer  slopes  of  1:2  and  inner 
slopes  of  .450. 

In  connection  with  these  jetties  it  is  proposed  to  build  at  the  extremi- 
ties of  Salisbury  Point  and  Plum  Island,  works  like  those  described  in 
the  first  project,  for  protecting  the  shores  and  gi\ing  a  fixed  and  proper 
direction  to  the  tidal  currents.    In  this  (second)  project  it  is  also  pro- 
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posed  to  locate  the  heads  of  the  jetties  further  to  the  eastward  than  in 
the  first  project,  in  order  to  compensate  for  the  less  direct  and  concen- 
trated action  of  the  tide.  Should  it  be  found  necessary  to  extend  and 
increase  this  tidal  action,  which  is  not  probable,  the  two  jetties  could 
be  extended  eastward  in  parallel  directions. 

The  estimated  cost  of  each  of  the  above-described  projects  is  as  fol- 
lows, to  wit : 

FIRST  PROJECT  (PARALLEL  JETTIES). 

Cubto  yds. 

North  jetty :  Cabio  content's,  less  20  per  cent,  for  void  space 125, 000 

South  jetty :  Cubic  contents,  less  20  per  cent,  for  void  space 70, 000 

Total 195,000 

Or  390,000  gross  tons. 

The  estimated  cost  of  which,  at  90  cents  per  ton  is $351,000 

Adding  for  engineering  expenses,  and  aU  other  contingencies,  say 39, 000 

Total 390,000 

SECOND  PROJECT  (CONVERGING  JETFIES). 

Cttbio.yds. 

North  jetty,  including  shore  protection'  on  southern  extremity  of  SaUsbujy 
Point:  Cubic  contents,  less^  per  cent,  for  void  spaces 82,200 

fiouth  jetty,  including  .snore  protection  on  the  northern  extremity  of  Plum 
Island :  (jubic  contents,  less  20  per  cent,  for  void  spaces 36, 550 

Total 120,750 

Or  241,500  gross  tons. 

The  estimat<ed  cost  of  which,  at  90  cents  per  ton  is $217,350 

Adding  for  engineering  expenses,  and  all  other  contingencies,  say 22, 660 

Total 240,000 

In  the  above  estimates,  allowance  has  been  made  for  the  settling  of 

the  rubble-stone  4  feet  into  the  soft  sand,  wherever  it  rests  upow  it. 

•  The  great  fiicilities  offered  by  the  extensive  granite  quarries  along  the 

coast  of  Gape  Ann,  have  also  been  consider^  in  the  estimated  cost  of 

the  stone. 

Of  the  two  projects  now  submitted  that  of  the  converging  jetties  is 
recommended  for  adoption,  for  the  following  reasons,  to  wit: 

1.  For  being  less  costly  ($150,000  less) ; 

2.  In  affording  a  more  enectual  protection  to  the  extremities  of  Plum 
Island  and  Salisbury  Point,  by  obviating  the  dangerous  pockets  of  the 
Arst  project;  and 

3.  In  affording  a  safe  harbor  to  vessels  on  entering  the  heads  of  the 
jetties,  and  enabling  sailing  vessels  to  beat  up  into  the  main  harbor  with- 
out danger  of  running  upon  the  jetties,  to  which  they  would  be  liable  in 
the  parallel  system. 

In  the  construction  of  the  proposed  jetties  it  is  respectfully  recommended 
that  the  first  taken  in  hand  should  be  the  completion  of  the  shore  protec- 
tion at  the  extremities  of  Salisbury  Point  and  Plum  Island,  the  cost  of 
which  is  estimated  at  about  $30,000. 

It  is  also  recommended  that  the  northern  jetty  should  be  built  next 
in  order,  from  its  shore  end  outward,  so  as  to  protect  the  northern  part 
of  Plum  Island  from  northeast  storms,  by  which  it  would  be  much 
endangered — loose  and  shifting  as  its  sands  are— in  the  pocket  which 
would  there  be  formed  if  the  southern  jetty-should  be  built  first. 

In  building  the  northern  jetty  first  the  same  objection  would  not  arise 
in  making  a  pocket  there,  as  the  shore  and  land  of  Salisbury  Beach  is 
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of  a  mach  more  permanent  and  ancbanging  character,  and  mnch  leas 
liable  to  injury  from  sontheast  storms,  than  at  Plum  Island. 
Very  resi>ectftilly,  your  obedient  servant, 

Geo.  Thom, 
•  Colonel  of  ETigineers^ 

BvL  Brig.  Gen.y  U.  8.  A. 
Brig.  Gen.  H.  G.  Weight, 

Chief  of  Engineers^  U.  8.  A. ' 


A  17, 
IMPROVEMENT  OF  MERRIMAC  RIVER,  MASSACHUSETTS. 

The  present  project  for  the  improvement  of  this  river  was  adopted  in 
1870,  and  modifl^  in  1874,  the  object  being  to  afford  a  channel  of 
navigable  width,  and  a  depth  of  not  less  than  ^  feet  at  mean  low-water 

er  about  16^  feet  at  mean  high-water)  from  its  mouth,  at  the  outlet  of 
ewburyport  Harbor,  up  to  Deer  Island  Bridge,  a  distance  of  about  5 
miles,  and  thence  up  to  Haverhill  Bridge  (an  ^ditional  distance  of  12^ 
miles)  a  depth  of  12  feet  at  ordinary  Ai^A- water,  the  rise  and  fall  of  tides 
varying  from  7  J  to  4  feet ;  and  thence  up  to  the  head  of  the  "  Upper  Falls  " 
(an  additional  distance  of  4  miles)  a  depth  of  not  less  than  4^  feet  in 
the  ordinary  stages  of  the  river  with  the  mill- water  at  Lawrence  running, 
the  rise  and  fall  of  the  tide  varying  from  4  feet  at  Haverhill  to  0  at  the 
foot  of  the  "  Upper  Falls.*^ 

The  natural  channel  of  this  river  was  very  narrow  and  crooked  in 
several  places  and  much  obstructed  by  sunken  ledges,  bowlders,  and 
shoals;  and  especially  at  "The  Falls,''  portions  of  which  were  covered 
with  bowlders  and  ledges  more  or  less  bare,  and  impassable  for  any 
vessels  or  scows ;  whilst  in  Newburyport  Harbor  the  channel  was  ob- 
structed by  numeroas  sunken  ledges,  crib-work  piers,  and  wrecks,  seri- 
ously endangering  navigation. 

Previous  to  July  1, 1880,  the  work  done  for  the  improvement  of  this 
river  consisted  in  opening  the  channel  above  Haverhill  and  through 
"  The  Falls **  to  the  project^  width  and  depth,  in  places  where  absolutely 
necessary  to  make  its  navigation  practicable ;  also,  in  dredging  at  Haver- 
hill, between  the  bridges,  and  at  Silsby's  Island  Shoals,  as  well  as  at 
Currier's  Shoal  ^about  4  miles  below  Haverhill),  and  at  Bocks  Bridge 
(6f  miles  below  Haverhill),  including  the  removal  of  a  large  number  of 
dangerous  sunken  rocks  at  and  near  Bocks  Bridge  and  the  head  of 
Silsby's  Island;  also,  in  Newburyport  Harbor,  in  the  partial  removal  of 
Oangway  Bock  and  North  Bocks,  and  in  the  removal  of  a  sunken  wreck. 

For  these  improvements,  the  following  appropriations  have  been  made 
by  Congress,  to  wit: 

%By  acta  from  July  11,  1870,  to  June  18,  1878,  inclusive 1132,000  06 

Byriverandharboractof  March  3, 1879 5,000  00 

By  river  and  harbor  act  of  June  14, 1880 12,000  00 

By  river  and  harbor  act  of  March  3, 1881 9,000  00 

Total 158  000  00 

Of  the  above  appropriations  there  was  available  on  the  1st  of  July, 
1880,  the  sum  of  $15,442.05,  which  has  all  been  applied  to  the  improve- 
ment of  this  river,  as  follows,  to  wit.: 

I.  AT  AND  NEAR  ITS  MOUTH  IN  NEWBURYPORT   HARBOR. 

Under  a  contract  made  with  Mr.  James  Andrews,  of  Biddeford,  Me., 
the  only  bidder  for  completing  the  removal  (commenced  in  1870)  of 
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MQangway  Bock^  at  $30  per  cable  yard,  meai^ured  in  situ,  this  work  waa 
completed  by  him  between  the  11th  of  September  and  the  8th  of  Octo- 
ber. 1880,  whereby  the  rock  was  broken  ap  an^t  removed  to  a  depth, 
of  d  feet  below  the  plane  of  mean  low- water,  or  16.7  feet  at  mean  high- 
water,  requiring  the  removal  of  22^  cubic  yards  of  ledge  above  that 
plane. 

A  submarine  party,  with  a  sloop  provided  with  suitable  steam-drills 
and  hoisting  apparatus,  was  alsb  employed  by  the  day  in  the  removal 
of  the  following  obstructions  in  Newburyport  Harbor,  to  wit : 

First.  Six  sunken  piers  and  one  sunken  scow  lying  directly  across 
the  mam  channel  one-half  a  mile  above  its  mouth  at  Salisbury  Point. 
These  piers  had  about  5  feet  of  water  over  them  at  mean  low-water,  and 
were  buHt  of  crib-work,  and  ballasted  with  stone ;  and  it  is  said  they 
were  placed  there  in  1812  and  previous  thereto,  in  order  to  prevent  the 
entrance  of  hostile  vessels  into  the  harbor.  By  means  of  the  submarine 
parties,  two  of  these  piers  and  one  scow  were  discovered  during  these 
operations.  These  piers  and  scow  were  all  broken  up,  and  removed  to 
a  depth  of  not  less  than  9  feet  at  mean  low- water. 

Second.  The  wreck  of  the  schooner  Greyhound,  sunk  in  Novemberi 
1879,  was  broken  up  and  removed  from  the  main  chejinel  at  the  en- 
trance of  the  harbor. 

Third.  A  large  sunken  rock  (ledge)  lying  in  mid-channel  between  the 
north  and  south  piers  was  broken  up  and  removed  to  a  depth  of  12  feet 
at  mean  low-water,  containing  altogether  about  6^  cubic  yards:  and 
other  shoal  points  of  ledge  situated  in  the  main  channel  near  fTorth 
Bocks  and  the  mouth  of  the  river  were  in  part  broken  up  and  removed. 
These  submarrne  operations  were  carried  on  between  the  28th  of  July 
and  the  11th  of  September,  and  afterwards  between  the  9th  and  SIst  of 
October,  1880. 

II.  AT  AND  NEAR  "THE  PAIXS"  AJBOVB  HAVERHILL,  AND  AT  ROCKS 
BRIDGE,   6J  MILES  BELOW  HAVBBHILL. 

Under  a  contract  made  in  1879  with  the  Pentucket  Navigation  Com- 
pany for  the  removal  fix)m  the  channel  at  the  "Lower  Falls"  of  95j^ 
cubic  yards  of  sunken  ledge,  at  $30  per  cubic  yard,  measured  in  HiM,. 
this  channel  has  been  completed  to. its  full  projectea  width  and  deptlu. 
This  work  was  commenced  in  September,  1879,  -and  completed  on  the* 
25th  of  October,  1880. 

For  the  further  improvement  of  the  channel  at  "The  Falls'^  andl 
Bocks  Bridge,  a  dredging  machine  and  scows  (specially  adapted  to* 
this  work),  with  full  crews  for  the  same,  were  hired  by  the  day  ait  $75' 
per  working  day  of  ten  hours.    Dredging  operations  were  commenced 
at  the  "  Upper  Falls  "  on  the  30th  of  July,  and  continued  to  thA  foot  o£ 
the  "Lower  Falls''  till  the  2d  of  November j  during  which  period. the- 
channel  at  the  "  Upper  Falls  "  was  straightened,  widened,  and  deepened 
where  necessary  for  the  completion  of  the  same.    The  channeLat  the 
"  Lower  Falls''  and  below  was  also  deepened,  widened,  and  straightened., 
and,  with  the  aid  of  a  diving  party,  a  very  large  quantity  of  ledge  and 
bowlders  was  broken  up  and  removed  from  the  channel  throughout  the- 
whole  extent  of  "  The  Falls. "    The  unusually  low  state  of  tJie  river  thia- 
season  facilitated  these  operations  to  a  degree  seldom  to  be  experienced,, 
and  for  this  reason  they  weYe  continued  until  stopped  by  a  rise  of  water. 
On  the  lOth  of  November  the  dredging-machine  and  diving  party  were 
transferred  to  Rocks  Bridge,  where  they  were  employed. until  the  20th 
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of  November  in  deepening  the  channel  and  in  removing  nnmerons  large 
bowlders,  by  which  navigation  had  been  much  endangered  at  that  place. 

By  the  operations  above  described  the  navigation  of  the  river  has  been 
veiy  much  improved  during  the  past  season.  But  more  work  still  re- 
mains to  be  done,  especially  in  the  removal  of  sunke?)  rocks  at  '•  The 
FaUs,"  at  Eocks  Bridge,  and  in  Newburyport  Harbor,  for  effecting  all 
the  improvements  necessary. 

In  the  completion  of  all  the  work  that  remains  to  be  done  for  the 
improvement  of  this  river,  as  now  projected,  from  the  head  of  "  The 
Falls''  above  Haverhill  down  to  its  mouth  at  Plum  Island  Point,  the  cost 
is  estimated  as  follows,  viz : 

1.  Eemoving  sunken  rocks  and  shoals  in  "The  FaUs^'  above  Haverhill $1,500 

2.  Deepening  and  removing  sunken  rocks  from  the  channel  at  Hocks  Bridge  (6f 
miles  below  Haverhill) 2,000 

3.  Completing  the  breaking  np  and  removal  of  North  Rocks  near  the  mouth  of 
the  river  in  New  bury  port  Harbor  to  a  depth  of  9  feet  at  mean  low- water — 150 
cubic  yards,  at  $30  per  cubic  yard 4,500 

4.  Breaking  up  and  removing  the  ledge  known  as  *'The  Boilers"  (in  front  of 
the  wharves  near  the  custom  house)  to  a  depth  of  5  feet  at  mean  low-water, 

350  cubic  yards,  at  $25  per  cubic  yard 8, 750 

5.  Breaking  up  and  removing  South  Gangway  Rock  in  Newburyport  Harbor  to 
a  depth  of  9  feet  at  mean  low-water,  120  cubic  yards,  at  $27  50  per  cubic 

yard  (as  contracted  for) 3  300 

6.  Breaking  up  and  removing  South  Badger  Ledge  in  Newburyport  Harbor  to 
a  depth  of  10  feet  at  mean  low-water,  50  cubic  yards,  at  $44  per  cubic  yard 

(as  contracted  for) 2,200 

7.  Breaking  up  and  removing,  to  a  depth  of  9  feet  at  mean  low-water,  North 

Rock  Spur,  13  cubic  yards,  at  $44  per  cubic  yard  (as  contracted  for) 572 

8.  Survey  of  Merrimac  River  from  Lawrence,  Mass.,  to  Manchester,  N.  H.,  called 
for  by  the  river  and  harbor  act  of  March  3,  1881,  and  as  ordered  by  the  de- 
partment         800 

Adding  for  engineering  expenses,  superintendence,  and  other  contingencies^ 
say 3,378 

Total 1 27,000 

Amount  appropriated  by  the  river  and  harbor  act  of  March  3,  1881 9, 000 

Additional  amount  required  for  completing  all  the  work  now  projected  for  the 
improvement  of  this  river 18, 000 

Under  the  appropriation  of  March  3, 1881,  the  following  contracts  have 
been  made  for  completing  the  work  described  in  items  5,  6,  and  7  above^ 
to  wit: 

1.  With  Mr.  Geo.  W.  Townsend  of  Boston,  Mass.,  June  17, 1881,  the  lowest 
of  three  bidders  for  the  breaking  up  and  removal  of  120  cubic  yards,  more 
or  less,  of  South  Gangwav  Rock,  in  completion  of  same,  at  $27  50  per  cubic 
yard,  measured  in  HtUj  the  same  to  be  completed  on  or  before  the  3l8t  of 
October,  1881,*  amounting  to $3,300  00 

2.  With  Messrs.  Trumbull  £  Cheney,  of  Boston,  Mass.,  June  20,  1881,  the 
lowest  of  three  bidders  for  the  breaking  up  and  removal  of  South  Badger 
Ledge  (50  cubic  yards)  and  North  Rock  Spur  (13  cubic  yards),  aggregat- 
ing 63  cubic  yard%  more  or  less,  at  $44  per  cubic  yard,  measured  in  «ihi, 
amounting  to 2,272  00 

Of  the  balance  of  this  appropriation  there  is  to  be  applied  to  the  survey  of 
the  river  from  Lawrence,  Mass.,  to  Manchester,  N.  H.,  the  sum  of 800  00 

And  to  contingent  expenses  and  work  for  the  partial  improvement  of  the 
river,  as  above  projected,  the  sum  of 2,628  00 

Total ■- 9,000  00 

Merrimac  Kiver,  up  as  far  as  Haverhill,  lies  in  the  collection  district  of  Newburyport, 
Mass.,  of  which  Newburyport  is  the  port  of  entry.  The  nearest  light-house  is  on  Plum 
Island,  at  the  mouth  of  the  river. 

*  Operations  were  commenced  under  this  contract  on  the  30th  of  June,  1881, 
33  £ 
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The  following  information  in  regard  to  the  revenue  and  commerce  of 
the  port  of  Fewburyport,  Mass.  (at  the  mouth  of  Merrimac  i^ivei-),  for 
the  year  ending  December  31,  1880,  has  been  furnished  by  the  United 
States  deputy  collector  of  customs  at  that  port,  to  wit : 

Amount  of  revenue  collected $2,  472  46 

Value  of  imports 10,i#40  92 

Value  of  export* 2,725  00 

Arrivals,  foreign number..  29 

Departures,  foreign do 35 

Arrivals,  domestic do 429 

Departures,  domestic .• : do 405 

Vessels  built,  7 ;  tonnage,  358.44. 

The  following  papers  are  hereto  appended,  to  wit : 

Three  abstracts  of  proposals. 
Abstract  of  contracts  made. 

Money  statement 

July  1, 1880,  amount  available $15,442  05 

Amount  appropriated  by  act  approved  March  3,  1881 9, 000  00 

$24,  442  05 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of 
outstanding  liabilities  July  1,  1880 15,469  52 

July  1,  1881,  amount  available .^ 8,972  53 

Amount  (estimated)  required  for  completion  of  existing  project 18, 000  rt> 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  Juue  30,.1883.     18, 000  00 


Abstract  ofproposaU  received  August  17, 1880,  for  removal  of  a  portion  of  Gangway  Bock 
{Newhuryport  Harbor),  in  Merrwiac  River,  Massachusetts, 


1 S                                    Bidders. 

1^, 

Residence!            i  Aboat  25  cubic  yards. 

1     James  Andrews - 

Biddeford,  Me $30   per   cubic    jaitl. 

measured  in  situ. 

Abstract  of  proposals  received  June  6,  1881,  for  breaking  up  and  removing  South  Gangiray 
Rock  {Newbwyport  Harbor,)  in  Merrimac  River,  Massachusetts. 


.o  g  Bidders.  i  Residence. 

Sci  1 

^ ' ! 

1  Geo.  W.  Townsend |  Boston,  Mass... 

2  Isaac  Hamilton  and  Gardner  Floyd \  PortIand,Me  — 

3  !  Charles  A.  Trumbull  and  Ethan  R.  Cheney Boston,  Mass... 


About  120  cabic  yftrds. 


$27. 50  per  cubic  yard, 
measured  in  situ, 

$37  per  cubic  yard, 
measured  in  situ. 

$38  per  cubic  yard, 
measured  in  situ. 


Digitized  by  VjOOQIC 


APPENDIX    A. 


515 


Abstract  of  proposals  received  Jam  6,  1881,  for  removal  of  two  sunken  ledges  (Newhuryport 
Harbor),  in  Merrimac  River,  Massachusetts, 


g  q 


About  63  cubic  yardn,  measured  in  giiu. 


Bidders. 


Residence. 


South  Badger  Leclf^e, 
about  50  cubic  yards. 


Trumbull  &  Cheney Boston,  Mass $44  per  cubic  ^-ard, 

measured  in  txixi. 

Geo.  W.  Townsend ;  Boston,  Mass $47  per  cubic   yard, 

measured  in  gitu. 


Isaac   Hamilton  and 
ner  Floyd 


Gard- 


Portland,  Me $48  per   cubic   yard, 

measured  in  Htu. 


North     Rock     Spur, 
about  13  cubic  yards. 


$44  per  cubic  yard, 
measured  in  situ. 

$47  per  cubic  yard, 
measured  in  siiu. 

$48  per  cubic  yard, 
measured  in  sitii. 


Abstract  of  contracts  made  during  thefincal  year  ending  June  30,  1881, /or  improvement  of 
Merrimac  River,  Massachusetts, 


Date  of  I 
contract.  | 

Aug.  26. ; 

1881.      f 
June  17.  i 


Contractors. 


June  20. 


I 


Nature  of  work. 


James  Andrews,  Biddcford. 
Me. 

Geo.  W.  Townsend,  Boston, 
Mass. 

Trumbull  <fc  Cheney,  Boston, 
Mass. 


Price     per 
yard. 


cubic 


Breaking  up  and  removing  the  remain 
inp  portion  of  Gangway  Rock,  22 J 
cubic  yards,  more  or  less. 

Breaking  up  and  removing  South  Gang- 
way Rock,  120  cubic  yards,  more  or 
less.  j 

Breaking  up  and  removing  South  Badger  j 
Ledge  (50  cubic  yards)  and  North  Rock 
Spur  (13  cubic  yards)  aggregatiug  63  I 
cubic  yards,  more  or  h-ss.  i 


$30,    measured   in 
situ. 

$27.50,    measured 
in  iitu, 

$44.    measured   in 
Htu. 


A  i8. 

IMPROVEMENT  OF  BOSTON  HARBOR,  MASSAC HUSETl'S. 

For  the  several  works  projected  in  186(5,  and  since,  for  the  improve- 
ment of  Boston  Harbor,  including  those  in  Ilingham  Harbor,  Mystic 
River,  Charles  River,  and  the  channel  leading  to  Nantasket  Beach,  the 
following  Slims  have  been  appropriated  by  Congress,  viz: 

By  acts  from  March  2,  1867  to  March  3,  1879 |1,271,000 

By  act  approved  June  14,  1880  ($30,000  to  be  expended  in  Boston  Harbor; 
:B22,500  at  the  month  of  Charles  River  in  said  harbor,  and  np  to  Water- 
town  ;  $17,500  at  the  mouth  of  Mystic  River  in  said  harbor;  and  $5,000 

from  said  hai bor  to  Nantasket  Beach) 75, 000 

By  act  approved  March  3,  1881  ($4C^000  to  be  expended  in  said  harbor; 
$35, 000 at  the  mouth  of  Charles  River  in  said  harbor  and  np  to  Watertown ; 
$20,000  in  said  harbor  at  mouth  of  Mystic  River ;  and  $5,000  from  said 

harbor  to  Nantasket  Beach) 100, 000 

)  

Total 1,446,000 

The  unexpended  balance  of  the  above  appropriations  available  July  1, 1880, 
was $91,698  92 

Amount  expended  during  fiscal  year  ending  June  30,  1881,  including  out- 
standing liabilities 61,461  70 

Total  amount  available  July  1,  1881 130,237  22 

During  the  fiscal*  year  ending  June  30,  1881,  the  following  work  has 
been  done  for  the  improvement  of  this  harbor,  to  wit : 
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I.  BOSTON  HARBOR  (PROPER.) 

1.  Under  the  appropriation  of  $50,000  made  by  the  river  and  harbor 
act  of  March  3,  1879,  a  contract  was  made,  Augnst  29,  1879,  with  the 
New  England  Dredging  Company,  of  Boston,  Mass.,  the  lowest  of  two 
bidders,  for  (a)  38,000  cubic  yards,  more  or  less,  of  dredging  at  Anchor- 
age Shoal,  for  obtaining  a  depth  of  23  feet  at  mean  low-water,  at  74  ceiitb 
per  cubic  yard,  measured  in  situ;  and  {b)  0,000  cubic  yards,  more  or  less, 
of  dredging  at  the  Lower  Middle  Shoal,  to  the  same  depth  as  above,  at 
84  cents  per  (jubic  yard,  measured  in  situ. 

Operations  were  commenced  under  this  contract  at  Anchorage  Shoal 
on  the  15th  of  September,  1879,  and  continued  up  to  the  17th  of  Decem- 
ber, 1879,  when  they  were  suspended  for  the  winter  5  they  were  resumed 
on  the  19th  of  April  and  continued  up  to  the  middle  of  June,  resulting 
in  21,054  cubic  yards  of  dredging,  measured  in  situ^  under  said  contract. 

Operations  were  then  commenced  at  the  Lower  Middle  Shoal,  and  were 
continued  up  to  the  15th  of  August,  1880,  when  they  were  resumed  at 
Anchorage  Shoal.  This  contract  was  completed  on  the  22d  of  Septem- 
ber, 1880,  under  which  a  total  of  27,556  cubic  yards  of  dredging  (in  sitv) 
was  done  at  Anchorage  Shoal,  by  which  the  channel  wa«  opened  for  a 
Avidth  of  550  feet  to  a  depth  of  23  feet  at  mean  low- water,  and  a  total 
of  5,007  cubic  yards  of  dredging  (in  situ)  was  done  at  the  Low^er  Mid- 
dle Shoal,  for  obtaining  a  width  of  600  feet  to  a  depth  of  23  feet  at  mean 
low-water. 

Under  the  appropriation  of  $30,000  made  by  the  river  and  harbor  act 
of  June  14, 1880,  for  the  harbor  proper,  a  contract  was  made,  August,  27, 
1880,  with  Messrs.  Moore  &  Wright,  of  Portland,  Me.,  the  lowest  of  fonr 
bidders,  for  65,000  cubic  yards,  more  or  less,  of  dredging  at  Anchorage 
Shoal,  at  39  cent«  per  cubic  yard,  measurea  in  scows,  under  which  eon- 
tract  23,907^  cubic  yards  of  dredging  ha«  been  done  up  to  include  June 
30,  1881,  and  it  is  expected  that  the  contra<jt  will  be  completed  during 
the  present  season. 

Under  the  appropriation  of  $40,000  made  by  the  river  and  harbor  a/ct 
of  March  3,  1881,  proposals  are  to  be  invited,  as  soon  as  practicable,  for 
completing  all  the  projected  dredging  at  Anchorage  Shoal,  for  which  it 
is  believed  that  the  amount  now  available  will  be  sufficient. 

The  estimated  cost  of  the  additional  work  that  remains  to  be  done  in 
this  harbor  (proper)  is  as  follows  to  wit: 

1.  Bailding  in  part  the  sea-wall  on  Rainsford  Island  (built  in  1840) $4,500 

2.  Repair  of  8e.a  walls  on  Great  Brewster,  Loveirs,  Gallop's,  and  Long  islands.    6,50() 

3.  Widening  main  sliip-cbanuel  at  Upper  Middle,  at  its  western  end ;  1K),000 
cubic  yards  of  dredging,  at  50  cents  per  cubic  yard 10,  OOO 

Adding  for  engineer! iig  expenses  and  other  contingencies,  say 3, 000 

Total 24.000 

II.  CHARLES  RIVER,  BOSTON  HARBOR,  MASSACHUSETTS. 

The  project  for  the  improvement  of  this  river  is  based  on  surveys 
made  in  1879  and  1880  from  its  mouth  up  to  the  head  of  tide- water  at 
Watertown,  a  distance  of  about  9J  miles.  This  project,  as  modified, 
consists  of  straightening,  widening,  and  deepening  its  channel ;  firsi^ 
from  its  mouth  up  to  Western  Avenue  Bridge  (a  distance  of  about  4J 
miles),  to  a  depth  of  not  less  than  7  feet  at  mean  low- water  (or  about  17 
feet  at  mean  high-water),  for  a  width  of  200  feet;  second,  from  Western 
Avenue  Bridge  up  to  Market  Street  Bridge  (an  additional  distance  of 
about  34  miles),  to  a  depth  of  not  less  than  G  feet  at  mean  low-wat«r 
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ST  about  16  feet  at  mean  high-water),  for  a  width  of  80  feet;  and,  thirds 
om  Market  Street  Bridge  up  to  the  dam  at  the  head  of  tide-water  (an 
additional  distanct  of  about  If  miles),  to  a  depth  of  2  feet  at  mean  low- 
water  for  a  width  of  60  feet. 

The  estimated  cost  of  this  improvement,  based  upon  the  prices  of  existing 

contracts,  is $125,000 

Aggregate  amount  of  appropriations  made  therefor  by  the  river  and  harbor 
acts  of  June  14,  ld80,  and  March  3,  1881,  as  above  stated,  is i 57, 500 

Additional  amount  required  for  completion 67, 500 

Under  the  appropriation  of  $22,500  made  by  the  river  and  harbor  act 
of  June  14,  1H80,  for  the  improvement  of  Charles  River,  a  contract 
was  made,  August  27,  1880,  with  Messrs.  Moore  &  Wright,  of  Port- 
Umd,  Me.,  the  lowest  of  four  bidders,  for  50,000  cubic  yards,  more  or 
less,  of  dredging  below  Brookline  Bridge,  at  39  cents  per  cubic  yard, 
measured  in  scows.  Dredging  was  commenced  under  this  contract  in 
November,  1880,  and  has  been  continued  to  dat«  (when  not  interrupted 
by  ica),  resulting  in  33,114  cubic  yards  of  dredging  under  that  contract, 
with  the  probability  that  the  contract  will  be  completed  not  later  than 
the  end  of  September  next. 

Under  the  api)roi)riation  of  $35,000  made  by  the  river  and  harbor  act 
of  March  3,  1881,  for  this  river,  a  contract  was  made,  June  14,  1881, 
with  the  Eastern  Dredging  Company,  of  Portland,  Me.,  the  lowest  of 
three  bidders,  for  100,000  cubic  yards,  more  or  less,  of  dredging,  at  37 
cents  per  cubic  yard,  measured  in  8iU( — operations  to  be  commenced  at 
once.  Under  this  contract  the  channel  will  be  completed  up  to  Market 
Street  Bridge  for  a  width  of  al)out  80  feet  to  a  depth  of  6  feet  at  mean 
low-water,,  or  16  feet  at  mean  high -water. 

The  cost  of  completing  the  channel  from  Market  Street  Bridge  up  to 
the  dam  at  VVatertown  (1^  miles)  for  a  width  of  60  feet,  and  to  a  depth 
of  2  feet  at  mean  low-water  (or  about  12  feet  at  mean  high-water),  is 
estimated  as  follows,  to  wit: 

150,000  cubic  yards  of  dredging,  at  40  cents  per  cubic  yard 160, 000 

Adding  for  engineering  expenses  and  other  contingencies,  say 7, 500 

Total,  as  above  stated 07,500 

III.  MYSTIC  RIVEE. 

Under  the  appropriation  made  for  this  river  by  the  river  and  harbor 
act  of  March  8,  1879,  the  channel  near  its  mouth  (in  front  of  the  navy- 
yard)  was  dredged  to  a  depth  of  23  feet  at  mean  low-water  for  a  width 
of  about  125  feet.  This  work  was  done  by  contract  and  was  completed 
in  March,  1880. 

Under  the  appropriation  of  $17,500  made  therefor  by  the  river  and 
harbor  act  of  June  14, 1880,  a  contract  was  made,  August  27, 1880,  with 
Messrs.  Moore  &  Wright,  of  Portland,  Me.,  the  lowest  of  five  bidders, 
for  50,000  cubic  yards,  more  or  less,  of  dredging  at  29  cents  per  cubic 
yard,  measured  in  scows. 

Operations  were  commenced  under  this  contract  in  November,  1880, 
and  completed  June  30, 1881,  resulting  in  48,343  cubic  yards  of  dredging 
under  said  contract.  By  this  dredging  the  channel  has  been  opened  to 
a  depth  of  23  feet  at  mean  low-water,  for  an  average  additional  width 
of  about  125  feet,  making  its  total  average  width  about  250  feet. 

Under  the  appropriation  of  $20,000  made  by  the  river  and  harbor  act 
of  March  3, 1881,  for  this  river,  a  contract  was  made,  June  14, 1881,  with 
the  Eastern  Dredging  Company,  of  Portland,  Me.,  the  lowest  of  two 
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bidders,  for  80,000  cubic  yards,  more  or  less,  of  dredging,  at  22  cents  per 
cubic  yard,  measured  in  acowSj  the  same  to  be  completed  Marcli  31, 
1882.  By  this  contract  all  the  work  projected  for  the  improvement  of 
this  river  will  be  completed. 

IV.  NANTASKET  BEACH  CHANNEL. 

Under  the  appropriation  of  $5,000  made  by  the  river  and  harbor  act 
of  June  14, 18JiO,  a  survey  was  made  in  September  and  October,  1880, 
in  order  to  ascertain  the  object  and  extent  of  the  improvement  for  wLich 
this  appropriation  was  made,  and  the  project  based  upon  this  survey 
consists  of  widening  and  deepening  the  channel  leading  to  the  beach  by 
dredging  and  rock  excavation,  so  as  to  have  for  a  width  of  not  less  than 
100  feet  a  depth  of  9 J  feet  at  mean  low-water,  or  about  19J  feet  at  mean 
high-water.  On  the  13th  of  December,  1880,  a  contract  was  made  with 
Mr.  Robert  Hamilton,  jr.,  of  Chebeague  Island,  Me.,  the  lowest  of  three 
bidders,  for  15,000  cubic  yards,  more  or  less,  of  dredging,  at  18|  cents 
per  yai'd,  measured  in  scows.  This  contract  was  completed  on  the  24th 
of  May,  1881,  by  21,924  cubic  yards  of  dredging,  whereby  the  channel 
was  opened  for  a  width  of  about  70  feet  with  the  projected  depth. 

The  estimated  cost  of  the  completion  of  this  channel,  as  now  projected, 
is  ab  follows,  to  wit : 

1.  1^0,000  cubic  yards  of  dredging,  at  20  cents  per  cubic  yard |6, 000  00 

2.  60  cubic  yards  of  sunken  ledge,  broken  up  and  removed,  at  $50  i>er 

cuTuc  yard,  measured  in  situ 3, 000  00 

Engineering  expenses  and  other  contingencies 1, 302  28 

Total 10,302  28 

Amount  available  July  I,  1881 5,302  28 

Amount  (estimated)  re<iuired  to  complete' the  projected  improvement  of 
channel " 5,000  00 

The  w^orks  completed  up  to  July  1, 1881,  for  the  preservation  and 
improvement  of  this  harbor,  consist  of  the  following,  to  wit: 

1.  Sea-walls  have  been  built  for  the  protection  of  the  headlands  at 
Point  Allerton,  Great  Brewster  Island,  Lovell's  Island  (north  and  south- 
east heads),  Gallop's  Island,  Long  Island  (north  head),  Kainsford  Island, 
and  Deer  Island  (north,  middle,  and  south  heads),  some  of  which  are  in 
gooil  condition  and  others  require  repairs. 

2.  Sunken  rocJcs  have  been  broken  up  and  removed,  including  Kelly's 
Rock,  and  all  the  known  sunken  ledges  near  it.  Tower  Eock,  Corwin 
Rock,  the  ledges  recently  discovered  at  the  west  end  of  Gre«at  Brewster 
Spit,  and  between  there  and  George's  Island,  all  situated  in  the  main 
ship-channel  at  "The  Narrows,"  to  a  depth  of  23  feet  at  mean  low-water; 
also,  to  the  same  depth  the  sunken  ledges  and  bowlders  recently  discov- 
ered in  the  main  ship-channel  at  the  Upper  Middle;  also,  Barrel  Rock, 
in  Broad  Sound,  and  State  and  Palmyra  Rocks,  situated  about  one-half 
a  mile  east  of  Castle  Island. 

.'  3.  The  main  ship  channel  has  been  straightened,  widened,  and  deep- 
ened, so  as  to  have  a  width  of  not  less  than  GOO  feet  and  a  depth  of  not 
less  than  23  feet  at  mean  low-water  at  the  west  end  of  Great  Brewster 
Spit,  at  the  southeast  and  southwest  points  of  Lovell's  Island  and  Cape 
Cod  Shoal,  at  the  Upper  Middle,  and  at  Anchorage  Shoal. 

4.  Man-of-war  Shoaly  in  the  Upper  Harbor,  at  the  confluence  of  Charles 
and  Mystic  rivers,  has  been  entirely  removed  by  dredging  to  a  depth 
of  23  feet  at  mean  low- water. 

5.  The  channel  in  Mystic  River,  near  its  month,  has  been  opened  by 
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dredging  to  a  depth  of  23  feet  at  mean  low- water  for  au  average  width 
of  250  feet. 

6.  In  Hingham  Harbor  the  channel  has  been  opened  by  dredging  and 
the  excavation  of  sunken  ledges  for  a  width  of  100  feet  to  a  depth  of  8 
feet  at  mean  low- water. 

7.  NnsWs  Rock  Shoalj  situated  in  the  lower  harbor  of  Boston,  between 
Point  Allerton  and  Great  Brewster,  has  been  removed  by  dredging  and 
the  excavation  of  sunken  rocks  to  a  depth  of  not  less  than  20j  feet  at 
mean  low- water,  being  an  increase  of  about  7  feet  in  depth  on  its  shoal- 
est  part. 

The  location  of  all  the  above-named  completed  works  are  shown  on  the 
sketch  of  Boston  HarboB  accompanying  last  annual  report. 

In  the  annual  report  for  the  fiscal  year  ending  June  30,  1878,  will  be 
found  a  history  of  the  works  then  completed,  giving  their  commence- 
ment, progress,  and  completion,  which  it  is  not  deemed  necessary  to  re- 
peat in  this  report. 

The  follo^ving  is  a  recapitulation  of  the  additional  amounts  required 
for  the  completion  of  tbe  several  works  projected  for  the  improvement 
of  Boston  Harbor,  to  wit : 

1.  Widening  main  ship-channel  at  Upper  Middle  at  its  western  end,  and  for 

rebuilding  and  repairing  sea-walls  in  Boston  Harbor  proper J24, 000 

2.  Completing  improvement  of  Charles  River 67, 500 

3.  Completing  channel  leading  to  Nautasket  Beach 5, 000' 

Total 96,500 

Which  amount  could  be  profitably  expended  during  the  fiscal  year 
ending  June  30,  1883. 

The  several  works  completed  and  now  projected  for  the  improvement  of  this  harbor 
•  are  in  the  port  of  Boston  and  in  the  collection  district  of  Boston  and  Charlestown, 
Mass. 

The  following  information  in  regard  to  the  revenue  and  commerce  of 
this  i)ort  for  the  year  ending  December  31,  1880,  has  been  furnished  by 
the  United  States  collector  of  customs,  to  wit : 

Collected  for  revenue 121,482,020  52 

Value  of  domestic  merchandise  exported 66,393,615  00 

Value  of  foreign  merchandise  exported  (re-exports) 1 ,  444, 681  00 

Value  of  foreign  coin  and  bullion  exported 31,923  00 

Value  of  merchandise  imported 68,649,083  00 

Valuei)f  coin  and  bullion  imported 128,301  00 

Number.  Tonnage. 

American  vessels  arrived  from  foreign  ports 515  225, 348. 00 

Forei^  vessels  arri  ved  from  foreign  ports 2, 590  1, 254, 370. 00 

American  vessels  cleared  for  foreign  ports 569  233, 617. 00 

Foreign  vessels  cleared  for  foreign  ports 2,569  1,198,031.00 

Arrivals— coastwise 906  933,300.00 

Clearances— coastwise 1,236  1,092,518.00 

Vessels  built  within  the  district 15  5, 018. 51 

The  report  of  vessels  in  coasting  trade  only  represents  a  portion  of  the 
vessels  engaged  in  that  trad^,  and  only  such  as  are  required,  for  special 
reasons,  to  make  a  formal  entry  of  same. 

The  following  papers  are  hereto  appended,  viz : 

Abstract  of  proposals  received. 
Abstract  of  contracts  made. 

A  sketch  of  Boston  Harbor,  showing  the  locations  of  the  several  works  of  improve- 
ment completed  to  date,  accompanied  the  last  annual  report. 
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Money  statement 

Jaly  1,  1880,  amount  available $91,698  92 

Amount  appropriated  by  act  approved  March  3, 1881 100, 000  00 

$191,698  92 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  18ti0 57, 014  03 

July  1,  1881,  outstanding  liabilities 4,447  67 

: 61,461  70 

July  1,  1881,  amount  available 130,237  22 

Amount  (estimate<l)  required  for  completion  of  existing  project 96, 500  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     96, 500  00 


Ahstractof  proposals  received  August  17 J  IHSOj  for  dredging  in  Boston  Harbor ^  Massachusetts. 


Bidders. 


Moore  &  Wright 

Xew  England  Dredging  Co. . 

Aug.  B.  Martin 

Frank  Pidgeon,  Jr 

JeRse  Boynton  and  Lyman 
]3oynton. 

Joseph  E.  Bartlett , 

Isaac  A.  S^'lvester 


Residence. 


Portland,  Me 

Boston,  Mass 

Boston,  Mass 

New  York  City 

Providence,  R.  L,  Bos 
ton,  Mass. 

Boston,  Mass 

Newton,  Mass 


Dredging,  measured  in  scows. 


Anchor  ago  M vstic  River  ChaiicH  River. 
Shoal,  50,000  S'hoii^  50,000  ,  100,000  cubic 
cubic  yards,     cubic  yards,     yards. 


Psrvtuyd.   I 
$0  30  I 


Per  etuyd. 
$0  29 


Per  eu.  yd. 
$0  39 


32^ 


4S 

74 


Abstract  of  proposals  received  December  6,  1880, /or  dredging  and  the  removal  of  sunken 
ledges  from  the  channel  leading  from  Boston  Harbor  to  ifantasket  Beach,  Massadiusetts. 


§<S 


I 


Bidders. 


1  Robert  Hamilton,  Jr  . 

2  I  William  Woolley  .... 

3  !  WUUam  W.  Wright . 

I 


Residence. 


Ti«<^»4n»     1RIWU1  I  Removal  of   three 

«r,is?L^   i^rrlin^c 

?nirws"""""'i  y_-l^----«^ 


I 


Chebeagne  Island,  Me . 

Boston,  Mass 

Geneva,  N.  Y 


Per  eu.  yd. 

$0  18J 
25 
27 


tnsitu. 


No  proposals 
ceived. 


Abstract  of  proposals  received  June  6,  1881,  for  dredging  in  Boston  Harbor^  Massachusetts. 


«2g 
•  i 


•J 


Bidders. 


Residence. 


I  Mystic  River  I 
j  Shool,  50,000  cu-  I 
I      bic  yards.  ' 


Eastern       Dredging  ' 
Company,  bv  wilC  , 
iam    W.     \<^right, 
president.  j 

New  England  Dredg- 
ing   Com  pan  V,  by 

•    Charles  IL  Souther. 


Portland,  Me.. 


Bostott,  Moss 


Augustus  B.  Martin . .    Boston,  Mass 


Charles  River, 
100,000  cubic 
yards. 


22  cents  per  cubic  '  37  cents  per  cubic 
yard,  measured  yard,  measured 
m  scows.  I      in  situ. 


35  oents  per  cubic 
yard,  measured 
in  scows. 


Remarlcs. 


35  cents  per  cubic 
yard,  measured 
m  scows. 

f35  cents  per  en-  , 
bic  yard,  meas- 
ured in  aitu.  j 
137  cents  per  cu-  I 
bic  yard,  meas-  I 
ured  in  eitu.     i 


Below  Brookline 
Bridge. 

Above  Brookline 
Bridge. 
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Ahairaot  of  cantracta  made  during  the  fiscal  year  ending  June  30,  1681,  for  the  improve- 
ment of  Boston  Harbor,  Massachusetts. 


Date  of 
oontraot. 


Contractors. 


Nature  of  work. 


I   Price  per 

,  cubic  yard, 

ineaHored 

I   in  scows. 


1880. 
Aug.  27 

Aug.  27 

Aug.  27 

Dec.  13 

1881. 
June  14 

June  14 


Moore  &  Wright.  Portland, 
Me.  I 

Moore  &  Wright,  Portland, 
Me. 

Moore  &  Wright,  Portland, 
Me.  ' 

Robert  Hamilton,  jr.,  Che-  ' 
bcague  iHland,  Me.  j 

Eastern  Dredging  Com- 
pany, Portland.  Me. 

Eastern      Dredging     Com-  , 
pany.  Me.  , 


Dredging  at  Anchorage  Shoal,  65, 000  cubic  yards, 

more  or  less. 
Dredging  Mystic  River  Shoal,  50,000  cubic  yaids, 

more  or  less. 
Dredging  Cbarles  River  from  near  its  mouth  in 

the  harbor,  upwai-ds,  50,000  cubic  yards,  more 

or  less. 
Dredging  channel  leading  from  Boston  Harbor 

to  Kantasket  Beach,  15,000  cubic  yards,  more 

or  less. 
Dredging  Mystic  River  Shoal,' 80,000  cubic  yards, 

more  or  less, 
Dredging  Charles  River  from  near  ita  month  to 

Bi  ookline  Bridge  and  thence  to  Market  Street 

Bridge,  100,000  cubic  yards,  more  or  less. 


Per.  cu.  yd. 
$0  89 

29 


161 


*37 


"Measured  in  situ. 

A  ig. 
IMPROVEMEKT  OF  SCITUATE  HARBOR,  MASSACHUSETTS. 

A  survey  of  this  harbor  was  made  in  1878,  with  a  view  to  its  adapta 
bility  as  a  harbor  of  refuge. 

It  is  situated  on  the  west  shore  of  Massachusetts  Bay,  about  midway 
between  Boston  and  Gurnet  light,  and  distant  about  14  miles  from  each. 
It  is  also  distant  from  Eace  Point  about  25  miles,  in  a  direction  about 
N.  220  w. 

The  coast  between  Scituate  and  the  entrance  to  Boston  Harbor,  is  so 
densely  studded  with  dangerous  shoals  and  sunken  rocks  tbat  no  vessel 
could  nnd  shelter  there  at  times,  when  most  necessary — in  fogs  and 
easterly  storms — so  that  if  a  vessel  passing  around  Cape  Cod,  or  com- 
ing elsewhere  from  the  eastward,  should  fail  to  make  Boston  Harbor, 
and  fall  to  the  leeward,  it  could  now  find  no  other  refuge  except  Ply- 
mouth Harbor  (about  18  miles  to  the  southward),  the  approach  to  which 
at  the  "Cow  Yard"  is  diflacult  and  dangerous,  especially  for  strangers. 

This  harbor  has  no  protection  from  easterly  storms,  and  in  its  deepest 
part  has  not  more  than  3  to  5  feet  of  water  at  mean  low-water  (the  mean 
rise  and  fall  of  the  tides  being  9^  feet),  and  this  for  an  area  not  exceed- 
ing 6  acres.  It  would  therefore  be  necessary,  in  order  to  make  it  a  har- 
bor of  refuge,  to  build  for  its  protection,  one  breakwater  or  more  at  its 
entrance,  and  to  excavate  a  basin  of  sufficient  depth  and  area  inside. 

In  the  project  submitted  in  the  report  on  the  survey,  it  was  proposed, 
in  order  to  have  an  easy  and  well-marked  entrance  into  the  harbor,  to 
build  two  breakwaters,  one  to  i)roject  from  Cedar  Point  near  the  light- 
Hbuse  on  the  north  side  of  the  entrance,  in  a  direction  S.  36^  E.  for  a 
distance  of  800  feet,  and  the  other  to  project  from  the  point  of  the  first 
cliffs,  on  the  south  side  of  the  entrance,  in  a  direction  N.  10°  W.  for  a 
distance  of  730  feet.  By  bein'g  so  located,  they  shut  out  all  easterly 
winds  from  the  proposed  harbor,  and  also  occupy  the  shoalest  and  most 
favorable  sites  in  regard  to  cost. 

These  works  are  desigiled  to  be  built  of  rubble  stone,  to  a  height  of  4 
feet  above  the  plane  of  mean  high- water,  and  with  a  width  of  20  feet 
on  top,  of  which  the  exterior  slope  is  to  be  1:2,  and  the  interior  slope 
450  •  and  the  channel  extremities  to  be  enlarged  and  raised  to  a  height 
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of  10  feet  above  mean  high- water,  so  as  to  afford  conspicuous  guides  for 
the  entrance. 

The  accompanying  sketch  shows  the  improvements  projected  for  this 
harbor. 

The  estimated  cost  of  the  two  breakwaters,  as,  revised,  with  the 
greatly  increased  prices  now  ruling  for  such  work,  is  as  follows,  to- wit : 

55,000  tons  of  rubble-stone  placed  in  the  breakwater,  at  $1.50  per  ton  of  2,240 

pounds 182,500 

Engineering  and  other  contingent  expenses 7,  500 

Total  for  breakwaters 90,000 

The  estimated  cost  of  the  dredging^  revised  to  correspond  with  modi- 
fied project  and  increased  prices  now  ruling  for  same,  that  would  be 
required  for  a  harbor  of  refuge  only  (1,450  feet  in  length  and  750  feet  in 
width)  is  as  follows,  to-wit  : 

1.  Entrance,  so  as  to  have  a  depth  of  15  feet  at  mean  low- water  up  to  the  end  of 
outer  breakwater,  and  thence  slox»ing  from  15  to  12  feet  to  the  end  of  the 
inner  breakwat>er,  165,0(X)  cubic  yards  of  dredging,  at  35  cents  per  cubic 

yard,  measured  in  situ $57,750 

2.  Inner  harbor  for  a  depth  of  10  feet  at  mean  low-water,  and  to  be  12  feet  in 
depth,  for  a  width  of  300  feet  next  to  the  inner  breakwater,  X^,000  cubic 
yards,  at  35  cents  per  cubic  yard,  measured  in  situ 117, 250 

Engineering  aud  other  contingent  expenses 15, 000 

Total  for  dredging  for  harbor  of  refuge 190, 000 

Total  as  above  for  two  breukwaters 90, 000 

Total  estimated  cost  for  harbor  of  refuge 280,000 

If  in  addition  to  the  foregoing  work  projected  for  a  harbor  of  refuge 
the  deepening  of  the  harbor  above,  as  shown  on  the  accompanying 
8ket45h,  for  the  benefit  of  the  local  commerce  of  Scituate,  should  be 
favorably  considei-ed,  the  following  is  an  estimate  of  its  cost,  yit^: 

Dredging  of  the  upper  portion  near  the  wharves  of  Scituate  to  a  depth  of 
3  feet,  and  thence  increasing  to  a  depth  of  10  feet  at  mean  low-water, 
106,500  cubic  yards,  at  35  eent-s  per  cubic  yard,  measured  in  situ $37, 275 

Engineering  and  other  -jontingent  expenses 2,725 

Total  additional  cost  for  deepening  the  harbor  up  to  the  wharves 40, 000 

For  the  improvement  of  this  harbor,  the  following  appropriations 
have  been  ma^e  by  Congress,  viz  : 

By  the  river  and  harbor  act  of  June  14,  1880 $7,500 

By  the  river  and  harbor  act  of  March  3,  1881 10,000 

Total 17,500 

Uudi^.r  these  two  appropriations  a  contract  was  made  MB>y  27,  1881, 
with  Mr.  Charles  H.  Edwards,  of  Quincy,  Mass.  (the  only  bidder),  for 
10,000  tons,  more  or  less,  of ''  granite  quarry  grout,"  at  $1.56  per  ton  of 
2,240  x>ounds,  placed  in  the  work,  or  for  an  inferior  and  smaller  kind  of 
rubble-stone,  at  $1.25  per  ton  ;  the  same  to  be  completed  on  or  before 
the  30th  of  November  next.  Operations  were  commenced  by  the  con- 
tractor in  the  latter  part  of  June. 

The  following-named  papers  are  hereto  appended,  viz : 

Abstract  of  proposals  received.  ^ 

Abstract  of  contracts  made. 

Sketch  showing  the  |)rojected  improvements. 
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Money  statement 

July  1,  1880,  amount  available 87,500  00 

Amount  appropriated  by  act  approved  March  3,  1881 10, 000  00 

f 17, 500  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
'  liabilities  July  1,  1880 220  06 

July  1,  1881,  amount  Available 17,279  94 

Amount  (estimated)  required  for  completion  of  existing  project 262  500  00 

Aiuount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  100, 000  00 


Abstract  of  proposals  received  May  25,  1881,  for  furnishing  rubhle-stone  for  breakwater  in 
Sciiuate  Harbory  Massachusetts. 


li 


Bidders: 


Residence. 


,  About  18,000  tmis  sran- 

!        ite  quarry  grout. 


1     Chftrles  H.  Edwards  . . 


Quincy,  Mass $1.56   per  ton  of  2,240 

pounds. 


Small  stones  and  bowlders 
in  such  proportion  as 
may  be  accepted. 


$1.25  per  ton  of  2,240  pounds . 


Abstract  of  contracts  made  during  the  fiscal  year  ending  June  30,  1881,  for  the  improvement 
of  Scituate  Harbor^  Massachusetts. 


Date  of 
contra<'t. 


1881. 
May     27 


Contractor. 


Nature  of  work. 


Charles  H.  Edwards,  Quincy,  Mass. 


Fumisli  and  place  10,000  tons,  more 
or  less,  "granite  quarry  grout "  in 
the  proposed  breakwater. 

Or  suitable  bowlders  of  smaller  di- 
mensions than  required  for  the 
"granite  quarry  grout"  to  be  de- 

rited  in  the  core  of  the  work, 
such  quantity  as  shall  be  ac- 
cepted. 


$1  56 


1  25 


letter  of  the  chief  of  engineers. 

Office  of  the  Chief  of  Engineers, 
United  States  Army, 
Washington,  I).  0.,  March  29,  1881. 
Sir:  I  have  the  honor 'to  submit  the  inclosed  project  of  Col.  Geo. 
Thorn,  Corps  of  Engineers,  for  the  application  of  the  funds  available  for 
improving  Scituate  Harbor,  Massachusetts,  derived  from  the  appropria- 
tions made  by  the  river  and  harbor  act  of  June  14, 1880,  and  March  3, 1881, 
amounting  respectively  to  $7,500  and  $10,000,  aggregating  $17,500. 

The  question  of  impro^  ing  this  harbor  was  referred  to  the  Board  of 
Engineers  for  Fortifications  and  for  River  and  Harbor  Improvements,  in 
September  last,  and  its  report,  together  with  Colonel  Thorn's  project,  was 
submitted  to  the  Secretary  of  War,  December  7,  1880,  and  by  him  sent 
to  the  House  of  Representatives  for  the  information  of  the  Committee 
on  Commerce,  December  11, 1880. 
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In  submitting  the  report  I  concurred  in  the  views  of  the  Board,  with 
suggestion  that  the  plan  of  improvement,  as  well  as  the  order  of  the 
construction  proposed  by  it,  be  adopted.  But  the  appropriation  then 
available  ($7,500)  being  so  disproportionate  to  the  estimated  cost  of  the 
whole  work  ($235,000),  it  was  suggested  that  its  commencement  be  de- 
ferred for  the  present  to  await  the  future  actionof  Congress. 

Congress  having  made  an  additional  appropriation  of  $10,000,  as  above 
stated,  it  may  be  (5onsidered  obligatory  upon  the  War  Department  to 
enter  now  upon  the  work ;  and  I  have,  accordingly,  to  recommend  that  it 
be  undertaken  in  accordance  with  the  project  of  Colonel  Thom,  based 
upon  the  recommendation  of  the  Board  of  Engineers.  ^    , 

Previous  papers  herewith. 

Very  respectfully,  your  obedient  servent, 

H.  G.  Wright, 
Chief  of  Engineers  J  Brig,  and  Bvt,  Maj.  Oen, 
Hon.  Robert  T.  Lincoln, 

Sceretary  of  War. 

[Ist  imiorsemeqt.] 

The  recommendation  of  the  Chief  of  Engineers  is  approved. 
By  order  of  the  Secretary  of  War. 

H.  T.  Crosby, 

Chief  Cleric. 
War  Department,  April  1, 1881. 


report  of  the  board  op  engineers. 

Office  of  Board  of  Engineers  for  Fortifications' 
AND  FOR  River  and  Harbor  Improvements,  &c.. 

New  Torkj  September  13,  1880. 

General  :  The  Board  to  w^hom  was  referred  by  your  letter  of  July 
6,  1880,  the  subject  of  imjiroving  Scituate  Harbor,  has  the  honor  to  sub- 
mit its  views  thereon  as  follows: 

This  harbor,  on  the  west  shore  of  Massachusetts  Bay,  about  midway 
between  Boston  light  and  Plymouth,  were  it  made  accessible  at  all  stages 
of  the  tide,  and  suitably  protected  by  breakwaters,  would  be  much  re- 
sorted to  by  small  and  niedium  class  vessels  navigating  the  bay,  as  well 
as  by  those  of  a  larger  class  from  without,  driven  to  its  vicinity  by  the 
severe  northeast  gales  of  winter.  The  many  wrecks  upon  this  reach  of 
coast  during  the  past  years  attest  the  risk  incurred  by  the  commerce  that 
centers  in  Boston,  and  doubtless  is  the  cause  that  aid  has  been  more 
than  once  sought  for  its  further  protection.  Since  the  establishment 
of  a  first-class  light  on  Minot's  Ledge  the  danger  to  shipping  enteriug 
the  bay  has  beei^  somewhat  lessened,  but  the  light  is  not  always  visible, 
by  reason  of  the  dense  snoAv-storms  of  this  latitude,  nor  can  it  be  of  much 
help  to  vessels  more  or  less  disabled,  nor  to  those  powerless  to  resist 
very  severe  gales.     An  attainable  harbor  of  refuge  is  their  only  safety. 

As  early  as  1853,  by  resolution  of  the  Congress  of  the  United  States, 
Scituate  Harbor,  together  with  North  River,  adjacent,  was  surveyed 
under  the  direction  of  Bvt.  Maj.  J.  G.  Barnard,  Corps  of  Engiueers.  In 
his  report,  November  16,  1853,  he  alludes  to  this  harbor  as  ''near  the 
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great  tra<5k  of  the  immense  commerce  of  Boston,  and  upon  which  great 
losses  of  life  and  property  occur,"  and  adds: 

It  is  believed  by  many  that  with  such  improvements  as  could  be  ^iven  it  by  art, 
it  may  be  made  the  means  of  affording  a  safe  refuge  to  all  vessels  requiring  it. 

Further,  as  a  means  of  accomplishing  the  end  proposed,  he  suggests 
dredging  the  harbor,  and  building  for  its  protection  a  breakwater  in  a 
southeast  direction  rrom  the  shore,  at  Light-House  Point. 

Nothing,  however,  was  done  at  that  time  beyond  the  survey  and  report  5 
but  after  many  years  this  subject  has  been  brought  up  anew,  and  menio- 
rials  forwarded  to  Congress  asking  for  the  improvement  of  Scituate 
Harbor.  In  accordance  therewith,  the  river  and  harbor  act  approved 
June  18, 1878,  called  for  its  survey,  "  with  a  view  to  its  adaptability  as  a 
harbor  of  refuge.^  This  survey  was  made  under  the  direction  of  Gen. 
George  Thom,  Corps  of  Engineers,  and  following  his  report  thereon, 
with  chart  showing  his  plan  of  improvement,  Congress  appropriated 
^7,500  for  its  commencement. 

Accompanying  General  Thorn's  report  is  a  letter  of  the  Hon.  George 
Lunt,  setting  forth  quite  fully  and  cogently  the  question  at  issue.  He 
has  for  several  years  been  a  resident  of  Scituate,  and  has  evinced  on  all 
suitable  occasions  his  interest  in  the  improvement  of  its  harbor  as  a 
measure  for  the  general  benefit  of  commerce,  giving  much  time  and 
effort  to  its  furtherance. 

Also  a  report  of  a  committee  of  the  Boston  Board.of  Trade,  the  greater 
portion  of  which  we  quote  as  follows : 

The  situation  of  the  harbor^  it-s  proximity  to  Minot's  light,  its  size,  and  the  readi- 
ness with  which  it  could  be  entered  during  dangerous  on-shore  winds,  were  there  the 
necessary  depth  of  water,  are  doubtless  sufficiently  well  known  to  the  Board  to  need 
no  further  notice.  It  is  equally  well  known  that  there  are  few  days  in  the  year,  how- 
ever boisterous  the  w^eather,  when  there  are  not  many  vessels,  coasters,  fishermen, 
and  others,  bound  in  and  out  of  Boston  Bay.  W^ith  strong  winds  from  northward 
and  the  northeastern  quarters,  vessels  making  for  this  port  often  fall  t-o  leeward  of  the 
harbor,  and  there  is  then  nothing  for  them  but  to  drift  helplessly  and  hopelessly  into 
the  bay.  There  is  no  harbor  open  to  them,  the  entrance  to  Plymouth  Roadstead, 
known  as  the  Cow  Yard,  being  so  narrow  aiid  difficult  of  approach  for  a  stranger  as 
to  render  it  almost  wholly  useless.  During  the  winter,  and  in  fact  for  about  eight 
moulhs  of  the  year,  the  winds  referred  to  are  accompanied  by  thick  weather,  rain, 
sleet,  or  snow,  sometimes  by  all  together,  and  oftentimes  by  intense  cold,  rendering 
it  at  such  times  very  d^ifficult,  if  not  impossible,  to  work  or  manage  a  vessel,  so  that, 
failing  to  reach  Boston  Harlior,  she  is  virtually  at  the  mercy  of  the  elements  and  fh  a 
situation  of  the  utmost  peril. 

Your  committee  therefore  recommend  that  the  bar  and  harbor  of  Scituate  be  dredged 
to  a  depth  of  15  feet  at  low- water,  so  as  to  render  it  available  as  a  harbor  of  refuge  at 
aU  times  for  vessels  of  small  and  medium  size.  They  recommend  that  a  breakwater 
from  the  northern  point  of  the  harbor  be  thrown  out  in  such  diiection  and  to  such 
extent  as  the  engineers  employed  may  think  proper,  to  break  the  force  of  heavy  seas 
from  the  northeastern  rjuarter  and  give  smooth  riding  to  vessels  seeking  shelter,  as 
well  as  to  prevent  the  sand  from  again  setting  up  the  bar,  to  the  detriment  of  the 
harbor;  that  a  light-house  be  property  plaeied  and  lighted  as  a  guide  to  the  entrance 
at  night,. and  that  a  steam- whistle  be  likewise  placed  upon,  or  an  automatic  buoy  at 
proper  distance  outside  the  breakwater,  as  a  guide  wh«n  approaching  in  thick  weather. 

They  believe  such  improvement  of  this  harbor  would  unciuestionab^y  be  in  the  inter- 
ests of  economy,  as  in  a  few  years  the  amount  of  property  saved  thereby  would  far  ex- 
ceed the  needed  outlay,  with  the  cost  of  keeping  all  in  proper  condition ;  and  in  the 
interests  of  humanity  its  value  could  be  scarcely  overestimated  or  overstated. 

They,  therefore,  ask  that  your  Board  earnestly  and  forcibly  press  upon  Congress 
And  the  proper  branch  or  branches  of  the  Federal  Government  the  importance  of  this 
scheme,  inviting,  if  it  be  thought  expedient,  the  Harbor  Commission  and  such  other 
local  influences  as  may  have  weight  and  value,  to  co-operate  with  and  support  them 

in  their  efforts. 

«  •  «  •  »  •  «  • 

The  foregoing  is  a  brief  statement  of  the  eftbrts  that  have  been  hitherto 
made  to  obtain  the  aid  of  the  government  in  the  improvement  of  Scitu- 
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ate  Harbor,  and  of  its  bearing  upon  the  general  commerce  of  the  coun- 
try. 

Tbe  project  of  General  Thorn  for  effecting  the  above  purpose  is  de- 
scribed in  his  report  (Report  of  the  Chief  of  Engineers,  1879,  vol.  J,  page 
284),  and  delineated  upon  chart  accompanying  that  report. 

It  contemplates  dredging  a  portion  of  the  harbor,  and  its  entrance,  to 
a  depth  of  10  feet  at  mean  low- water,  and  securing  this  anchorage  against 
the  ocean  waves  by  the  construction  of  two  breakwaters,  the  outer  to  ex- 
tend 800  feet  in  a  southeasterly  direction  from  the  old  lighthouse ;  the 
inner  northerly  730  feet  from  a  designated  point  on  the  shore  of  the  first 
cliff. 

The  amount  of  excavation  is  thought  to  be  the  minimum  that  will 
provide  a  sufficient  anchoring  ground,  for  the  present  needs  of  com- 
merce, and  it  seems  quite  probable  that  the  harbor  so  created  will  be 
fully  occupied  during  the  prevalence  of  winter  gales. 

The  Board  has  considered  the  (xuestion  of  a  single  breakwater  from 
Light-House  Point,  extending  farther  southward,  in  connection  with 
dredging  the  central  and  northern  portion  of  the  harbor,  as  a  modifica- 
tion of  the  plan  proposed,  with  a  view  to  greater  freedom  of  ingress  and 
egress,  and  to  economy  of  construction  ;  but  on  examination  it  api)ears 
that  there  will  be  little,  if  any,  economy  in  the  change,  while  the  protec- 
tion afforded  might  be  less  efficient,  as  the  opening  of  the  harbor  is  ex- 
posed to  the  great  ocean  swell  from  northeast  to  southeast. 

Though  the  storm-t\'ave  will  break  on  the  south  side  of  the  entrance, 
the  effect  of  the  ground-swell,  to  some  extent,  will  be  felt  within  ;  not 
disastrously,  but  sufficiently  to  create  disturbance  among  closely  crowded 
vessels,  with  barely  enough  water  under  their  keels  to  prevent  ground- 
ing at  extreme  low-tide.  We  therefore  adopt  General  Thorn's  project  for 
impix)ving  Scituate  Harbor,  without  change,  further  than  these  sugges- 
tions : 

1st.  That  in  the  progress  of  the  work  the  two  breakwaters  be  not 
built  to  the  full  lengths  indicated  on  the  chart,  until  experience  shows 
the  necessity  therefor. 

2d.  That  a  space  immediately  behind  the  inner  breakwater — sa^-  300 
feet  wide — be  excavated  to  a  depth  of  12  feet,  instead  of  10,  as  proposed. 

3d.  That  the  channel  from  the  north  end  of  the  inner  breakwater 
be  made  12  feet  deep,  and  sloping  thence  to  15  feet  at  the  south  end  of 
the  outer — all  the  dredging  exterior  thereto  being  carried  to  a  dep':h  of 
15  feet,  so  that  vessels  entering  at  low- tide  on  a  heavy  sea  may  avoid 
the  risk  of  striking. 

Facility  of  ingress  and  egress  may  require  a  wider  channel  of  entrance, 
but  that  question  can  only  be  decided  by  the  test  of  experience,  and  it 
is  quite  probable  that  the  future  demands  of  commerce  may  require  a 
larger  and  deeper  anchoring  ground  than  the  project  now  presented 
makes  provision  for. 

The  increased  depth  of  the  excavation  suggested  by  the  Board  will 
increase  General  Thorn's  estimate  from  $175,000  to  $200,000.  General 
Thom,  when  before  the  Board  to  explain  his  project,  expressed  his  opin- 
ion that  the  price  (20  cents  per  cubic  yard)  in  his  estimate  for  excava- 
tion was  too  small,  and  in  this  opinion  the  Board  concur. 

Respectfully  submitted. 

Z.  B.  Tower, 
Colonel  of  Engineers^  Bvt.  Maj,  Gen. 

John  Newton, 
Colonel  of  Engin^erSj  Bvt  Maj.  Oen. 

The  Chief  of  Engineers,  U.  8.  A. 
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A  20. 

IMPROVEMENT  OF  PLYMOUTH  HARBOR,  MASSACHUSETTS. 

The  existence  of  this  harbor  depends  entirely  upon  the  protVction 
and  preservation  of  Long  Beach ,  which  is  a  narrow  strip  of  land  that 
extends  2f  miles  oat  from  the  mainland,  in  a  northwesterly  direction, 
nearly  parallel  to  the  shore  of  the  town  of  Plymouth,  and  distant  from 
it  about  1  mile.  It  affords  to  the  harbor  its  only  shelter  from  easterly 
storms. 

In  late  years  it  has  been  washed  away  in  some  places,  and  much 
weakened  in  others,  to  an  extent  seriously  threatening  the  ruin  of  the 
harbor. 

For  the  protection  and  preservation  of  this  beach  various  works  have 
been  built,  from  time  to  time,  until  they  have  finally  proved  to  be  efll- 
cient  and  successfal. 

These  works  consist  of  bulkheads,  jetties,  and  groins  built  for  the  ac- 
cumulation of  sand,  and  the  planting  of  beach  grass,  also  to  accumulate 
sand  and  give  permanency  to  the  beach  thus  formed;  whereby  a  ridge 
has  been  formed  throughout  the  whole  extent  of  the  beach,  which  is, 
for  the  most  part,  covered  with  beach  grass,  and  is  now  in  an  eflfieient 
condition. 

A  history 'and  description  of  the  several  works  built  on  Long  Beach 
will  be  found  in  the  annual  report  for  the  fiscal  year  ending  June  30, 
1877. 

The  following  sums  have  been  appropriated  by  Congress,  and  allotted 
for  the  preservation  and  improvement  of  this  harbor,  from  1864  up  to 
and  including  March  3,  1881,  viz: 

Amount  allotted  in  1866  from  appropriations  made  July  2,  1864,  for  harbors 

on  the  Atlantic  coast $8, 300 

Amount  allotted  under  act  of  July  25,  1863 7, 500 

By  river  and  harbor  act  of  July  11,  1870 10,000 

By  river  and  harbor  act  of  March  3,  1871 10,000 

By  river  and  harbor  ac!  of  June  10,  1872 2, 500 

By  river  and  harbor  act  of  March  3,  1873 3, 000 

By  river  and  harbor  act  o;  June  23,  1874 5,000 

By  river  and  harbor  act  of  March  3,  1875 10,000 

By  river  and  harbor  act  of  June  18,  1878 5,000 

By  river  and  harbor  act  of  March  3, 1879 3.500 

By  river  and  harbor  act  of  June  14,  1H80.. 10,000 

By  river  and  harbor  act  of  March  3,  1881 10,000 

Total 84,800 

Under  the  appropriation  of  $10,000,  made  by  the  act  of  March  3, 1875, 
for  the  improvement  of  tliis  harbor,  a  channel  was  opened  by  dredging 
from  the  ^'Middle  Ground,"  up  to  Long  Wharf,  a  distance  of  about  2,500 
feet,  for  a  width  of  50  feet,  and  to  a  depth  of  6  feet  at  mean  low- water, 
or  16  feet  at  mean  high-water.  The  project  for  the  improvement  of  this 
harbor  provides  for  a  channel  100  feet  in  width,  up  to  Long  Wharf,  to 
be  extended  southward  to  the  mouth  of  Town  Brook,  a  distance  of  about 
900  f^et  above  Long  Wharf,  so  as  to  form  a  basin  in  front  of  the  wharv^es 
of  the  city,  150  feet  in  width,  with  a  depth  of  8  feet  at  mean  low-water. 

Under  the  appropriation  of  $10,000  made  by  the  river  and  harbor  act 
of  June  14,  1880,  for  this  harbor,  a  contract  was  made  August  24,  1880, 
with  Messrs.  Robert  Hamilton,  jr.,  of  Chebeague  Island,  and  Solomon 
Saw3'er,  of  Yarmouth,  Me.,  the  lowest  of  four  bidders,  for  60,000  cubic 
yards,  more  or  less,  of  dredging,  at  17  cents  per  cubic  yard,  measured 
in  scows. 

Under  this  contract  43,950  cubic  yards  of  dredging  has  been  done 
up  to  the  end  of  the  Ascal  year,  whereby  the  main  channel  has  been  corn- 
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pleted  to  its  full  projected  width  (viz,  100  feet),  and  to  a  depth  of  6  feet 
at  mean  low-water,  or  16  feet  at  mean  high-water,  from  deep  water  near 
the  Middle  Ground  up  to  the  wharves  of  Plymouth ;  and  a  portion  of 
the  projected  basin  in  front  of  the  wharves  has  been  dredged  to  a  depth 
of  8  feet  at  mean  low-water. 

Tlie  remainder  of  the  dredging  under  this  contract  is  to  be  applied 
to  deepening  the  basin. 

Uuder  the  appropriation  of  $10,000  made  by  the  river  and  harbor  act 
of  March  3,  1881,  for  this  harbor,  a  contract  was  made  June  14,  1881, 
with  the  Eastern  Dredging  Company,  of  Portland,  Me.,  the  only  bid- 
der, for  40,000  cubic  yards,  more  or  less,  of  dredging,  at  23  cents  per 
cubic  yard,  measured  in  scowSj  the  same  to  be  completed  on  or  before 
January  31,  1882.  This  dredging  is  to  be  applied  to  the  comj^letion  of 
the  projected  basin. 

All  the  w^orks  projected  for  the  protection  and  preservation  of  Long 
Beach  (which  gives  to  this  harbor  its  only  shelter  jfrom  easterly  storms) 
were  completed  in  1879;  but,  exposed  Bs  they  are  to  injury  from  those 
violent  storms,  they  will  necessarily  require  occasional  repairs. 

For  this  purpose  an  appropriation  of  $1,000  is  asked. 

Plymouth  Harbor  is  in  the  coUection  district  of  Plymouth,  of  which  Plymouth  is 
the  port  of  entry. 

The  nearest  light-houstss  are  the  Gurnet  lights,  about  5  miles  distant  from  the  city 
of  Plymouth. 

The  following  information  in  regard  to  the  revenue  and  commerce  of 
the  port  of  Plymouth  for  the  year  ending  December  31,  1880,  has  been 
famished  by  the  United  States  collector  of  customs  of  that  port : 

RKVENUK. 

Collections  for  1880 |28,208  66 

Expenses  collecting  revenue 2, 574  62 

Ket  amount  paid  the  government 25,634  04 

FOREIGN  IMPORTS.  t 

Hemp tons..  1,162 

Burlaps yards..  119,197 

Coal tons..  729 

Potatoes bushels..  1,094 

Value,  f  132,660. 

FOREIOX  EXPORTS. 

Cordage r • coils..  956 

Swedes  jack-plates 6,600 

Value,  $5,768. 

REMAINING  IN  BOND. 

Hemp tons..  664 

Burlaps 4 yards..      63,623 

Value,  $108,618. 

DOMESTIC  IMPORTS. 

Cargoes.  Tons. 

Cotton 3  125 

Coal 60  16,400 

Iron 37  3,800 

Fi8h,drv 4  200  =  2,000  quintals. 

Fish,  pickled 8  600  =  6,000  quintals 

Salt 6  270 

Granite 2  200 

Lumber 16  1, 800  =  2,000,000  feet 

Tar 2  370  =  2,500  tierces. 

Hay 11  768 

149  24, 523 

Miscellaneous,  by  packets  and  steamers,  estimated  at  15,000  tons. 
Estimated  value,  $1,044,000.  , 
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DOMESTIC  KXPOHTS. 

Cargoes. 

Fish,  dry 6  6, 000  qnintaU. 

Nails 10  800ton8. 

Barrels,  empty 12  6,000 

Wood 10  400corde. 

Value,  199,400.  38 

There  are  some  twenty  to  twenty-tivo  sail  of  vessels  that  are  not  included,  engaged 
in  the  mackerel,  lobster,'  and  fisheries.  There  are  abo,  not  included,  the  regular  steam- 
ers and  packets  plying  between  this  port  and  other  domestic  ports,  or  excursion  steam 
ers.     Most  of  the  vessels  arriving  with  cargoes,  sail  from  here  light. 

There  were  no  vessels  built  in  this  district  in  1880. 

The  following-named  papers  are  hereto  appended,  to-wit : 

Two  abstracts  of  proposals  received. 

Abstracts  of  contracts  made. 

Sketch  of  Plymouth  Harbor,  showing  all  the  improvements  made  and  projected. 

Money  statement. 

July  1,  18^«0,  amount  avanable J|i:},528  HT) 

Amount  anpropriated  by  act  approved  March  3, 18^ 10, 000  00 

|23,  r)2h»  K^ 

Jnlv  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880/ 7,114  8:^ 

Julv  1, 18*<1,  outstanding  liabilities 1,494  32 

8,609  1,5 


July  1,1^81,  amount  available 14,919  70 


Amount  (estimated)  required  for  completion  of  existing  project 1, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June30,1881K       1, 000  (H) 


Abstract  of  proposah  received  Angunt  17,  If^O,  for  dredging  Plymouth  Harbor,  Maanavhii- 

HtttS. 


'Sv 


1 1  Bidder..  RcKidenoe.        |  ''^^^:!^ {::l;:^  >-^^^' 


1  '  Robert  Hamilton,  jr.,  and  Solomon  Sawyer.  ...\  ^ ftnd?lSr     ^'*^"  j  I  ^'jVllKSZ  .'.«•-    ^'""^' 
I  i  Yarmouth.  Me.     'S     meannrcd  Ju  m-owh. 

2  I  William  W.Wright*.. Geneva.  N.  Y i  *26  cents   |>er   cubic   yanl, 

I  I      nieaniirwl  iu  acowii. 

3  Eilgar M. Payn Albany,N.Y |  33   cents    ner    cubic    yard, 

I      meaHurea  in  acowb. 

4  Au^^ustiiH  B.  Martin Boston,  Ma89 i  50   cents    per    cubic    yard, 

I  meaBurefl  in  ncows. 

*  If  time  of  completion  be  extended  to  June  30,  1881,  bide  20  cents. 

Abstract  of  proposals  rec^^ired  JHneGj  ItfHl, /or  dredging  in  Plifmouth  Harbw^  Massachusetts. 


II  Bidder.,.  Residence.         I  "'■*^'^°^«tl'Ti!;!;l'*^ ''^"^"' 

B  A,  I  mill  D  ur  iviin« 


1  ,  Eastern  Dredging  Company,  by  William  W.     Portland,  Me ,23   cents    per    cubic    yard, 

I      Wright,  president.  i      measuieu  in  scows. 
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Abstract  of  contracts  made  during  the  fiscal  year  ending  June  30,  ISSlj  for  the  improvement 
of  Plymouth  Harbor j  Massachusetts. 


tSltract .  ^^*°*  ''''***^^"  '*•  Nature  of  work. 


iJ3 


1880.  I 

Aug.    24     Robert    namilton,   jr.,    of    Che-  DriMljnnz  from  the  Middle  Groiind  up  to  ,         $0  17 

I      beajTiie  Island,  Me.,  and  Solo-  .     Long  Wharf  and  above,  60, 000  cubic  yards, 

mon  Sawyer,  of  Yarmouth,  Me,  more  or  less. 

1881.  I 

June    14  !  Eastern  Dredging  Company,  by  Dredging,  in  completion  of  the  "Inner  Ba-                 23 

William  W.  Wright,  president".  sin,"  near  Long  Wharf  and  above,  40,000 

!  yards,  more  or  less. 


A    21. 

IMPROVEMENT  OF  PROVINCETOVVN  HARBOR,  MASSACHUSETTS. 

Since  the  resumption  of  wOrk  in  1866,  for  the  improvement  of  rivers 
and  harbors,  the  aggregate  sum  appropriated  by  Congress  and  allotted 
to  this  harbor  amounts  to  $106,508.44. 

All  the  works  projected  for  the  improvement  of  this  harbor  have  been 
completed  a«  specified  in  the  Annual  Eeport  of  1879,  with  the  exception 
of  the  stone  bulkhead  on  the  eastern  end  of  Long  Point.  These  works 
are  all  in  good  condition  and  have  fully  answered  the  purpose  for  which 
they  were  designed.  They  will,  however,  require  constant  watching  and 
repairs,  liable  as  they  are  to  injury  by  the  violent  storms  to  which  they 
are  exxwsed ;  for  which  purpose  an  appropriation  of  $1,000  is  recom- 
mended for  the  fiscal  year  ending  June  30,  1883. 

Owing  to  the  destructive  eftects  of  the  storms  on  the  beach  of  Long 
Point,  as  well  as  on  the  wooden  bulkhead  built  for  its  protection  and 
preservation,  it  has  become  necessary  to  extend  the  stone  bulkhead 
farther  along  the  beach  to  the  westward,  and  to  complete  it  to  the  extent 
now  projected  will  require — 

About  5,000  tons  of  nibblc-stone,  the  cstiiiiatod  cost  of  which,  placed  in  the  work, 

is 8?!»,000 

Adding  for  siiperiiitendenco  and  other  contingencies 1,000 

And  for  annual  repairs  of  other  works  as  above 1, 000 

Total  amount  required 10,000 

Aiuouut  appropriated  by  the  river  and  harbor  act  of  March  3,  1881 5, 000 

Additional  amount  requinnl  to  complete  the  projected  improvements  ...     5, 000 

Under  the  appropriation  of  $500  made  by  the  river  and  harbor  act  of 
June  14, 1880,  together  with  the  unexpended  balance  of  the  appropria- 
tion of  March  3,  1879,  aggregating  $1,112.17,  repairs  have  been  made 
where  most  necessary  on  the  bulkhead  on  Long  Point,  in  which  0G4a\/\^^, 
tQus  of  rubble-stone  was  used.  * 

Under  the  appropriation  of  $5,000  appropriated  for  this  harbor  bv  the 
river  and  harbor  act  of  March  3,  1881,  proposals  have  been  invited  for 
3,500  tons  of  rubble-stone  for  continuing  work  on  the  Long  Point  bulk- 
head, in  response  to  which  six  bids  were  received  which  were  all  rejected 
as  being  too  high  (see  abstract  of  proposals  herewith).  Proposals  are 
to  be  again  invited  for  the  stone  as  soon  as  practicable. 

Provincetown,  in  which  the  several  works  above  referred  to  are  situated,  is  a  port 
of  entry  in  the  collection  district  of  Barnstable,  Mass. 
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The  following  inforaiation  in  regard  to  the  revcune  and  commerce  of 
that  port  for  the  year  ending  December  31,  1880,  has  been  furnished  by 
the  deputy  collector  of  customs,  to- wit :  ^ 

Amonut  of  revenue  collected $1,671  60 

Value  of  imports |53,;$23  SA 

Number  of  arrivals  and  departures  of  vessels 5,680 

He  estimat<>s^  from  the  best  data  available,  the  amount  of  commerce  and  uavigatioit 
that  will  be  benefited  by  the  proposed  improvemeuts  in  l*rovincetown  Harbor  to  be 
worth  $20,000,000. 

The  following  papers  arc  hereto  appended,  to- wit : 

Two  abstracts  of  proposals  received. 
Abstract  of  contracts  ma<le. 

Maney  statement. 

July  1,  1880,  amount  available $1,112  77 

Amount  appropriated  bv  act  approved  March  3, 1881 5, 000  00 

|6, 112  77 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 1,125  68 

July  1,  1881,  amount  available 4,987  09 

Amount  (estimated)  required  for  completion  of  existing  project .' .     5,  OOO  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30,  1883.     5, 000  00 


Abstract  of  j^roposaU  received  Jugvsl  17,  1880, /or  furnishing  rubble-sione  for  the  bulkhead 
on  Long  Pointf  Frovincetoicn  Harbor^  MasmchuHetts, , 


■2s 
11 


About  750  tons  mbbl«-stone. 


Bidders. 


Itosidcnce. 


500  toDS  iBfjie  quarry  250  tone  small  rounded 
grout.  j  bowlders. 


1  Joseph  H.  Whit*? Hyde  Park,  Ma»s .    $1.24  per  ton  of  2, 240     $1 .39  per  ton  of  2.240 

I      pounds.  pounds. 

2  CammingsH.  Holden Tremont,  Me $2.50  per  ton  of  2,240  ;  $1.50  per  ton  of  2,240 

pounds.  ])ounds. 

Ab9tract  of  projpoMln  receired  June  6,  1H81,  for  farninhing  rubble-stone  for  the  bulkhead  on 
Long  Pointf  Provinv^town  Harbor f  Massachusetts. 


U 


Bidders. 


Kcsidence. 


About  3,500  tons  mbble-stone. 

2, 500  tons  irranite  quarry  1.000  tonssmall  ronnd- 
I    '  grout.  ed  bowlders. 


1  Charles  H.  lUlwards Quincy,  Mass '  $1.60  per  ton  of  2,240  $1.70  per  ton  of  2,240 

I      pounds.  pounds. 

2  Isaac  Hamilton .'.    PorUand,M« '  $1.67  per  ton  of  2,240    

I      pounds.  • 

3  Joseph  H.  White Hyde  Park,  Mass  . '  $1.71  per  ton  of  2,240  $1.93  per  ton  of  2,240 

,   pounds.  pounds. 

4  Isaac  A.  Sylvester Newton,  Mass 1  $1.74  per  ton  of  2.240  $1.99  per  ton  of  2,240 

pounds.  pounds. 

5  C.  T.Derry&Co Boston,  Mass .          ^' "^  ""^' 


6     JamesGinn Bath,  Me. 


$1.79  per  ton  of  2,240  ,  $2.04  per  ton  of  2,240 
pounds.  pounds. 

$2.10  per  ton  of  2.240  $1.90  per  ton  of  2,240 
pounds.  pounds. 
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AbBiract  of  contracts  made  during  the  fiscal  year  ending  June  30^  1881,  for  the  improvement 
of  Provincetotv^n  Harbor,  MaMachusetis, 


cStwc'tiJ  Contractors.  |  Natui-e  of  work.    •  t| 

I  1  ^2 


August 
21. 


I 

Joseph   H.  White,    Hyde   Park,     FurnishiDg  and  delivering  ruhble-stoue  for  ■ 
Mass.  projected  stone  bulkhead  on  Long  Point. 

I       "Large  quarry  giout."  500  tons,  more  or 

.      less..: $1.24 

"Small  rounded  bowlders,"  2.50  tons,  more  or 
less $1.39 


A   22. 

SURVEY  OF  MALDEN  RIVER,  MASSACHUSETTS. 

United  States  Engineer  Office, 

Portlatid,  Me.,  December  1, 1880. 

General  :  I  have  the  honor  to  submit  the  following  report  on  the 
survey  of  Maiden  River,  Massachusetts,  made  under  my  direction,  in 
September  last,  by  Mr.  Sophus  Haagenseu,  assistant  engineer,  with  a 
view  to  its  improvement,  as  called  for  by  a<*t  of  Congress  approved 
June  14,  1880,  "making  appropriations  for  the  construction,  rejiair, 
preservation,  and  completion  of  certain  public  works  on  rivers  and  har- 
bors, and  for  otlier  purposes,"  the  same  being  a<*companied  by  a  map  of 
the  survey,  showing  the  proposed  improvements. 

This  river  is  a  tributary  to  Mystic  Biver  into  which  it  empties  about 
Smiles  above  its  mouth  at  the  navy-yard  in  Boston  Harbor.  In  its 
present  condition  it  is  navigable  from  the  bridge  at  the  rubber  works  to 
its  junction  with  the  Mystic,  a  distance  of  about  2  miles,  with  a  depth  of 
barely  7  feet  at  high-water.  This  river  was  very  tortuous  previous  to 
1847-'48  (as  shown  by  the  drawing),  when  it  was  straightened  and  other- 
wise improved  by  parties  interested  in  its  navigation,  for  an  extent  of 
about  three-fifths  of  a  mile  below  the  bridge  at  the  rubber  works.  It  is 
now  desired  to  have  the  channel  straightened  below  and  so  improved 
throughout  that  vessels  drawing  10  feet  of  water  can  ascend  to  that 
bridge  on  the  high-water  of  neap-tides,  the  average  rise  of  whidi  above 
the  plane  of  mean  low- water  is  8.4  feet,  whilst  the  mean  rise  and  fall  of 
all  the  tides  is  9.8. 

For  this  improvement  several  channels  have  been  projected  for  a 
width  of  100  feet  and  a  depth  of  12  feet  at  mean  high-water,  with  esti- 
mates for  the  excavation  of  same  (measured  in  situ)  as  follows,  to  wit : 

Cub.  Yards. 

1.  By  a  ciit-oflf  eastward  of  island  near  junction  with  Mystic  River  to  a  depth 
of  12  feet  at  mean  high-water,  together  with  a  cut-oft*  (»f  same  depth  through 
the  marsh  about  one-half  a  mile  above  and  elsewhere  where  shaded  in  red 

on  the  drawing 153,600 

2.  By  following  the  natural  crooked  bed  of  the  river  (as  shown  by  the  broken 

lines  on  the  drawings)  with  a  depth  of  12  feet  at  mean  high-water 96, 500 

3.  By  following  the  natural  bed  of  the  river  from  its  junction  with  Mystic 
River  np  to  the  head  of  the  ftrst  island,  and  thence  through  the  marsh  and 
elsewhere  were  shaded  in  red  on  the  drawing 145, 000 

4.  By  adopting  the  first  location  above  described  with  a  depth  of  i:^  feet  (in- 
stead of  12)  at  mean  high- water  in  the  cut-oft"  east  of  the  lower  island 166, 300 
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Of  the  four  projects  described  above,  it  is  recoiniuended  that,  al- 
thougli  the  third  one  would  in  a  ^eat  measure  answer  the  purpose  in 
view,  the  first  one  woukl  lor  a  small  increase  of  cost  make  the  best 
channel  of  which  the  river  is  capable.  In  which  case  the  material  ex- 
cavated in  the  lower  cut-off  could  be  used  for  closing  the  present  chan- 
nel to  the  westward  of  it. 

The  estimated  cost  of  this  channel  is  as  follows,  to  wit: 

153,600  cubic  yards  of  ex  elation  (niai-sh  loam^  sand,  &c.),  at  20  cents  jHit 

cubic  yai-d  measured  in  situ $30, 720 

4-iV  acres  of  marsh  land  in  upper  cut-off,  at  |100 410 

Adding  for  engineering  and  other  contingencies,  say 3, 870 

Total 35,000 

The  accoiiipaiiyin^  report  and  map  of  Mr.  Haagensen  describes  the 
method  and  results  of  the  survey  made  by  him,  to  which  attention  is 
asked  for  more  detailed  information  on  the  subject. 

The  accompanying  letter  of  Mr.  A.  F.  Sargent,  town  treasurer,  fur- 
nishes all  the  information  in  my  possession  relative  to  the  commerce  and 
business  interests  that  would  be  benefited  by  the  proposed  improvement 
of  Mahlen  River. 
Respectfully  submitted. 

Gko.  Thom, 
Colonel  of  Engineers^ 
Bit.  Brig.  Om.,  U.  kS.  A. 
Brig.  Geu.  H.  G.  WriG|HT, 

Chief  of  Engineers,  U.  S,  A, 


REPORT  OE  MR.    80PUUS  IIAAGKNSEX,    ASSISTANT  ENGIXEKR. 

Boston,  Mass.,  October  14,  1830. 

Oexiuial:  I  have  the  honor  to  submit  the  following  report  upon  the  survey  of  Mal- 
don  River,  Massachusetts,  made  in  September,  18:X),  in  pursuance  of  yoAr  instructions; 
also,  to  submit  a  map  of  the  survey,  drawn  to  a  scale  of  joW*  -showing  the  proposed 
improvements. 

The  map  embraces  the  river  from  the  bridge  at  the  rubber  works,  in  Maiden,  to  tho 
junction  of  Maiden  River  Channel  with  that  of  Mystic  River,  a  length  of  2  miles. 

All  the  stations  shown  on  the  map  were  located  by  triangulation,  a  base,  6,392  feet 
long,  having  been' measured  on  the  Boston  and  Maine  Railroad  track. 

The  soundings  on  the  lines  1-73,  inclusive,  were  taken  along  a  measuring  line  at 
each  10-foot  mark,  check  on  the  stretch  of  the  line  being  had  in  the  known  position 
of  the  stakes.  On  lines  74-86,  inclusive,  the  soundings  were  located  by  intersecting 
ranges.  For  the  sake  of  plainness  of  the  chart  only  about  one-third  of  the  sonndingif 
have  been  entere<l  thereon.  The  soundings  are  expressed  in  feet  and  tenths,  and  refer 
to  the  plane  of  mean  low-water  in  Boston  Harbor.  By  comparison  of  the  two  tide- 
staves  established  (8,800  feet  apart)  it  was  found  that  between  them  there  was  aslope 
of  1|  feet  on  the  river  at  low-water ;  the  soundings  have  therefore  been  taken  only  at 
and  near  high-water,  and  referred  to  the  plane  of  mean  low- water,  which  is  5.4  feet 
on  the  normal  staff  in  the  Charlestown  navy-yard.  The  soundings  on  the  chart  lire 
thus,  properly  speaking,  high-water  soundings  minus  a  constant  9.8  feet,  the  mean 
rise  and  fall  of  tide  at  the  navy-yard.  The  benches  are  described  in  the  notes.  The 
natural  banks  of  the  river  are  high  salt  marsh,  the  average  level  of  which  is  10  feet 
above  mean  low-water.  Borings  show  about  10  feet  marsh  loam,  then  a  mixture  of 
sand  and  clay,  into  which  a  rod  could  be  pushed  3  to  4  feet  without  striking.  The 
bed  of  the  channel  is  soft  mud,  from  3  to 7  feet  in  depth;  then  follows  hard-pan.  Only 
at  Station  0  XII  (near  line  17)  was  the  bottom  found  hard  and  gravelly  on  tlie  surface. 

On  account  of  the  harder  substratum  found  throughout  the  river  it  is  thought  that 
a  channel  excavated  would  be  practically  permanent.  The  present  channel  north  of 
line  15  is  in  fact  artificial,  and  has  stood  with  little  change  since  dredged  in  1847-48 
by  Mr.  Otis  Tufts. 

The  proposed  improvements  are  to  straighten  and  deepen  the  present  channel. 

The  proposed  channel  has  been  drawn  in  parallel  red  lines  and  shaded  in  red;  the 
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width  is  100  feet,  and  tlie  depth  on  the  upper  part  is  12  feet  at  mean  high-water  (2.2 
feet  at  mean  low-water) ;  as  the  average  neap  hiffh-wat^rs  rise  8.4  feet  above  the 
plane  of  reference,  there  would  conBe<iiiently  be  10.6  &et  in  the  channel  on  a  neap  high- 
water,  and  the  new  channel  therefore  be  practicable  for  vessels  drawing  10  feet  up  to 
the  bridge  at  the  rubber  works. 

In  its  present  condition  the  channel  above  the  Maiden  draw  is  barely  practicable  for 
vessels  drawing  7  feet,  below  it  for  8  feet,  under  the  above  suppositions. 

From  line  22  to  40,  the  present  channel  would  be  abandoned  and  a  out-off  through 
the  marsh  substituted  ;  as  the  bottom  of  the  cut-off  would  be  more  than  1  foot  below 
the  old  channel,  the  current  would  naturally  follow  the  cut-off.  Below  line  52  it 
would  be  necessary  to  dredge  1^  feet  deeper  than  above  (or  to  give  a  depth  of  1^ 
feet  at  mean  high-water,  3.7  feet  at  mean  low-water),  in  order  to  induce  the  current 
to  nass  east  of  the  island  instead  of,  as  at  present,  to  pass  west  of  the  same. 

Estimates  have  been  made  for  the  excavation  of  the  above-described  channel  as 
well  as  for  one  following  the  natural  course  of  the  river  (shown  in  broken  red  lines), 
and  for  combinations  of  both,  with  various  channel  denths ;  for  details  of  these  esti- 
mates I  would  respectfully  refer  you  to  my  letter  of  23d  ultimo.  As  one  of  the  main 
objects  of  the  improvement  cont«mplatea,  viz,  straightening  of  the  channel,  would 
not  be  accomplished  by  the  alternatives  referred  to,  the  estimates  for  the  straight  chan- 
nel are  only  here  presented. 

Although  part  of  the  dredging  would  be  ^'  tide- work,"  I  have  estimated  the  cost 

IT  cubic  yard  (in  situ)  at  17  cents,  jis  the  dredged  material  can  be  disposed  of  either 
»y  sales  to  parties  along  the  river  or  by  dumping  in  old  channels,  without  necessi 
tating  tho  expensive  tow  through  four  draw-bridges  to  the  dumping  ground  in  the 
ont-er  harbor. 

The  estimated  cost  is  as  follows: 
1,,FiOr  iUedging  a  channel  2,250  feet  in  length,  100  ft^et  wide,  aud  13|  feet 
de,ep  at  .mean  high- water  (3.7  feet  at  mean  low- water),  thence  additional 
7,000  feet  of  the  same  width,  and  a  depth  of  12  feet  at  mean  high-water 
(2.2  feet  at  mean  low-water),  requiring  the  excavation  of  166,300  cubic 
yards  (in  situ)  of  mud  and  sand,  at  17  cents  per  cubic  yard ^2p<,271 

2.  For  4. 1  acres  of  marsh  land,  at  |100  per  acre 410 

3.  Engineering  and  contingencies,  about  10  per  cent 2, 819  . 

Total  cost  of  improvement 31,  .500 

Very  respectfally,  your  obedient  servant. 

Soph  us  Haacexsex, 

Jftsintant  Entjineer. 
Bvt.  Brig.  Gen.  Geo.  Thom, 

Colonel  of  I'JMjineerSj  U,  iV.  A, 


^•' 


COMMERt  lAL  STATISTICS. 

Maldex,  Decemhtr,  Ij-^O. 
Dear  Sir:  Your  note  of  the  29tli  ultimo  was  duly  received,  in  which  you  express  a 
desire  for  information  relative  to  the  business  of  Maiden  River. 

The  information  furnished  me  as  to  the  commerce  of  the  river  is  as  follows,  viz : 

Tons. 

Coal,  for  manufacturing  use - 15,000 

Coal,  for  domestic  use 35,000 

Oatis  and  corn,  20,000  bushels 400 

Flour,  20,000  barrels 2,000 

:»0,000  last  blocks 1,7.M) 

Flint  stone 1,000 

^00  casks  lime  and  cement 375 

Ten  thoiLsand  cords  wood,  5,000  cords  bark,  2,000  tons  hay,  requiring  448  vessels,  of 
250  tons  burden,  being  the  largest  vessel  that  can  navigate  the  river.  The  charge  for 
towing  is  |50  per  vessel. 

The  united  States  Government  owns  property  on  the  river  to  the  value  of  |3, 000,000. 

One  new  factory,  doing  an  extensive  business,  has  been  erected  on  the  stream  above 
the  draw-bridge  the  past  season,  and  others  are  in  contemplation.  The  improvement 
of  the  river  would  greatly  facilitate  our  present  business,  give  prominence  to  the  de- 
sirable sites  alon^  the  river,  and  influence  all  the  material  interests  of  the  town. 

The  number  of  inhabitants  of  Maiden  is  upwards  of  12,000,  and  application  has  been 
made  to  the  general  court  for  a  city  charter. 
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Tlie  expense  atteuiling  the  carrying  out  of  th«  proposed  improvement  of  the  river 
cannot  he  large^  and  as  the  citizens  generally  are  very  anxiouH  in  regard  tothematter, 
believing  the  business  interest  of  the  town  depends  largely  ujKin  its  aecomplishmeut, 
I  hope  and  trust  that  the  petition  will  receive  a  favorable  consideration. 
Yours,  respectfully, 

A.  F.  Sargent, 

Town  Trcmurer, 
(teneral  TnoM. 


A  23. 


SlIRVKY   OF  THE   MOUTH   OF    NARRAGUAGUS    RIVER,   AT   MILLBRIDGE, 

MAINE. 

United  States  Engineer  Office, 

Porilamlj  Me.j  December  2,  1880. 

General  :  I  have  the  honor  to  submit  the  following  report  on  the 
survey  of  the  mouth  of  '*  Narraguagus  River,  at  Millbridge,  Maine,"  made 
under  my  direction,  in  September  and  October  last,  by  Mr.  A.  C.  Both, 
assistant  engineer,  with  a  view  to  the  improvement  of  its  navigation,  in 
compliance  with  the  act  of  Congress  approved  June  14,  18vS0,'<  making 
appropriations  for  the  construction,  repair,  and  preservation  of  certain 
works  on  rivers  and  harbors,  and  for  other  purposes,"  the  same  being 
accompanied  by  a  map  showing  the  j'esults  of  the  survey,  and  a  i)rqject 
for  the  improvement  proposed. 

This  map  shows,  on  a  scale  of  5-0V0?  the  present  condition  of  this  river 
from  the  bridge  at  Millbridge  down  to  its  mouth,  below  Turner's  Point 
(a  distance  of  about  3^  miles),  with  the  depth  of  water  at  mean  low- 
water,  the  mean  rise  and  fall  of  the  tides  being  11.2  feet. 

Under  appropriations  made  in  1871  and  1872,  the  navigation  of  this 
river  was  very  much  improved  from  the  bridge  at  Millbridge  up  to  the 
head  of  navigation  at  Cherr>'field — a  distance  of  about  7  miles — by  which 
coasting  vessels  of  light  draught  with  center-boards  were  enabled,  for 
the  first  time,  to  run  to  and  from  Cherrv  field  at  high-tide  without  trans- 
shipment in  scows  (before  necessary)  at  Millbridge.  But  little,  however, 
was  done  for  improving  the  river  below  the  bridge.  At  Millbridge  the 
only  obstruction  to  navigation  which  now  requires  special  attention  is 
the  bar  which  extends  from  the  "deep  hole"  (IJ  miles  below  the  bridge) 
down  to  deep  water,  on  the  shoalest  part  of  which  the  channel  has  onlj" 
about  5J  feet  of  water  at  mean  low- water,  or  4  feet  at  extreme  low- water ; 
whilst  above  the  "deep  hole"  (which  has  a  depth  of  about  10  feet  at 
mean  low-water)  up  to  the  bridge,  the  channel,  thongh  narrow  and  tor- 
tuous, has  a  depth  of  not  less  than  6 J  feet  at  mean  low-water. 

To  enable  coasters  to  reach  this  "Deep  Hole"  (the  only  anchorage  at 
low-water)  in  all  stages  of  the  tide,  as  well  as  to  enable  the  coastwise 
steamers  which  touch  at  Millbridge  to  reach  the  lower  landing  (which 
is  one  of  the  principal  landings  for  passengers  and  freight  for  this  and 
the  other  neighboring  towns  on  this  part  of  the  coast),  it  is  proposed  to 
open  this  channel  where  shown  on  the  accomi)anying  map  by  the  area 
shaded  in  red,  so  as  to  have  a  width  of  not  less  than  200  feet  at  mean 
low-water,  with  a  depth  of  not  less  than  11  feet  up  to  Long  Point,  and 
thence  to  "  Deep  Hole"  a  depth  of  9  feet  at  mean  low- water— those  depths 
being  liV  fe^  less  at  extreme  low- water. 

The  estimated  cost  of  this  improvement  is  as  follows,  viz: 

229,092  cubic  yards  of  dredging  (in  «/w),  at  20  cents |  If),  818 

Engineering  and  other  contingent  expenses,  say 4,182 

Total i^0,000 
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For  a  more  detailed  description  of  this  channel,  as  well  as  of  the  method 
and  results  of  the  survey,  attention  is  asked  to  the  accompanying  report 
and  map  of  the  assistant  engineer,  Mr.  A.  C.  Both,  by  whom  the  sui'vey 
was  made. 
Respectfully  submitted. 

George  Thom, 
Colonel  of  Engineers. 
Bvt.Brig.  Oen.^  U.  IS.  A. 
Biig.  Gen.  H.  G.  Wright, 

Chief  of  Engineers^  U.  S.  A, 


UKPOKT  OF   MR.    A.    C.    BOTH,   ASSISTANT  KKCIXEER. 

UxrrKi)  States  Exgixeer  Office, 

For  Handy  Me.y  December  1,  18!?0. 
General  :  I  have  the  honor  to  8iil)iint  the  following  report  on  a  survey  of  the  month 
of  Narraguagns  River,  MilUiridije,  Me.,  made  in  pursuance  of  verbal  instructions  re- 
ceived from  yon  in  this  ottice ;  also  a  copy  of  a  rough  plot  of  this  survey,  made  in  the 
iield  to  a  scale  of  goio- 

TOPOGRAPIIY. 

The  field  work  was  commenced  September  20  and  com))leted  October  16,  ISi^O.  A 
base  line  of  2,«{91.87  feet  in  len^h  was  measured  across  the  tlats  on  the  east  side  of  the 
harbor,  from  A  station  C  (at  Fish  Point)  to  A  station  E.  The  extremities  of  this  line 
are  marked  by  l)oles,  Hve-eighths  inch  diameter  and  1  inch  deep,  drilled  into  the  solid 
rock.    The  magnetic  bearing  of  this  line  is  54^  east  of  south. 

The  trianstilation  stations  marked  on  the  accompanying  sheets  N,  M,  L,  K,  A,  B,  C, 
D,  £,  F,  6,  H,  and  J,  on  the  east  shore,  also  the  triangulation  stations  XII,  XI,  Xi,  X, 
IX,  VIII,  VII,  III,  II,  I,  0,  9.22,  and  SE.,  on  the  west  shore,  are  permanently  marked 
by  holes  drilled  in  the  solid  rock.  The  A  stations  V,  VII  are  marked  by  drill  holes  in 
large  bowlders  not  likely  to  be  moved,  and  the  n^maining  A  stations,  XIIi,  XIII,  XIV, 
and  XV,  arc  marked  by  copper  nails  driven  into  stakes  or  wharf  timbers. 

HYDROGRAPHY. 

All  the  soundings,  3,826  in  number,  were  taken  on  ranges  established  on  shore,  and 
were  located  by  transit  angles  from  suiWble  stations.  They  are  referred  to  the  plane 
of  mean  low-water,  as  determined  by  continuous  tide  observations,  taken  day  and 
night  for  one  lunation.  The  tide  gauge  used  for  these  observations  was  nailed  to 
the  north  corner  of  the  upper  steamboat  wharf.  The  results  obtained  wero  as  follows, 
viz: 

TIDES. 

Feet. 

Mean  rise  and  fall  of  tides  from  continuous  observations  during  one  lunation  ..  11.  2 

Highest  observed  high- water  above  mean  low- water 12.9 

Lowest  observed  low-water  below  mean  low-water 1.3 

Extreme  observed  rise  and  fall  of  tides 14. 2 

Lowest  observed  high-wat«r  above  mean  low- water 9. 2 

Highest  observed  low- water  above  mean  low- water 2. 3 

Smallest  observed  rise  and  fall  of  tides 6.9 

Difference  between  highest  and  lowest  observed  rise  and  fall  of  tides 6.  0 

BKNCH-MARK. 

The  A  station  XI,  situated  near  the  high-water  line,  about  150  feet  south  of  the 
.iuuction  of  upper  steamboat  wharf  with  the  shore,  was  selected  for  a  bench-mark. 
The  mean  low-water  plane,  established  as  above,  was  transferre<l  to  this  bench  b y 
level,  and  was  found  to  be  14.3  feet  above  this  plane. 

BORINGS. 

The  chara^'ter  of  the  material  along  the  existing  channel  was  determined  by  nine 
borings ;  the  locations  of  these  borings  are  indicated  by  blue  circles,  and  are  numbered 
(also  in  blue)  from  I  to  IX,  inclusive. 

The  result  of  these  borings  is  given  in  tabulated  form  on  the  accompanying  sheet. 
It  will  be  seen  that  the  material  consists  chiefly  of  soft  mud  and  some  loose  sand,  and 
is  supposed  to  be  very  easily  dredged.  Possibly,  near  Long  Point  a  few  bowlders  may 
be  mot  with. 
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CURKENTS. 

As  the  voIocitioK  of  the  ciirreute  at  this  jilace  did  not  appear  to  exceed  1^  to  2  miloB 
per  hour  on  an  average,  it  wa^  not  deemed  uecesHary  to  make  any  observations. 

PROPOSED  IMPROVEMENTS. 

Tiio  improvement  proposed  to  be  made  at  this  place  consists  in  dredgin,i;  a  channel 
from  deep  wat«r  below  Turner's  Point  to  the  deep  water  oil*  Fickett's  Point,  called  the 
'*  Deep  Hole,"  the  only  available  anchorage  in  the  harbor.  As  this  place  is  only  acces- 
sible at  or  near  high-tide  for  vessels  navigating  these  waters,  it  is  now  of  little  value 
for  vessels  seeking  shelter  during  heavy  weather  and  at  time  of  low-water.  At  present 
there  is  only  5^  feet  of  water  at  mean  low -water,  or  4  feet  at  extreme  low- water, 
over  the  several  bars  crossing  the  channel.  This  improvement  would  also  enable  the 
steamers  of  the  Portland,  Bangor  and  Machias  Steamboat  Company,  which  touch  at 
this  port  four  times  a  week  during  the  entire  year,  to  land  passengoi-s  and  the  heavy 
fieights  for  this  place  at  the  lower  steamboat  wharf,  whereas  now  they  have  to  make 
the  stop  in  the  lower  bay  (except  at  high-wat^r),  and  transfer  passengers  and  freights 
on  board  of  a  lighter,  at  great  expense  and  loss  of  time. 

The  channel  above  the  **Deep  Hole"  being  narrow  and  tortuous,  is  navigated 
mostly  sit  or  near  high-water.  Several  ledges  which  project  into  this  channel— -one 
above  the  beacon,  one  off  the  upper  steamboat  wharf,  and  one  above  Sawyer's  Wharf, 
all  on  the  east  side  of  the  channel — have  been  closely  surveyed,  and  are  found  to  be  of 
8ucli  extent  as  not  to  warrant  their  removal,  especially  as  by  buoying  them  out  prop- 
erly they  can  well  be  avoided,  and  are  not  considered' dangerous  to  tTie  navigation  of 
this  channel. 

The  great  cost  which  the  improvement  of  this  portion  of  the  channel  would  involve 
and  the  fact  thait  vessels  drawing  6^  to  7  feet  of  water  can  go  up  to  the  wliarves  from 
tlie  ''Deep  Hole"  at  low-water,  makes  it  appear  unnecessary  at  the  present  time  to 
recommend  any  work  being  done  here. 

Much  of  the  lumber  manufactured  in  the  saw -mills  at  Cherry  iield  (about  7  miles 
aljove  the  draw-bridge)  is  shipped  from  the  port  of  Millbridge.  Vessels  of  the  larger 
class  are  also  built  here  at  three  ditferent  ship-yards. 

It  is  therefore  proposed  to  dredge  a  channel  from  the  jjieep  water  below  Turner's 
Point  to  the  •*  Deep  Hole"  oft"  Fickett's  Point,  having  a  width  of  2Q0  I'eet  and  a  depth 
of  11  feet  at  mean  low-water,  which  is  believed  to  meet  all  the  recilMrements  of  navi- 
gation at  this  place  at  the  present  tiuie. 

ESTIMATE. 

opening  a  channel.  A-B,  C>D,  as  shown  c»n  the  accompanying  sheet,  shaded  in  red- 
havipg  a  depth  of  not  less  than  11  feet  at  mean  low-water,  or  22.2  feet  at  mean  high, 
water,  and  a  least  width  of  200  feet,  will  require  the  removal  of  the  following  ciuauti- 
ties  of  material : 

Channel  from  A  to  B  =  220,730  cubic  yards,  measured  in  hUm. 
Channel  from  C  to  D  =     8,360  cubic  yards,  measured  in  situ. 

Total * 229, 090  cubic  yards,  measured  in  situ j  at  20  cents  per 

cubic  yard ^5,818 

Engineering  expenses  and  contingencies 4, 182 

Total  cost  of  improvement 50,000 

Very  respectfully,  vour  obedient  servant, 

A.  C.  Both, 
Civil  Eng\ne3r. 
Bvt.  Brig.  Gen.  Geo.  Thom, 
Colonel  of  Emjinee. «,  U.  S.  A 
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improvement  of  harbors  and  rivers  on  the  southern  coast 
^  of  massachusetts  and  in  rhode  island— improvement  of  con- 
necticut river. 

meport  of  lieutexaxt  colonel  g.  k.  warren,  corps  of  engi^ 
neers,  bvt,  maj,  gen.  u.  s,  a.,  officer  in  charge,  for  the  fis- 
cal tear  ending  june  :10,  1>^81,  with  other  documents  relat- 
ing to  the  works. 

Engineer  Office,  U.  S.  Army, 

Keicportj  R.  J.,  August  13,  1881. 
General  :  I  h.ive  the  honor  to  transmit  herewitli,  my  annual  reports 
upon  the  works  of  river  and  harbor  improvements  and  surveys  under 
my  charge  during  the  fiscal  year  ending  June  30, 1881. 
Respectfully  submitted. 

G.  K.  Warren, 
Lieutenant- Colonel  of  Ungineers^ 

Bvt.  ^faj.  Gen. J  U.  S.  A. 
The  Chief  of  Engineers,  U.  S.  A. 


B  I. 

improvement  OF  HYANNIS  HARBOR,  MASSACHUSETTS. 

During  the  fiscal  year  ending  June  30, 1881,  no  work  was  done.  By 
act  of  Congress  approved  March  3,  1881,  $5,000  was  appropriated. 

Under  date  of  May  11, 1881,  advertisement  was  made  inviting  pro- 
posals for  furnishing  riprap  granite  to  repair  the  slopes  of  the  break- 
water below  low-water. 

On  June  8,  the  following  proposals  were  received : 


No.  I  Name  and  iuldrcAs.  l  gjj^  ^^  '  Commence.  |    Complete. 


L 


I 


I  1881. 

1  Charles  E.  Davis,  Woods  Holl,  Mass I  |l  69  I ,  October  31. 

2  Joseph  H.  White,  Hyde  Park,  Mass 2  13  i Do. 

3  Charles  H.  Edwards,  tjnincy.  Mass I  2  18  I |        Do. 

4  C.  Y.  Derry  &  Co.,  Boston,  Mass I  2  60, Do. 

_,l , I \ I  _ 

The  contract  was  awarded  to  Charles  E.  Davis,  the  lowest  bidder. 

The  available  money,  it  is  estimated,  will  be  sufficient  to  complete, 
during  the  present  season,  the  work  of  repairing  and  building  up  the 
slopes  of  the  breakwater  in  accordance  with  the  project  adopted  in  1874. 

Mr.  J.  P.  Cotton,  assistsint  engineer,  has  superintendence  of  this  work. 

The  wants  of  the  future  are,  dredging  to  increase  the  depth  within 
the  protected  area  and  changing  the  light-house  to  the  east  end  of  the 
breakwater  and  adding  fog-signals. 
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Money  statement 

Ainuuut  appropriated  by  act  approved  March  3,  1881 $5,  OOO  OO 

July  I,  1881,  ainoiint  expended  during  fiHcal  year 50  62 

July  1,  1881,  amouut  available 4.94^  3=< 


B    2. 

IMPROVEMENT  OF  NANTUCKET  HARBOR,  MASSACHUSETTS. 

By  ^ct  of  Congress  approved  June  14,  1880,  there  was  api)ropriate<l 
$50,000  for  beghiniug  tbis  work. 

A  project  for  carrying  on  the  imi)rovement  under  this  appropriation 
was  submitted  to  the  Chief  of  Engineers  June  26,  1880.  This  wa» 
refened  to  the  Board  of  Engineers  for  Portiftcations  and  River  and 
Harbor  Improvements  by  the  Chief  of  Engineers. 

The  project  was  returned. by  this  Board  to  the  Chief  of  Engineers 
with  a  re])ort;  it  was  then  referred  to  the  honorable  Secretary  of  AVar 
and  approved  by  him.  The  approved  project  was  received  from  tbe 
Chief  of  Engineers  October  25, 1880. 

This  project  contemplates  the  building  of  a  jetty  from  the  shore  west 
of  the  entrance  to  the  harbor  out  to  deep  water  outside  of  the  bar,  a  dis- 
tance of  about  6,500  feet.  During  the  progress  of  construction  of  this 
jetty,  sareful  watch  is  to  be  kept  by  sounding  and  by  making  current 
observations  of  its  effect. 

It  is  expected  that  a  jetty  on  the  east  side  of  the  entrance  will  be 
required,  as  estimated  for  in  the  report  of  survey  of  1879.  If  the  west- 
ern jetty  fails  to  give  the  increased  depth  sought  the  eastern  jetty  will 
be  commenced. 

Under  date  of  November  3, 1880,  advertisement  was  made  inviting 
proposals  for  furnishing  riprap  granite  in  the  jetty. 

The  following  is  an  abstract  of  proposals  received  and  opened  on 
December  3, 1880  : 


'No.  Name  and  address.  J^^  JJ®*"     Commence.  1    Complete. 


gross  ton. 


1  James  Srnlly.  Groton,  Conn i  $1  87  '  Mar.  1,1881  i  Dec.  1.1891 

2  F.  K.  Ballon,  Boston,  Mass 1  88  ,  Mar.  1, 1881  I  Dec.  1.1881 

3  Charles  H.  Edwards,  Quinc v.  Mass 1  92  I  Mar.  1, 1881  Dec.  1. 1881 

4  Clinton  H.  Stephens,  Brooklvn,  N.  r 2  74     Mar.  1, 1881  '  Dec  1, 1881 

5  John  F.  Rowe,  B'rankfort,  Me 3  45  i  Mar.  1, 1881  !  Dec  1.1881 


The  contract  was  awarded  to  James  Scully,  Groton,  Conn.,  and  work 
iiiuler  it  was  commenced  April  20, 1881,  and  up  to  June  30, 1881,  3,989-,*, 
tons  of  granite  had  been  placed  in  the  jetty. 

The  total  lengtli  of  the  jetty  is  850  feet. 

It  is  too  soon  to  see  or  predict  the  effect  of  the  jetty  in  increasing  the 
depth  of  water  over  the  shoals. 

A  careful  and  comprehensive  survey,  extending  from  1  mile  west  of 
the  jetty  to  upwards  of  2  miles  east  of  it,  ha«  been  made  since  the  work 
began.  This  survey  includes  the  harbor  proper,  and  the  shoal  across  the 
entrance,  out  to  18  feet  depth  at  mean  low-water.  The  area  included  in 
this  survey  covers  more  than  3  square  miles,  on  which  19,000  soundings 
have  been  taken,  each  being  located  by  two  angles  from  a  base  on  the 
shore. 
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The  map  of  this  survey  is  intended  as  a  basis  for  future  comparison 
of  changes  following  the  construction  of  the  jetty.  Surveys  and  eurrent 
observations  will  be  made  during  each  month  to  discover  the  ett'ect  of 
the  jetty. 

By  act  of  Congress  approved  March  3, 1881,  $25,000  was  appropriated 
for  this  improvement;  but  no  attempt  has  yet  been  made  to  secure  pro- 
posals for  doing  the  work,  it  being  thought  best  to  await  the  experience 
we  are  gaining  under  the  present  contract. 

The  funds  now  available  will  not  finish  the  west  jetty.  If  it  is  left 
unfinished  it  is  probable  that  the  depth  at  the  outer  end  and  beyond 
will  be  increased  by  scour,  theieby  increasing  the  cost  of  the  work  and 
time  of  its  completion.  It  is  important  that  in  case  undue  scour  on  ('oa- 
tue  point  or  shoal  takes  place  we  have  funds  in  hand  to  at  once  attend 
to  it.  We  have  therefore  asked  for  $75,000  for  this  work  for  the  year 
ending  June  30,  1883. 

The  superintendence  of  the  work  has  been  under  J.  P.  Cotton,  Assist- 
ant Engineer. 

Monea  statement. 

July  1,  1880,  amount  available ijSO.OOO  00 

Amount  appropriated  by  act  approved  March  3,  1881 *25, 000  00 

§75^  OQU  OO 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

ontHtanding  liabilities  July  1,  1880 ' 7,551  91 

Jnly  1,  1881,  outstanding  liabilities 363  37 

7,915  28 

July  1,  1881,  amount  available 67,084  72 

Amount  (estimated)  reqnire<l  for  completion  of  exinting  project.., i^,  ....  149,000  00 
Amount  that  can  bo  profitably  expended  in  fiscal  year  ending  June  30, 188  K     75, 000  00 


letter  of  the  chief  of  engineers. 

Office  of  the  Chief  of  Engineers, 
United  States  Army, 

WaMngtoHj  7>.  0.,  October  18,  1880. 

Sir:  I  beg  leave  to  submit  lierewitb  a  report  from  the  Board  of  Eagi- 
iieers  for  Fortittcatious  and  River  and  Harbor  Improvements,  up6n  the 
plan  proposed  by  Lieut.  Col.  G.  K.  Warren,  Corps  of  Engineers,  for  the 
improvement  of  the  harbor  of  Nantucket,  Mass.,  for  which  an  appropri- 
ation of  $50,000  was  made  iq  the  river  and  harbor  act  of  June  14, 1880. 

The  plan  is,  in  general  terms,  to  improve  the  entrance  of  the  harbor 
by  jetties,  which,  it  is  believed,  will  have  the  effect  of  arresting  the 
motion  of  the  littoral  sand  and  so  concentrate  the  action  of  the  tidal  cur- 
rent as  to  scour  and  maintain  a  channel;  and  the  project  submitted  by 
Lieutenant-Colonel  Warren  for  the  expenditure  of  the  above  appropria- 
tion contemplates  its  applicatipii  towards  the  construction  by  contract 
of  a  jetty  of  riprap  stone  on  the  west  side  of  the  entrance  to  the  harbor, 
commencing  on  the  shore  and  extending  out  as  far  as  the  funds  will  admit. 

The  Board  adopts  this  western  jetty  at  the  position  advocated  by  Lieu- 
tenant-Colonel Warren,  or  300  to  400  feet  easterly  from  it,  Hnd  recommends 
that  it  be  extended  as  far  as  the  currents  continue  capable  of  excavating 
the  required  depth.  Should  the  deep  water  not  be  reached  thereby  an 
eastern  jetty  would  be  necessary. 

The  cost  of  the  improvement  is  estimated  approximately  at  $112,000, 
provided  the  west  jetty  will  alone  suffice,  but  if  an  eastern  jetty  also  be 
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required,  at  $180,0(K).  And  further,  if  it  should  be  found  necessary  to 
carry  out  both  jetties  to  deep  water  tlie  approximate  cost  would  become 
;>238,000.  ■  ^ 

As  the  i>n)portions  in  which  the  east  and  west  jetties  should  be  con- 
stnicted,  a*s  well  rh  their  lengths,  must  be  left  to  experience  acquired  in 
the  progress  of  the  work,  these  estimates  indicate  only  the  possible  limits 
of  cost. 

Concurring  in  the  views  and  conclusions  of  the  Board  I  beg  leave  to 
suggest  that  the  proposed  plan  of  improvement  be  adopted,  and  that 
Lieutenant-Colonel  Warren  be  instructed  to  proceed  with  the  work  in 
accordance  with  the  recommendations  of  the  Board. 
Verv  respectfully,  vour  obedient  ser\'ant, 

H.  G.  Wright, 
Ch  ief  of  Engineers^ 
Brig,  and  Brt  Maj.  Oen. 
lion.  Alexander  Ramsey, 

Secretary  of  War. 

[Indorsement.] 

Kecomroendation  of  the  Chief  of  Engineers  approved. 
By  grd^r  of  the  Secretary  of  War : 

H.  T.  Crosby, 
War  Department,  Chief  Clerl: 

October  19,  1880. 


i^pport  of  the  board  of  engineers. 
Office  of  Board  of  Engineers  fob  Fortifications 

AND  for  lilVEB  AND   HARBOR  IMPROVEMENTS,  &C., 

New  YorJcj  August  23,  1880. 

General  :  The  Board  of  Engineers  for  Fortifications  and  Improve- 
ments of  Rivers  and  Harbors,  to  whom  was  submitted  the  project  of 
General  G.  K.  Warren  for  the  improvement  of  the  harbor  of  Nantucket, 
under  the  provision  of  the  river  and  harbor  act  appropriating  $50,0(M> 
therefor,  have  the  honor  to  submit  the  following  report: 

An  examination  of  this  harbor  and  the  approaches  thereto  was  made 
under  the  direction  of  the  local  engineer  in  1874,  and  a  report  and  map 
forwarded  to  the  Chief  of  Engineers  November  30,  of  the  same  year. 

In  1879  a  partial  reexamination  was  likewise  made  and  the  results  and 
con(;lu8ions  embodied  in  General  Warren's  report  and  sketch  of  Novem- 
ber 25,  of  that  year. 

As  the  wliole  amount  allotted  to  these  surveys  was  only  $700,  and 
wasapplied  to  examinations  necessary  for  the  discussion  of  several  proj- 
ects for  improving  the  harbor  and  its  approaches,  the  information 
obtained,  although  very  important,  did  not  suffice  for  an  extended  de- 
lineation of  the  exterior  shoals  formed  to  the  east  and  west  of  the  ap- 
proac;hes  to  the  present  entrance.  This  might  have  proved  valuable 
for  comparison  with  the  Coast  Survey  charts  of  an  earlier  date,  by  indi- 
cating changes  in  the  shoals  and  the  direction  of  the  predominant  drift 
of  sand. 

In  default  of  observations  thus  extended  through  a  series  of  years, 
the  Board  must  rely  upon  the  information  furnished  in  the  reiK)rt  of 
General  Warren,  which,  indeed,  appears  to  contain  all  the  important 
facts  now  known  and  pertinent  to  the  case. 
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The  depth  of  water  on  the  outer  bar,  and  in  the  approaches  to  the 
entrance  of  the  harbor,  seems  not  to  have  varied  from  6  feet  at  mean 
low- water  from  1829  to  the  present  time,  and  the  mean  rise  being  3  feet, 
the  navigable  depth  leading  into  the  harbor  is  clearly  defined. 

The  entire  harbor  comprises  an  interior  basin  between  5  and  6  miles 
long,  separated  from  the  waters  of  the  sound  by  the  long  narrow  Coatue 
Beach,  the  entrance  to  the  harbor  being  at  the  western  end  of  the 
basin. 

The  tidal  basin  is  suflBcient  to  maintain  a  strong  current  on  the  ebb 
which  issues  from  the  outlet  between  Brant  and  Coatue  Points  in  a 
northwesterly  direction,  with  sufficient  force  to  excavate  a  deep  channel 
having  a  least  depth  of  12  feet  throughout,  for  the  distance  of  three-fifths 
of  a  mile.  The  waters  are  then  dispersed  laterally,  and  the  navigable 
depth  until  the  outer  bar  is  passed  is  only  6  feet  at  mean  low- water. 

General  Warren,  in  his  report  of  November  25, 1879,  to  which  refer- 
ence is  respectfully  requested  for  many  interesting  details,  sums  up  the 
question  of  drifting  sand  as  follows : 

Assniniug,  then,  as  reasonable  that  the  sands  at  the  Nantucket  Bar  came  from  the 
west  through  the  Muskeget  Channel,  and  are  spread  out  over  the  sound,  it  is  proba- 
ble that  the  north  winds  and  their  waves  drive  this  upon  the  hollow  bend  of  the  Nan- 
tucket shore,  and  that  the  littoral  wave  motion  works  the  sand  both  east  and  west 
towards  the  entrance,  as  there  is  a  sand  s[>it  on  both  sides,  although  that  forming 
Ooatue  Beach  on  the  east  is  much  longer  than  that  known  as  Brant  Point  on  the 
west. 

The  saud  spits  thus  maintained  by  littoral  sands  moving  towanls  the  ends,  approach 
each  other  as  closely  as  the  water  entering  and  leaving  the  tidal  basin  will  allow,  and 
then  the  sand  which  reaches  the  ends  is  washed  away  by  the  current,  some  going  to 
till  up  the  harbor,  and  some  going  to  form  the  bar  outside. 

The  ovcrlai>ping  of  the  Coatue  Point,  shows  that  the  supply  from  this  direction  ex- 
ceeds that  from  Brant  Point,  and  this  condition  gives  a  direction  td  the  issuing  or  ebb 
current  towards  the  northwest.  But  at  the  outer  part  of  the  bar  (nearly  1  mile  dis- 
tant), the  currents  of  the  sound  are  nearly  eastward,  so  that  a  new  direction  is  given 
to  the  line  of  deepest  water  there,  and  the  channel  has  for  years  past  been  moving 
eastward  at  its  outer  end. 

The  fact  of  the  outlet  being  at  the  western  end  of  the  basin  would  in- 
dicate, in  the  absence  of  facts  to  the  contrary,  that  tUe  predominance 
of  the  sand  drift  along  and  near  Coatue  Beach  has  been  from  the  east- 
ward, but  as  no  observations  have  been  cited  to  show  an  advance  of 
Coatue  Point,  or  of  the  Coatue  Flats,  it  cannot  thence  be  assumed  that 
the  entrance  at  the  present  time  is  not  in  a  state  of  equilibrium  between 
the  opposing  drift  from  the  east  and  the  west,  and  the  local  currents. 

However  this  may  be,  the  Board,  after  a  careful  study  of  the  maps 
and  reports,  and  after  a  discussion  of  the  facts  involved  with  General 
Warren,  are  x)repared  to  act  upon  the  project  of  improvement  presented. 

General  Warren's  complete  project  is  as  follows : 

I,  however,  prefer  the  placing  of  the  jetty  on  the  west  side  of  the  entrance,  keeping 
during  its  erection  such  a  watch  upon  Coatue  Point  that  no  injurious  change  shall 
occur  there. 

The  jetty  I  propose  is  t-o  be  triangular  in  section,  with  side  slopes  of  45  degrees,  the 
top  to  be  5  feet  above  mean  low-water  for  a  distance  of  4,000  feet  from  the  shore ;  the 
outer  2,500  being  more  exposed  to  the  action  of  the  waves,  should  be  4  feet  wide  on  top, 
with  the  same  side  slopes  and  the  same  height.  The  outer  end  or  head,  being  in  deeper 
water,  should  have  increased  dimensions  to  meet  the  greater  shock  of  the  waves  and  effect 
of  ice  to  which  it  will  be  exposed.  The  jetty  is  to  be  of  large  riprap  stone,  dropped 
immediately  upon  the  line  of  the  work,  or,  as  it  is  a  shallow  bar  and  much  exposed,  it 
may  be  better  to  land  the  stone  inside  the  harbor  on  Brant  Point,  and  lay  a  railway 
track  (probably  a  mile  long)  to  carry  the  stone  to  the  point  on  tne  shore  where  the 
jetty  is  to  begin ;  continue  the.  railway  on  piles  out  alohg  the  line  of  jetty,  and  drop 
the  stone  as  the  track  advances. 

The  following  is  the  estimated  cost  of  a  jetty  of  the  above  description : 

Ist  section,  4,000  feet,  7  tons  of  rip  rap  per  linear  foot,  stone  to  average  1^  ton:*, 
28,000  tons. 
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2d  nectioD,  2,500  feet,  1*2  too8  per  linear  foot,  stone  to  average  li  tons,  30,000  tons. 

Total  5^^,000  tons  at  11.75 $101,500  OO 

Add  for  contingencies 10,500  OO 

112,000  OO 

It  is  thonght  that  this  improvement  could  be  carried  on  to  ultimately  increase  the 
depth  to  12  ot  14  feet  or  more,  but  to  do  this  a  second  jetty  may  be  required,  which, 
in  general  terms,  may  double  this  estimate. 

No  benefit  conld  result  unless  at  least  one  jetty  was  completed;  so  it  is  urged,  if  th© 
plan  proposed  to  improve  the  i)resent  entrance  is  attempted,  that  the  whole  amount 
for  the  first  jetty  be  appropriated  in  one,  or,  at  most,  two  years. 

Hia  project  of  operations  for  the  application  of  the  appropriation  of 
$50,000  is,  in  general  terms,  to  construct  by  contract  as  much  of  the 
west  jetty  as  the  available  funds  will  permit. 

In  his  interview  with  the  Board  he  also  desired  to  reserve  money 
enough  to  arrest  injurious  changes  at  Coatue  or  Brant's  Point,  and  to 
make  good  measurements  of  currents  and  soundings  before  beginning 
work,  as  well  as  to  watch  the  effect  of  the  jetty  as  it  progr^sed,  by 
soundings  and  current  measurements. 

It  has  been  suggested  to  construct  a  jetty,- starting  from  Coatue  Point 
and  extending  in  a  northwesterly  direction,  using  the  shore  of  the  island 
as  the  other  border  of  the  channel.  To  rea<;h  deep  water  a  long  jetty 
would  be  necessary,  and  the  channel  must  force  its  way  through  shoals 
formed  and  continually  forming  from  the  westerly  drift.  A  channel 
under  such  conditions  might  he  possible,  but  it  is  probable  that  another 
jetty  to  prevent  the  dispersion  of  the  ebi>  currents  would  become  neces- 
sary, and  the  great  length  of  these  structures  would  make  the  system 
too  costly. 

Suppose^  on  tilie  other  hand,  a  western  jetty  starting  on  the  shore  from 
the  Bug  Lights,  or  300  to  400  feet  east  from  these.  This  would  for  some 
distance  outwards  confine  the  current*  and  cause  the  excavation  of  a 
channel.  But  there  would  not  probably  be  sufficient  scour  to  give  the 
required  depth  over  the  outer  bar.  Under  those  cin^umstances,  two 
jetties  would  be  required ;  but  the  location,  extent,  and  characiter  of  the 
jetties  must  depend  somewhat  upon  the  collection  of  further  data  ob- 
tained as  the  work  progresses. 

The  Board  adopt  the  western  jetty  at  the  position  advocated  by  Gen- 
eral Warren,  or  300  or  400  feet  easterly  from  it,  and  recommend  that  it 
be  extended  as  far  as  the  currents  continue  capable  of  excavating  to  the 
required  depth.  Should  the  deep  water  not  be  reached  thereby  an 
eastern  jetty  starting  from  Coatue  Beach  would  be  necessary,  having 
its  inner  portion,  say  to  the  6-foot  curve  of  the  flats,  held  at  a  very  low- 
level,  and  its  outer  portion  parallel  in  direction  to  the  western  jetty. 

Estimating  upon  the  basis  of  prices  as  given  in  General  Warren^s 
report,  it  is  probable  that  the  cost  of  this  system  would  be  $112,000, 
provided  the  west  jetty  alone  will  sufficiently  deepen  the  approaches;  in 
this  case  the  shoals  east  of  the  jetty  may  so  consolidate  and  confine  the 
currents  as  to  produce  the  desired  effect.  If  the  west  jetty  be  carried 
out,  say  4,000  feet,  and  the  east  jetty  completed  from  its  starting  point 
on  Ooatue  Point  to  the  deep  water  of  the  sound,  the  approximate  cost 
would  be  $180,000.  The  eastward  current  which  is  stated  to  be  nearly 
constant  may  compress  the  outgoing  currents  against  the  i>rojecting 
east  jetty,  and  aid  in  deepening  the  channel  to  and  beyond  the  outer  bar. 
Finally  if  it  should  be  found  necessary  to  carry  out  both  jetties  to  deep 
water,  the  approximate  cost  would  be  ♦238,(K)0. 

The  proportions  in  which  the  east  and  west  jetties  should  be  con- 
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structed  must  be  left  to  experience  acquired  on  the  spot,  the  estimates 
above  indicate  only  the  possible  limits  of  cost. 

The  Board  do  not  deem  it  expedient  to  enter  further  into  detail,  as 
they  are  fully  impressed  with  the  idea  that  a  great  deal  may  be  sujiplied 
by  further  investigation  of  the  physical  features  of  the  locality  which 
would  be  useful  if  not  necessary  to  the  completion  of  the  improvement. 

General  Warren's  project  of  commencing  with  a  western  jetty  is  there- 
fore approved  by  the  Board  with  the  modification  of  stopi)ing  it  when 
an  effective  scour  ceases,  and  it  is  recommended  further  that  a  portion  of 
the  present  appropriation  be  reserved  for  the  purposes  heretofore  named 
in  this  report. 

The  Board  desires  to  append  hereto  General  Warren's  report  of  l^o- 
vember  25, 1879,  as  supplying  useful  matter  in  detail  and  furnishing 
the  prior  history  of  this  case.  (Printed  in  Annual  Report  of  Chief  of 
Engineers  for  1880,  part  1,  page  423.) 

The  locality  was  visited  by  one  of  the  members  of  the  Board  who  looked 
over  the  ground,  and  likewise  conferred  with  prominent  citizens  of  the 
place  as  to  their  views  upon  the  character  and  extent  of  the  improve- 
ment desired. 

Respectfully  submitted. 

Z.  B.  Tower, 
Colonel  ofEngineerBy  Bvt  Maj*  Oen.y  JJ.  8.  A. 

John  Newton, 
Colonel  of  Engineers,  Bvt.  Maj.  Oen.^  U.  8.  A, 

KoTE. — General  Abbot  is  absent  on  leave. 

Brig.  Gen.  H.  G.  Wright, 

Chief  of  Engineers^  U.  8.  A. 


B3- 

IMPROVEMENT  AT  WOOD'S  HOLL,  MASSACHUSETTS. 

The  work  during  the  fiscal  year  ending  June  30, 1881,  consisted  in 
removing  44.7  cubic  yards  of  bowlders  of  a  size  greater  than  2  cubic 
yards,  and  25.8  cubic  yards  of  bowlders  less  than  2  cubic  yards.  This 
eompleted  the  work  which  had  been  prosecuted  during  the  previous  fiscal 
year,  which  is  fully  reported  in  the  last  annual  report. 

The  balance  on  hand  is  too  small  to  make  any  appreciable  effect  upon 
the  channel  as  now  used,  and  is  reserved  for  contingencies. 

The  plan,  as  first  estimated  for  in  the  report  of  survey  in  1873,  con- 
templated clearing  out  this  passage  between  Buzzard's  Bay  and  Vine- 
yard Sound  thoroughly,  so  as  to  permit  its  use  by  large  sailing  coasters. 
This  would  require  a  further  appropriation  of  $430,000,  but  there  ap- 
pears to  be  no  party  engaged  in  navigation  urging  this  at  present. 

This  complete  improvement  may  truly  be  called  a  national  one.  It  is 
not  for  the  benefit  of  any  special  locality.  It  is  for  a  navigable  high- 
way uniting  two  large  bodies  of  navigable  water  extensively  used  by 
the  commercial  vessels  of  the  United  States,  and  when  thoroughly  im- 
proved it  will  tend  greatly  to  a  saving  of  time  and  dindnish  the  dangers 
of  general  coast  navigation. 

Appended  to  this  report  is  one  in  detail  by  Assistant  Engineer  Mr.  J. 
P.  Cotton  (who  has  superintended  this  work),  giving  the  tidal  observa- 
tions at  Wood's  HoU,  and  a  discussion  of  them.    These  phenomena  are 
of  peculiar  interest  at  this  point. 
35  E 
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Money  statement 

July  1,1880,  amount  available |1,622  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 : 716  26 

July  1,  1881,  amount  available 905  74 


REPORT  OP  MR.  J.  P.  COTTON,  ASSISTANT  ENGINEER. 

Newport,  R.  I.,  June  :J0,  1881. 

Sir  :  I  have  the  honor  to  submit  the  following  report  of  tidal  observations  made 
during  t^e  prosecution  of  the  work  of  improvement  in  Wood's  HoU  Harbor,  Massa- 
ohnsetts. 

These  observations  were  of  high-water  and  low-water,  of  high-water  slack  andIoir> 
water  slack. 

They  are  inserted  here  as  they  show  better  than  any  description,  the  character  of 
this  passage  and  the  difficulties  attending  works  of  improvement  unless  ample  pro- 
vision be  made  to  meet  them. 

An  examination  of  these  tables  shows  that  what  is  called  '*  high-water  slack  "  oceuTB 
some  two  hours  after  high-water,  and  ''low- water  slack"  about  the  same  length  of 
time  after  low-water. 

OhaetxaHona  on  a  gauge  placed  near  the  etutterly  end  of  DeviVs  Foot  Island,  about  1,200  feei 
from  the  entrance  of  Wood's  Holl  Strait 


Date. 


AprilW 
20 
21 
22 
23 
24 
26 
26 
27 
28 
29 


May 


High-water  at— 


High-water  Black. 


k.  m. 

3.45  p.  m  . 
4.40  p.  m . 
5.50  p.  m  . 
6.40  a.  m  . 
7.30  a.  m  . 
8.15  a.  m  . 


0.30  a.  m  . 
10.20  a.  m  . 
11.05  a.  m  . 

0.05  p.  m  . 


Feet ,  A.  m.  Feet 

2.9       5.40p.m 2.1 

3.0  1    6.20p.in 2.1 

2.9  I    7.30p.m |  1.8 

2.4       8.30a.m '  1.8 

3.1  1    9.20a.m 1  2.0 

2.9     10.10  a.111 1  2.0 


3.1  11.35a.m   |  2.0 

3.0;    0.30p.m 2.1 

3.2  1    1.30p.m L8 

3.4       2.35  p.m I  1.6 


fl 


5.20p.m 3.1 

6.10  p.m 2.6 

6.50p.m I    3.0 


9.20  a.  m  . 
10.00  a.  m . 
10.40  a.  m  . 
11.15  a.m. 
11.45  a.m. 

0.20  p.  m  . 


2.2 
2.1 
2.4 
2.3 
2.5 
2.3 


7.35  p.  m . 

8.45  p.  m  . 

9.15  p.  m  . 

20.40  a.  m  . 


1.50  p.  m  . 
2.55  p.  m  . 
3.35  p.  m  . 
4.40  p.  m  . 
5.30  p.  m . 
5.50  p.  m  . 


24  '    7.45  a.  m  . 

25  I    8.50  a.  m  . 

26  9.40  a.m. 
10.30  a.m. 
11.10  a.  m . 


2.80  p.  m . 


8.0 
8.1 
3.1 
3.2 
3.1 
3.1 


11.45  a.  m  . 
0.40  p.  m  . 
1.10  p.m  . 
1.40  p.  m  . 
2.15  p.m. 
3.00  p.  m  . 


1.7 
2.0 
2.1 
1.1 


LI 
0.8 
1.1 
1.4 
1.4 
1.5 


3.0 
3.4 
8.2 
3.2 
8.1 


2.9 


4.05  p.  m  . 
5.20  p.  m  . 
6.20  p.  m . 
7.00  p.m  . 
8.00  p.  m  . 
8.45  p.  m . 


10.40  a.  m  . 
11.15  a.m. 

0.20  p.  m  . 

1.20  p.  m . 

1.56  p.  m  . 


2.2 
2.1 
2.0 
2.1 


1.1 


5.12  p.  m . 


1.0 
L4 
1.8 
L4 
1.4 


1.7 


h.m, 
1.55 
1.40 
1.40 
1.50 
1.50 
1.56 


FeA 
0.8 
0.9 
1.1 

o.e 
1.1 

0.9 


2.05  LI 

2. 10  i      0. 9 

2.25  L« 

2. 30  L  ft 


2.15 
2.35 
2.25 


2.25  j 
2.40 
2.90  I 
2.25 
2.30  I 
2.40  I 


2.15 

2.25 

2.45 

2.20  I 

2.80 

2.55 


■I- 


255 
2.25 
8.40 
2.50 
2.45 


L4 

a9 


LI 
L» 

La 

0.9 
LI 
0.8 


0.8 
LO 
LI 
LI 


2.0 


^0 
2.0 
L9 
L8 
1.7 


142        L2 
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Observations  on  a  gauge  jylaced  near  the  easterly  end  of  DetnVa  Foot  Island,  ^c— Cont^d. 


Date. 

High- water  at—           , 

1 

High- water  slack. 

U) 

II 
II 

s 

1 

iTxtTi^   1 

3.30  p.  m 

FMt. 

2.9 
2.0 
3.2 
3.1 

6.15  p. m -. -. 

Feet. 
2.0 
2.0 
1.7 
L8 

A.m. 
2.45 
2.45 
2.05 
2.25 

Feet. 
0.9 

2 

4.25  p. m 

7.10  p.  m 

0.9 

8 

5.10 p. m  ..................... 

7.15  p. m 

1.6 

4 

6.00 p. m 

8.25  p.  m 

1.8 

5 

9.20  a.  m 

6 

7 

8.20  a.  m 

2.9 

10.40  a.  m : 

1.6 
2.0 
1.7 
1.5 

2.20 
2.15 
1.55 
1.55 
2.45 
2.30 

1.3 

8 

9  00a.iu 

11.15  a.  m 

9 

9.50  a.  m 

2.5 
2.4 
2.6 
2.6 

11.45  a.  m 

0.8 

10 

10.15  a.  m 

O.lOp.m 

0.9 

11 

10.36  a.  m 

1.20  p.  m 

12 

11.25  a.  m 

1.56 p.  m 

1.8 

1.2 

13 

14 

0.50 p. m 

3.2 
3.1 
8.0 
3.2 
3.3 

3.10  p.  m  ..-..» 

2.2 
2.2 
2.3 
2.3 
2.6 

2.20 
2.10 
2.30 
2.25 
2.25 
2.15 

1.0 

15 

1.45  p.  m 

3.55  p.  m. 

0.9 

16 

2.30  p.  m 

5.00  p.  m 

0.7 

17 

3.25  p  m 

5.50  p.  m 

0.9 

18 

4.20  p.  m 

6.45  p.  m 

0.7 

19 

5.15  p.  m 

7.30  p.  m 

20 

21 

7.00  a.in 

4.2 
4.2 
3.2 
8.5 
3.4 
3.3 

9.25  a.  m 

2.4 
2.5 
1.8 
2.2 
2.1 
2.0 

2.25 
2.15 
2.15 
2  20 
2  20 
2.15 

1.8 

22 

8.00  a.  m 

10.15  a.  m 

1.7 

23 

8.50  a.m.. 

11-05 p,ni     -,....     r,     ,,,-.  ■,-- 

1.4 

24 

9.40a.m 

12  m 

1.3 

25 

10.35  a.  m 

0.55  p.  m 

1.3 

26 

11.35  a.  m 

1.50  p.  m 

1.3 

27 

28 

1.30p.m 

3.0 
2.9 
2.5 

3.40  p.  m 

2.1 
2.0 
2.1 

2.10 
2.20 
2.20 

0.9 

29 

2.20  p.  m 

4.40  p.  m 

0.9 

SO 

3.10  p.  m... 

5.30  p.  xa 

0.4 

This  record  shows  that  high-water  slack  (slackwater  nearest  to  high-water)  may 
occur  from  1  hour  40  minutes  to  2  hours  55  minutes  after  high- water.  The  average  of 
the  above  observations  is  2  hours  13  minutes.  Its  occurrence  as  to  timers  quite  irreg- 
ular, and  no  difference  was  observed  as  to  this  in  spring  or  neap  tides. 

The  height  on  the  gauge  of  high-water  slack  shows  as  great  irregularity  as  the  time 
of  its  occurrence ;  it  was  from  0.4  to  2.6  feet  below  the  preceding  high-water;  it  aver- 
aged 1.2  feet  below. 


Date. 

Low-water  at— 

1 

Low-water  slack. 

1 

ll 

k 

1 

April  19 
20 

h.m, 

9.50  a.  m 

Feet. 
0.9 
1.0 
1.0 
1.1 
1.1 
0.9 

A.m. 

11. 50  a.  m 

FeeL 
1.6 
L5 
1.4 
1.4 
1.4 
L2 

2.00 
L25 
L30 
2.05 
L50 

aoo 

Feet. 
0.9 

10.45  a.  m 

0.  lOp.m 

0.5 

21 

11.  50  a.  m 

1.20p.ni 

0.4 

22 

O.SOp.  m 

2. 35p.  m... 

0.3 

23 

1. 25p.  m 

3. 15  p.  ni 

0.8 

24 

2.  I5p.  m 

4.15p.   m      ..«■■                              ...rT.-tr^ 

0.3 

25 

26 

4.15p.  m 

LO 
0.9 
0.8 
0.8 

6.0Op.  m. 

L6 
1.8 

L45 
L50 
2.06 

0.6 

27 

4. 50  p.  m 

6.40p.iii 

0.4 

28 

6. 30 p.  in......  ............... 

7.35p.m    

29 

6. 10  p.  m 

30 

May    6 

11.00a.  m 

1.0 
0.9 
0.6 
0.6 

1.30p.  m 

1.4 

2.80 
2.16 
L55 

0.4 

0.05  p.  m 

2.20p.m 

1.00  p.  m 

2.65  p.  m......... ............. 

LO 

0.6 

1.50  p.  m 

••••"• 

10 

8.80p.  m..^ 

0.4 

&.aop.m 

1.0 

2.00 

0.6 
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Date. 

Low- water  at— 

.5 

a 

i 

o 

Feet. 
0.6 
0.8 
0.8 
0.8 
1.0 

Low-water  slack. 

i 

o 

Feet.' 
L4 
LO 
L2 
L3 
L2 

ii 

u 

h.m. 
2.20 
2.00 
L55 
L30 
L55 

h 

May  11 
12 

4.  OOp.  m 

h,Tn. 
6. 20  p.  in 

Feet. 

0.8 

4. 60p.  m 

6.  50  p.m 

0.2 

13 

5. 40 p.  m.... 

7. 35  p.  in 

a4 

14 

6. 30  p.  m 

8.00  p.m 

0.5 

15 

7. OOp.  m.... 

8. 55  p.m 

0.2 

16 

17 

7.55a.m 

1.0 
1.1 
1.0 
0.8 
0.5 
0.3 

io.  isa.  m 

L7 
L4 
L5 
L5 
L2 
L3 

2.20 
2.10 
2.05 
L55 
2.20 
2.30 

0.7 

18 

9.00  a.  m 

11.10a.m 

0.3 

19 

9. 55  a.  m 

12.  OOm 

0.5 

20 

10.40  a.  m 

0. 85p.  m 

0.7 

21 

11. 30  a.  m 

1.50  p.m 

0.7 

22 

11. 55  a.  m 

2.25p.m 

1.0 

i 

24 

1-30   Pr    in T T 

0.1 
0.3 
0.4 
0.6 
0.6 

4.  OOp.  m.. 

0.9 

"hi 

0.8 
LO 

2.30 

'   "i52 
2.20 
2.20 

0.8 

25 

2.30p.  m 

6. 12  p.m 

26 

3. 20  p.  HI 

0.7 

27 

4. 25p.  m 

6. 45  p.  m 

0.2 

28 

5»15p.  m...... 

7. 35  D.  m 

0.4 

20 

30 

31 

8.10  a.  m 

0.8 
0.8 
0.9 

10.25a.  m 

L2 

L4 
L5 
L7 
L4 

2.15 
2.30 
2.50 
2.80 
2.10 

0.4 

Jooe   1 

8.45  a.  m 

11.15  a.  m 

0.6 

2 

9.35  a.  m 

0. 25p.  m 

0.6 

3 

10. 50  a.  m 

1.20p.m .. 

4 

11.40a.  m 

0.7 
0.6 

1.50  p.m 

0.7 

5 

O.lOp.m 

6 

7 

2.00p.  m 

LO 
0.9 
0.6 
0.5 
0.5 
0.7 

3. 58p.  m 

2.1 

L58 
2.00 
L55 
L45 
L46 
ILK. 

1.1 

8 

2.50p.  m 

4. 50  p.m 

9 

8.20p.m 

5. 15p.  m..... 

L8 
L5 
L2> 
L2 

0.7 

10 

4'15Prin*«i t -r- 

6.  00  p.m 

1.0 

11 

4. 50  p.  m 

6.35p.m 

0.7 

12 

5. 36  p.  in 

7. 50  p.m 

0.5 

13 

14 

6.00p.  m 

8. 15  p.m 

L8 
L8 
L7 
L6 
L4 

2.15 
2.45 
2.45 
S.50 
2.45 
2.50 

15 

7. 10  a.  m 

0.9 
LO 
0.9 
0.6 

9.55  a.  m 

0.0 

16 

7.55*.  m 

10.40  a.  m 

0.7 

17 

8.30  a.  m 

11. 20  a.  m 

0.7 

18 

9.40  a.  m 

0. 25  p.  m...... ...... .......... 

as 

19 

10.30  a.  m 

1.20T).in 

20 

1             ■"• 

21 

9. 35  p.  m 

1. 30p.  m.... 

6.4 
0.4 
0.4 
0.5 
0.6 
0.5 

3.20p.  m 

L5 
L4 
L5 
L3 
L3 
0.9 

2.45 
2.45 
2.45 
2.25 
2.15 
L40 

1.1 

22 

4. 15p.  m 

LO 

23 

2. 30  p.  m 

3. 20  p.  m 

1.1 

24 

3. 30  p.  m...... 

5. 55p.  m 

0.8 

25 

4. 30  p.  m 

6.45  p.  m 

0.7 

26 

5. 35  p.  in......  ............... 

7. 15  p.  m 

0.  4 

27 

28 

7.10  p.  m 

0.9 
0.9 
1.3 

9. 05p.  m 

L4 
L4 
L6 

L55 
L45 
2.20 

0.5 

29 

8.00a.  m 

9. 45p.  m 

0  5 

80 

8.30  a.  m 

10. 50  p.  m 

0.3 

*'  Low- water  slack"  as  recorded  in  the  above  table  occurs  from  1  hour  25  minutes  to 
2  hours  52  minutes  after  low-water ;  the  average  of  these  observations  is  2  hours  and 
7  minutes.  The  rise  on  the  gauge  varies  equally  with  the  difference  of  time,  bat 
seems  to  bear  no  relation  to  it ;  some  days  when  the  time  between  low-water  and  low- 
water  slack  was  more  than  the  average  the  change  in  the  level  of  the  water's  surface 
was  the  minimum. 

The  differences  in  the  reading  of  the  gauge  at  low-water  and  low-water  slack  appear 
in  the  above  table;  they  are  from  0.2  to  1.1  feet,  the  mean  difference  being  0.60  feet 
above. 

Mean  low-water,  as  determined  from  all  the  observations  made,  read  0.62  on  this 
gauge. 

Mean  low-water  slack,  1. 37. 

Mean  high- water  slack,  1. 76. 

Mean  high-water,  2. 87. 

The  mean  rise  and  fall  of  the  tide,  2.25  feet. 

The  rise  of  the  highest  tide  observed,  above  mean  high-water  was  1.33  feet. 
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The  fall  of  the  lowest  tide  ohserved,  was  0.32  below  mean  low-water,  giting  an  ex- 
treme range  of  3.9  feet. 

During  November  and  December,  1879,  the  work  of  removing  bowlders  was  carried 
on  by  divers.  A  record  was  kept  of  the  time  that  they  were  able  to  work,  both  at  the 
low-water  slack  and  the  high-water  slack.  The  diver  wont  down  as  soon  as  the  cur- 
rent would  permit,  and  remained  as  long  as  he  could  work  against  the  current. 

The  time  at  high-water  slack  varied  from  '20  minutes  to  2  hours ;  the  average  was  1 
hour  and  5  minutes. 

The  time  at  low-water  slack  varied  from  20  minutes  to  3  hours  45  minutes;  the  aver- 
age was  2  hours. 

Very  respectfully,  • 

J.  P.  Cotton, 


General  G.  K.  Warren, 

Lieulenant-Colonel  of  Engineers,  U.  S,  A, 


Aasislant  Engineer. 


B  4. 
IMPROVEMENT  OF  WAREHAM  HARBOR,  MASSACHUSETTS. 

A  survey  of  this  harbor  was  made  daring  the  fiscal  year  in  compliance 
with  the  provision  of  the  river  and  harbor  act  of  Jane  14, 1880.  The 
report  apon  this  sarvey  gives  in  detail  the  condition  and  desired  im- 
provement of  this  harbor.  It  was  printed  as  House  Ex.  Doc.  Ko.  18, 
Forty -sixth  Oongress,  third  session.    It  accompanies  this  report. 

By  act  of  Congress  approved  March  3, 1881,  $10,000  was  appropriated 
for  this  improvement.  It  is  proposed  to  expend  $7,000  of  this  in  dredg- 
ing in  the  shoalest  paits  of  the  channel  to  9  feet  depth  at  mean  low-, 
wat^r,  to  allow  vessels  drawing  13  feet  to  reach  the  wharves  at  high- 
water,  the  mean  rise  of  tide  being  4  feet.  Advertisements  were  issued 
May  11, 1881,  inviting  proposals  for  doing  this  work. 

The  following  is  an  abstract  of  tenders  received  on  June  8, 1881 : 


No.                                Name  and  addrew.                                 cablrySJd. 

Complete. 

1  '  John  McDennott,  Cohoea,  N.  Y $0  2i| 

June  30,  1882 

2  ;  J.  fl.  Fenner,  Jersey  City,  N.J 28 

April  1,1882 

June  30,  1882 

A  contract  has  been  entered  into  with  John  McDermott,  the  lowest 
bidder. 

The  work  will  be  commenced  on  or  before  October  15, 1880,  and  prob- 
ably completed  before  winter. 

With  the  $3,000  remaining  of  the  appropriation,  it  is  proposed  to 
strengthen  the  sand-catch  fence  on  Long  Beach,  and  build  spurs  to  it, 
beginning  in  the  lowest  part  of  the  beach.  This  work  is  to  be  done  by 
purchasing  material  in  open  market,  and  by  hired  labor. 

In  this  way  we  are  able  to  watch  the  effect  of  the  work  as  it  progresses, 
and  modify  the  fence  to  meet  it. 

The  estimated  cost  of  the  completed  project  was  $44,050.  It  is  thought 
that  $20,000  could  be  advantageously  expended  in  the  fiscal  year  ending 
June  30,  1883. 

This  work  is  in  the  superintendence  of  J.  P.  Cotton,  assistant  engineer  • 
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Money  statement 

AmoiiDt  appropriated  by  act  approved  March  3,  1881 f  10, 000  00 

July  1, 1^81,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabiUties  July  1,  1880 113  19 

July  1, 1881,  amount  available 9,886  81 

Amount  (estimated)  reauired  for  completion  of  existing  project 34, 050  00 

Amount  that  can  be  prontably  expended  in  fiscal  year  ending  June  30, 1883 .    20, 000  00 


SURVEY  OF  WAREHAM  HARBOR,  MASSACHUSETTS. 

Engineer  Office,  Unitbd  States  Army, 

Xewpartj  S.  J.,  December  13, 1880. 

General:  I  have  the  honor  to  send  herewith  a  report  and  map  o^ 
the  surrey  of  Wareham  Harbor,  Massachusetts,  assigned  to  me  under 
the  act  of  Congress  passed  at  its  last  session.  This  work  has  been  done 
under  my  direction  by  Assistant  J,  P.  Cotton, 

The  map  and  report  fully  show  the  present  condition  of  the  harbor. 
There  has  been  some  shoaling  at  the  <<  upper  bar,"  but  the  general  result 
is  a  very  favorable  exhibition  of  an  improvement  that  has  been  as  per- 
manent as  could  reasonably  be  expected. 

Passage  in  and  out  of  this  harbor  is  altogether  dependent  upon  sails, 
and  not  only  is  there  a  want  of  increased  depth  where  the  new  9hoal  is 
formed,  but  some  further  widening  and  straightening  to  permit  of  ^^  beat- 
ing "  in  and  out. 

The  reliance  is  upon  a  high-water  depth  of  13  feet  (the  rise  being  4 
feet),  and  this  lets  in  the  large  coasting  schooners  having  considerable 
length. 

It  is  also  felt  to  be  very  desirable  to  secure  a  permanence  to  Long 
Beach,  which  protects  the  entrance  to  the  harbor.  This  our  experi- 
mental work  there  shows  to  be  feasible  if  made  with  substantial  materiaL 

Estimates  are  submitted  for  both  these  objects: 

(1.)  For  work  on  Long  Beach $15,000 

For  dredging  to  deepen  and  widen 23,050 

For  dredging  to  remoTe  middle  ground 6,000 

44,050 

Wareham  is  in  the  New  Bedford  collection  ditttrict.  The  amount  of  revenue  collected 
during  the  fiscal  year  ending  June  30,  1880,  was  $15,842.69. 

The  interests  affected  by  or  concerned  in  the  improvement  of  this  har- 
bor are  fully  set  forth  in  Mr.  Cotton's  report. 
Very  respectfully, 

G.  K.  Warren, 
Lieutenant' Colonel  Engineers^ 

Bvt.  Maj.  Qen.,  U.  8.  A. 
Brig.  Gen.  H.  G.  Weight, 

Chief  of  Engineers^  U.  8.  A. 


report  of  mr,  joseph  p.  cotton,  assistant  engineer. 

Enoineer  Office,  United  States  Army, 

Newport,  B.  /.,  December  1,  1880. 
General  :  I  have  the  honor  to  submit  the  following  report  on  the  survey  of  Ware- 
ham Harbor,  Massachusetts,  provided  for  in  section  2  of  the  river  and  harbor  act  ap- 
proved June  14,  1880. 
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The  field  work  of  the  survey  was  completed  hetween  Auff ast  12  and  Augast  20,  with 
the  assistance  of  William  H.  Lawton,  jr.,  and  J.  A.  Curtis^  inspectors. 

GENERAL  DESCRIPTION  OF  THE  HARBOB. 

This  harbor  is  an  estaary  of  Bazzard's  Bay.  It  is  aboat  13  miles  east  of  New  Bed- 
ford, and  6  miles  west  of  Monument,  the  southern  end  of  the  proposed  Cax>e  Cod  ship 
canal. 

It  is  about  3  miles  in  length,  with  a  width  varying  from  200  feet  to  more  than  half  a 
mile. 

Into  this  estuary  empty  Agawam  River  at  its  head,  draining  about  45  square  miles ; 
Broad  Marsh  River  on  the  west  side,  draining  4  sqnare  miles ;  and  Weweantic  River 
on  the  west  side,  below  Long  Beach,  draining  95  square  miles. 

A  small  stream,  called  Crooked  River,  draining  but  1  square  mile,  empties  into  it 
from  the  east. 

The  shores  for  the  most  part  are  low,  with  extensive  marshes  that  are  submerged  by 
spring-tides. 

The  harbor,  commencing  at  the  rail  and  highway  bridges  at  Wareham,  which,  not 
being  provided  with  draws,  prevent  any  navigation  above  them  except  by  barges,  is 
about  200  feet  wide.  At  the  south  end  of  the  Franconia  Iron  Company's  wharf,  1,400 
feet  further  down,  it  is  400  feet  wide ;  from  this  point  it  opens  out  into  a  bay  2^000 
feet  in  width.  Near  the  month  of  Broad  Marsh  River  it  narrows  to  about  900  feet, 
which  width.it  retains  for  about  1,200  feet,  when  it  again  widens  into  a  bay  more  than  4 
a  mile  wide. 

This  bay  is  separated  from  Buzzard's  Bay  by  Long  Beach,  whiph  extends  from  the 
east  shore  out  about  2,000  feet.  This  beach  is  composed  of  sand.  At  low- water  level 
the  sand  is  coarse,  with  gravel  and  pebbles;  above  low -water  it  is  fine,  and  easily 
moved  by  wind  or  waves.  The  width  of  the  beach  at  low-water  varies  from  200  to 
800  feet;  at  ordinary  high- water  a  narrow  strip  of  sand, not  more  than  100  feet  wide 
in  the  widest  part,  is  above  water.  At  high-water  of  spring-tides  the  whole  beach  is 
submerged. 

Outside  of  this  beach  is  an  extensive  shoal  or  flat,  the  curve  of  6-foot  depth  being 
^  of  a  mile  distant  at  the  east  end,  and  more  than  i  a  mile  at  the  west  end.  The 
water  on  the  inside  of  this  beach  is  bold ;  at  the  west  end  of  it  a  vessel  drawing  9 
feet  can  at  low- water  approach  within  50  feet  of  the  high- water  line. 

PREVIOUS  SURVEYS. 

A  survey  of  this  harbor  was  made  in  1870,  under  the  direction  of  the  harbor  commis- 
eioners  of  Massachusetts.  The  report  upon  this  survey  appears  in  their  Fifth  Annual 
Report,  1871,  and  is  as  follows : 

'*  During  the  past  year  the  board  has  had  made  a  careful  survev  of  Wareham  River, 
with  a  view  to  the  establishing  proper  harbor  liiles  and  the  determination  of  the 
causes  that  have  led  to  the  formation  of  shoals  near  the  wharves.  They  also  have  in 
mind  to  apply  to  Congress  for  the  removal  of  the  bar  that  has  formed  at  the  mouth' of 
the  river,  should  the  results  seem  to  Justify  such  action.  The  great  importance  of  this 
port,  and  the  extensive  manufactures  carried  on  there,  call  for  a  serious  e£fort  to  im- 
prove the  navigation  of  this  river,  upon  which  the  prosperity  of  the  place  almost 
wholly  depends." 

In  their  next  annual  report  a  comparison  is  made  between  the  condition  of  the  har- 
bor in  1846,  as  shown  by  the  United  States  Coast  Survey,  and  by  their  survey  of  1870, 
This  comparison  showed  that  marked  changes  had  taken  place  in  the  upper  part  of  the 
river.  Of  this  they  say:  ^'It  can  hardly  be  questioned  that  the  construction  of  the 
solid  pier  between  the  west  side  of  the  river  and  the  sluice-way,  or  bay,  through  which 
«cows  and  boate  now  pass,  and  the  solid  embankment  of  Cape  Cod  Railroad  on  the 
west  side  of  the  river,  together  with  the  stone  ballast  whicb  has  been  thrown  aronnd 
and  between  the  piers  of  both  the  railroad  and  town  bridges,  have  contributed  mainly 
to  the  injury  sustained,  and  have  caused  the  violent  and  unequal  currents  which  have 
dug  out,  as  it  were,  the  deep  holes  above,  between,  and  below  the  bridges,  and  thrown 
up  the  abrupt  and  injurious  shoals  beyond  them.'' 

The  injnrious  eifects  of  the  bridge  structures  they  think  is  ''confined  to  about  the 
first  400  feet  below  them.*' 

In  regard  to  these  they  say:  "While  there  is  no  doubt  that  the  physical  condition 
of  this  upper  portion  of  the  river  could  be  improved  by  the  removal  of  the  railroad 
embankment,  the  whole,  or  a  part,  of  the  solid  pier  near  the  center  of  the  river,  the 
atone  ballast  from  under  each  of  the  bridges,  and  the  reconstruction  of  the  railroad 
piers,  it  would  be  a  measure  of  doubtful  economy.  It  is  the  opinion  of  the  board  that 
the  river  could  be  improved,  and  the  improvement  maintained,  for  a  much  less  sum 
than  it  would  take  to  remove  and  remodel  the  objectionable  portions  of  l^e  existing 
atructures." 


Digitized  by 


Google 


552    REPORT  OF  THE  CHIEF  OF  ENGINEERS,  U.  S.  ARMY. 

Harbor  lines  were  established  by  the  board  on  both  sides  of  the  river  from  the  bridges 
at  the  upper  end  to  Bamey  Point. 

In  1871  a  survey  was  made  under  direction  of  General  George  Thom,  United  States 
Engineers,  in  accordaoce  with  the  resolution  of  the  House  of  Representatives.  The 
report  upon  this  survey,  including  estimates  for  improving  the  chaunel,  was  published 
in  the  Annual  Report  of  the  Chief  of  Engineers  for  1872,  pages  973-976. 

The  map  of  the  survey  of  the  harbor  made  in  1870  by  Professor  H.  L.  Whiting  for 
the  harbor  commissioners  was  used  as  a  basis  for  the  survey  of  1871,  under  General 
Thom.  Additional  soundings  were  taken  and  current  observations  made  on  the  flood 
and  ebb  tides  at  the  railroad  bridge  and  at  Quahaiig  Bar.  The  soundings  were  reduced 
to  the  plane  of  mean  low-water  established  in  1870. 

The  plan  of  improvement  estimated  for  and  recommended  by  General  Thom  was 
dredging  a  channel  250  feet  wide  and  9  feet  deep  at  mean  low-wat^r  through  Quahan^ 
Bar,  and  straightening  and  widening  the  channel  through  the  'Mipper  bar'';  estimate 
was  also  made  for  removing  a  large  bowlder  near  the  mouth  of  Weweantic  River,  the 
whole  to  cost  $45,000. 

HISTORY  OF  lUPKOVEMENTS  MADB. 

In  1872  Congress  made  an  appropriation  of  (10,000  for  the  improvement  of  this 
harbor;  another  appropriation  of  (10,000  was  made  in  1873;  (10,000  in  1874,  and 
(10,000  in  1875,  making  a  total  of  $40,000.  Dredging  was  commenced  in  1^3  and  com- 
pleted in  1876,  making  a  channel  from  250  to  3(%  feet  wide  and  10  feet  deep  at  mean 
low-water  from  Long  Beach  around  Qnahang  Bar;  thence,  by  cutting  off  shoal  points, 
a  least  width  of  200  feet  was  made  to  the  '*  upper  bar.''  Thence  to  the  bridge,  at  the 
upper  end  of  the  harbor,  the  width  decreased  to  100  feet ;  the  depth  made  in  this  part 
was  9  feet  at  mean  low-water. 

During  the  progress  of  the  improvement  in  1873  a  detailed  survey  of  the  harbor  was 
made,  as  the  maps  of  previous  surveys  were  not  sniiiciently  in  detail  to  serve  as  a 
j;uide  in  carrying  on  the  works  of  improvement.  This  survey  showed  that  there  was 
lCSS  depth  of  water  in  the  harbor  than  had  been  previouslv  supposed. 

The  report  of  this  survey  was  published  in  the  Annual  Report  of  the  Chief  of  Engi- 
neers for  1874^  pa^es  216-220. 

On  the  completion  of  the  improvement  above  described  there  was  about  (1,700  re- 
maining on  hand.  With  this  an  attempt  was  made,  in  1877,  to  catch  the  sand  brought 
along  the  south  side  and  over  Long  Beach  into  the  harbor,  by  building  a  sand-catch 
fence.  This  fence  was  of  a  single  row  of  cedar  trees  on  the  higher  parts,  and  on  the 
lower  parts  of  two  rows  of  posts  4  feet  apart,  connected  by  stringers  and  ties  placed  1 
foot  l)elow  the  surface  of  the  sand.  The  space  between  these  two  rows  of  posts  was 
filled  with  brush  to  about  2  feet  above  the  general  surface,  this  brush  being  held  in 
place  by  small  stone. 

In  a  storm,  accompanied  by  a  very  high  tide^  in  the  following  October,  a  portion  of 
this  fence  was  washed  away.  In  July,  1878,  it  was  rebuilt,  and  loaded  with  larger 
stone. 

Tlie  removal  of  the  bowlder  in  Weweantic  .River,  estimated  for  in  the  report  of  Gen- 
eral Thom,  was  not  undertaken  because  there  was  no  longer  any  demand  for  it. 

SURVEY  AND  MAP. 

The  survey  of  this  season  was  confined  to  the  channel  dredged  in  1873-1876,  and  to 
the  part  outside  of  Long  Beach  not  included  in  previous  surveys.  A  map  of  the 
harbor  from  the  bridges  to  the  **  four  buoys,"  outside  of  Long  Beach,  on  a  scale  of  20D 
feet  to  an  inch,  accompanies  this  report.  This  map  shows  the  present  condition  of 
the  channel,  the  depth  on  the  fiats  and  in  coves  from  survey  in  1873,  the  harbor  lines 
as  established  by  the  harbor  commissioners  in  1871,  and  the  channel  desired  by  those 
interested  in  the  commerce  of  Wareham,  and  for  which  estimates  are  made. 

PRESENT  CONDITION  OF  THE  HARBOR. 

Beginning  at  the  bridges  at  the  upper  end  of  the  harbor  we  find  in  the  deep  hole, 
which  is  undoubtedly  caused  by  the  obstruction  formed  by  the  embankments  and 
piers  and  riprap  protection  of  the  bridges,  a  depth  of  26  feet  at  moan  low-water,  the 
same  as  in  1873.  Immediately  below  this  the  shoal  with  the  dredged  channel  along 
the  wharves  to  the  west  •< "  adeuth  of  but  4.1  feet  on  it.  This  shoal  has  increased  in 
size  and  now  encroaches  upon  thv  hannel,  leaving  a  width  of  but  70  feet  with  8  feet 
depth. 

From  this  shoal  to  the  "  upper  bar,"  which  begins  about  900  feet  below  the  Fran- 
conia  Iron  Company^s  wharf,  the  dredged  channel  has  about  the  same  general  width 
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and  dept^h  aa  wlien  completed.  In  some  places  it  has  widened  by  scour  and  in  some 
narrowed  by  deposit. 

The  channel  dredged  through  the  "upper  bar,"  150  feet  wide  and  from  9  to  10  feet 
deep  at  mean  low-water,  has  filled  up  so  that  in  the  shallowest  place  there  is  but  little 
more  than  7  feet  depth  at  mean  low-water.  This  filling  is  over  the  whole  width  of 
the  chauuel  and  for  600  feet  along  it. 

From  this  bar  to  the  entrance  of  the  harbor -at  Lo  jg  Beach  but  little  change  has- 
taken  place  in  the  dredged  channel. 

At  Quahaug  Bar  it  has  narrowed  somewhat  by  filling  in  from  the  bar,  or  northwest 
side  of  the  channel,  and  widened  on  the  opposite  side  by  scour. 

There  is  now  a  channel  not  less  than  100  feet  wide  and  9  feet  deep  at  mean  low- 
water  from  the  entrance  to  the  "upper  bar."  The  mean  rise  of  tide  is  about  4  feet, 
so  that  vessels  drawing  about  13  feet  can  go  to  the  "  upper  bar"  at  mean  high- water, 
but  cannot  cross  it  drawing  more  than  11.5  feet. 

The  fence  on  Long^each,  built  to  catch  the  moving  sand,  is  in  very  good  condition, 
and  for  much  of  .its  length  sand  has  coUect-ed  about  it  nearly  up  to  the  level  of  high- 
water.  On  the  part  of  the  beach  above  ordinary  high-water  the  sand  is  blown  about- 
by  the  wind  so  that  its  height  is  not  much  increased  by  the  fence.  A  storm  from  the 
south  will  fill  the  sand  in  along  the  fence  that  will  be  blown  out  into  the  water  by  a 
northerly  wind. 

PROPOSBD  IMPBOVEIOENT. 

From  a  consultation  with  those  interested  in  the  navigation  of  this  harbor  I  learned 
that  the  depth  of  the  channel  made  in  ISTZ^d  was  deemed  by  them  sufficient  for  the 
class  of  vessels  likely  to  be  employed  in  the  -commerce  of  the  place,  if  that  depth  can 
be  maintained. 

The  width  of  channel  made,  thev  say,  is  too  small  to  allow  vessels  to  beat  in  or  out, 
and  for  this  reason  valuable  time  is  lost  by  vessels  that  come  to  this  port. 

This  want  of  width  for  beating  is  particularly  felt  above  Barney  Point  and  through 
the  "  upx>er  bar."  Some  trouble  is  found  in  getting  through  the  channel  at  Quahaug 
Bar,  but  less  than  in  the  upper  part. 

To  meet  these  re(][uirements  will  require  that  the  channel  through  the  "upper  bar"" 
be  made  350  feet  wide.  The  entire  removal  of  the  "  upper  bar  "  is  wanted  by  those  in- 
terested, so  as  to  make  the  pocket  of  deep  water  to  the  east,  now  used  for  anchoring 
l>oat8  in,  available  for  beating  in,  bat  the  harbor  lines,  as  established,  place  part  of 
this  pocket  of  deep  water  inside  of  the  pier-head  line. 

Estimate  is  made  for  dredging  the  entire  space  on  the  "  upper  bar"  east  of  the  pres- 
ent channel  to  the  harbor  line  on  the  east  side.  This  woula  give  a  width  of  350  feet. 
This  is  a  greater  width  than  is  proposed  below,  and  will  require  the  removal  of  a 
large  amount  of  material.  We  have  therefore  made  an  estimate  for  a  channel  200  feet 
wide  through  this  bar.  Thence* to  Barney  Point  to  widen  and  straighten  the  channel 
to  200  feet  and  10  feet  depth.  From  Barney  Point  to  the  entrance  of  the  harbor  to 
make  the  channel  250  feet  wide  in  its  narrowest  part  and  10  feet  deep. 

A  depth  of  10  feet  id  made  so  that  when  the  sides  of  the  cuts  are  washed  down  by  the 
waves,  and  by  vessels  striking  them,  there  will  be  still  a  least  depth  of  9  feet. 

The  fence  already  built  on  Long  Beach  seems  to  have  determined  the  feasibility  of 
holding  and  building  up  this  beach  above  hi^h- water,  and  in  that  way  cut  off  one  of 
the  sources  of  supply  of  sand  that  now  finds  its  way  into  the  harbor. 

The  growth  of  the  shoal,  of  which  this  beach  is  the  inner  margin,  and  its  encroach- 
ment upon  the  lower  part  of  the  harbor,  have  been  considerable  within  the  memory  of 
those  who  sail  out  of  the  harbor.  A  map  of  Wareham,  made  by  S.  Bourne  in  1832, 
shows  a  wide  opening  near  the  eastern  shore,  and  a  shoal  outside  of  it.  Through  this 
opening  boats  went  in  and  out  to  the  fishing  grounds. 

This  map  does  not  ^ve  the  depth  of  water.  The  map  of  the  United  States  Coast 
Survey,  made  in  1845,  is  the  earliest  one  on  which  the  depth  of  water  is  shown.  Since 
that  date  the  filling  has  been  going  on  slowly,  but  the  beach  is  not  likely  to  become 
permanent  unless  it  is  raised  above  sterm  tides  and  the  sand  held  against  the  action  of 
the  winds  by  vegetation. 

To  do  this  it  will  be  necessary  to  build  a  sand-catcher  on  the  site  of  the  present 
fence;  this  to  be  of  brush  loaded  with  stone;  it  should  be  built  above  storm  tides. 
From  this,  spurs  should  be  built  on  the  south  side ;  these  would  not  require  to  be  so 
high  or  strong  as  the  main  line.  They  should  be  built  by  beginning  at  the  lowest  point 
of  the  beach  and  building  one  at  first.  When  the  sand  fills  out  to  the  end  of  it  another 
may  be  built,  and  so  on  until  the  whole  beach  is  widened  and  raised.  As  soon  as  any 
portion  of  the  beach  is  above  spring- tides,  it  should  be  planted  with  beach  grass  to 
prevent  the  sand  being  blown  away. 

Some  complaint  is  made  of  the  narrow  channel  at  the  "four  buoys,"  about  i  of  a 
mile  below  the  "  beach."  An  examination  of  it  showed  a  channel  12  feet  deep  at  mean 
low-water,  with  a  least  width  of  125  feet,  with  bowlders  on  either  side  of  it. 
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We  conld  not  learn  that  any  serious  tronble  had  been  experienced  here,  and  aA  it  is 
better  than  we  x)ropo8e  to  make  the  channel  further  up  the  harbor,  no  estimate  is  made 
for  its  improvement. 

Pilots  find  some  trouble  in  coming  into  the  harbor  in  thick  weather  or  near  night 
fh>m  their  inability  to  see  the  westerly  end  of  Lon^  Beach.  If  they  cannot  see  it,  and 
ffet  out  of  their  course  to  the  eastward,  they  get  ashore  on  the  Lons  Beach  flats.  It  is 
uionght  that  a  **  day  beacon  "  should  be  built  on  the  west  end  of  the  ''  beach,"  and 
thus  this  danger  avoided  or  lessened. 

ESTIMATES. 

Fir$t  e$timate : 
Dredginff  60.000  cubic  yards  ftom  channel  near  bridge  and  through  ''upper 

bar,'' £S0  feet  wide,  mud  and  sand,  at  25  cents fl5,000  00 

Dredging  15^000  cubic  yards,  in  widening  the  channel  from  ''upper  bar" 

to  Barney  Point,  mud  and  sand,  at  25  cents 3,750  00 

Dredging  24,000  cubic  yards  of  sand,  in  widening  the  channel  at  Quahaug 

Bar..:.... - : :    6,000  00 

Removal  of  bowlder  from  channel  upper  side  of  Quahaug  Bar 300  00 

For  holding  Long  Beach,  2.000  cords  of  brush,  in  place,  at  |2 4, 000  00 

4,000  tons  of  stone  on  beach,  at  $2 8,000  00 

Building  spurs, 20,  at  $100 2,000  00 

Planting  beach 1,000  00 

Add  for  contingencies 4,000  00 

Totol 44,050  00 

Second  eatimaUi 
Same  as  the  first,  except  the  channel  through  the  "  upper  bar"  is  200, feet  wide  in- 
stead of  350. 
Dredging  36,000  cubic  yards  from  channel  near  bridge  and  through  "upper 

bar" :. $9,000  00 

The  other  items  same  as  in  first  estimate 25,050  00 

34, 050  00 
Add  for  contingencies 4,000  OO 

38,050  OO 

The  commercial  interests  of  Wareham,  are  largely  dependent  upon  water  transpor- 
tation to  this  port. 

The  regiRtered  tonnage  of  sailing  vessels  owned  in  and  hailing  from  Wareham  in  1879 
Afjgre^atod  above  6,000  tons.  The  harbor  is,  by  its  railway  facilities,  a  seaboard  dis- 
tributing point  for  inland  towns  and  for  Cape  Cod.  Steamboat  connection  is  made 
here  with  summer  resorts  in  Buzzard's  Bay ;  and  upon  the  wharf  tracks  of  the  Old 
Colony  Railroad  Company  cargoes  are  reoeived  and  delivered  directly  from  and  into 
vessels  lying  in  their  berths. 

Respectfully  submitted. 

Joseph  P.  Coiton, 

Assistant  Engineer^ 
Bvt.  Maj.  Gen.  G.  K.  Warren, 

Lietitenant'CoJoiiel,  Corps  of  Engineers,  U,  S.  A. 


B5. 

IMPROVEMENT  OF  TAUNTON  RIVER,  MASSACHUSETTS. 

At  the  beginning  of  the  present  fiscal  year  there  was  available  for  this 
work  $17,500,  appropriated  by  act  of  Congress  approved  June  14, 1880. 

Under  date  of  July  24, 1880,  advertisement  was  made,  inviting  propo- 
sals for  dredging  a  channel  11  feet  deep  at  mean  high-water,  beginning 
at  the  highway  bridge  at  Weir. 
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The  followin*?  is  an  abstract  of  proposals  received  and  opened  on 
August  14,  18^0: 


liTo. 


Name  and  addreaa. 

t I 

Wm.  Flannery,  Ko.  60  South  at.,  New  York,  N.  T . . 

staples  db  Philllpa,  Taunton,  Maaa .\ 

McDerniott  &  iJaly.  Cohoea,N.r 

Frank  PidKcon.  New  York,  N.  T 

£.M.Pa>n,  Albany.  N.Y 

S.  A.  Hammond,  Hndg Aort,  Conn 

EiyahBndnard.NewlEork.N.Y 

James  Caler  &.  Son,  Stamford,  Conn 


Price. 


fO  47 

58 
87 
88 
88 
1  16 
J28 


Commence. 


Complete. 


Sept  1,1880... 
At  once 

Wl'tb'lndb'dayi 
Nov.  1,1880... 

SeptaoVi^'!'. 

Oct.  15, 1880... 


Jane  30,- 
Jnne  30, 
Jane  30, 
Jane  80, 
June  30, 
Jane  80, 
Jone  80, 
June  80, 


1881. 
1881. 
1881. 
1881. 
1881. 
1881. 
1881. 
1881. 


A  contract  was  made  with  the  lowest  bidder,  William  Flannery,  of 
No.  60  South  street,  New  York  City,  dated  August  25, 1880. 

Work  was  commenced  in  August,  and  continued  until  ice  stopped  it 
in  the  latter  part  of  November.  The  amount  of  material  removed  was 
12,190  cubic  yard^  in  making  a  channel  11  feet  deep  at  mean  high- water, 
and  40  to  60  feet  wide,  for  3,100  leet  from  the  bridge  at  Weir  down  river. 
The  material  removed  was  sand  and  coarse  gravel,  with  an  occasional 
bowlder.  Work  was  begun  at  the  upx)er  end  instead  of  the  lower  of  the 
improvement,  to  make  berth  room  for  loaded  vessels  at  low- water;  as 
they  go  up  or  down  only  at  or  near  high- water;  drawing  the  full  depth 
they  must  ground  before  getting  through  if  not  lightered. 

The  contractor  has  not  yet  resumed  work.  The  unusually  severe 
winter  prevented  any  work  being  done  from  December  1  to  the  middle 
of  March,  so  that  he  was  unable  to  complete  what  he  had  expected  to 
do  iiM.  the  winter  until  June.  His  contract  has  been  extended,  and  it  is 
expected  that  he  will  resume  work  early  in  July. 

By  act  of  Congress,  approved  March  3, 1881,  $25,000  was  appropiiated 
for  continuing  t£is  improvement. 

IJKider  date  of  May  11, 1881,  advertisement  was  issued  inviting  pro- 
posals for  continuing  the  work. 

Tbe  following  is  an  abstract  of  the  bids  received  and  opened  June  8, 

1881. 


ITo. 


Kune  and  addreas. 


W.  H.  Beard,  Brooklvn,  N.  T  

Wm.  Flannery.  New  York  City,  N.  T 

John  MoDennott,  Cohoes,  Albany  County,  New  York.. 


4  I  staples  Sc  PhiUlps,  Taunton,  Mass 

6    New  England  Dredging  Company,  Boston,  Kaaa 


Price  per 
cubic  yard. 


I 


$0  49J 
S5 
60 
08 

1  00 


I 
Commence,  i    Complete. 

I 

Mar.  10, 1882.  June  30,  1882 

'  June  30,  1882 

;  Jnne  80,  1882 

Within     15    June  30, 1882 

days. 
JuneSO,  1882 


The  contract  was  awarded  to  the  lowest  bidder,  William  H.  Beard, 
the  work  to  commence  September  15, 1880,  instead  of  the  date  named 
in  his  proposal 

The  project  to  give  9  feet  depth  at  mean  high-water,  completed  in  1880, 
required  dredging  only  certain  well-defined  shoals.  These  had  been 
carefully  surveyed  and  maps  made  of  them  Of  the  intervening  por- 
tions of  the  river  no  survey  had  been  made  since  that  by  Lieutenant 
Bosecrans,  United  States  Engineers,  in  1852.  The  plane  of  reference  to 
'Which  his  soundings  were  reduced  was  referred  to  a  bench-mark  that 
could  not  be  found.  The  adoption  of  the  project  to  make  11  feet  depth 
at  mean  high-water  made  the  improvement  almost  continuous  fi^m 
Dighton  to  Weir. 
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It  was  therefore  necessary  tbat  a  survey  be  made  of  the  portions  be- 
tween the  shoals.  This  has  been  done  diiring  the  months  of  May  and 
June.  The  results  of  this  survey  will  enable  us  to  make  a  complete 
map  of  the  river.  It  will  also  give  the  necessary  data  to  correct  the 
estimates  for  completing  the  improvement,  which  will  be  done  (kiring 
the  next  fiscal  year. 

The  available  funds,  it  is  expected,  will  complete  the  improvement 
from  the  bridge  down  to  the  lower  end  of  Pond  Eock  Shoal,  a  distance 
of  2J  miles. 

The  amount  estimated  as  necessary  to  complete  the  existing  project, 
to  give  an  available  depth  of  1!  feet  at  mean  high-water  up  to  Weir,  is 
$41,500. 

This  amount  could  be  advantageously  expended  in  the  fiscal  year 
ending  June  30, 1883.  The  improvement  is  of  but  little  value  to  the 
commerce  of  the  river  until  completed,  as  all  or  nearly  all  of  the  busi- 
ness is  done  at  or  above  Weir. 

This  work  has  been  under  the  superintendence  of  J.  P.  Cotton,  Assist- 
ant Engineer : 

Money  statement. 

July  1,  1880,  amount  available $17,500  00 

Amount  appropriated  by  act  approved  Maroh  3,  1881 25, 000  00 

$42,500  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 7,352  73 

July  1,  1881,  outstanding  liabilities 572  92 

7.925  65 


July  1,  1881,  amount  available 34,574  35 

ject 41,500  00 

June  30, 1883.     41,500  00 


Amount  (estimated)  required  for  completion  of  existing  project 41, 500  00 

Amount  tbat  can  be  profitably  expended  in  fiscal  year  enaing  Ji] 


B  6. 

IMPROVEMENT  OF  PAWTUCKET  (SEEKONK)  RIVER,  RHODE  ISLAND. 

At  the  beginning  of  this  fiscal  year  there  was  an  unexpended  balance 
of  $529.58,  which  still  remains  for  contingencies.  The  project  a^  far  as 
adopted  and  approved  is  completed. 

The  commission  appointed  by  the  State  of  Ehode  Island  to  consider 
the  obstractions  caused  by  the  bridges  at  India  Point,  at  the  mouth  of 
the  river,  reported  to  the  legislature  a  plan  for  doing  away  with  both 
the  present  railway  and  highway  bridges  and  substituting  a  combina- 
tion bridge,  located  between  the  old  bridges,  with  the  highway  on  top 
and  the  railway  underneath.  The  proposed  bridge  was  to  have  a  draw 
80  feet  wide  on  each  side  of  the  pivot  pier. 

If  this  plan  should  be  adopted  and  the  bridge  built  on  piers  occupying 
the  smallest  practicable  sectional  area,  and  the  foundation  of  the  old 
bridges  were  completely  removed,  the  necessities  of  the  navigation  in- 
terests of  this  river  would  be  well  provided  for ;  but  unfortunately  for 
these  interests,  others  which  conflict  with  the  proposed  plan  render  its 
adoption  improbable.  The  principal  obstruction  is  the  highway  bridge 
with  its  narrow  draw  span,  and  the  tidal  obstructions  caused  by  the 
foundations  of  the  bridge,  which  create  a  very  dangerous  current  there. 

The  railway  bridge,  while  having  a  badly  located  draw  span,  offers 
very  little  obstruction  to  the  flow  of  water,  and  with  some  small  changes 
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could  be  safely  and  easily  navigated,  if  the  draw  span  of  the  highway 
bridge  were  properly  located  and  the  obstructions  to  the  tidal  flow 
removed. 

Ko  appropriations  for  this  improvement  have  been  recommended  or 
made  since  1873. 

The  obstructions  at  these  bridges  render  any  further  improvement 
comparatively  useless. 

The  increase  in  the  size  and  draught  of  vessels  of  late  years  makes  it 
desirable  that  the  ruling  mean  low-water  depth  should  be  increased  to 
9  feet.  This  could  probably  be  done  for  an  additional  appropriation  of 
$33,000,  which  could  be  profitably  expended  in  one  year.  This  dredged 
material  would  have  to  be  towed  out  of  the  ri\^r,  which  could  not  be 
done  at  the  rate  above  estimated  unless  the  Washington  bridge  is  re- 
built. 

This  work  is  under  the  superintendence  of  Assistant  Engineer  H.  A. 
Bentley. 

Money  statement. 

July  1,1880,  amount  available $529  58 

July  1,  1881,  amount  avaUable 529  58 


B  7. 

IMPROVEMENT  OF  PROVIDENCE  RIVER  AND  NARRAGA^SETT  BAY,  RHODE 

ISLAND. 

^WORK  EXECUTED  DURING  THE  FISCAL  YEAR  ENDING  JUNE  30,  1881. 

The  contractors  for  excavating  nnder  the  appropriation  of  $60,000  made 
March  3, 1879,  and  the  money  left  over  fix)m  the  abandoned  contract 
under  the  appropriation  of  $50,000  made  Jane,  1878  (the  first  one  made 
for  this  work),  completed  their  contract  January  1, 1881,  having  removed 
558,227.6  cubic  yards  of  material. 

By  act  of  Congress  approved  June  14-,  1880,  an  appropriation  of 
$60,000  was  made  for  the  continuance  of  this  work. 

Proposals  for  excavation  were  invited,  publicly,  and  our  the  14th  of 
August,  1880,  the  following  tenders  were  received: 


No.  [  Name  and  address. 


Price  per 
cubic  yard. 


Commence.      Complete. 


1  Atlantic  Dredging  Company,  Brooklyn,  N.  Y I  |0  lOf     Oct  15, 1880  . ,  Sept  1, 1881. 

2  ,  Wm.  Flannery,  New  York l^    

3  I^nk  Pidgeon,  New  York 18*  I  Within  60     Octl,1881. 

4  ,  Jesse  and  Lyman  Boynton,  Providence  and  Boston I  19    | . 


days. 


The  Atlantic  Dredging  Company  were  again  the  lowest  bidders,  and 
the  contract  was  award^  to  them.  They  began  work  March  8, 1881, 
and  at  this  date,  June  30, 1881,  they  are  prosecuting  it,  having  removed 
253,100  cubic  yards. 

The  work  accomplished  during  the  fiscal  year  has  increased  the  width 
of  channel  23  feet  deep  at  mean  low-water  across  Pawtuxet  Shoal  firom 
70  to  200  feet,  and  the  width  of  the  channel  20  feet  deep  at  mean  low- 
water  above  Field's  Point  from  200  to  425  feet. 

The  adjoining  sketch  shows  the  locality  and  extent  of  the  improve- 
ment made. 
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Congress  by  act  approved  March  3,  1881,  appropriated  $60,000  for 
continuing  this  improvement. 

Aclvertisements  for  proposals  for  excavation  under  this  appropriation 
were  issued,  and  on  the  8th  day  of  June,  1881,  the  following  tenders 
were  received: 


Name  and  address. 


Price  per  cubic  yard. 


Atlantic  Dredging  Company,  Brooklyn,  N.  Y. . 


17  cents  for  depth  of  14  feet  at  mean  low- water,  and  19 
cent«  for  12  feet  depth. 


The  contract  was  awarded  to  the  Atlantic  Dredging  Company,  the 
only  bidders. 

BULKHEAD  ROCK. 

Operations  for  the  removal  of  this  rock  to  a  depth  of  20  feet  at  mean 
low-water  were  commenced  March  8, 1880,  and  completed  October  14, 
1880.  The  contractor's  "  plant"  consisted  of  a  sloop  having  a  carrying 
capacity  of  abont  80  tons,  and  a  steam  hoisting  engine,  a  drilling  f^me 
26  X  32  fee^  a  steam  drilling  apparatus,  and  the  oi^inary  divers,  armor, 
and  air-pamp.  The  crew  contained  seven  men,  including  the  captaia 
and  divers. 

The  extreme  length  of  the  rock  at  20  feet  depth  was  120  feet,  and  its 
general  width  ab^ut  30  feet,  so  that  the  drilling  frame  had  to  be  moved, 
four  times  to  cover  the  whole  surface  of  the  rock.  The  superficial  area 
was  about  2,900  square  feet,  and  the  mean  depth  to  be  removed  3|  feet. 
The  total  number  of  holes  drilled  was  112,  and  theit  total  penetratioa 
543  feet,  an  average  of  about  4.8  feet  for  each  hole.  Two  hundred  and 
eighty -two  pounds  of  giant  powder  were  used  in  blasting  these  holes. 

It  may  be  seen  from  these  data  that  one  hole  was  drilled  to  each  26.7 
feet  of  superficial  area,  on  which  area  2J  pounds  of  powder  were  ex- 
ploded. In  addition  to  this  50  pounds  of  powder  was  used  in  making  sur- 
face blasts.  The  large  area  of  rock  to  each  hole  drilled  and  blast  made 
may  be  accounted  for  partially  by  the  facts  that  the  rock  is  of  a  brittle . 
nature,  and  the  large  surface  blasts  made  in  1870  shattered  it  to  a  great 
extent. 

There  were  removed  under  this  contract  794Jtons  of  rock,  which  was 
deposited  on  the  shore  east  of  the  work.  The  explosive  material  used 
is  known  as  Xo.  1,  2,  and  3  giant  powder. 

There  is  now  a  depth  of  20  feet  at  mean  low- water  on  this  rock ;  it  is 
even  with  the  surface  of  the  bottom  which  surrounds  it  on  three  sides ;  on 
the  west  or  channel  side  there  is  a  sharp  fall  of  5  or  6  feet,  so  that  this 
abrupt  face  of  the  rock  would  confront  any  vessel  of  a  greater  draught 
than  20  feet,  if  the  vessel  should  be  sailing  across  the  channel.  It  would 
not  be  an  obstruction  in  passing  up  or  down  the  channel,  for  the  edge 
of  the  rock  is  on  the  line  of  channel  and  does  not  extend  beyond  the 
general  contour  of  20  feet  depth.  As  the  work  of  improving  the  main 
channel  progresses  and  the  ultimate  depth  sought  (23  feet  at  mean  low- 
water)  is  obtained,  it  may  be  found  necessary  to  blast  off  this  edge  of 
the  rock,  or  in  some  way  cover  it  up  so  that  if  a  vessel  should  strike  it 
there  would  be  less  danger  of  serious  damage  being  done. 

The  improvements  in  this  river  have  been  under  the  superintendence 
of  Assistant  Engineer  H.  A.  Bentley. 

The  probable  operations  during  fiscal  year  ending  June  30, 1882,  will 
be  the  continuation  of  the  excavation  of  a  channel  20  feet  deep  as  far 
as  the  appropriation  of  June  14,  1880,  will  carry  it  in  width.    It  is  pro- 
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posed  with  the  appropriation  of  March  3, 1881,  to  excavate  to  depths  of 
12  and  14  feet  at  mean  low-water  and  as  of  great  a  \ddth  as  the  money 
will  pay  for. 

The  depth  to  be  dredged  to  was  changed  from  20  to  12  and  14  feet 
for  the  reason  that  the  work  contracted  for  would  be  sufficient  to*  make 
the  20-foot  channel  about  500  feet  wide,  and  although  this  is  not  as 
wide  by  100  feet  as  the  original  plan  contemplated,  it  is  a  good  navi- 
gable channel,  and  it  was  deemed  best  to  extend  the  widths  of  12  and 
14  feet  depth  and  give  smaller  vessels  a  chance  to  anchor  and  keep  out 
of  the  deep  channel  and  away  from  the  large  craft ;  leaving  the  comple- 
tion of  the  20-foot  channel  to  subsequent  appropriations. 

One  hundred  thousand  dollars  could  be  judiciously  expended  in  the 
fiscal  year  ending  June  30,  1883,  in  widening  the  channel  at  Pawtuxet 
Shoal  and  increasing  the  anchorage  ground  above  Field's  Point. 

Money  statement. 

Improvement  of  Providence  River  and  Narragan$ett  Bay, 

July  1, 1880,  amoant  avaUable $103,001  28 

Amonnt  appropriated  by  act  approved  March  3.  1881 60, 000  00 

$163,001  28 

Jaly  1,  1881,  amount  expended  during  fiscal  year,  exclusive 

ofoutstanding  liabilities  July  1,  1880 74,330  56 

July  1,  1881,  outstanding  liabilities 3,258  14 

77,588  70 

July  1,  1881,  amount  available 85,412  58 

Amount  (estimated)  required  for  completion  of  existing  project 270, 000  00 

Amount  that  can  be  protitably  expended  i  n  fiscal  year  ending  June  30, 1883 .     100, 000, 00 

Improvement  of  Providence  Biver — Bemoval  of  BulJchead  Bock, 

Jwly  1,  1880,  amount  available $4,742  13 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  ofoutstanding 

liabilities  July  1,  18^0 4,742  13 


B  8. 

IMPROVEMENT  OF  POTOWOMUT  RIVER,  RHODE  ISLAND. 

A  report  of  the  survey  under  which  this  improvement  was  planned  is 
printed  as  part  of  House  Ex.  Doc.  No.  18,  Forty-sixth  Congress,  third 
session. 

Three  estimates  were  submitted  in  the  above-mentioned  report  for 
channels  across  the  bar  at  the  mouth  of  the  river;  two  providing  for  a 
depth  of  6  feet  at  mean  low- water,  at  a  cost  of  $11,550,  and  one  for  a  depth 
of  5  feet,  to  cost  $5,587.50. 

Congress,  by  act  approved  March  3, 1881,  appropriated  $5,000  for  this 
work,  and  as  this  amount  is  very  near  the  smallest  estimate,  the  project 
fo  make  the  depth  of  5  feet  was  adopted. 

Advertisements  for  excavation  were  issued,  and  on  June  8, 1881,  the 
following  tendei-s  were  received: 


No. 

Name  and  address. 

Price  per 
cubic  yard. 

Commence. 

Complete. 

1 

8»  A-  Kmninmid,  Prwldeiice,  "R.  T.. 

59 

? 

John  MoDermott,  Cohoes  K'.  Y 

3 

J.  H.  Feimer,  Jeney  City. 

Mw.15,  1882 

June  80, 1882 

• 
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The  contract  was  awarded  to  the  lowest  bidder,  Mr.  S.  A.  HammoDd, 
who  is  expected  to  cotnmeDce  the  work  July  1, 1881. 

This  improvement  is  under  the  superintendence  of  Assistant  Engineer 
H.  A.  Bentley. 

Money  stateynent 

Amount  appropriated  by  act  approved  March  3,  1881 $5, 000  00 

July  1,  1881,  amount  expended  during  fiscal  year 48  99 

July  1,  1881,  amount  available 4,951  01 


survey  of  potowomtjt  river,  rhode  islmjd. 

Engineer  Office,  United  States  Army, 

Newportj  R.  J.,  December  11,  1880. 

General:  I  forward  herewith  the  report  and  map  of  the  survey  of 
Potowomut  River,  Ehode  Island,  assigned  to  my  charge  by  you  under 
the  law  passed  at  the  last  session  of  Congress,  and  made  by  Assistant 
H.  A.  Bentley. 

The  survey  was  asked  for  for  the  purpose  of  making  an  estimate  of 
the  cost  of  deepening  the  water  to  6  feet  at  mean  low-water  over  the 
bar  at  the  mouth,  and  make  the  channel  150  feet  wide.  The  present 
depth  is  about  2^  feet  at  mean  low-water.  The  dredged  channel  would 
be  about  2,500  feet  long.    There  are  also  a  few  rocks  to  be  removed. 

It  is  estimated  that  it  will  cost  $11,550  to  make  a  depth  of  6  feet  at 
mean  low-water,  and  $5,587.50  to  make  a  depth  of  5  feet.  The  mean 
rise  of  the  tide  is  about  4^  feet.  Vessels  drawing  11^  feet  will  be  able 
to  pass  to  ''Hope  Lands"  Landing,  about  f  of  a  mile  above  the  mouth, 
when  the  improvement  is  made. 

The  navigation  to  be  benefited  is  that  of  vessels  bringing  ashes  and 
other  fertilizers  and  ice,  together  with  small  boats  and  yachts.  The 
region  is  a  rich  agricultural  one,  without  manufactories  or  through 
travel. 

It  is  in  the  Providence  collection  district,  and  that  place  is  the  nearest  port  of  entry. 
The  amount  of  revenue  collected  there  for  the  year  ending  June  30,  1880,  was 
$405,652.73. 

Yery  respectfully, 

G.  K.  Warren, 
Lieutenant- Colonel  Engineers j 
Bvt.  Maj,  Oen.j  U.  8.  A. 
Brig.  Gen.  H.  G.  Wright, 

Chief  of  Engineers^  J7.  S.  A. 


report  op  mr.  h.  a.  bextley,  assistant  exgineer. 

Engineer  Office,  United  States  Army, 

Newport,  R.  /.,  Ooioher  28,  1880. 
General:  I  have  the  honor  to  submit  the  following  re^rt  on  the  survey  of  the 
Potowomut  River.  Rhode  Island,  authorized  by  Congress  at  its  last  session  (see  section 
2  of  river  and  haroor  appropriation  act  approved  June  14, 1880). 

DESCRIPTION  OF  THE  RIVER  AND  LOCALITY. 

The  Potowomut  River  is  an  estuary  of  Narraganset  Bay.  situated  about  13  miles 
Borth-northwest  of  Newport,  and  extends  in  from  tke.west  juiore  of  Narraganset  Bay 
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a  distance  of  about  3  miles,  where  its  name  is  changed  to  Hunt's  River.  Hunt's  River 
is  formed  by  a  number  of  small  streams,  all  within  the  limits  of  Rhode  Island ;  its 
drainage  area  is  about  40  square  miles.  Coweset  Bay,  the  entrance  to  the  harbor  of 
Greenwich,  is  situated  about  half  a  mile  north  of  the  mouth  of  the  Potowomut,  with 
Sandy  Point  extending  out  into  Narragansett  Bay  between  the  two.  The  point  of 
land  between  Greenwich  Harbor  and  Coweset  Bay  and  the  Potowomut  River  is  known 
as  Potowomut  Neck,  a  beautiful  farming  country,  protected  at  its  east  end  by  a  sub- 
stantial sea-wall  built  at  private  expense. 

The  other  or  south  side  of  the  river  is  higher  ground,  rising  abruptly  at  the  river  to 
a  height  of  about  30  feet  at  Bluff  Point,  where  its  greatest  elevation  is  obtained. 


TIDES. 

The  mean  low-water  plane  to  which  the  soundings  are  referred,  and  the  mean  rise 
and  fall  of  tide,  were  determined  by  simultaneous  observations  made  here  and  at 
Providence. 

At  the  time  these  observations  were  made  the  rise  of  tide  was  4.7  feet  at  Providence, 
which  is  the  mean  rise  and  fall  lately  adopted  by  us  there.  The  rise  at  Potowomut 
River  at  the  same  time  was  4.5  feet,  which  is  taken  and  used  as  the  mean  rise  and  fall. 
Low- water  at  Providence  on  the  same  day  was  0.5  foot  above  mean  low- water,  and 
at  Potowomut  it  is  assumed  that  the  low -tide  bears  the  same  relation  to  mean  low- 
water  as  it  does  at  Providence.  The  correctness  of  this  determination  is  confirmed  by 
the  United  States  Coast  Survey  tide- tables,  which  give  the  mean  rise  and  fall  at 
Greenwich  (3  miles  away)  as  4-/^.  At  Wickford,  7  miles  nearer  the  oceao.  the  mean 
rise  and  fall  is  4i^j  feet.    At  Newport,  near  the  ocean,  it  is  only  ^q  feet. 

PROPOSED* IMPROVEMENT  AND  ESTIMATES  FOR  IT.  , 

It  was  ascertained  by  consultation  with  those  interested  in  this  work  that  a  chan- 
nel with  a  depth  of  d  feet  at  mean  low-water  and  a  width  of  from  150  to  200  feet  across 
the  bar  at  the  mouth  of  the  river,  with  the  removal  of  Euston's  Rocks,  was  all  that 
was  desired  or  needed. 

On  the  accompanying  map  two  channels^  having  a  width  of  150  feet  each,  have  been 
laid  out.  The  width  of  150  feet  rather  than  (he  one  of  200  feet  is  taken,  because  it 
is  fully  as  wide  as  any  part  of  the  channel  above,  which  is  large  enough  for  the  re- 
quirements here.  One  of  the  channels  is  drawn  on  a  straight  line  connecting  the 
neal'est  point  of  the  6-foot  contour  line  outside  the  bar  with  the  contour  having  the 
same  depth  on  the  inside.  The  other  proposed  channel  follows  the  line  of  the  present 
channel  to  the  pile  of  loose  stone  formerly  used  as  a  transfer  landing,  where  it  turns 
and  crosses  the  bar  to  the  nearest  portions  "of  the  5  and  6  feet  contour  lines,  outside. 
If  any  itnprovement  is  to  be  made  here,  this  latter  line  is  deemed  the  better,  because 
it  is  in  the  line  of  the  greatest  tidal  flow  and  would  not  be  so  liable  to  be  filled  up. 

The  presence  of  eel-grass  on  the  inside  of  the  mooring  marked  on  the  map  indicates 
that  the  bottom  is  not  shifting,  and  that  a  channel  when  dredged  will  not  be  readily 
filled  up  with  a  new  deposit,  particularly  if  it  is  located 'in  the  line  of  the  present  tidal 
flow.  Three  estimat-es  are  submitted.  The  first  is  for  a  channel  150  feet  wide  and  6 
feet  deep,  on  a  straight  line  connecting  the  deep  water  on  either  side  of  the  bar;  the 
second  is  for  the  same  width  and  depui  of  channel,  following  the  present  channel  to 
the  old  landing  and  thence  across  the  bar;  and  the  third  is  the  same  as  the  second, 
except  that  it  provides  for  5  instead  of  6  feet  depth. 

ESTIMATE    FOR  CHANNEL    150    FEET  WIDE,  6  FEET    DEEP  AT  MEAN    LOW-WATER,   ON 

STRAIGHT  LINE. 

Removal  of  50,000  cubic  yards  mud  and  sand,  at  22^  cents  ...^ (11, 250 

Removal  of  Euston's  Rooks 300 


11,550 

ESTIMATE  FOR  CHANNEL  150  FEET  WIDE,  6  FEET  DEEP  AT  MEAN  LOW-WATER,  FOL- 
LOWING PRESENT  CHANNEL  TO  OLD  LANDING. 

Removal  of  50,000  cubic  yards  mud  and  sand,  at  22^  cents f  11, 250 

Removal  of  Euston's  Rocks '. 300 


11  550 
36  E 
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ESTIMATE  FOR  CHANNEL    150  FEET  WIDE,  5  FEET    DEEP  AT  MEAN  LOW-WATER,  FOL 
LOWING  PRESENT  CHANNEL  TO  OLD  LANDING. 

Removal  of  23)500  cubic  yards  mad  and  sand,  at  2*2^  cents $5, 987  50 

Removal  of  Euston's  Rocks 300  OO 


5,587  50 


Very  respectfully,  your  obedient  servant, 


Bvt.  Miy.  Gen.  G.  K.  Warren, 

Lieutenant  Colonel,  Corps  of  Engineers,  U,  S.  A, 


H.  A.  Bbntley, 
Assistant  Engineer* 


B  9. 
IMPROVEMENT  OF  NEWPORT  HARBOR,  RHODE  ISLAND. 

The  House  of  Representatives,  on  December  6, 1880,  passed  a  resolu- 
tion asking — 

the  Secretary  of  War  for  information  as  to  the  present  condition  of  Newport  Har- 
bor, Rhode  Island,  and  what  work  is  necessary  to  be  done  to  make  the  harbor  available 
for  the  purposes  of  commerce,  with  an  estimate  of  the  cost  of  the  requisite  dredging 
or  other  work. 

This  was  referred  to  me  for  report  by  indorsement  from  your  office, 
dated  December  11,  1880. 

December  14, 1880,  a  report  was  submitted,  with  a  plan  for  increasing 
the  capacity  of  the  harbor  for  anchorage,  and  as  a  harbor  of  refuge.  It 
was  proposed  to  dredge  the  harbor  to  a  depth  of  13  feet  where  the  soft 
material  will  allow  such  depth  to  be  made,  and  to  a  lesser  depth  where 
hard-pan  or  rock  is  encountered  before  reaching  13  feet  This  work  to 
be  done  east  of  the  main  channel,  through  the  harbor  between  the  city 
of  Newport  and  Goat  Island,  and  between  Long  Wharf  and  Lime  Rock. 

The  estimated  amount  of  material  to  be  removed  is  327,000  cubic 
yards  of  mud  and  sand  and  a  tew  bowlders;  to  cost  $72,000. 

At  some  future  time,  for  the  further  increase  of  anchorage  facilities, 
it  may  be  desirable  to  deepen  the  cove  east  of  Fort  Adams  and  remove 
a  poi-tion  of  the  shoal  south  of  Goat  Island. 

Congress,  by  act  approved  March  3, 1881,  appropriated  $25,000  for 
this  work. 

Advertisements  for  proposals  for  excavation  were  issued,  and  on  the 
8th  of  June,  1881,  the  follpwing  tenders  were  received : 


No. 


Namo  and  addiess. 


Prico  per 
I  cabio  yard. 


1  Henry  E.  Du  Boia,  New  York  City 

2  H.  N.  and  A.  J.  Beardf ley,  Bridgeport,  Conn 

3  S.  A .  Hammond,  Providenee,  R.  I 

4  '  Atlantic  I>n»dffingroinpanv,  Brooklyn, N.Y... 

5  I  William  Flaiinery,  New  York  City 

G  I  John  M<'l)»Tnnitt.  Cohoes,  X.  Y 

7  J.n.  Fouuer,  Jer80vCitv,X.  J   

8  [  Eiyali  Bi  ainard,  jr.",  New  York  City 


$0  11 
lU 
12 
12 
15 
17 
20 


Commence. 


Complete. 


Sept.  1,  1H81 
Sept.  1, 1881 


Juno 
June 
June 
June 
June 
June 
June 
June 


30.1P82 
30.  lft« 
30,18»<2 
30,18»«2 
30,  18j*2 
30,18j« 
30,18j<2 
30, 18K2 


Tbe  contrfict  was  awarded  to  the  lowest  bidder,  Mr.  Henrj'  B.  Du 
Bois. 

The  probable  operations  during  the  fiscal  year  ending  June  30,  1882, 
will  be  dredging  for  increased  anchorage-ground,  to  a  depth  of  13  feet 
at  mean  low-water,  as  far  as  the  available  money  will  allow. 
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It  is  probable  that  $47,000,  the  remainder  of  the  estimate  tor  this  new 
project,  can  be  profitably  expended  in  the  fiscal  year  ending  June  30, 1882. 

This  inii)roveinei»t  has  been  under  the  supervision  of  Assistant  Engi- 
neer J.  P.  Cotton. 

Money  statement. 

Amoant  a  ppropriateil  by  a«t  approved  March  3,  1881 $25, 000  00 

July  1, 1881,  amoant  expended  during  fiscal  year,  excluisiYe  of  outstanding 
Habilities  July  1,  1860 167  15 

July  1,  1881,  amount  available 24,8:^2  85 

Amount  (estimated)  required  for  completion  of  existing  project 47, 000  UO 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    47, 000  00 


B  10. 

IMPROVEMENT  OF  BLOCK  ISLAND  HARBOR,  RHODE  ISLAND. 

An  estimate  for  increasing  the  depth  at  the  entrance  to  and  in  this 
basin  was  called  for  by  a  resolution  of  the  House  of  Eepresentatives  in 
February,  1880.  A  report  with  estimate  was  submitted  March  15, 1880, 
which  provided  for  increasing  the  depth  of  the  inner  harbor  and  its 
entrance  from  7  to  9  feet  at  mean  low- water,  and  for  the  removal  of  a 
wreck. 

WORK  DONE  DURING  FISCAL   YEAR  ENDING  JUNE  30,  1881. 

Congress,  by  act  approved  Jun«  14,  1880,  appropriated  $6,000  for  this 
work. 

Advertisement  for  proposals  for  dredging  was  issued  July  24, 1880, 
and  on  the  14th  of  August  the  following  proposals  were  received: 


:ho. 


Name  and  address. 


MoDermott  &  Dalv,  Cohoes,  N.  Y.. 
EUiah  Brainard,  jr.;  New  York  City 
William  Flannery,  New  York  City. 


Price  per 
cubic  yard. 


$0  28 
32 
87 


Commenoe. 


Oct  1,  18S0 
Sept.  20, 1880 


Complete. 


Dec.  1, 1880 
Dec  1,  lAf  0 
Dec.  1, 1880 


The  contract  was  awarded  to  the  lowest  bidders,  Messrs.  McDerraott 
&  Daly,  who  commenced  the  work  in  October  and  completed  it  in  De- 
cember, 1880.  Sixteen  thousand  one  hundred  and  forty-six  cubic  yards 
of  material  were  removed,  making  a  depth  of  9  feet  at  mean  low-water 
at  the  entrance  to  and  in  the  inner  harbor  or  basin. 

The  wreck  lying  near  the  Fall  Eiver  Iron  Company's  wharf  was  re- 
moved. 

Two  boulders,  on  one  of  which  there  was  a  depth  of  but  6J  feet  at 
mean  low- water,  were  removed  from  the  outer  harbor.  These  bowlders 
weighed  about  28  tons.  The  removal  of  the  wreck  and  bowlders  was 
done  by  hired  labor. 

The  estimated  (;ost  of  this  improvement  was  $8,000,  but  the  favora- 
ble price  at  which  the  dredging  was  done  enabled  us  to  do  all  that  was 
required  with  the  $6,000,  the  amount  of  the  appropriation. 

There  is  no  immediate  demand  for  an  extension  of  the  breakwater, 
but  there  undoubtedly  will  be  before  long,  for  the  general  purposes  of 
coast  and  ocean  navigation. 

The  present  work  is  designed  to  furnish  the  initial  point  for  the  work 
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of  the  future,  so  that  it  can  be  most  ecouomically  and  rapidly  constructed 
when  required. 

This  work  has  been  under  the  superintendence  of  Assistant  Engineer 
J.  P.  Cotton. 

Money  statement. 

July  1,1880,  amount  available $6,000  00 

July  1,  Ic^Sl,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,1880 5,873  74 

July  1, 1881,  amount  available 126  26 


B   II. 

IMPROVEMENT  OF   LITTLE  NARRAGANSETT  BAY,  RHODE   ISLAND   AND 

CONNECTICUT. 

Up  to  the  end  of  the  fiscal  year,  June  30, 1880,  there  had  been  ex- 
pended, in  cutting  a  channel  giving  7J  feet  deep  through  the  shoals, 
$19,798.58. 

This  expenditure  was  mainly  confined  to  the^ eastern  part,  near  Paw- 
catuck  Point,  where  the  material  was  very  hard.  The  channel  waa 
made  185  feet  wide  through  this,  and  for  a  least  width  of  40  feet 
through  the  other  part,  which  left  it  still  too  narrow  to  be  much  used 
by  navigators. 

WORK  EXECUTED  DURING  THE  FISCAL  YEAR,  ENDING  JUNE  30,  1881. 

Oil  the  14th  of  August  the  following  tenders  for  excavating,  under  the 
appropriation  of  June  14,  1880,  were  received : 


No. 


Name  and  address. 

^^Tcy^A.    C-mence. 

Complete. 

W.  H.  Beard.  Brooklyn,  N.  T 

McDermott&Daly,  Cohoes,  N.  T 

AVilliftm  FlAnn«ry,  N«w  Voflr  City. 

10  18  1  Mar.  16, 1881 
22  1   

June  30,  1881 
June  30   1881 

30  ' 

1 

June  30,  1881 

The  contract  was  awarded  to  the  lowest  bidder,  who,  in  April,  1881, 
applied  for  an  extension  of  his  time  of  beginning  and  completion  from 
March  15,  1881,  to  May  15,  1881,  and  from  June  30,  1881,  to  July  15, 
1881,  respectively.    This  extension  was  granted. 

On  the  23d  of  May  the  work  was  commenced,  and  at  the  end  of  the 
fiscal  year  the  contractor  is  still  engaged  on  it,  having  removed  8,092J 
•oubic  yards  of  material  and  increased  the  width  of  the  new  channel  from 
40  feet  to  60  feet. 

The  amount  of  money  expended  during  fiscal  year  ending  June  30, 
1881,  is  $490.13. 

Congress,  by  act  approved  March  3, 1881,  made  an  appropriation  of 
$5,000  for  continuing  this  work.  Advertisements  for  proposals  for  exca- 
vation under  this  appropriation  wiere  issued,  and  on  the  8th  day  of  June, 
1881,  the  following  tenders  wore  received: 


No. 

Name  and  addreaa. 

Price  per 
onbioyard. 

-Commence. 

Comi^t«. 

1 
2 

J.  H.  Fenner,  Jeraey  City,  N.  J 

John  MoDennott,  Cohoes,  N.  Y 

$0  20 
22i 

Ang.  1,  1881 

Oct  15, 1881 

The  contract  wa«  awarded  to  Mr.  J.  H.  Fenner,  the  lowest  bidder. 
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THE    PROBABLE    OPERATIONS   DURING   THE    YEAR    ENDING   JUNE   30, 

1882. 

The  cliauiie],  7^  feet  deep  at  mean  low- water,  will  be  widened  as  far  as 
the  available  money  will  pay  for.  It  Is  expected  that  the  work  provided 
for  will  make  a  width  of  about  140  feet,  which  will  ^ive  with  good  ranges 
a  safely  navigable  channel,  and  will  enable  steamboats,  and  vessels 
bound  for  Watch  Hill,  and  the  Pawcacuck  liiver,  and  Westerly,  to  cross 
the  bay  at  any  stage  of  the  tide.  If  going  up  the  river,  they  can  then 
take  the  full  advantage  of  the  tide  and  the  improvements  previously 
made  under  the  general  government  in  the  Pawcatuck  River. 

This  Improvement  is  under  the  superintendence  of  Assistant  Engineer 
H.  A.  Bentley. 

The  amount  of  money  estimated  as  being  necessary  to  complete,  tho 
improvement  in  accordance  with  the  project  approved  and  adopted  is 
$21,000,  and  this  amount  could  be  judiciously  expended  in  the  tiscal 
year  ending  June  30,  1883. 

\  Money  statement, 

July  1,  1880,  amount  ayailable $5,201  42 

Amount  appropriated  by  act  approved  March  3,  1881 5,000  00 

$10,20142 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 490  13 

July  1,  1881,  amount  available 9,711  29 

Amount  (estimated)  required  for  completion  of  existing  project  / 21, 000  00 

Amount  tliat  can  be  profitably  expended  in  fiscal  year  ending  J une  30, 1883 .    21 ,  000  00 


B    12. 

IMPROVEMENT  OF  CONNECTICUT  EIVEB,  ABOVE  HARTFORD,  CONNEC- 
TICUT, AND  BELOW  HOLYOKE,   MASSACHUSETTS. 

In  November,  1879,  a  survey  wa«  made  of  Farinington  River  Bar,  to 
ascertain  the  condition  of  the  channel.  This  survey  showed  that  iinnie- 
diately  below  the  wing-dam  built  in  1871  the  channel  divided  into  three 
minor  channels,  with  insufficient  depth  in  any  one  of  them.  To  remetly 
this  it  was  proposed  to  build  two  new  wing-dams,  one  extending  down 
the  river  about  1,000  feet,  and  another  below  from  the  east  bank  out  to 
a  small  island,  a  distance  of  about  750  feet. 

This  project  was  approved  May  6,  1880,  and  the  work  was  advertised 
'  and  let  June  8, 1880,  the  Hartford  and  Ncav  York  Transportation  Com- 
pany being  the  contractors,  at  the  price  of  $1.85  per  cubic  yard. 

The  work  of  delivering  stone  commenced  July  17,  ISSO,  and  continued 
at  intervals,  when  the  stage  of  the  river  would  permit  of  the  woik  being 
done,  up  to  June  30,  1881,  when  ifr  was  completed,  witii  the  exception  of 
straightening  up  the  work  to  make  it  conform  to  the  specifications. 
This  work  was  paid  for  from  measurement  made  in  the  completed  dam. 

The  upper  dam  has  been  built  a  distance  of  820  feet  from  the  shore 
and  the  lower  one  643  feet ;  this  work  cost  $4,919.70. 

This  work  was  under  the  superintendence  of  Assistant  Engineer 
Theodore  G.  Ellis. 

Congress,  by  act  approved  June  14, 1880,  appropriated  $15,000  for  this 
improvement. 
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This  amount  was  too  small  to  undertake  the  thorough  improvement 
of  the  river  in  accordance  with  the  plans  heretofore  submitted. 

A  ])roject  for  the  expenditure  of  $1,000,  or  as  much  as  might  be  nec- 
essary, for  njakiug  a  careful  examination  of  the  proposed  route  for  a 
canal  from  Enfield  Falls  to  Hartford,  and  in  revising  the  former  esti- 
mates to  conform  to  present  prices,  was  submitted  July  22, 1880,  and 
approved  July  28.  In  accordance  with  this  project,  the  examinations 
and  revisions  were  made  and  submitted,  under  date  December  13, 1880, 
and  were  printed  as  House  Ex.  Doc.  No.  25,  Forty-sixth  Congress,  third 
session.    This  report  is  appended. 

The  revised  estimate  for  the  whole  work  is  $1,322,805.  As  the  work 
will  require  at  least  three  years  to  complete  it  in,  not  less  than  $450,000 
should  be  given  to  start  with. 

The  amount  on  hand  is  ample  to  continue  the  minor  works  of  allevia- 
tion  heretofore  conducted.    (See  money  statement  attached.) 

This  improvement  is  under  the  personal  superintendence  of  Assistant 
Engineer  Theodore  G.  Ellis. 

Maney  statement 

Above  Hartford  <md  belmo  Enfield  Falls. 

July  1,  1^80,  amoant  available |7, 120  04 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilitioB  July  1,  1880 ' |3,000  79 

July  1,  1881,  outstanding  liabilities 219  78 

3,220  57 

July  1,  1881,  amount  available. .:...     3,899  47 

On  or  above  Enfield  FalU,  Connecticuij  and  below  Holyoke,  Massachusetts, 

July  1,  1880,  amount  available 10,702  92 

July  1,  1881,  amount  available 10,702  92 

Jietice^t  Hartford,  Connecticut,  and  Holyoke,  Massachusetts. 

July  1,  1880,  amount  available 15,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstand- 
ing liabilities  July  1,  1880 1,330  20 

July  1,  1881,  amount  available 13,609  80 

Amount  (estimated)  required  for  completion  of  existing  project 1, 322, 805  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  J  nne  30, 1883 .      450, 000  00 


special.  report. 

Engineer  Office,  United  States  Army, 

Newport^  B.  J.,  December  13, 1880. 

General  :  In  the  appropriation  act  approved  June  14, 1880,  there 
was  an  item  for  improving  the  Connecticut  River^  between  Hartford  and 
Holyoke,  of  $15,000,  for  the  expenditure  of  which  I  was  directed,  by 
instructions  from  Headquarters  Corps  of  Engineers,  dated  June  17,  to 
submit  a  project. 

On  June  21 1  submitted  the  matter  to  General  T.  G.  Ellis,  the  assist- 
ant engineer  in  charge  of  this  work,  for  his  views,  it  appearing  to  my 
mind  that  the  amount  was  inadequate  to  accomplish  anything  desired 
that  was  not  already  provided  for. 

General  Ellis  consulted  the  Hon.  George  D.  Robinson,  member  of  Con- 
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gre88  from  Springfield,  who  represents  the  navigation  interests  con- 
<5erned,  and  the  conclusion  was  reached  that  before  doing  anything  more 
there  should  be  a  revision  of  the  estimates  heretofore  made  for  the  canal 
,  project  between  Hartford  and  the  pool  above  the  Enfield  Falls,  for  the 
purposes  of  perfecting  the  location,  harmonizing  the  previous  plans,  and 
revising  the  quantities,  and  adapting  the  various  items  of  cost  to  the 
<3onditions  of  prices  of  labor  and  material  at  the  present  time.  Such  a 
project  was  submirted  to  the  Chief  of  Engineers  July  22,  and  approved 
July  28. 

Authority  was  as  soon  as  possible  given  to  General  Ellis  to  make  these 
revisions,  and  to  make  such  additional  surveys  and  measurements  as  he 
deemed  necessary  for  so  doing. 

These  surveys  he  began  on  August  11,  and  completed  them  Septem- 
ber 17.  His  report  and  maps  were  completed  November  13,  and  are 
transmitted  herewith.  The  maps,  in  3  sheets,  are  oh  a  scale  of  400  feet 
to  an  inch. 

General  Ellis's  report  is  so  brief  that,  as  a  proper  presentation  of  en- 
^neering  conditions  and  requirements,  and  how  to  meet  them,  I  may 
refer  the  reader  to  them  without  attempting  more  than  a  brief  summary 
of  the  matters  that  are  of  a  general  character. 

There  is  now  a  good  navigable  depth  from  Long  Island  Sound  to  Hart- 
ford of  8  feet  at  lowest  stages  of  the  Connecticut  Eiver. 

From  Uartford  up  to  the  Enfield  Falls,  about  11  miles,  there  is  often 
no  navigation  even  for  vessels  drawing  3  feet.  The  ri  ver  in  this  distance 
flows  through  alluvial  banks,  and  any  project  for  improving  this  part  so 
as  to  obtain  the  required  depth  is  very  expensive  and  uncertain. 

The  Enfield  Falls  extend  along  the  river  about  5  miles,  and  the  water 
descends  33  feet  in  going  this  distance,  so  that  over  them  there  is  no 
navigation  whatever.  Around  these  falls  or  rapids  is  a  canal,  on  the 
right  or  west  bank,  with  locks  having  capacity  to  pass  boats  80  by  19 
feet  with  a  draught  of  4^  feet.  This  canal  is  mainly  for  furnishing 
water-power,  and  is  inadequate  to  any  important  navigation. 

The  Enfield  Falls  are  in  the  Stat^  of  Connecticut,  and  no  great  benefit 
to  improving  the  navigation  of  the  river  can  extend  into  Massachusetts 
until  this  obstruction  is  overcome. 

Then,  the  river  is  susceptible  of  8  feet  navigation  to  Holyoke,  34 
miles,  above  Hartford.  There  will  probably  be  some  outlay  to  be  made 
between  the  rapids  and  Holyoke,  not  estimated  for  in  General  Ellis's 
report,  to  secure  a  draft  of  8  feet. 

The  navigation  can  eventually  be  extended  further  up  the  valley  of 
the  river. 

It  is  required,  in  submitting  reports  upon  surveys  for  improvements, 
to  state  the  importance  of  the  work  and  the  commerce  to  be  benefited, 
but  it  is  very  difficult  to  do  so  in  this  instance.  Its  main  benefit  will 
be  to  cheapen  transportation  upon  bulky  articles,  such  as  coal,  iron, 
and  produce,  into  what  is  becoming  a  great  manufacturing  region,  now 
only  reached  by  railroads.  It  is  probable  that  the  parties  interested  in 
the  work  are  much  more  able  to  do  this  than  I  am,  and  that  they  would 
rather  look  to  it  themselves  than  to  have  me  delay  a  presentation  of  the 
engineering  estimates,  while  it  is  further  attempted  here. 

The  canal  estimated  for  is  for  navigation  only,  not  for  water  power. 
These  two  objects  are  incompatible. 

The  width  is  fixed  at  120  feet  at  the  water  line,  but  all  the  bridge 
abutments  are  to  be  made  to  allow  a  future  widening  to  150  feet.  The 
draught  in  the  canal  is  to  be  10  feet,  to  allow  the  vessels  to  pass  easily 
along  it.    There  are  to  be  3  lift-locks  placed  together  at  the  lower  end, 
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and  1  lift  and  guard  lock  at  the  upper  end.    The  locks  are  to  be  2(M> 
feet  long,  50  feet  wide,  and  8  feet  at  low- water,  on  miter  sills. 

In  submitting  these  revised  estimates,  the  whole  length  of  the  work 
is  divided  into  3  nearly  equal  divisions,  corresponding  to  the  3  mai>-  « 
sheets.    Beginning  at  the  lower  end,  Nos.  1  and  2  extend  up  to  about 
the  foot  of  the  rapids.    No  3  extends  along  the  rapids. 

Estimate  of  coHt  of  division  No.  1 Jg><i6i>,  4t.< > 

Estimate  of  cost  of  divisiou  No.  2 i2(H»7K> 

Estimate  of  cost  of  division  No.  3 3^^4,C*J.i 

l,322,t<C> 

This  work  could  probably  be  completed  in  three  years  if  the  money 
was  fumislied. 

I  would  recommend  that  an  appropriation  of  $450,000  be  made  to 
start  it  with. 

The  amount  available  now  is  about  $16,900,  being  a  little  in  excess  of 
the  last  appropriation,  by  a  remainder  from  a  former  one. 

The  proposed  canal  is  in  the  Middletown,  Conn.,  coUection  district,  which  is  a  port 
of  entry. 
The  revenue  collected  there  in  the  fiscal  year  ending  June  30,  1880,  id  951,425. 

Very  respectfully, 

G.  K.  Warren, 
Lieutenant-Colonel  Engineers^ 

Bvt.  Maj.  Oen.y  U.  8.  A. 
Brig.  Gen.  H.  G.  Wright, 

Chief  of  Engineers^  tJ.  8.  A, 


REPORT  OF  MR.  THEODORE  G.  ELLIS,  A.SSI8TANT  ENGINEER. 

Hartford,  Conn.,  November ^  13,  1880. 

General  :  In  accordance  with  authority  received  August  1, 1880,  for  making  **  :ii> 
examination  for  the  proposed  route  for  a  canal  from  the  head  of  Enfleld  Falls  to  Hart- 
ford, and  a  revision  of  the  estimates,''  such  surveys  as  were  necessary  were  uoninieuced 
on  the  11th  of  August,  and  were  completed  ou  the  17th  of  September. 

The  surveying  party  consisted  or  Mr.  Charles  L.  Bunlett,  assistant  engineer,  in 
charge  of  the  field  work,  Mr.  L,  H.  Gager,  lo\'eler.  and  a  party  of  chainmeu,  ilagintMi, 
&c.,  composed  of  Oliver  Deming^  Chariest;^.  Bunce,  James  Given,  Charles  M  Ramsey ,, 
and  John  F.  Givens. 

After  the  completion  of  the  field  examinations,  Mr.  Burdett.  and  Mr.  Gager  were  i-c- 
taiued  until  about  the  end  of  September  in  plotting  and  preparing  the  notes.  Tho 
maps  have  been  chiefly  drawn  by  Mr.  Wendell  R.  Curtis,  assistant  engineer. 

The  original  surveys  for  a  canal  over  this  route  were  made  in  1871  and  187:2,  when 
the  prices  for  labor  and  materials  were  very  high,  and  a  high  estimate  was  Het  upon 
the  value  of  the  laud  over  which  the  canal  would  pass.  The  surveys  of  IS/ 1  <Mnl»race«l 
only  that  part  of  the  route  from  the  head  of  Enfield  Rapids  to  Warehouse  Point,  a  dis- 
tance of  about  5  miles,  and  were  made  at  the  time  with  a  view  only  of  iwicertaiiiing 
the  best  route  for  a  canal  around  the  rapids,  and  not  with  any  idea  of  a  continnatiou 
to  Hartibrd.  Surveys  were  made  on  both  sides  of  the  river,  eiiibraciug  all  practicalde 
routes,  and  it  was  only  after  a  comparison  of  the  advantages  and  disadvantages  of  tho 
several  plans  then  i)ropo8ed  that  a  line  upon  the  east  bauK  of  the  river  was  shown  to 
be  the  best  and  by  far  the  most  practicable. 

This  canal  was  intended  to  be  of  a  depth  of  8  feet  with  6  feet  of  water  on  the  miter 
sills  of  the  locks.  The  river  from  below  the  Enfield  Rapids  to  Hartfoiti  would  not 
wan-ant  making  a  caual  of  greater  depth,  as  any  improvements  that  might  be  nuide  in 
the  channel  would  not  be  likely  to  result  in  obtaining  more  than  5  or  6  feet  of  water 
at  the  most. 

The  natural  result  of  the  investigation  at  the  rapids  was  to  suggest  the  continua- 
tion of  the  canal  down  to  some  point  below  the  shoal  part  of  the  river.  Ves-^els  draw- 
ing 8  feet  or  more  were  running  daily  to  Harbford,  and  the  river  above  the  rapids  was 
capable  of  improvement  to  a  depth  of  8  feet  as  far  as  Holyoke.  The  east  side  of  the 
river,  which  had  been  fonrid  to  1m»  the   West  route  for  »  ennnl   nronnd  the  rapids,  pre* 
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sented  very  favorable  ground  for  the  continuation  of  the  canal  to  a  )K>int  opposite  Hart- 
ford, and  a  spur  of  high  ground  near  the  month  of  the  Hockannm  River  fiirniHlied  au 
excellent  place  for  connecting  with  and  entering  the  Connecticut  without  crossing 
the  low  meadows. 

The  surveys  of  187:^  commenced  at  Warehouse  Point  and  were  cuntiniit'd  down  to 
the  mouth  of  the  Hockannm  River.  An  estimate  was  made  of  the  cost  <»f  a  otinal 
between  these  points,  giving  it  a  depth  of  10  feet  with  8  feet  ou  the  miter  siils  of  the 
locks,  with  a  view  to  providing  for  the  larger  class  of  vessels  which  wouitl  ciittr  it  if 
commencing  at  the  deep  water  at  Hartford,  and  a  correction  was  made  of  t  ho  t-Mtiiiiate 
for  the  part  of  the  canal  opposite  the  rapids  above  to  provide  for  the  retiuiivd  increase 
in  the  d^pth  of  the  canal  and  locks.  This  was  considered  to  be  sntticient  «it  the  time 
to  show  the  character  of  the  work  and  its  probable  cost.  A  report  was  made  of  the 
Enfield  Rapids  improvement  on  January  10,  1H72,  and  a  report  upon  the  c(»iitinimtiou 
of  the  canal  to  Hartford  was  made  ou  May  13,  1873,  which  were  printed  in  the  Reports 
of  the  Chief  of  Engineers  for  the  years  named.  And  both  were  embraced  in  a  general 
report  of  the  improvements  above  Hartford,  which  will  be  found  lu  the  rt  port  of  the 
Chief  of  Engineers  for  1878,  Appendix  B  14,  together  with  maps  which  show  the  sur- 
veys as  then  made.  These  maps  are  upon  a  smaller  scale  than  those  transmitted  with 
the  reports,  but  illustrate  the  principal  features  of  the  projects. 

DESCRIPTION  OF  THE  RIVER. 

V 

As  a  full  description  of  the  river  above  Hartford  will  be  found  in  the  printed  reports 
above  referred  to,  a  concise  and  general  description  of  that  part  of  the  river  embraced 
by  the  canal  will  only  here  be  given. 

The  Enfield  Rapids  extend  from  Enfield  dam  a  distance  of  abont  5  miles  down  to 
opposite  the  villages  of  Windsor  Locks  and  Warehoase  Point,  the  fall  in  this  distance 
being  about  33  feet.  From  the  foot  of  the  rapids  to  Hartford,  the  slope  is  less,  being 
about  6.2  feet  at  low- water,  and  the  river  is  navigable  for  boats  of  light  draught. 

Around  the  falls  or  rapiils  there  is  au  old  canal  on  the  west  side  of  the  river,  which 
is  furnished  with  locks  of  90  feet  in  length  and  19  feet  in  width,  and  has  a  nunimum 
depth  of  4^  feet.  This  canal  is  now  mostly  used  for  manufacturing  purposes,  although 
what  navigation  there  now  is  above  Hartford  passes  through  it.  There  is  at  the  pres- 
ent time  no  navigation  in  the  channel  over  the  rapids,  although  there  was  fonnerly  an 
opening  in  the  dam  for  that  purpose. 

From  Windsor  Locks  to  Hartford,  the  channel  of  the  river  is  obstructed  with  bars, 
some  of  the  worst  of  which  have  been  improved  by  the  United  States  Government 
during  the  past  eight  years,  so  that  there  is  now  about  3  feet  depth  between  Hartford 
and  the  foot  of  the  old  canal. 

Before  the  government  improvement-s  were  made«  there  was  about  one  font  f >f  water 
only  upon  some  of  the  bars;  the  river  was  then  but  Uttle  used  for  navigation,  but 
since  the  improvements,  particularly  during  the  past  two  seasons,  there  has  been  a  con- 
siderable amount  of  transportation  by  water  to  Springfield  and  Holyoke,  Massachusetts^ 
consisting  chiefly  of  coal  and  other  heavy  freight. 

GENERAL  DESCRIPTION  OP  TUB  ROUTE. 

On  the  preceiling  examination  of  the  Enfield  Rapids  portion  of  the  canal  the  survey 
was  made  of  the  whole  river,  embracing  both  bankn,  and  the  canals  of  the  ditlerent 
projects  were  locAte<l  on  the  map  and  the  quantities  for  tlie  estimates  taken  friMu  the 
cross-sections,  and  other  data  obtained  from  the  general  survey.  On  thfli  lU'conur,  and 
the  fact  that  the  two  parts  of  the  canal  as  now  proposed  wei-e  for  diil'ereut  deptlis,  it 
was  thouijht  best  to  run  a  new  line  for  the  canal,  so  as  to  take  advantage,  as  far  as 
possible,  of  the  information  previously  obtained,  an<l  note  any  new  features  ihat  might 
present  themselves.  It  was  also  thought  that  the  route  could  be  improved  in  »ome 
places  so  as  to  diminish  the  amount  of  work. 

It  is  proposed  to  take  the  waier  at  the  upper  end  of  the  canal  fn>m  the  present  level 
above  Enheld  dam  at  its  lowest  stage.  This  dam  formerly  had  an  0)>ening  through 
the  hiiddle,  150  feet  wide,  which  was  left  for  the  passage  of  raffs  and  such  btuils  aa 
might  descend  at  high-water.  At  the  lowest  stages  of  the  water  it  fell  below  the  top 
of  the  dam  and  passed  through  this  opening,  sometimes  reducing  its  level  to  about  tv 
foot  below  the  crest.  At  the  present  time,  however,  this  opening  is  tille<l  with  stone 
nearly  or  quite  up  to  the  level  of  the  crest  of  the  dam,  so  that  the  water  does  not  fall 
to  the  same  level  at  the  lowest  stage. 

This  was  particularly  observed  at  Springfield,  Mass.,  during  the  past  extnmiely  dry 
season,  when  the  waterdid  not  reach  the  lowest  point  by  about  1  loot.  The  ahsumed 
level  of  the  upper  end  of  the  canal  is  taken  at  39.20  feet  above  the  Hartford  zeio,  or 
lowest  water  at  that  place.  This  can  be  taken  without  any  great  alteratitm  of  the  ex- 
isting dam  or  afifectiug  the  height  of  the  water  in  the  old  canal  on  the  other  side  of  the 
river. 
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A  lock  for  the  entrance  of  Teasels  into  the  canal  at  all  stages  of  the  water  will  have 
to  be  coiiHtructed  upon  the  cast  bank  of  the  riyer,  and  Buitaule  gates  provided  to  sii|>- 
ply  the  canal  and  maintain  it  at  the  proper  level.  The  height  of  water  ou  the  dam 
in  frrshftts  is  about  1*2  feet. 

It  iH  proposed  to  have  the  entrance  gates  for  the  supply  of  water  independent  of  the 
lock,  as  more  than  the  ordinary  lock  service  will  be  required  for  the  waste  in  theeana), 
and  the  lock  sluices  cannot  be  so  conveniently  regulated. 

At  the  upper  end  of  the  canal,  for  a  distance  of  about  1|  miles,  the  canal  is  intended 
to  be  partially  embanked  from  the  bed  of  the  river,  and  opposite  King's  Island  aboat 
half  a  mile  is  to  be  constructed  in  the  same  manner.  The  high  and  rocky  bank  niake« 
this  the  cheapest  construction.  The  embankment  will  be  carried  up  to  above  the 
height  of  the  highest  freshets,  and  have  the  sides  thoroughly  protected  with  rock.  It 
is  intended  to  make  this  2  feet  in  thickness  upon  the  outside  of  the  embankment,  and 
li  leet  upon  the  top  and  inside.  v 

Th<^  be<l  of  the  river  above  and  below  the  dam  is  to  be  excavated  to  obtain  the  depth 
of  10  feet  as  proposed.  The  depth  of  this  excavation  is  shown  on  the  proiile  of  the 
route. 

The  canal  would  pass  under  the  east  span  of  the  old  Enfield  bridge,  leaving  a  clear 
height  of  about  19  feet  above  the  water.  This  would  be  sufficient  for  boats  without 
masts,  and  no  change  would  be  required  in  the  bridge ;  but,  as  it  is  proposed  to  make 
the  canal  for  the  passage  of  all  vessels  of  suitable  draught  coming  to  Hartford,  provision 
is  made  in  the  estimates  for  a  suitable  draw  at  Enfield  bridge. 

With  the  exception  of  that  part  of  the  canal  embanked  from  the  river,  the  line  fol- 
lows the  bank  just  back  of  the  water  down  to  Red  Hill,  below  Warehouse  Point.  This 
part  presents  a  large  amount  of  rock  cutting,  and  is  the  most  expensive  portion  of  the 
route. 

Below  Red  Hill,  at  Prior's  Creek,  the  line  runs  further  back  from  the  river,  along  the 
edge  of  the  high  ground,  where  it  meets  the  meadow  level,  at  a  distance  of  from  2,000 
to  4,000  feet  from  the  river  bank.  This  part  of  the  canal  can  be  easily  and  cheaply 
built  and  almost  any  desired  level  can  be  obtained  by  a  careful  location,  greatly  re- 
ducing the  quantities  of  excavation  and  embankment  shown  by  the  surveyed  line. 

The  present  estimates,  however,  are  based  upon  the  quantities  shown  by  the'.profile 
of  the  line  sm^'eyed.  Owing  to  the  greater  part  of  the  route  being  upon  a  side-hill 
slope,  the  line  can  be  located  so  as  to  balance  the  cutting  and  filling  with  short  hauls, 
and  an  approximation  to  such  a  line  is  shown  by  the  double  red  lines  upon  the  map, 
the  actual  survey  being  shown  by  the  red  dotted  line.  A  line  of  survey  was  run 
through  a  hollow,  back  of  Warehouse  Point,  and  also  back  of  Red  Hill,  to  ascertain 
if  an  advantage  could  not  be  gained  by  keeping  back  from  the  river.  A  route  can  he" 
obtained  there  at  about  the  same  cost  as  the  route  shown  on  the  map,  if  it  is  desired  to 
keep  back  of  the  immediate  river  bank  through  Warehouse  Point.  A  careful  location 
would*  be  required  to  show  which  would  be  the  cheapest.  The  route  along  the  river 
is  supposed  to  have  some  advantages  in  not  cutting  oif  the  roads  of  access  to  the  vil- 
lage, so  that  it  has  been  adopted  in  the  estimates.  At  the  lower  end  of  the  canal  it 
enters  the  Hockanum  River  about  half  a  mile  from  the  Connecticut.  At  this  place 
there  is  a  natural  spur  so  situated  that  the  canal  can  reach  its  terminus  upon  the  high 
ground  and  drop  at  once  by  3  locks  to  the  river  level,  without  crossing  the  meadovrs. 
The  lower  end  of  the  Hockanum  from  the  entrance  of  the  canal  to  the  Connecticut 
River  turns  nearly  southward,  and  at  high-water  is  protected  by  the  spur  before 
mentioned.  This  will  have  to  be  excavated  and  straightened  so  as  to  form  an  en- 
trance basin  for  the  canal.  It  will  serve  as  a  safe  and  protected  harbor  for  vessels 
awaitinp^  their  turn  to  pass  through  the  canal,  and  also  as  a  winter  harbor  for  vessels 
caught  in  the  river  when  it  freezes  over  in  the  winter,  as  they  would  be  protected  from 
the  descending  ice  in  the  spring. 

The  month  of  the  Hockanum  appears  to  be  the  only  feasible  place  for  the  proposed 
canal  to  enter  the  Connecticut  River.  It  is  about  1^  miles  below  the  landing  at  Hart- 
ford, but  the  canal  cannot  enter  directly  opposite  that  place  on  account  of  being 
obliged  to  cross  the  meadows  for  about  three-quarters  of  a  mile  at  right  angles  to  the 
current  which  flows  over  the  meadows  at  high-water.  The  canal  would  be  anb- 
merged  in  freshets,  and  be  unprotected  from  the  ice,  which  sweeps  down  with  great 
force  in  the  spring. 

Above  Hartford  the  channel  of  the  river  is  crossed  by  two  bridges,  and  is  obstructed 
by  bars  immediately  above  the  first  bridge,  making  it  impracticable  to  enter  at  a  point 
higher  up. 

The  mouth  of  the  Hockanum  is  accessible  at  all  stages  of  the  river,  and  its  banks 
are  wooded  and  well  defined.  It  is  at  present  navigable  up  as  far  as  the  proposed 
entrance  of  the  canal,  and  serves  in  a  limited  way  as  winter  harbor  for  vessels,  where 
they  lie  safely  and  protected  from  ice.  • 

Very  feWcrossings  are  required  on.  the  proposed  canal.  The  route  runs  generally 
between  the  river  and  the  nearest  highway,  and  only  requires  provision  for  access  to 
the  bridges  and  ferries,  and  for  such  farm  crossings  as  may  be  necessary  to  reach  the 
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meadow  lands  cnt  off  br  the  canal.  The  principal  highways  that  will  be  required  to 
be  carried  over  the  canal  are  the  road  to  Enlield  Bridge,  where  a  draw  will  have  to 
be  provided,  the  crossing  of  the  New  York,  New  Haven  and  Hartford  Railroad,  the 
ferry  road  at  Warehouse  Point,  the  main  road  at  Red  Hill,  the  Counecticat  River 
Quarry  Company's  railway  to  the  river,  the  road  to  BisselFs  Ferry  near  the  Scnntic 
River*  and  four  roads  in  East  Hartford.  These  will  all  require  permanent  structures 
with  draws,  and  will  be  at  or  near  the  grade  of  the  tow-path.  In  addition  to  these, 
six  farm  bridges  of  a  less  expensive  character  will  be  required.  All  of  these  bridges 
are  intended  to  swing  upon  a  central  pier  with  clear  openings  of  50  feet  on  each^itide. 
Few  streams  of  any  importance  are  crossed.  The  Scantic  River  is  the  largest,  and 
the  Podnnk  River  is  the  next  in  size ;  the  others  are  smaller  and  are  mere  brooks.  It 
is  proposed  to  carry  them  all  under  the  canal  by  suitable  arches  and  culverts. 

SLOPE  AND  AMOUNT  OF  WATER  REQUIRED. 

In  the  proposed  plan  the  canal  is  supposed  to  be  for  navigation  only.  A  slope 
sufficient  only  for  supplying  the  waste  and  the  amount  of  lockage  is  assumed  as  the 
most  favorable  for  navigation,  as  it  produces  the  least  amount  of  current,  and  the 
amount  of  water  required  to  supply  the  canal  and  maintain  its  slope  will  be  a  miuimum. 

The  quantity  of  water  required  in  the  canal  for  the  purposes  of  navigation  will  bo 
about  as  follows : 

•  Cable  feet  per  second. 

For  lockage 200 

For  filtration  and  leakage 167 

For  evaporation , - -. 3 

Total 370 

This  amount  provides  for  a  lockfnl  of  water  every  10  minutes,  a  filtration  and  leak- 
age of  10  cubic  feet  per  second  per  mile,  and  an  evaporation  of  .025  ot  a  foot  in  24 
hours.  The  quantity  lost  by  filtration  and  leakage  would  probably  be  much  more 
than  this  for  the  first  year,  but  after  a  certain  time  the  deposit  of  mud  njion  the  banks 
and  bottom  of  the  canal  would  greatly  diminish  the  loss  trom  this  cause. 

The  slope  assumed  for  the  surface  of  the  water  in  the  canal  is  .00002  of  the  length. 
This  is  about  li  inches  per  mile. 

This  is  a  somewhat  greater  inclination  than  is  required  to  supply  the  quantity  of 
water  above  stated,  and  allows  for  all  contingencies  and  obstructions  in  the  bed  of  the 
canal.  It  would  give  a  mean  velocity  of  about  1.19  feet  per  second  in  a  straight  and 
smooth  channel  of  the  section  proposed,  or  a  discharge  of  1,250  cubic  feet  per  second. 
In  the  proposed  canal,  however,  there  will  be  the  usual  obstructions  to  the  flow  of  the 
water  resulting  from  the  accidental  irregularities  of  construction,  the  abutments  and 
piers  for  the  bridges,  any  constructions  which  diminish  the  water-way,  and  especially 
the  resistance  offered  by  aquatic  plants.  These,  with  the  small  loss  of  head  due  to , 
the  curves,  will  probably  reduce  the  mean  velocity  to  about  .75  of  a  foot  per  second, 
corresponding  to  a  discharge  of  787.5  cubic  feet  per  second. 

The  slope  of  the  canal  has  been  assumed  slightly  in  excess  of  the  requirements  for 
the  purposes  of  navigation  to  provide  for  all  contingencies  that  may  arise,  and  if  it 
should  be  found  that  a  less  amount  of  water  wonld  be  desirable,  the  slope  of  the  water 
can  be  allowed  to  diminish  by  rising  at  the  lower  end  and  falling  at  the  upper,  even 
to  becoming  level,  without  damage  to  the  canal. 

The  total  amount  of  fall  from  the  upper  to  the  lower  end  at  the  proposed  inclination 
is  1.76  feet. 

DIMENSIONS  OF  THE  CANAL. 

The  total  length  of  the  canal,  from  the  dam  at  Enfield  to  the  point  where  it  enters 
the  Hockannm  River,  is  16.77  miles.  From  the  latter  point  to  the  Connecticut  River 
is  .53  of  a  mile,  making  the  whole  length  17.30  miles. 

In  the  previous  estimates  the  width  of  the  canal  at  the  water-line  was  assumed  at 
150  feet,  but  this  has  been  reduced  in  the  present  estimates  to  120  feet,  which  will  bo 
ample  for  the  navigation  for  some  time  to  come  and  materially  reduces  the  cost.  It  is 
proposed  to  build  all  the  bridges  with  the  same  width  between  the  abutments  as  l>e- 
fore  estimated,  so  that  the  caual  can  be  widened,  if  hereafter  found  desirable.  The 
water  in  the  canal  is  to  be  10  feet  in  depth,  with  8  feet  depth  on  the  miter  sills  of 'the 
locks.  The  slopes  of  the  cuttings  and  embankments  are  assumed  at  1^  horizontal  to 
1  vertical.  This  slope  will  be  somewhat  varied  in  the  execution  of  the  work,  accord- 
ing to  the  material  met  with,  but  is  sufiicientlynear  for  the  purpose  of  an  estimate. 

Upon  the  embankments  the  tow-path  is  intended  to  be  2  feet  above  the  level  of  the 
water  and  10  feet  wide  on  top.  In  the  cuttings  a  bermo  of  15  feet  is  allowed  at  the 
tow-path  on  each  side  of  the  canal. 

This  is  for  the  purpose  of  allowing  space  for  ditches,  and  for  a  short  space  with  a 
flatter  slope  at  the  water-iine. 
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The  channel  in  the  bed  of  the  Hockannm  River,  from  the  foot  of  the  locks  (o  the 
Connecticut,  is  intended  to  be  150  feet  wide  and  to  be  excavated  to  a  depth  of  8^  foeD 
below  the  lowest  water,  which  givea  a  depth  of  10  feet  at  the  ordinary  summer  levfcl 
of  the  river. 

LOCKS. 

There  is  to  be  1  lock  at  the  upper  end  of  the  caual  to  admit  vessels  when  the  water 
is  above  the  ordinary  summer  level.  This  (^uard-lock  will  require  to  have  a  lift  of  12 
feet,, and  is  intended  to  be  50  feet  wide  and  200  feet  long  between  the  ([uuius. 

In  comiection  with  this  lock  there  will  be  a  bulkhead  across  the  upper  end  of  the 
caual,  provided  with  suitable  gates  to  admit  water  aud  regulate  the  supply  to  the  eaiial. 

At  the  lower  eud  of  the  caual  there  will  be  a  tiight  of  'A  locks,  which,  by  the  present 
survey,  cau  be  placed  close  together  in  preference  to  the  plan  formerly  adopte  I  of 
separating  them.  This  arrangement  is  preferred  as  giving  a  better  and  more  detiiiito 
entrance  to  the  canal  at  the  highest  stages  of  the  river,  When  one  or  more  of  the  locks 
will  be  submerged. 

The  locks  at  the  lower  end  of  the  canal  are  to  be  of  the  same  size  and  depth  as  the 
icuard-lock  at  the  dam,  viz,  200  by  50  feet,  with  a  depth  of  8  feet  on  the  miter- si  lis. 
The  2  upper  locks  are  intended  to  have  lifts  of  11.5  feet  each,  and  the  lower  one  a  life 
of  14.44.  This  is  for  the  purpose  of  equalizing  them  at  the  lower  stages  of  the  river. 
The  masonry  of  the  gate-chambers,  quoins,  miter-sills,  and  coping  is  supposed  to  bo 
of  cut  granite,  with  side  walls  and  backing  of  coursed  freestone  rubble,  all  laid  in 
hydraulic  cement.    The  floor  of  the  locks  is  estimated  as  being  of  concrete. 

The  lock-gates  are  supposed  to  be  of  the  ordinary  construction,  with  white-oak  tim- 
bers and  pine  sheathing,  and  to  be  opened  and  shut  by  capstans.  The  supply  of  water 
being  ample,  the  gates' can  be  easily  arranged  to  be  operated  by  means  of  turbines 
without  much  additional  expense. 

ARCHES  AND*  CULVERTS. 

At  the  following  places  atches  will  be  required  to  carry  the  streams  under  the  em- 
bankment, viz : 

At  Scantio  River,  two  20-foot  arches. 

At  Podunk  River,  one  10-foot  arch. 

At  Stoughton's  Brook,  one  10-foot  arch. 

At  Boyle's  Brook,  one  10-foot  arch. 

At  Prior  8  Creek,  one  6-foot  arch. 

At  Red  Hill  Brook,  one  6-foot  arch. 

The  smaller  streams  are  intended  to  be  carried  under  the  embankment  by  box  cul- 
verts of  from  2^  to  5  feet  in  width. 

The  arches  are  to  have  the  abutments,  wings,  and  backing  of  coursed  freestone  rnb- 
ble  with  cut  freestone  corners,  coping,  and  arch  courses.  The  box  culverts  aie  to  be 
*  of  coursed  freestone  rubble  with  granite  covers. 

All  of  the  foregoing  masonry  is  to  be  laid  in  hydraulic  cement. 

BRIDGES. 

•  It  is  proposed  to  make  the  faces  of  the  abutment-s  of  the  bridges  in  line  with  the 
edges  of  the  surface  of  the  water  in  the  canal,  or  1*^0  feet  a])art,  aud  to  place  a  cireular 
pier  in  the  middle  of  the  water-way,  so  as  to  provide  for  a  swing  bridge  of  at  Ka«t  LO 
feet  clear  opening  on  each  side  of  the  central  pier.  The  abntnient«  and  piers  are  in- 
tended to  be  of  couraed  rubble  with  cut  corners,  co\)ing,  and  bridge  seats,  all  of  fntv- 
stone. 

The  bridges  are  intended  to  be  of  iron.  Those  for  the  main  roads  to  be  20  feet  wide 
and  those  for  the  farm  crossings  l(\feet  wide  and  correspondingly  lighter. 

WASTE-WEIRS  AND  RETAIKING-WALLS. 

The  masonry  of  the  waste-weirs  is  to  be  of  coursed  rubble  with  cut  corners  aud  cojk 
ing  similar  to  that  described  for  the  bridge  abutments. 

The  retaining- walls  at  the  ends  of  the  locks  and  other  places  where  necessary  are  to 
be  built  of  rubble  masonry  laid  in  hydraulic  cement. 

MATERIALS. 

Fi'om  the  upper  end  of  the  caual  to  the  Scantic  River,  the  earth  to  be  excavated 
consists  mostly  of  a  clayey  loam.  Beneath  this,  firom  Enfield  dam  to  Red  Hill,  just 
below  Warehouse  Point,  is  rock,  for  which  an  ample  allowance  is  made  in  the  eeii- 
umtes.  Below  Scantic  River  the  material  becomes  more  sandy,  and  for  a  long  distance 
at  the  lower  end  of  the  canal  it  is  almost  a  pure  sand. 

It  is  proposed  to  make  the  embankments  entirely  of  the  material  excavated,  aud  to 
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bnild  them  ap  in  layers,  slightly  concave,  and  well  compacted  by  the  teaming  over 
them,  in  preference  to  making  pnddled  walls  in  the  interior,  even  where  the  material 
is  entirely  sand.  The  expedient  of  constructing  a  pnddled  wall  in  a  dam  or  embank  • 
ment  is  very  expensive,  and  experience  has  shown  it  tp  be  of  extremely  doubtful 
value ;  and  it  is  believed  that  the  best  modem  engineering  practice  is  to  make  the 
whole  embankment  of  uniform  material,  properly  brought  up  in  consecutive  layers. 
Canals  formed  in  very  porous  material,  like  coarse  gravel,  soon  become  tight  from  the 
deposit  of  silt  from  the  water.  The  waste  that  woiud  occur  from  liitratiou  during  the 
first  few  years  in  a  canal  constructed  as  proposed,  would  be  of  little  importance,  as 
there  would  be- an  ample  supply  of  water  and  a  sufficient  slope  to  maintain  the  proper 
depth  of  water. 

A  suitable  red  sahdstone  for  the  rubble  masonry  can  be  obtained  in  the  vicinity  of 
the  work.  The  cut  blocks  for  the  comers  and  coping,  and  for  the  arches,  can  be 
obtained  from  the  quarries  at  East  Windsor,  where  large  blocks  of  excellent  quality 
can  be  procured.  This  stone  cin  also  be  obtained  at  the  Portland  quarries,  near 
Middletown,  Conn.,  and  transported  by  water  to  near  where  it  will  be  required  for  use. 

The  granite  used  in  the  locks,  it  is  thought,  can  be  procured  of  suitable  quality  from 
the  quarries  near  the  mouth  of  the  Connecticut  River. 

There  is  also  excellent  granite  at  Westerly,  R.  I.,  and  atLeet's  Island,  Conn.,  where 
large  and  line  blocks  can  L)e  quarried. 

The  timber  for  the  lock-gates,  &c.,  can  be  best  procured  from  Vermont  and  New 
Hampshire,  and  brought  down  by  railroad  to  where  it  is  to  be  used. 

The  iron  work  for  the  bridges  and  locks  would  probably  be  furnished  by  some  of  the 
large  contracting  companies  which  furnish  bridges  and  similar  constructions.  It 
could  be  procured  at  Springfield  or  Hartford,  where  there  are  suitable  works  for  its 
manufacture. 

ESTIMATES. 

For  convenience  in  making  the  estimates,  the  whole  route  has  been  divided  into 
three  divisions,  embracing  about  one-third  of  the  whole  length  in  each.  These  divis- 
ions are  shown  on  the  three  sheets  of  the  accompanying  map. 

ESTIMATE,  DIVISION  NO.   1. 

448,  OOO  cubic  yards  earth  excavation,  at  15  cents $67, 200 

98,  OOO  cubic  yards  excavation  in  Hockanum  River,  at  25  cents 24, 500 

7, 90()  cubic  yards  excavation  for  foundations,  at  40  cents 3, 160 

2, 500  cubic  yards  clay  puddling,  at  f  1 2, 500 

9, 470  cubic  yards  rubble  masonry  in  locks,  at  ^ 75, 960 

2, 100  cubic  yards  cut  atone  in  locks,  at  $14 * 29, 400 

1 ,  600  en  bic  yards  rubble  in  arch  abutments,  at  $6 9, 960 

810  cubic  yards  arch  masonry,  at  $12 : 9, 720 

40  cubic  yards  cut  stone  in  arch  abutments,  at  $10 400 

1 ,  560  cubic  yards  rubble  in  bridge  abutments,  at  $(5 9,  .360 

160  cubic  yards  out  stone  in  bridge  abutments,  at  $10 1, 600 

200  cubic  yards  rubble  masonry  in  waste  weirs,  at  $6 « 1, 200 

40  cubic  yards  cut  stone  in  waste  weirs,  at  $10 400 

620  cubic  yards  culvert  masonry,  at  $5 3, 1(K) 

Hy  700  cubic  yards  concrete,  at  $3 8, 100 

4  pairs  of  lock-gates 12,000 

3  waste  weirs 1,000 

4  Swing  road-bridges,  superstructure 20, 000 

3  swing  farm-bridges,  superstructure 9,000 

Cofter-dams,  &c 4,000 

Land  damages,  5.73  miles,  at  $10,000 57,30c» 

Engineering  and  contingencies,  10  percent 34,966 

Total 384,626 

ESTIMATE,  DIVISION  NO.  2. 

735,000  cubic  yards  earth  excavation,  at  15  cents ,-..  110,250 

7, 600  enbic  y arda  excavation  for  foundations,  at  40  oen ta 3, 040 

2, 660  cubic  yards  rabble  in  arch  abntments,  at  $6 15,960 

1,620  cubic  yards  arch  masonry,  ^t  $12 ...— :  19,440 

80  cubic  yards  out  stone  in  arch  abutments,  at  $10...  1 800 

1, 050  cubic  yards  rubble  in  bridge  abutments,  at  $6 6, 300 

1 10  cabic  yards  cut  stone  in  bridge  abutments,  at  $10 1, 100 

2, 120  cubic  yards  culvert  masonry,  at$D..« 10,600 

2  swing  road-bridges,  superstructure 10, 100 

3  swing  farm-bridges,  superstructure 9,-000 
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Coffer-damB,  &c $1,000 

Land  damages,  5.68  milea,  at  S10,000 56,i?00 

Kngineering  and  coutingencies,  10  per  cent 24,429 

Total ' 268,719 

ESTIMATK,  DIVISION  NO.  3. 

468,600  cnbic  yards  earth  excavation,  at  20  cents » ^ 93,720 

150,000  cnbic  yards  rock  excavation,  at  $1 150, 000 

61,000  cnbic  yards  rock  bottom  excavation,  at  $2 : 122,  000 

3, 400  cubic  yards  excavation  for  foundation,  at  40  cents 1, 360 

16,300  cubic  yards  rock  in  clvinnel  above  dam,  at  |4 65,200 

1,200  cnbic  yards  clay  puddling,  at  $1 1,200 

3, 160  cnbic  yards  rubble  masonry  in  guard  look,  at  $8 25, 2t^ 

730  cubic  yards  cut  stone  in  guard  lock,  at  fl4 10,122^) 

350  cubic  yards  rubble  in  arcn  abutments,  at  |6 2, 100 

120  cnbic  yards  arch  masonry,  at  (12 1,440 

10  cnbic  yards  cut  stone  in  arch  abutments,  at  f  10 100 

780  cubic  yards  rubble  in  bridge  abutments,  at  f6 4,(idO 

75  cubic  yards  cut  stone  in  bridge  abutments,  at  $10  . . '. 7.50 

600  cubic  yards  rubble  in  railroad-bridge  abutments,  at  $6 '. 3, 600 

200  cubic  yards  cut  stone  in  railroad  bridge  abutments,  at  $10 2, 000 

350  cubic  yards  rubble  masonry  in  gate  bead,  at  $6 2, 100 

100  cubic  yards  cut  stone  in  gate  head,  at  $14 1,  400 

150  cubic  yards  rubble  masonry  in  2  waste  weirs,  at  $6 900 

30  cubic  yards  cut  stone  in  2  waste  weirs,  at  $10 3U0 

1,020  cubic  yards  culvert  qiasonry,  at  $5 5. 100 

2, 900  cubic  yards  retaining  walls,  at  $4 11,6<K) 

900  cubic  yards  concrete,  at  $3 2,7(H> 

1  swing-bridge  for  railroad,  superstructure 8,  (HK> 

3  swing  road-bridges,  supei-structure 15, 0(»0 

2  pairs  of  lock-gates 6,  IKH^ 

2  waste  weira 7CH» 

Gates  at  entrance  to  canal 1,500 

Gate  house : 750 

Alteration  of  dam  at  Entield 5,  OOO 

Coffer-dam,  &c 5,000 

Land  damages,  5.89  miles,  at  $10,000 58,90» 

Engineering  and  contingencies,  10  per  cent 60, 860 

Total 669,460 

SUMMARY  OF  TOTAL  COST  OP  CANAL. 

DivisionNo.  1 ; 384,626 

Division  No.  2 268,719 

DivisionNo,  3 669,460 

Total 1,322,805 

LIST  OP  BENCH-MARKS  USED  ON  THE  SURVEY. 

The  base  for  the  heights  of  the  bench-marks  is  low-water  mark  at  Hartford,  or  zero 
of  the  gauges  at  the  toll  bridge  and  at  the  steamboat  wharf. 

Top  of  freestone  foundation  at  the  northeast  corner  of  house  on  the  southwest 

corner  of  Wawarme  avenue  and  Van  Dyke  avenue,  Hartford 31. 540 

Cut  on  east  side  of  an  ash  tree  near  the  mouth  of  the  Hockauum  River,  west 
bank,  400  feet  from  the  Connecticut  River  and  100  feet  from  the  Hockanum 

River 14.733 

Cut  on  west  side  of  an  elm  tree  near  the  northwest  corner  of  Deming's  collar 

shop,  in  East  Hartford 32.613 

Cut  on  maple  tree  1,270  feet  west  of  southwest  comer  of  a  road  to  the  meadows, 
said  comer  being  about  2,650  feet  north  of  Podunk  River  Bridge  on  main 

road  ill  South  Windsor 34.053 

Cut  on  south  side  of  maple  tree,  520  feet  west  of  the  main  road  and  1,230  feet 

south  of  Stoughton^s  Brook,  in  John  Moore's  lot,  South  Windsor 23. 344 

Cut  on  south  side  of  hickory  tree,  210  feet  northwest  of  the  north we<t  comer 

of  tobacco  shed  in  Charles  WVlls's  lot.  East  W'indsor 50. 704 

Cut  on  the  northwest  side  of  a  large  hickory  tree,  about  900  feet  northeast  of 

the  mouth  and  100  feet  w^est  of  Prior's  Creek,  East  Windsor 27. 152 
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Northeast  comer  of  underpinning  stone  at  the  northeast  comer  of  red  tobacco 
shed  belonging  to  J.  C.  Bassinger,  on  the  west  side  of  river  road  at  Ware- 
house Point 29.810 

Top  of  south  west  comer  of  abutment  of  New  York,  New  Haven  and  Hartford        """"^ 
Eaih-oad  Bridge  at  Warehouse  Point 62.900 

Top  of  northeast  comer  of  north  end  of  capping  to  east  wall  of  brick  arch 
bridge,  over  second  road  south  of  ThompsonvilTe  Station  on  New  York,  New 
Haven  and  Hartford  Railroad,  being  about  '300  feet  south  of  the  southwest 
comer  of  said  station 76.663 

MAPS  ACCOMPANYI>'Q  THIS  REPORT. 

Accompanying  this  report  is  a  map  on  3  sheets  showing  what  is  considered  the  most 
feasible  location  for  the  canal.  It  has  been  prepared  from  recent  surveys  and  exami- 
nations together  with  the  latest  surveys  of  the  river  above  Hartford.  This  map  is 
upon  a  large  scale,  400  feet  to  an  inch,  and  contains  a  profile  of  the  route  as  actually 
surveyed.  Reference  is  also  made  to  sheets  1,  2  and  3,  of  the  report  of  the  surveys 
above  Hartford,  printed  in  the  Report  of  the  Chief  of  Engineers  for  1878,  upon  a  re- 
duced scale,  Appendix  B  14,  "Warren  and  Ellis's  Reports  on  the  Connecticut  River 
above  Hartford,"  plates  I  and  II.  These  reduced  sheets  show  generally  the  route  of 
the  canal,  being  marked  "proposed  canal,"  and  "No.  2,"- on  sheet  3,  and  is  the  only 
route  shown  on  sheets  1  and  2. 

All  of  which  is  respectfully  submitted. 

Theo  G.  Ellis, 

General  G.  K.  Warren,  Civil  Engineer. 

Lieutenant-Colonel  of  Engineers^  U,  S.  A. 


B  13. 

IMPROVEMENT    OF     CONNECTICUT    RIVER    BELOW    HARTFORD,    CON- 
NECTICUT. 

WORK  EXECUTED  DURING  FISCAL,  YEAR  ENDING  JUNE  30,  1881. 

Congress,  by  act  approved  June  14, 1880,  appropriated  $10,000  for  the 
improvement  of  the  Connecticut  River,  Connecticut,  below  Hartford. 

Under  this  appropriation  and  ^bout  $8,900  available  from  the  appro- 
priation of  March  3, 1879,  advertisements  were  issued  on  approved  pro- 
jects August  14,  1880,  for  riprap  for  the  jetties  at  Saybrook  and  for 
dredging  the  temporary  channels  through  the  shoals  at  low-water 
between  Rocky  Hill  and  Hartford;    The  proposals  were  as  follows: 

Abstract  of  proposals  for  furnishing  riprap  granitf  for  jetties  at  mouth  of  Connecticut  River, 
ConnecUout,  opened  August  14,  1880. 


No. 


Name  mnd  tddreM. 


John  Bnattie,  Leetes  Island,  Conn 

James  Scull}',  Groron,  Conn 

Fred'k  K.  Ballon,  Boston,  Mass... 


Price  per 
gross  ton. 


$1  05 
1  10 
1  24i 


Coounenoe. 


Complete. 


6,000    tons 
wonldcost. 


Dec.  1,  1880  I  $6, 300 

Dec.  1,1880.  I  6,600 

Dec.  1.1880.  t  7,470 

I 


The  contract  was  awarded  to  the  lowest  bidder,  Mr.  John  Beattie,  at 
$1.05  per  ton  of  2,240  pounds. 

Abstract  of  proposals  for  excavation  in  Connecticut  River  heticeen  Hartford  and  Middle- 
town  J  opened  August  14,  1880. 


No. 


Xamo  and  address. 


McDermott  &  Dalv,  Cohoe8,N.  Y 

Hartford  and  New  York  Stenml)oat  Company,.Hartford 

Willinra  Flannery.  Npw  York  City 

S.  A.  Ilammoud,  Brid j^eport.  Conn 


c^icySrf.    C""""-- 


Complete. 


$0  ]5|  ;  Aug.  24, 1880 
ir»5  ,  Ant'.  16, 1880 
16    I... 
20    I  Sept.  15, 1880 


Got.  31, 1880 
Oct.  31, 1880 
Oct.  31, 1880 
Juno  30, 1881 
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The  contract  was  awarded  to  the  lowest  bidders^  Messrs.  McDermott 
&  Daly,  at  15J  cents  per  cubic  yard. 

The  work  of  dredging  was  commenced  August  25, 1880,  at  Glaston- 
bury Bar,  from  which  bar  11,130  cubic  yards  were  dredged,  making  a 
channel  50  feet  wide  and  9^  feet  deep.  There  was  but  6  feet  depth  before 
the  dredging  was  done. 

The  dredge  was  then  removed  to  Hartford  Bar,  where  a  channel  of  the 
same  width  and  depth  was  made  by  the  removal  of  4,800  cubic  yards  of 
material.    This  completed  the  work  contracted  for. 

Several  stumps,  pieces  of  stone^  and  trees,  either  in  the  channel  or  in 
dangerous  proximity  to  it,  were  found  during  last  season.  These  were 
removed,  at  a  cost  of  $300  by  Gapt.  T.  A.  Scott,  under  special  arrange- 
ment authorized  by  the  Engineer  Department. 

The  contractor  for  furnishing  stone  for  the  jetties  at  the  mouth  of  the 
river  commenced  September  13  and  completed  his  contract  in  January, 
1881. 

Six  thousand  one  hundred  and  eighty-four  and  thirty-seven  one-hun- 
dred ths  tons  of  stone  rock  delivered,  which  was  principally  put  on  the 
east  jetty,  building  it  up  where  it  was  too  low  and  extending  it  161  feet. 
A  small  amount  of  stone  was  placed  on  the  west  jetty  to  build  it  up  at 
low  parts. 

On  the  6th  of  April,  1881,  advertisements  were  issued  for  proposals 
for  dredging  the  troublesome  bars  which  the  low-water  of  that  spring 
should  discover.    On  the  20th  of  April  the  following  bids  were  received  : 


No. 


Name  and  address. 


Ezra  H.  WillianiR,  president  Hartford  Dredging  Com- 
pany, Hartford. 
Hartford  and  New  York  Steamboat  Company,  Hartford. 

Edpar  M.  Payn,  Albany,  N.  Y ...• 

John  McDei-mott,  Cohoes,  N.  Y 


Price  per 
onbic  yard. 


$0  13 
18 


Commence. 


May    1,1881 


May 

May 
May 


1,1681 
1,1881 
1, 1881 


Complete. 


Jaly  31,1881 

July  31,1881 
July  31,1881 
July  31.1881 


The  contract  was  awarded  to  Ezra  H.  Williams,  president  Hartford 
Dredging  Company,  the  lowest  bidder,  at  the  price  of  13  cents  'per  cubic 
yard. 

This  work  was  commenced  May  31, 1881,  at  Glastonbury  Bar.  Up  to 
June  30, 10,132  cubic  yards  were  removed,  making  a  channel  2,850  feet 
long,  25  feet  wide,  and  9}  feet  deep  at  low-water. 

Congress,  by  act  approved  Marcli  3, 18S1,  appropriated  $30,000  with 
the  following  provisions : 

Ten  thousand  dollars  shall  be  used  to  continue  the  work  in  progress  at  the  bar  at 
the  month  of  tlie  river,  and  three  thousand  dollars  in  dredging  uie  channel  bclov 
Kocky  Hill. 

The  project  of  March  24, 1881,  for  the  expenditure  of  this  money  was 
approved  and  provided : 

First.  For  from  $3^000  to  $6,000  to  be  spent  in  dredging  at  the  next 
low-water  between  Hartford  and  Rocky  Hill,  to  give  a  navigable  depth 
of  9  feet  at  low-water. 

Second.  To  build  a  wing-dam  at  Glastonbury  Bar  as  far  as  $12,000 
would  pay  for.  This  dam  to  form  a  part  of  the  permanent  plan  of  im- 
provement, submitted  February  14, 1880. 

Third.  For  dredging  below  Rocky  Hill,  $3,000. 

No  dredging  being  required  in  this  section,  except  on  Saybrook  Bar, 
and  the  scouring  effect  produced  by  the  jetties  having  apparently  about 
reached  its  limit  because  of  the  hard  material,  it  was  proposed  to  expend 
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this  $3,000,  and  as  much  of  the  $10,000  set  apart  for  Saybrook  Bar  as 
should  be  necessary,  to  determine  by  dredging  whether  the  scouring 
effect  will  maintain  the  increased  depth  so  made. 

Fourth.  The  Saybrook  jetties,  probably  2  feet  increase  has  been  secured 
by  the  scouriug  effect  already,  so  that  there  is  now  8  feet  depth  at  low- 
water,  which  accommodates  all  the  vessels  that  can  reach  Hartford, 
But  a  greater  depth  can  be  carried  as  far  as  Middletown,  and  the  future 
improvements  contemplate  a  greater  depth  to  Hartford,  so  that  on.  this 
account  we  should  have  a  greater  depth  at  Saybrook  Bar.  Again,  there 
is  anchorage  inside  for  the  largest  coasters  if  they  could  cross  the  bar^ 
and  all  the  depth  that  can  be  secured  is  desirable  for  the  object  of  mak- 
ing this  place  a  harbor  of  refuge. 

The  jetties  have  ])een  built  sufficiently  to  prove  their  useful  effect,  and 
steps  must  be  taken  soon  for  better  marking,  and  for  lights  or  beacons. 
But  before  planning  these  as  permanent  works,  it  is  best  to  have  the  effect 
of  dredging  determined,  so  that  we  can  plan  according  to  the  importance 
of  the  entrance.  Temporary  work  is  therefore  proposed  and  piles  will 
be  driven  at  the  ends  of  the  jetties,  and  temporary  beacons  established, 
as  experience  shows  the  necessity  for.  The  jetties  will  be  built  up  at 
places  of  settlement,  and  the  height  raised  at  intervals,  with  riprap 
granite,  to  better  define  their  line  at  night. 

In  accordance  with  the  above  plan  sulvertisements  were  issued  May 
11, 1881,  for  proposals  for  building  a  wing-dam  at  Glastonbury  Bar,  and 
for  furnishing  riprap  granite  for  jetties  at  Saybrook  Bar,  the  following 
were  received. 

This  work  has^een  under  the  superintendence  of  Assistant  Engineer 
Theodore  G.  Ellis. 

Abstract  of  proposals  for  building  a  wing-dam  at  Glastonbury  Bar,  received  June  S,  1881. 


No. 

Name  and  addreas. 

Price  per  cnbic  3rard. 

Commence. 

Complete. 

1 

Ezra  H.  WilUama,  Hartford, 
Conn. 

93.60  if  built  of  brash  and  stone ;  $1.60 
if  built  of  stone  alone. 

Dec    1,  1881 

The  proposition  of  Mr.  Ezra  H.  Williams  to  build  the  dam  entirely  of 
stone  for  $1.60  per  cubic  yard  was  accepted,  and  the  contract  awarded 
to  him. 


Abstract  of  proposals  for  furnishing  riprap  granite  for  jetties  at  Saybrook  Bar,  received 

June  8,  1881. 


No. 


Kame  and  address. 


I  Price  per  ' 

ton  of  2,240;  Commence.  |    Complete. 

'    pounds. 


-I- 


I 


1     John  Beattie,  Leetes  Island,  Conn . 


$1  29 


Dec.  1,  1881 


The  contract  was  awarded  to  Mr.  John  Beattie,  the  only  bidder,  at 
$1.29  per  gross  ton. 

PROBABLE  OPERATIONS  DURING  FISCAL  YEAR  ENDING  JUNE  30,  1882. 

Dredging  between  Hartford  and  Eock  Hill  will  be  continued  during 
the  low-water  of  this  season  until  a  depth  of  9  feet  at  low-water  is 
secured  on  the  bad  bars. 

In  the  early  part  of  the  year  1882  dredging  will  probably  be  required 
37  B 
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again,  which  will  be  done  under  a  new  contract  with  the  fands  reserved 
from  the  last  appropriation. 

The  work  of  building  a  wing-dam  at  Glastonbury  Bar  will  be  com- 
menced and  finished  as  nearly  as*  the  means  will  allow. 

At  the  jetties  at  Saybrook  stone  will  be  placed  as  required,  and  the 
efficacy  of  <lredging  between  the  jetties  tested. 

Piles  will  be  driven  at  the  ends  of  the  jetties,  if  necessary,  and  tem- 
porary lights  provided. 

The  entire  and  permanent  completion  of  the  improvement  of  the  river 
between  Hartford  and  Middletown  it  is  estimated  will  cost  $330,000. 

'Twelve  thousand  dollars  of  the  last  appropriation  will  be  used  in  the 
permanent  improvement;  this  leaves  $318,000  necessary  to  complete  the 
projected  improvement. 

One  hundred  and  three  thousand  dollars  could  be  judiciously  expended 
during  the  fiscal  year  ending  June  30, 1883,  on  the  Glastonbury  division 
of  this  work  and  upon  the  bar  at  Saybrook. 

The  permanent  completion  of  the  jetties  cannot  be  estimated  for  until 
the  importance  of  the  entrance  can  be  determined. 

The^e  works  are  under  the  special  charge  of  Assistant  Engineer  Theo- 
dore G.  Ellis. 

An  appropriation  of  $6,000  will  be  required  to  keep  the  channel  of  9 
feet  depth  open  to  Hartford. 

The  total  estimate  for  the  year  ending  June  30, 1883,  is  $109,000. 

Money  statement 

July  1,  1880,  amount  available $18,318  66 

Amount  appropriated  by  act  approved  March  3,  1881 30, 000  00 

$48,318  66 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 12,622  62 

July  1,  1881,  amount  available 35,696  04 

Amount  (estimated)  required  for  completion  of  existing  project 318, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  109, 000  00 
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IMPROVEMENT  OF  HABBOES  AND  BIVEBS  ON  LONG  ISLAND  SOUND* 


report  of  major  j,  w,  barlowy  corps  of  engineers,  bvt.  lieut, 
col.,  u.  s.  a,,  officer  in  charge,  for  the  fiscal  tear  ending 
june  30,  1881,  wits  other  documents  relating  to  the  works. 

Engineer  Office,  United  States  Army, 

New  London,  Conn,,  July  28,  1881. 
General:  I  have  the  honor  to  transmit  herewith  the  annual  reports 
upon  the  river  and  harbor  improvements  in  my  charge  for  the  fiscal  year 
ending  June  30,  1881. 

Much  difficulty  and  delay  have  attended  the  procurement  of  the  com- 
mercial statistics  required  by  department  circular  of  December  9, 1880. 
The  results  obtained  are  believed  to  be  approximately  correct,  though 
not  in  all  cases  as  complete  as  was  desired. 

I  am,  general,  very  re8i>ectfully,  your  obedient  servant, 

J.  W.  Barlow, 
Major  of  Uvigineers, 
Brig.  Gen.  H.  G.  Wright, 

Chief  of  Engineers,  U.  8.  A. 


C  I. 

improvement  of  STONINGTON  harbor,  CONNECTICUT. 

At  the  close  of  the  fiscal  year  ending  June  30, 1880,  work  upon  the 
west  breakwater  was  in  progress  under  an  uncompleted  contract  with 
Frederick  K.  Ballon,  of  Boston,  Mass.  During  the  fiscal  year  ending 
June  30, 1881,  9,113  tons  of  riprap  granite  were  delivered  by  the  con- ' 
tractor,  completing  the  work.  The  breakwater  was  finished  at  each 
end,  with  a  cut-stone  pier-head;  is  2,025  feet  long;  and  contains  94,158 
tons  of  granite.  It  cost  $103,190,  an  average  of  $1.09^  per  ton,  or  about 
$51  per  linear  foot. 

By  act  of  Congress  approved  June  14,  1880,  $25,000  was  appropri- 
ated for  continuing  the  improvement  of  this  harbor.  At  the  time  of 
making  the  last  auuual  report  it  was  believed  that  a  portion  of  this  ap- 
propriation would  be  required  to  complete  the  west  breakwater.  The 
amount  proved  to  be  quite  small,  Wly  $690  of  that  appropriation  being 
needed  to  finish  the  work. 

In  accordance  with  the  wishes  of  the  citizens  of  Stonington.  and  of 
those  interested  in  obtaining  the  appropriation,  the  project  submitted 
for  the  expenditure  of  the  money  recommended  that  a  survey  be  made 
with  a  view  of  determining  a  site  for  an  east  breakwater  to  cut  off  the 
ocean  swell,  which  in  times  of  east  and  southeast  gales  makes  in  be- 


Digitized  by 


Google 


580    REPORT  OF  THE  CHIEF  OF  ENGINEERS,  U.  S,  ARMY. 

tween  Kapatree  Point  and  the  east  end  of  Fisher's  Island.  Such  a 
breakwater  would  also  provide  a  safe  anchorage  for  the  large  fleet  of 
coasters  continually  passing  through  Fisher's  Island  Sound.  By  direc- 
tion of  the  Chief  of  Engineers,  the  survey  was  made  in  August,  1880, 
covering  the  area  bounded  by  Bartlett's  Reef  and  Stonington  Point  on 
the  east  and  by  the  west  breakwater  and  the  Middle  Ground  on  the 
west.  The  matter  of  the  further  improvement  of  the  harbor  was  re- 
lerred  to  the  Board  of  Engineers  for  Fortifications  and  for  River  and 
Harbor  Works,  whose  report  is  appended.  ' 

In  accordance  with  the  recommendation  of  the  Board,  the  Chief  of 
Engineers  authorized  the  commencement  of  a  work  to  be  built  upon  aline 
extending  from  the  south  end  of  Bartlett's  Beef  to  the  north  end  of  the 
Middle  Ground.  Proposals  were  invited  for  the  delivery  of  riprap  gran- 
ite, and  bids  were  opened  November  10, 1880.  Frederick  K.  Ballou,  of 
Boston,  Mass.,  the  lowest  bidder,  wds  awarded  the  contract,  at  the  rate 
of  88  cents  per  ton.  The  first  load  of  stone  was  delivered  December  11, 
1880,  at  a  point  about  midway  between  the  south  end  of  the  reef  and  the 
north  end  of  the  Middle  Ground.  Work  was  continued  through  the 
winter  and  spring  in  an  easterly  direction,  and  on  June  16, 1881,  the  con- 
tract was  completed.  Under  this  contract  24,750  tons  of  stone  were 
delivered,  making  500  feet  of  completed  breakwater. 

By  act  of  Congress  approved  March  3, 1881,  $30,000  was  appropriated 
for  the  further  improvement  of  this  harbor.  With  this  sum  it  is  proposed 
to  continue  the  construction  of  the  breakwater,  extending  it  in  an  east- 
erly direction  sufficiently  far  to  prevent  the  ocean  swell  now  passing  to 
the  east  of  the  work  from  entering  the  harbor.  In  accordance  with  this 
project  projKwals  were  invited  for  the  delivery  of  riprap  granite.  The 
bids  were  opened  June  15, 188  L,  and  the  contract  awarded  to  Fre<lerick 
K.  Ballon,  of  Boston,  Mass.,  the  lowest  bidder,  at  the  rate  of  $1.14^  i>er 
ton.  Work  under  this  contract  was  commenced  June  21,  and  at  the 
close  of  the  fiscal  year  1,641  tons  of  granite  had  been  delivered. 

The  improvement  of  Stonington  Harbor  by  the  general  government 
began  in  1828-'30  with  the  construction  of  a  pier  from  the  shore  on  the 
east  side  of  the  harbor,  at  a  cost  of  $36,753.83. 

In  1871  a  survey  was  made  with  a  view  to  further  improvements.  In 
1873  and  1874  appropriations  were  made  amounting  to  $45,000.  This 
amount  was  expended  in  dredging  to  a  depth  of  12  feet  at  mean  low- 
water  over  the  area  north  of  the  pier  and  of  the  northern  part  of  Penguin 
Shoal,  resulting  in  the  removal  of  209,509  cubic  yards  of  material.  In 
1875  the  construction  of  the  breakwater  lying  southeast  of  Wamphas- 
suck  Point  was  commenced  in  accordance  with  the  recommendation  of 
a  board  of  Engineers.  The  cost  of  this  work  has  been  reported  upon  in 
a  preceding  paragraph. 

The  following  amounts  have  been  appropriated  for  the  improvement 
of  Stonington  Harbor,  since  1871. 

March  3;  1871 $1,166  CIO 

March  3,  1873 25,  000  00 

June  23,  1874 20,  000  00 

March  3,  1875 25,000  00 

June  18,  1878 40,000  GO 

March  3.  1879 37,500  00 

June  14,  1880 25,000  00 

March  3,  1881 :JO,000  00 

Stonington  is  the  port  of  entry  for  the  Stonington  collection  district.  There  is  a 
light -house  on  Stonington  Point  and  a  light-ship  2  miles  southwest  of  Wamphassnck 
Point.    Fort  Trombull,  the  nearest  work  of  defense,  is  12  miles  distant. 
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Money  statement. 

July  1,  1880,  amount  available $33,552  18 

Amount  appropriated  by  act  approved  March  3,  1881 30, 000  00 

$63,552  18 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 33,525  86 

July  1,  1881,  amount  available 30,026  32 

Amount  (estimated)  required  for  completion  of  existing  project 45. 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    45, 000  00 


Abstract  of  proposals  opened  Kovember  10,  1880,  for  improvement  of  Stonington  Harbor^ 
Conneetiout;  oonstrwstion  of  breakwater. 


No. 


Name  and  address  of  bidder. 


Willcom- 


wm  com- 
plete. 


a 

si 


pa 

oil 

ill 


Alex.  J.  Howell,  New  York  City 

F.  K.  Balloa,  Boston,  Mass 

John  Beattie,  Leete's  Island,  Cpnneoticnt 
Arnold  &  Stephens,  Oneida,  N.  T 


Nov.  15, 1880 
Nov.  IS,  1880 
Nov.  15, 1880 
Nov.  16, 1880 


JuneSO.  1881 
JoneSO,  1881 
Jnne30,1881 
JoneSO,  1881 


n 

$0  88 
1  02i 

1  181 


25,668 
21, 951 
18,  M7 


*  Bid  informal.    No  amount  given  in  bond.    Price  bid,  $1.07  per  yard. 

Jhstraot  of  proposals  opened  June  15,  1881, /or  improvement  of  Stonington  Harbor,  Con- 
neoticut;  oonstruction  of  breakwater. 


No. 


Name  and  address  of  bidder. 


1  F.  K.  Ballon,  Boston,  Mass 

2  Joseph  H.  White,  Hyde  Park,  Mass 

8  I  Chai-ies  H.  Edwards,  Qaincy,  Mass 

4     John  Beattie,  Leete's  Islana,  Connecticut  . 


Will  com- 
plete. 


JuneSO,  1882 
JuneSO,  1882 
JuneSO,  1882 
June  SO,  1882 


$1  14i 
1  33 
1  27 
1  25 


II. 


II 


^ 


2.3,588 
20,300 
21,260 
21,500 


Abstract  of  contract  for  the  improvement  of  Stonington  Harbor,  Connecticut,  in  force  during 
the  fiscal  year  ending  June  30,  1881. 


2  I  F.  E.  Ballon,  Boston,  Mass 


I  I     ft 

Date  of  con-  .  Subject  of  con-  |        a 

tract.        i  tract.  {     v^ 


Remarks. 


Nov.  15, 1880    Biprap  granite. .,'  $0  88    I  Contract   completed 

I  I  I      June  16,  1881. 

June  21, 1881    Biprap  granite  . ,    114^1 

'  I 
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COMMERCIAL    STATISTICS. 


Approximate  4imount  of  materials  received  in  and  shipped  from  Stonington  Harhor,  Connect 
cut  J  for  the  10  years  ending  June  30,  1880. 


Received : 
Coal 


.tons 


Year  ending  June  30. 


1871.    '  1872.    I  1873.    i  1874.    ,  187.5.    '  1876.    |  1877. 


1878.      1879.    I  1880. 


50.000   50,000   50,000   50,000   50,000   55,000   57,000   58.000.57,000   59.009 

Iron tons  I     1,747     1,615     1,120         100,  75  87,        100         125         175        2» 

Lamber 1,000  feet.  |    2, 500;    2,600     2,600     2,800     3,000^    3,000     2,700,    2,900     3,000     3.O0O 

General  merchandise,  |  I  ' 

tons '73,910   85,830   91,765   90, 852 101,  704  101, 420  111,  550  121, 225 141, 745  1.51, 5« 

Shipped:  I  I  I 

Coal tons. I  35,000   35.000   35,000   35,000   35,000   37,000   38,000'  40,000   40,000  40,OW 

General   merchandise  ,  I  ' 

tons  . .   86, 610j  94,  520 106, 510  106, 675 108, 870 120, 975 120, 940,130, 770 150, 635 160,  GO 

Yessels  arriving  and  depart-  j  I  i  |  i  I 


'"ii 


1,380     1,528     -Lm 


Iteamers '    1,274  1,299"  1,304;  l,314i  1,274  1,305'  1,340 

Sailing  vessels i        900  950  975  980  1,000.  1,100  1.150  1,200      1,300     1.^70 

Barges 301  40  35  50;  50,  55|          60  65  65         TO 

I  I  I  I  I  I              I  •  , 


The  above  fibres  include  the  freights  and  trips  of  the  Stonington  Steamship  Com- 
pany between  Stonington  and  New  York. 

Number  of  veeeels  which  have  passed  hy  or  in  the  vicinity  of  Eel  Grass  Shoal  Lighi-Veml 
from  January  1,  1874,  to  December  31,  1880. 


[Eel  Grass  Shoal  is  inPisher'sfTsUnd  Soand,  abont  8  mUes  west  soathwest  &om  Stonington  Ught-hooMk] 

Year. 

Ships. 

BarkB. 

Brigs. 

Schooners. 

Sloops. 

Steamers. 

Totda. 

1874 

10 
5 
11 
18 
10 
7 
18 

86 
22 
19 
28 
23 
26 
47 

260 
124 
71 
45 
75 
81 
66 

17,715 
15,472 
13, 308 
14, 729 
11,108 
14.823 
13,786 

4,386 
4,205 
4,781 
5,010 
4,646 
4,522 
8,199 

8,819 
8,425 
3,571 
3,407 
3,609 
4.920 
4.607 

26^229 

1875 

23. 2S 

1876 

21,781 

1877               

23.237 

1878 

18.471 

1879 

23,871 

1880 - 

21, 6S 

"Whole  nnmbor 

159,450 

i 

Chas.  E.  p.  Noyes, 


COLLECnOXS  AT  THE  PORT  OF  STONINGTON  DURING  THB  FISCAL  YEAR  ENDING  JU5K 

30,  1881. 

Duties  on  imports $239  87 

Tonnage  dues 24  60 

Hospital  tax //4  96 

Miscellaneous  receipts 1,472  26 

Total 2,51169 

Number  of  foreign  vessels  arrived  from  foreign  ports 4 

Number  of  foreign  vessels  cleared  for  foreign  ports 4 

Number  of  American  vessels  arrived  from  foreign  ports 

Number  of  Ameiican  vessels  cleared  for  foreign  ports 1 

Number  of  vessels  of  all  Classes  entered  and  cleared  during  the  year 730 

Total  tonnage 1,382,040 

Estimated  value  of  cargoes  received $24,650,740 

Estimated  value  of  cargoes  shipped |26, 5d0, 620 

Number  of  vessels  of  all  classes  entering  the  harbor  for  refuge  during  the 
year 1,720 
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letter  of  the  chief  of  engineers. 

Office  of  the  Chief  of  Enghneers, 

United  States  Army, 
Washington^  D.  C,  October  13,  1880. 
Sir:  The  river  and  harbor  act  of  June  14,  1880,  appropriates  $25,000 
for  improving  Stonington  Harbor,  Connecticut.     It  is  anticipated  that 
a  small  part  only  of  the  appropriation  will  be  needed  to  complete  the 
west  breakwater  now  in  course  of  construction  at  this  harbor,  and  as  a 
large  balance  will  remain  available  for  further  improvement  of  the  har- 
bor, before  taking  steps  towards  the  application  of  this  balance  the 
Chief  of  Engineers  referred  the  subject  of  this  improvement  to  the 
Board  of  Engineers  for  Fortifications  and  River  and  Harbor  Improve- 
ments to  report  what  additional  work,  if-  any,  is  required  or  necessary 
for  the  further  improvement  of  the  harbor. 
The  report  of  the  Board  thereon  is  herewith  respectfully  submitted. 
It  will  be  perceived  that  to  eifectually  screen  the  harbor  against  south- 
easterly storms  and  at  the  same  time  to  furnish  a  refuge  for  coastwise 
fleets,  the  Board  recommends  the  construction  of  an  additional  break- 
water at  a  cost  of  about  $100,000,  and  desiguates  its  location  and  excent. 
The  views  and  conclusions  of  the  Board  are  approved  by  this  office, 
and  as  the  importance  of  Stonington  Harbor  as  a  harbor  of  refuge  is 
conceded,  and  it  is  believed  that  those  who  were  instrumental  in  pro- 
curing this  appropriation  had  the  construction  of  this  additional  break- 
water in  view,  I  beg  leave  to  recommend  that  the  officer  of  engineers  in 
charge  of  the  improvement  of  the  harbor  be  instructed  to,  proceed  with 
the  commencement  of  this  work  in  accordance  with  the  views  of  the 
Board. 

Very  respectfully,  your  obedient  servant, 

H.  G.  Wright, 
Chief  of  Engineers  J 
Brig,  and  Bvt  Maj.  Oen. 
Hon.  Alexander  Bamsey, 

Secretary  of  War. 

[Indorsement.] 

Recommendation  of  the  Chief  of  Engineers  approved. 
By  order  of  the  Secretary  of  War. 

H.  T.  Crosby, 

Chief  Cleric. 
War  Department,  October  15, 1880. 


report  of  the  board  of  engineers. 

Office  of  the  Board  of  Engineers  for  Fortifications 
AND  FOR  River  and  Harbor  lMPRo^^B>rENTS,  &c., 

Xew  Yorlc^  August  24,  1880. 
General:  The  Board  of  Engineers  for  Fortifications  and  for  River 
and  Harbor  Improvements,  in  reply  to  your  letter  of  July  3, 1880,  which 
is  as  follows : 

Office  of  the  Chikf  of  Engineers, 
United  States  Army. 
Washington,  D.  C,  July  3,  leSO. 
Sir  :  The  river  and  harbor  act  approved  June  14.  18<h0,  contains  the  foUowing  item: 
**  Improving  Stonington  Harbor,  Connecticut,  twenty-five  thousand  dollars." 
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On  a  call  from  this  office  for  project  of  application  of  this  appropriation,  Major  Bar- 
low submits  the  following : 

**It  is  proposed  to  make  a  snrvey  of  the  harbor  with  a  view  to  submitting  plans  for 
an  easterly  break  water ,  it  being  understood  that  this  is  the  project  speciaUj  desired 
by  those  interested  in  the  improvement  of  this  harbor. 

^^  It  is  anticipated  that  a  small  part  of  the  appropriation  will  be  needed  to  complete 
the  west  breakwater,  an  estimate  for  which  will  be  presented  as  soon  as  the  exact 
amount  is  definitely  known." 

From  this  it  appears  that  after  the  completion  of  the  present  breakwater  a  large 
bala)»ce  will  remain  of  the  above  appropriation  available  for  further  improvement  of 
the  harbor,  but  before  taking  any  steps  towards  the  application  of  this  balance,  the 
Chief  of  Engineers  desires  the  Board  to  take  up  the  subject  and  report  what  additional 

work,  if  any,  is  required  or  necessary  for  the  further  improvement  of  the  harbor. 

#  ♦  #  #  #'^*  • 

By  command  of  Brigadier-General  Wright. 
•     Very  respectfully,  your  obedient  servant, 

John  G.  Parke, 
Lieutenant-Colonel  of  Engineers, 

BvU  MaJ,  Gen,f  U.  S.  A. 
Col.  Z.  B.  Tower, 

Carps  of  Engineers. 

have  the  honor  to  submit  the  following  report : 

Stonington  Harbor  opens  into  the  east  end  of  Fisher's  Island  Sound, 
opposite  the  passage  way  thence  to  the  Atlantic.  Though  apparently 
covered  from  northeasterly  and  easterly  storms  the  ground-swell  of  the 
ocean  is  felt  in  the  harbor  as  far  up  as  the  inner  wharves. 

This  harbor  is  more  or  less  directly  exposed  to  southeasterly  and 
southerly  storms,  and  prior  to  the  construction  of  the  westerly  break- 
water was  entirely  open  to  those  from  the  southwest.  Major  Barlow, 
in  hi3  letter  to  the  Chief  of  Engineers  of  June  16, 1875,  advising  the 
construction  of  the  westerly  breakwater,  now  essentially  completed, 
says: 

All  the  testimony  I  have  been  able  to  gain  upon  the  subject  goes  to  show  that  the 
most  annoying  and  dangt  rous  seas  are  those  occasioned  by  southwesterly  winds  fol- 
lowing easterly  gales.  The  most  desirable  immediate  protection  would  therefore  be 
obtained  by  the  construction  of  a  breakwater  upon  Wampasset  Shoal. 

The  special  Board  of  Engineers  assembled  June  30, 1875,  in  their  dis- 
cussion of  various  projects  presented,  confirmed  the  opinion  of  the  local 
engineer,  as  follows: 

The  first  and  largest  harbor  is  tx)  be  constituted  by  extending  a  breakwater  from 
the  vicinity  of  Wampasset  Point  (the  west  point  of  the  entrance  from  Fisher's  Island. 
Sound),  in  a  general  southeasterly  direction,  for  a  length  of  2,000  feet,  into  about  18 
feet  of  water  at  its  outer  end.  The  inner  end  of  the  breakwater  is  in  (i  feet  or  less  of 
water.  Its  trace  is  somewhat  bent  concave  to  the  harbor.  This  structure  will  atlbrd 
a  very  accessible  harbor  of  refuge  to  vessels  ))assing  along  the  sound,  and  will 
thorougljly  shelter  them  from  southwest  winds,  which  are  represented  as  being  the 
most  violent  and  injurious  of  the  locality,  while  it  also  provides  protection  in  south 
and  southeast  winds,  which  are  less  severe  but  more  common.  This  work  also  affords 
important  protection  to  the  more  interior  waters  of  the  present  harbor  of  Stonington. 

The  Board  gives  its  preference  to  the  first  project  as  being  the  most  satisfactory 
solution  of  the  question  before  them. 

The  harbor  of  Stonington  is  very  essentially  benefited  by  the  western 
breakwater,  furnishing  as  it  does  a  thorough  protection  against  south- 
west gales,  which,  though  short  in  duration,  are  sudden  and  severe.  A 
reference  to  accompanying  Coast  Survey  chart  of  Fisher's  Island  Sound 
shows,  however,  tlitit  the  harbor  is  still  quite  open  to  south  and  south- 
east gales.  During  their  prevalence  they  drive  in  between  Montauk 
Point  and  the  mainland  a  heavy  ocean  swell,  which,  though  much  broken 
by  the  rocks  and  shoals  lying  across  the  entrance  to  the  sound,  neverthe- 
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less  extends  northward  between  the  courses  b  a  and  d  c,  and  serioasly 
disturbs  the  inner  waters  of  the  harbor. 

The  appropriation  of  $25,000  for  improving  Stonington  Harbor  was 
applied  for  and  procured  by  prominent  citizens  of  the  locality,  with  a 
view  to  the  construction  of  an  eastern  breakwater  to  be  placed  in  ad- 
vance of  the  western,  in  such  a  position  as  will  effectually  screen  the 
harbor  against  the  fore-mentioned  storms  from  the  southeast,  and  at  the 
same  time  furnish  a  refuge  for  coastwise  fleets,  which,  unable  to  face 
the  gale,  will  seek  cover  behind  it.  Though  there  may  be  some  diiier- 
ence  of  opinion  as  to  the  best  position  for  this  breakwater,  the  Board 
concurs  essentially  with  Major  Barlow  in  locating  it  between  the  Middle 
Ground  and  Bartlett's  Eeef,  as  shown  by  the  lines  A  B,  on  accompany- 
ing sketch  2.  A  parallel  position,  about  1,000  feet  distant,  resting  upon 
the  inner  or  northern  limit  of  Bartlett's  Reef,  is  equally  favorable,  except 
that  the  greater  depth  6f  water  on  this  site  would  involve  a  greater  cost 
of  construction. 

In  recommending  the  position  indicated,  the  Board  would  remark  that 
the  length  of  the  construction  should  be  determined  solely  with  a  view 
to  covering  the  wallers  north  of  it,  and  the  inner  harbor,  from  the  waves 
and  the  ground-sweU  that  in  southeast  gales,  entering  between  Napatree 
and  Bast  Points,  find  their  way  up,  as  before  stated,  between  the  lines 
b  a  and  d  c  into  Stonington  Harbor.  It  is  thought  that  these  waves  are 
so  much  broken  by  the  outer  rocks  and  reefs,  and  by  the  shoal  water  in 
advance  of  Bartlett's  Reef,  as  shown  on  the  Coast  Survey  chart,  that 
perhaps  only  the  western  portion  of  the  breakwater,  indicated  in 
black,  will  be  needed.  We  therefore  think  that  the  structure  should  be 
commenced  at  the  fixed  point  O,  sketch  2,  and  be  built  westward  only 
so  far  as  to  effectually  cover  the  entrance  to  the  harbor  in  that  direction. 
If  any  extension  eastward  from  O  be  needed  it  can  be  made  afterward, 
but  only  so  far  as  to  cut  off  the  ground-swell  in  that  direction.  In  other 
words,  though  the  breakwater  is  indicated  on  accompanying  sketch  as 
reaching  from  Bartlett's  Reef  to  the  Middle  Ground,  there  is  no  absolute 
reason  for  extending  thei  structure  to  connect  those  two  positions  beyond 
that  already  given  for  covering  the  harbor  entrance.  The  engineer  in 
charge  of  this  improvement  will  be  able,  in  the  process  of  its  construc- 
tion, to  determine  the  length  required  for  that  purpose.  All  the  waters 
to  the  north  of  this  breakwater,  to  the  limits  of  the  inner  harbor,  will 
thus  be  made  available  as  a  harbor  of  refuge  for  the  coast  fleet  in  east- 
erly storms. 

With  a  maximum  length  of  2,000  feet  the  eastern  breakwater,  esti- 
mated at  prices  that  ruled  in  the  construction  of  the  western,  will  cost: 

2,000  feet,  at  850 $100,000 

There  are  forwarded  to  axjcompany  this  report:  Coast  Survey  Chart 
of  Fisher's  Island  Sound,  and  Sketch  2,  showing  position  of  proposed 
breakwater. 
Respectfully  submitted. 

Z.  B.  Tower, 
Col.  of  Engineers  and  Bvt  Maj.  Qen.^  U.  8.  A, 

John  Newton, 
CoL  of  Engineers  and  Bvt  Maj,  Gen.^  U,  8,  A. 

N.  B. — ^.General  Abbot  is  absent  on  leave. 

Brig.  Gen.  H.  G.  Wright, 

Chief  of  Engineers^  U.  8.  A. 
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C  2. 
IMPROVEMENT  OF  NEW  LONDON  HARBOR.  CONNECTICUT. 

By  the  t'3rras  of  an  act  of  Congress,  approved  June  14,  1880,  appro- 
priating $J5,000  for  the  improvement  of  Thames  Kiver,  Connecticut, 
$2,500  of  that  sum  was  to  be  devoted  to  the  removal  of  the  shoal  in  New 
London  Harbor.  Proposals  specifying  separate  prices  for  work  in  Thames 
River  and  in  Ke  w  London  Harbor  were  invited  by  ad vertisemen  t,  and  were 
opened  August  5, 1880.  The  lowest  bidder  for  the  work  in  New  London 
Harbor  was  not  the  lowest  for  the  Thames  River  work,  and  he  declined 
to  execute  a  contract  for  the  former  alone;  therefore  all  the  bids  for  New 
London  Harbor  were  rejected.  Proposals  were  solicited  anew  by  circu- 
lar letters  for  this  work  alone,  and  were  opened  September  7, 1880.  On 
this  occasion  the  lowest  bidder  was  William  Flannery,  of  New  York, 
with  whom  a  contract  was  subsequently  made. 

Mr.  Flannery  began  work  October  (i  and  finished  October  14,  1880, 
having  removed  1,222  cubic  yards  of  sand  and  gravel,  making  a  depth 
of  16  feet  at  mean  low-water  over  a  part  of  the  shoal,  180  feet  long  and 
from  25  to  50  feet  wide,  where  the  previous  depth  was  from  12  to  16  feet 

During  the  whole  course  of  this  work  the  contractor  met  with  none 
of  the  bowlders,  uncertainty  about  which  has  been  the  cause  of  the  high 
prices  bid. 

For  this  reason,  when  proposals  were  advertised  for  under  the  appro- 
'  priation  of  $4,300  made  by  act  of  Congress  approved  March  3, 1881, 
separate  prices  were  requested  for  bowlders  of  over  a  ton  weight  and  for 
lighter  material. 

These  proposals  were  received  and  opened  June  16, •1881,  and  a  con- 
tract for  doing  the  work  will  be  made  with  J.  H.  Fenner,  of  Jersey 
City,  N.  J. 

In  the  annual  report  for  1878,  I  submitted  an  estimate  of  $6,800  as 
the  amount  necessary  for  the  removal  of  this  shoal  to  a  depth  of  16  feet 
below  mean  low-water.  This  was  based  on  an  estimate  of  15  cents  per 
cubic  yard  for  the  removal  of  sand  and  gravel,  and  $o  per  cubic  yard 
for  bowlders. 

The  proposals  received  have  been  about  three  times  as  high  as  the 
estimates;  the  estimates  were  rather  close  at  best,  and  prices  for  this 
class  of  work  have  risen  somewhat  since  they  were  submitted,  but  there 
seems  no  sufficient  reason  why  contractors  should  uniformly  bid  higher 
on  this  work  than  on  the  same  kind  of  work  elsewhere.  At  the  rates 
offered  at  present  the  original  estimates  would  have  to  be  increased  to 
about  $24,000 ;  this,  less  the  amount  already  appropriated  for  this  work, 
leaves  $17,200  required  for  the  completion  of  the  project.  The  entire 
removal  of  this  shoal  could  very  well  be  accomplished  in  one  year  if  the 
necessary  funds  were  appropriated,  and  probably  with  greater  economy 
than  if  it  were  divided  up  among  two  or  three  years. 

New  London  Harbor  is  a  harbor  of  such  excellent  natural  advantages 
that,  except  the  money  expended  upon  this  shoal,  the  government  has 
never  been  asked  to  do  anything  for  its  improvement.  The  following 
sums  have  been  appropriated  by  Congress  for  this  work,  viz: 

June  14,  1880  (beiug  part  of  Thames  Ri vit  appropriation) $2, 500 

March  3,  1881 4,3U0 

New  Londou  is  the  port  of  entry  for  the  collection  district  of  that  name ;  the  anionnt 
of  revenue  collected  there  during  the  fiscal  year  ending  June  30,  1881,  was  $72,314.45. 

Forts  Trumbull  and  Griswold,  near  the  mouth  of  Thames  River,  commaud  the  harbor. 
New  London  light-house  is  situated  at  the  entrance  to  the  harbor  on  the  wust  shore. 
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Money  statement. 

Jaly  1, 1860,  amount  available  from  appropriation  of  June  14, 1880, 
for  improvement  of  Thames  River,  Connecticut J^2, 500  00   • 

Amount  appropriated  by  act  approved  March  3,  1881 4, 300  00 

|6,  800  00 

Julv  1,  1881,  amount  expended  during  fiscal  vear,  exclusive  of  outstanding    ' 
liabilities  July  1,  1880 2,500  00 

July  1,  1881,  amount  available 4,300  00 

Amount  (estimated)  required  for  completion  of  existing  project 17, 200  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  17, 200  00 


Abstract  of  prapoeals  opened  August  5,  1880, /or  the  improvement  of  Thames  iJirer,  Cofi^ 

neciicut. 


Name  and  address  of  bidder. 


Price  per  cabicj 
yard.  • 


W.  H.  Beard,  Brooklyn,  N.  Y 

Henry  E.  Du  Bois,  New  York.  N.  Y 

Joseph  Comings,  New  York,  N.  Y 

William  rianneiy,  New  York,  N.  Y.  .. 

Sdffar  M.  Payn,  Albany,  N.  Y 
HTn.  &  A.  J.  Beardsley,  Bri(' 
McDeimott  ic  Daly,  Cohoes, 


H. ^.  Sc  A.  J.  ^ardsley,  Bridseport,  Conn. 


^ 

31 

$3  50* 
49 

obid 
1  60 
0  47 
3  47« 
0  40 
8  00 
0  60 


^  t 


To  commence, 


To  complete. 


[$0  241 

50 
27 

30 
26 


No  date 

....  do  . 

....  do  .. 

...  do  . 

...  do  . 

..  do  . 

...  do  . 


Jnne  30, 1881. 

Jane  80, 1881. 
June  30, 1881. 

June  30, 1881. 

Jane30,188L 
June30, 188L 
June  30, 1881. 


*Per  ton  for  all  stone  over  one  ton. 
All  bids  for  shoal  In  New  London  Harbor  rejected. 

Abstract  cf  proposaU  opened  September  7, 1880, /or  the  improvement  of  Thames  Biver,  Con- 
necticut.   Shoal  in  New  London  Harbor 


Name  and  address  of  bidder. 


Price  per 
I  cubic  yard. 


To  commence. 


To  complete. 


John  Van  Patthn,  Philadelphia,  Pa 

William  rianuery,  New  York,  N.  Y 

Morris  &  Cumings,  I>redging  Company,  New  York,  N.  Y. 


II  95 

1  87 

2  50 


April  15,  1881 
March  1, 1881 
No  date. 


June  30, 1881 
June  30, 1881 
June  30, 1881 


Abstract  of  proposals  opened  June  15,  1881,  for  the  improvement  of  New  London  Harbor, 

Connecticut. 


Price. 


Name  and  address  of  bidder. 


William  Flannery,  New  York,  N.  Y 

J  ohn  McDermott.  Cohoes,  N.  Y 

John  H.  Fanner,  Jersey  City,  N.  J 


$4  64 
4  50 
4  40 


-—I 


"i     To  commence.!  To  complete. 


O 


$0  73  I  No  date '  Sept.  80, 1881 

0  60    ...  do ,  Sept.  30, 1881 

0  49|  Nov.l,  1881  ..  July    1,  1882 
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Ahttraotof  contract  for  the  improvfmerrt  of  New  London  Harbor,  Connecticut,  in  force  during 
the  fiscal  year  ending  June  30,  1881. 


Name  and   address  of  con- 
tractor. 

Date  of  con- 
tract 

Subject  of  con-* 
tract. 

Price  per  cu- 
bic yard. 

Remarks. 

WiUiana  Flannery,  Now  York, 
N.Y. 

Oct  6,  1880 

Dredging 

1187 

Completed  Oct  H 1880- 

COMMERCIAL  STATISTICS. 

I  am  indebted  to  John  A.  Tibbits,  collector  of  customs  for  the  port  of  New  London, 
for  the  following  statement  of  revenue  receipts  and  commercial  statistics  for  that 
port  for  the  year  ending  June  30,  1881 : 

REVENUE  RECEIPTS. 

Duties  on  imports $60,010  62 

Tonnage  dues 760  50 

Hospital  tax 2,675  68 

Miscellaneous  receipts 8,867  65 

Total  collections 72,314  45 

Number  of  foreign  vessels  arrived  from  foreign  ports 14 

Number  of  foreign  vessels  cleared  for  foreign  ports 5 

Number  of  American  vessels  arri  ved  from  foreign  ports • 16 

Number  of  American  vessels  cleared  for  foreign  ports 2 

Number  of  vessels  of  all  classes  entered  and  cleared  during  the  year 108 

Total  tonnage : j 19,972 

Estimated  value  of  cargoes  received $236,510  77 

Estimated  value  of  cargoes  shipped 24, 198  OO 


C3. 

IMPROVEMENT  OF  THAMES  RIVER,  CONNECTICUT. 

The  act  of  Congress  approved  June  14,  1880,  which  appropriated 
$25,000  to  the  improvemeut  of  the  Thames  River,  specified  that  $2,500  of 
this  amoniit  shouUl  be  expended  in  the  removal  of  a  shoal  in  New  Lon- 
don Harbor.  Proposals  for  the  two  works  together,  but  at  separate  prices, 
were  invited  by  advertisement,  and  were  opened  August  5,  1880.  The 
bids  for  the  New  London  work  were  all  rejected,  but  a  contract  was 
entered  into  with  William  Flannery,  of  New  York,  N.  Y.,  to  do  the 
Thames  River  work  at  23  cents  per  cubic  yard,  he  being  the  lowest  bid- 
der for  that  work. 

Mr.  Flannery  promised  to  begin  work  early  in  the  spring  of  1881  and 
to  provide  ample  appliances  for  pushing  it  vigorously,  but  being  delayed 
by  his  machines  freezing  in  during  the  winter  and  by  other  government 
contracts  which  he  had  been  unable  to  complete  a«  soon  as  expected, 
he  did  not  appear  on  the  ground  until  May  23,  and  then  with  but  a  sin- 
gle machine,  with  scows  and  tug-boat  not  at  all  adequate  to  finishing 
the  work  in  the  specified  time.  Mr.  Flannery  has  removed  up  to  the 
close  of  the  fiscal  year  9,387  cubic  yards  of  sand  from  the  bar  below 
Mohegan  Station,  making  a  depth  of  14  feet  at  mean  low- water  ia  a 
channel  1,450  feet  long  and  46  to  69  feet  wide  when  the  least  previous 
depth  was  10  feet.  Work  will  be  continued  under  an  extension  of  the 
contract  to  September  30, 1881. 
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By  act  of  Congress  approved  March  3, 1881,  $30,000  was  appropriated 
for  the  ftirther  improvement  of  this  river,  which,  in  accordance  with  a 
proje<5t  submitted  March  26, 1881,  will  be  devoted  to  the  construction 
of  a  dike  1,600  feet  long  on  Trading  Cove  flats,  and  to  continuing  work 
on  the  14-foot  channel  between  Norwich  and  Indian  Point.  Proposals 
were  advertised  for  in  the  usual  way  and  opened  June  15, 1881.  Wil- 
liam Flannery  was  the  lowest  bidder  for  dredging,  but  the  contract  has 
not  yet  been  awarded.  A  contract  for  construction  of  a  dike  of  piles 
with  stone  filling  will  be  made  with  John  C.  Feltman,  of  Albany,  N.  Y. 

Proposals  for  the  dike  were  received  both  for  a  dike  of  piles  tilled 
with  stone  and  for  a  dike  of  riprap  granite,  reserving  the  right  to  ac- 
cept whichever  was  most  economical;  it  was  found  that  the  least  cost 
of  the  pile-dike  would  be  $6,128,  and  of  the  riprap  dike  $6,550.  The 
pile-dike  has  also  this  advantage  ov^er  one  of  riprap  stone,  that  it  is  not 
liable  to  settling,  but  preserves  a  permanent  height. 

According  to  estimates  submitted  in  the  annual  report  of  1880,  exclud- 
ing the  estimate  for  New  London  Harbor,  which  was  then  presented  with 
that  for  Thames  River,  the  amount  necessary  for  completing  this  work 
as  projected  ,is  $96,700,  less  $22,500  and  $30,000,  since  appropriated — 
$44,200.  The  amount  required  for  repairing  and  building  wing-dams  is 
$20,000,  making  a  total  of  $64,200.  This  could  be  advantageously  ex- 
pended in  one  year. 

The  importance  of  the  commerce  of  the  Thames  Eiver,  and  the  neces- 
sity of  keeping  the  channel  open  for  navigation,  have  long  been  recog- 
nized by  the  government,  and  the  following  appropriations  have  been 
made  by  Congress  for  the  improvement  of  the  river: 


Bate. 


Amount. 


Bemarks. 


March  3,  1821 t, 

Maroli  2,  im 

Jnlv  4,  1838  

March  3,  1837 , 

July  7,  1838 

Jtine23,  1868 

March  3,  1887 

March  3,  1871 

June  10,  1872 , 

June  18,  1878 

March  3,  1879 , 

June  14,  1880 

March  3,  1881 


$150 

150 
10,000 
20,000 
10,000 
10,000 
72,000 
15,000 
10,000 
10,000 
12,000 
22,600 
30,000 


Bemovinfi;  obstractions  placed  dar- 
ing war  of  1812. 
Survey. 

Piers  and  dredging. 
Do. 
Do. 
Dredging  and  suryey. 
Dredging. 
Do. 
Do. 
Do. 
Do. 
Do. 
Do. 


New  London,  near  the  month  of  Thames  River,  is  a  port  of  entry.  The  amount  of 
revenne  collected  during  the  .fiscal  year  ending  June  30,  1881,  was  $72,314.45.  Forts 
Trumbull  and  Griswold  near  the  month  of  the  river  command  the  harbor  of  New  Lon- 
don ;  a  Ught-honse  is  situated  on  the  west  shore  of  the  river  at  its  mouth. 

Money  statement 

July  1, 1880,  amount  available $25,404  13 

Amount  appropriated  by  act  approved  March  3,  1881 30, 000  00 

$55,404  13 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 3,849  21 

Julyl,  1881,  outstanding  liabilities 2,159  01 

6,008  22 

Julyl,  1881,  amount  available 49,395  91 

Amount  (estimated)  reouired  for  completion  of  existing  project 64, 200  00 

Amount  tbat  can  be  prontably  expended  in  fiscal  year  ending  June  30, 1883.     64, 200  00 


Digitized  by 


Google 


590    REPORT  OF  THE  CHIEF  ,0F  ENGINEERS,  U.  S.  ARMY. 

Abstract  of  proposals  opened  August  5,  I8?»,  for  tite  improvement  of  Thames  River,  Con- 
necticut, 


Name  and  address  of  bidder. 


W.H.  Beard,  Brooklyn,  N.  Y 

Henry  E.  Du  Bois,  New  York,  N.  Y 

Joseph  earnings,  New  York,  N.  Y 

William  Flannery,  New  York,  N.  Y 

Edaar  M.Payn,  Albany,  N.  Y 

H.  27.  &  A.  d.  Beardsley,  Bridgeport, Conn. 
McDermott  &  Daly,  Coboes,  N.  Y. , 


Price 

per  ou- 

bic 

yard. 

P 

!    ^ 

^^ 

11 

"^  p 

^1 

f 

5  $3  60* 
>       49 

,^$0.24i 

Xo  bid 

1          50 

1  60 

27 

\.V,A\    =« 

40 

1          30 

8  00 

26 

60 

30 

Tocommenoe. 


To  complete. 


No  date '  June  30, 1881 

— do I  Jane  30, 1881 

....do .    June  30,1881 

do I  Jane  30,  1881 

....do. 

....do.. 

....do.. 


Jnne  30,  1881 
Jun6  30. 1881 
June  30,  1881 


*  Per  ton  for  all  stone  over  one  ton. 

All  bids  for  shoal  in  New  London  Harbor  ^ected. 

Abstract  of  proposals  opened  June  15, 1881,  for  improvement  of  Thames  Eiver,  Connecticut, 

Dredging, 


Name  and  address  of  bidder. 


Wm.  Flannery,  New  York,  N.  Y 
J.  H.  Fenner^ersey  Citv,  N.  J 


w  .  j^.  j:  ouuc»i.{U  ci  oojr   v/iuY  ,  x^. v.. .......... 

H.  N.  &  A.  J.  Beardsley,  Bridgeport,  Conn  . 
Frank  Pldgeon,  Jr.,  Philadelphia^  Pa 


Price  per 
cubic  yard. 


To  commence.  To  complete. 


$0  27 
28 
35 


No  date 

...do. ...... 

do  ....... 

Dec.  1,1881.. 


June  30.1882 
June  30, 1882 
June  30,1882 
Jnne  30, 1882 


Abstract  of  proposals  opened  JHfte  l^f  1881, /or  construction  of  dike  in  Tham^  Biver,  Con^ 

■  nectiout. 


Name  and  address  of  bidder. 


Henry  Du  Bois  &  Sons,  New  York,  N.  Y. 

Simeon  C.  Eraser,  New  London,  Conn  — 

Thomas T.  "Wetmore,  New  London,  Conn. 

Pred'k  K.  Ballon,  Boston,  Mass 

Stephen  A.  Kelly,  Brooklyn,  N.  Y 

John  C.  Feltman,  Albany.  N.  Y 

James  Scnlly,  Groton.  Conn 


Stone. 

Piles. 

a 
S 

1, 

i 

|| 

•  s 

s« 

£ 

|2  00 

$6  50 

5r?!?{ 

To  commence. 


To  complete. 


{uoo}---*<> June  30,1882 


No  date June  30, 1882 


1  39 


7  73 


1  31  I 


6  75 
:3  83 


.do June  30,1882 

.do June  30,1882 

...do I  June  30,1882 

...do !  June  30,1882 

...do I  June  30,1882 


*  Complete. 


t  Without  stone. 


I  No  signature  of  certifying  official. 


Abstract  of  contraxitfor  the  improvement  of  TJiames  River j  Connecticut,  in  force  during  the 
fiscal  year'ending  June  30,  1881. 


Name  and  address  of  contractor. 


Subject     of  '  Date  of  con-  j  Price  per  I 
contract.     |         tract        |  cubic  yard. 


Remarks. 


William  Flannery,  New  York,  N.  Y. .  i  Dredging  ...  I  Oct,  5, 1880. .   $0  ! 


Extended  to  Sept.  30. 
1881. 
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COMMERCIAL  STATISTICS. 


Through  the  courtesy  of  the  New  London  Tow  Boat  Company  the  following  record 
of  toanage  on  Thames  River  for  the  two  years  ending  June  30, 1881,  has  heen  obtained. 
This  includes  probably  nine-tenths  of  the  commerce  of  the  river  to  Norwich,  exclusive 
of  the  business  done  by  steamers : 


July 

Angnst 

September . 

October 

November  . 
December. . 
Jannary  . . . 
February  .. 

March 

April 

MSy 

June 


1871>-'80. 

1880-'81. 

14, 135 

15,326 

8,402 

12,718 

11,917 

12, 413 

9,047 

16,206 

'   15,477  1 

16,084 

.15,847  1 

14,643 

,    8,291  1 

5,994 

,    3,604  ' 

4.689 

'   13, 642 

17. 4-;6 

17,817 

20,  t;  8 

17,  849  1 

16,499 

13,  074  1 

26,012 

149, 102        178. 108 


Total  for  two  yeara,  327,210  tODa. 

The  following  estimate  of  the  amount  of  business  of  the  Norwich  line  of  steamers  for 
the  past  ten  years  has  been  presented  by  Capt.  S.  A.  Gardner,  superintendent : 

Number  of  tons  received 287,450 

Number  of  tons  forwarded 320,000 


C  4. 

IMPROVEMENT  OF  NEW  HAVEN  HARBOR,  CONNECTICUT. 

At  the  time  of  writing  the  last  annual  report,  the  work  of  widening 
the  16-foot  channel  was  in  progress  under  an  extension  of  contract  with 
Messrs.  H.  I^.  &  A.  J.  Beardsley,  of  Bridgeport,  Conn.  This  contract 
was  completed  July  16, 1880,  by  the  removal  of  145,000  ci^bic  yards  of 
material,  making  16  feet  depth  at  mean  low- water,  where  was  previously 
from  10  to  13  feet,  in  a  channel  280  feet  wide  from  Belle  Dock  to  Long 
Wharf,  and  640  feet  wide  at  the  bend  at  Long  Wharf. 

By  act  of  Congress  approved  June  14, 1880,  $15,000  was  appropri- 
ated for  the  further  improvement  of  the  harbor,  which  it  was  proposed 
to  expend  in  widening  the  16-foOt  channel.  Proposals  were  invited  by 
advertisement  and  were  opened  August  5, 1880.  The  lowest  bidder  was 
the  Morris  and  Cumiugs  Dredging  Company,  of  New  York,  with  whom 
a  contract  was  made  at  the  rate  of  12J  cents  per  cubic  yard  of  material 
removed  and  deposited  in  Long  Island  Sound,  at  a  point  2  miles  be- 
yond Southwest  Ledge.  Work  was  begun  under  this  contract  August 
23,  1880,  and  completed  October  25, 1880, 110,000  cubic  yards  of  mate- 
rial having  been  removed.  The  result  has  been  to  widen  the  16-foot 
channel  to  400  feet  from  Belle  Dock  to  Loug  Wharf,  to  300  feet  from 
Long  Wharf  to  Black  Buoy  No.  5,  opposite  Crane's  Bar,  and  to  make 
the  bend  at  Loug  Wharf  580  feet  wide.  The  material  taken  out  ha« 
been  mud,  except  a  small  amount  of  sand  and  gravel  at  the  upper  end 
of  the  work,  near  Tomlinson's  Bridge,  and  a  thiu  layer  of  sand  opposite 
the  new  sewer. 

The  appropriation  of  $15,000  made  by  act  of  Congress  approved 
March  3,  1881,  will  be  applied  to  increasing  the  width  of  the  channel 
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above  Fort  Hale.  It  is  believed  that  this  will  be  sufficient  to  make  the 
16-foot  channel  at  least  400  feet  wide  from  that  point  to  the  upper  end  of 
the  harbor.  After  the  usual  advertisement  proposals  for  doing  this  work 
were  opened  June  15, 1881,  and  a  contract  will  be  entered  into  with  H. 
K.  &  A.  J.  Beardsley,  of  Bridgeport,  Conn.,  they  being  the  lowest  bid- 
ders. 

The  most  serious  obstacle  in  the  way  of  a  16-foot  channel  from  Long 
Island  Sound  to  Tomlinson's  Bridsre,  is  at  present  the  bar  below  Fort 
Hale.  In  1872  and  1873,  a  channel^OO  feet  wide  and  16  feet  deep  was 
dredged  through  this  bar ;  recent  examinations  show  that  the  available 
depth  across  this  bar  is  13J  feet,  being  about  2  feet  greater  than  before 
the  work,  but  the  channel  as  dredged  is  scarcely  distinguishable  from 
the  adjoining  bottom. 

In  October,  1880,  borings  were  made  in  this  bar  west  of  the  old  channel. 
At  two  points,  about  600  feet  west  of  that  channel  and  in  14  and  15  feet 
of  water,  were  found,  respectivly,  29  and  30  feet  of  very  soft  mud;  below 
this  1.5  and  2.7  feet  of  stilf  mud  and  then  sand ;  at  points  1,200  to  1,500 
feet  farther  west,  in  water  from  1  to  6  feet  deep,  was  found  30  to  35  feet 
of  mud  with  occasional  thin  layers  of  sand  near  the  top.  Out  of  fourteen 
borings  only  two  failed  to  show  great  depths  of  soft  mud;  these  two 
were  near  the  west  shore  and  at  a  depth  of  9  feet ;  the  sand  was  too  com- 
pact to  bore.  At  all  points  where  vessels  can  cross  the  bar,  the  depth 
of  soft  mud  is  very  great,  and  it  is  probable  that  a  channel  once  cat 
through  there  could  not  be  preserved.  The  bar  is  formed,  as  the  map 
shows,  at  a  i)oint  where  the  harbor  rapidly  widens,  particularly  on  the 
west  side,  which  widening  must  materially  diminish  the  erosive  efiects  of 
the  tidal  currents.  There  seems  no  doubt  that,  could  the  width  here  be 
diminished,  the  currents  would  cut  out  this  mud  very  rapidly  and  keep 
open  a  channel  of  greater  depth  than  now.  This  would  be  best  accom- 
plished by  a  dike  running  out  from  Sandy  Point,  with  an  ell  running 
toward  the  sound ;  the  proper  length  of  this  dike  would  be  more  or  less 
a  matter  of  experiment,  but  it  should  be  at  least  4,400  feet  long,  further 
addition  being  governed  by  the  eflfect  of  that  amount  of  work.  I  men- 
tioned this  plan  in  my  last  annual  report,  and  I  now  recommend  that  an 
appropriation  be  asked  for  for  the  construction  of  this  dike  during  the 
fiscal  year  ending  June  30, 1883.  The  4,400  feet  length,  mentioned  above, 
would  cost  about  $60,000 ;  it  would  be  better  as  well  as  cheaper  that 
this  should  all  be  constructed  at  once.  It  could  readily  be  done  within 
one  year. 

The  following  amounts  have  been  appropriated  for  the  improvement 
of  New  Haven  Harbor  since  1870: 

July  11,  1870 115,000 

March  3,  1871 40,000 

JuuelO,  1872 20,000 

March  3, 1873. 25,000 

'  March  3,  1875 10,000 

June  18,  1878 25,000 

March  3,  1879 15,000 

March  3,  1879,  breakwater 30,000 

June  14,  1880 15,000 

June  14,  I8r»0,  breakwater 30,000 

March  3, 1881 15,000 

March  3,  1881,  breakwater (50,000 

New  Haven  is  the  port  of  entry  for  the  collection  district  of  New  Haven.  The  amoont 
of  revenue  collecte.d  there  for  the  fiscal  year  ending  June  30,  1881,  was  $261,056.52. 

There  is  a  lightrhouse  on  Southwest  Ledge  at  the  month  of  the  harbor.  Fort  Hale, 
2  miles  below  the  city,  on  the  east  shore,  commands  the  channel. 
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Money  statement. 

July  1,  1880,  amount  available f!l9,790  55 

Amouut  appropriated  by  act  approved  March  3,  1881 . . .' 15, 000  00 

$34, 790  55 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 16,665  82 

July  1,  1881,  amount  available 18,124  73 

Amount  (estimated)  required  for  completion  of  existing  project 60,000  00 

Amouut  that  can  be  i»roiitably  expended  ia  fiscal  >  ear  ending  June  30, 1883 .     60, 000  00 


Abstract  of  proponals  opened  August  5,  1880,  far  the  improvement  of  Xew  Haven  JIarhorj 

Connecticut. 


Xame. 


AddrcsH. 


Morri«  and  CuminjXB  Drodfjing  Cora- 

puiiy Xew  York 

"William  Flannery    do 

H.  X.  &  A.  J.  Beard«ley ,  Bridpcawrt,  Conn  . 

Henry  £.  Du  Boia Xew  \  ork 


Prico  per  ,   To    com-     m^  „^^^,  4.^ 
!  cubic  yanl.        meiice.        ^o  complete. 


$0  12i     Xodato !  Juue30,  1881 

Hi    ....do June  30,  1881 


15 
16 


...do  . 
...do  . 


June  30,  1881 
Juue  30,  1881 


Abstract  of  con  trad  for  the  improvement  of  Xew  Haven  Harbor,  Connecticut,  in  force  during 
the  fiscal  year  inding  June  30,  1881. 


Name. 


AddroAH 


Date  of  con-  j  Subject     of.  Price  per 
tract  contract.       cubic  yard. 


Itemarka. 


Mon-iH    andCumingH  1 

Dredging  Company :  Xew  York..  Aug.  27, 1880.    Dredging... 


$0  12i 


Completed  October 
25,  1880. 


Abstract  of  proposals  opened  June  15,  1881,  for  the  improvement  of  New  Haven  Harbor, 

Connecticut.  ' 


Xame. 


Address. 


Frank  Pidgeon,  jr I  Philadelphia,  Pa.. 

H    In.  <fe  A.  J.  Beardsley Bridgeport,  Conn  . 

C.  M.Pratt XewYork,  X.  Y.. 


Price  per  !    To   com-     a-,, ^«^«i^x,, 
cubic  yird.        mence.        ^**  complete. 


$0  17  ;  Mar.  1,  1882.  I  Aug.  1,  1882 
11 J  July  10, 1881. 1  Jan'y  10, 1882 
14    I  Xo  date.         I  June  30,  1882 


COMMERCIAL  STATISTICS. 

Approximate  amount  of  materials  received  and  shipped  in  New  Haven  Harbor,  Connecticut, 
during  the  ten  years  ending  June  30,  1880. 


Domestic  receipts : 

Coal tons. 

Iron tons. 

Lumber 1,000  feet. 

General  mdse tons . 

Foreign  receipts: 

Rag8 tons . 

Sugar  &  molasses  .hhds- 
DomoHtic  sliipnients: 

General  mdse t-ons 

Foreign  shipments: 

Meat tons. 

Xnnobtir  of  vessels  arriving 
and  departing: 

St4'amers 

Sailing  vessels 

Rarges 


For  the  year  ending  June  30 — 


1871.    :  1872.      1873. 


1874.    I  1875.      1876.      1877.    i  1878.      1879.    '  1880. 


420,  700  4B0,  000  542,  400  500,  000  460, 
25,  000  26,  500  27,  500  26,  500,  26, 
50,  000   51,  000   51,  000;  49,  000   48, 

G40,  000  780,  OUO  790,  000,740,  000  695, 


15,464 


12, 


300,450, 
000  25. 
000  47. 
000  650, 


I 


000  462, 700  458,  800  650,  200  675. 000 
.500  27,000  29,000  31,000  32.500 
500  48,300  49,700  51.000  52.500 
000  710,  000  735, 000  760,  000  800,  000 


402     1,040     1,751' 
016;  11,  798   17,  617 


T 


4261    1, 
511    15,  { 


479!    2,908     2,245     2,108!    1,535 
503,  14,7261  16,277,  16,013   14,278 
1  I  I  ' 

470, 000  530,  000  520, 000'480,  000  462,  000  490, 000  528,  000  530,  000  564, 000  615,  000 

II'' 
500   11,000   14,000   14,500   1.5,000 


I 


8,  J 


I 


3,500  3.560  4,206,  4,310  4,750 
6,950  8,368  6,972  6,980  9,420 
2,000]    3,040     2,520     4,080     4,675 


38e 


Digitized  by 


Google 


594         REPORT    OF    THE    CHIEF    OF    ENGINEERS,  U.  S.  ARMY. 

Through  the  courtesy  of  the  collector  of  New  Haven,  I  am  enabled  to  present  tho 
following  commercial  statistics  for  the  last  fiscal  year: 

Custom  House,  New  Haven,  Conn., 

CoUeeior's  Office,  July  26,  1881. 

Statement  shovcing  the  receipts  of  revenue  collections  and  commercial  statistics  at  the  port  of 
New  Haven  for  the  fiscal  year  ending  June  30,  1^81. 

Number  of  vessels  entered  from  foreign  ports '. lOO 

Number  of  vessels  cleared  for  foreign  porti - 44 

Value  of  merchandise  imported ^25,.')21  00 

Value  of  merchandise  exported 9(5, 431  00 

Amount  of  duties  collected ;f*253, 117  92 

Tonnage  dues  collected *2, 053  50 

Hospital  duos  collected - 2,727  75 

Miscellaneous  items 3,157  35 

Total  collections 261,056  52 

Entries  and  clearances  coastwise,  steamers 1,  043 

Entfies  and  clearances  coastwise,  sail-vessels « 740 

Estimated  value  of  cargoes  of  vessels  entered  and  cleared  coastwise  as  follows : 

Received, 

Value. 

Coal,  650,000  tons 83,250,000 

Lumber  of  all  descriptions 2,500,000 

Iron,  41,758  tons 1,443,950 

Miscellaneous  items,  :J51, 1^4  tons 65, 596, 250 

f  2, 790, 200 
Shipped. 
Miscellaneous  items,  300,400  tons 866,150,CtK> 


C5. 

CONSTRICTION  OF  BREAKWATER  AT  NEW  HAVEN,  CONNECTICUT. 

Under  contract  with  Francis  11.  Smith,  of  New  York,  5,97()  tons  of 
stone  had  been  deposited  in  the  breakwater,  July  1,  1880.  The  time  of 
this  contract  extended  to  September  30,  1880.  Up  to  October  30,  Mr. 
Smith  placed  14,192  tons  of  stone  in  the  work,  and  to  November  10,  one 
of  his  bondsmen  placed  200  tons  which  were  authorized  to  be  received. 

.  Then,  after  advertisement,  a  new  contract  was  made,  dated  November 
15,  1880,  with  Arnold  &  Stephens,  of  Oneida,  N.  Y.,  to  deliver  about 
16,000  tpns,  being  the  remainder  of  the  contract  which  Mr.  Smith  tailed 
to  complete.  This  contract  was  completed  May  20, 1881,  by  the  delivery 
of  17,000  tons,  the  total  length  of  breakwater  built  and  finished  by  this 
and  Mr.  Smith's  contract  being  348  feet. 

Under  an  appropriation  of  $30,000  made  by  act  of  Congress  approved 
June  14, 1880,  proposals  were  advertised  for  and  opened  August  5, 1880, 
after  which  a  contract  was  entered  into  witlu  John  Beattie,  of  Leete's 

•  Island,  Connecticut,  the  lowest  bidder,  for  the  delivery  of  about  33,000 
tons  of  granite  in  the  breakwater  at  the  rate  of  81  cents  per  ton.  Mr. 
Beattie  completed  this  contract  May  4,  1881,  by  the  delivery  of  the 
required  amount  of  stone,  increasing  the  length  of  the  finished  work  by 
342  feet.  The  total  length  of  breakwater  at  the  end  of  the  fiscal  year 
is  690  feet. 
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Sixty  thousand  dollars  was  appropriated  by  act  of  Congress  approved 
March  3,  1881.  After  the  usual  advertisement,  proposals  were  opened 
June  15, 1881;  all  bids  received  being  considered  too  high  were  rejected, 
and  advertisements  dated  July  1, 1881,  are  now  issued  inviting  new  pro- 
posals to  be  opened  July  19.  The  new  proposals  are  to  admit  of  offers 
of  10,000  or  more  tons  of  granite,  hoping  in  this  way  to  receive  proposals 
from  contractors  whose  facilities  may  not  be  great  enough  for  under- 
taking the  whole  work. 

This  breakwater  is  a  work  of  the  greatest  importance,  not  to  the  com- 
merce of  ;New  Haven  in  particular,  but  to  all  vessels  passing  back  and 
forth  through  Long  Island  Sound,  and  it  is  highly  desirable  that  it  be 
completed  as  soon  as  possible.  To  finish  the  eastern  breakwater  in  three 
years'  time  would  require,  according  to  estimates  previously  submitted, 
about  $200,000  each  year,  and  it  is  recommended  that  an  appropriation 
to  that  amount  be  asked  for. 

The  following  amounts  have  been  appropriated  for  this  work,  viz : 

March  3,  1R79 fl30,000 

June  14, 1880 •. 30.000 

March  3,  1881 60^000 

Money  statement 

July  1,  1880,  amount  available $52,877  22 

Amount  appropriated  bj'  act  approved  March  3,  1881 60, 000  00 

§112,877  22 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstand- 
ing liabilities  July  1,  1880 52,583  37 

July  1,  1881,  amount  available 60,293  85 

Amount  (ostimatod)  required  for  completion*  of  existing  project 1?  101, 134  00 

Amount  that  can  be  profitably  exi)ended  in  fiscal  vear  enditig  June  30, 

1883 ". : 200,000  00 


Abstract  of  pi'oposals  opened  August  5,  1880,  y or  construction  of  breakwater  in  Xew  Ilaren 

Harbor^  Connecticut. 


Name  and  address  of  bidder. 


John  Seattle,  Leete's  Island,  Connecticut 

Justin  Arnold,  Clinton  Stephens,  Brooklyn,  K.  T 

James  Scully.  Groton,  Conn *. , 

F.  K  Ballou,  Boston,  Mass  

F.  H.  Smith,  New  York,  N.  Y 


gross  ^,^., To  commence.   To  complete.' 


$0  81 

0  07i 

1  00 
1  19 
1  65 


No  date.... 

June  30, 1881 

...do 

Jane  :w  ISf-l 

...  do 

June  30, 1881 

...  do 

June  30, 1881 

....do 

Jane  30, 1881 

Abstract  of  proposals  opened  November  10,  1880,  for  improvement  of  New  Haven  Harbor j 

Connecticut:  delivering  stone. 


Name  and  address  of  bidder. 


CTosstoiT  :To  commence.   To  complete. 


John  Beattie,  Leete's  Island,  Connecticnt I  $1  00    |  No  date 

Arnold  &  8teph«^n8,  Oneida.  N.  Y 0  88J  i do  ... 

Frederick  K.  Ballou,  Boston,  Mess 0  OOJ    ...  do... 

James  D.  Leary,  New  York,  N.  Y '  0  89    I do... 


June  30, 1881 
June  30, 1881 
June  30, 1881 
June  30, 1881 
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AhstrcLct  of  proposals  opened  June  15,  1861,  far  construction  of  hreaktcater  at  Xcic  Harerij 

Conn. 


Xame  and  add resA  of  bidder.  criwaton^  l'^***^**™™^"^*^"  T"  ^^omplete.  I  Remarks. 


John  Beattio,  Lecte's  Island,  Con-  $1  31J     ^"o  date Juno  30, 1882  ; 

necticut.  I  ' 

Frederick  K.  Ballon,  Boston,  Mjiss  .  1  33    I do Juno  30. 18^52    If  o  affiilavit  of  sureties. 

Clianncv  D.  Allen,  West  field,  MaHS .  1  32      ....  do June  30, 1882 

D.  Y.  liowell,  Monroe,  N .  Y 1  21    i ....  do June  30,  lbS'2    Informal. 

All  of  these  propoHala  rejected  as  being  too  high.  *  ^ 

Abstract  of  contracts  for  riprap  granite  in  JN'nr  Haven  BreaJacatn-j  Connecticut^  in  forct 
during  the  fiscal  year  ending  June  30,  1881. 


Kame «nd a-ld:..»s of coutn,..t.,r.      ^Xllr^  1  ""'^^"™:[.  """■  I  g*.s S>n.  ,         «*»'-'"• 


I  1 

FranciR  H.  Smil  h.  New  York Mar.  12, 1 880    Riprap  granite $0  80      Failed  to  con»plct«. 

John  lk«attie,  Leete's  Island,  Con-    Aug.  10, 1880  i do 81    \  Completed  May  4, 

necti<rut.                                                                      I  1881. 

Arnold  iSc  Stephens,  Oneida,  N.  Y . .   Nov.  15. 1880  ....  do ,  88  J     Completed  May  20. 


I 


1881. 


REPORT  OF  MK.   H.   B.    GORHAM,  INSPECTOR. 

New  Haven,  Conn.,  June  3,  1881. 

Sir:  I  have  tlio  honor  to  submit  the  following  report  on  the  construction  of  the 
breakwater  at  the  entrance  to  New  Haven  Harbor,  Connecticut,  during  the  fiscal  year 
ending  June  30,  IHbl. 

The  first  appropriation  by  Congress  for  this  breakwater,  $30,000,  was  made  by  act 
approved  March  3,  1879,  but  the  location  not  having  been  decided  upon,  operations 
were  not  begun  until  April  22,  1880.  At  the  beginning  of  this  fiscal  year,  work  wa.s 
going  on  under  a  contract  with  Francis  H.  Smith,  of  New  York,  who,  up  to  that  time, 
had  delivered  5,976  tons  of  granite,  being  a  daily  average  of  about  100  tons,  and  had 
huilt  70  feet  of  breakwater.  Operations  were  carried  on  at  about  the  same  rate  during 
the  summer,  and  it  became  evident  that,  unless  this  rate  was  largely  increased,  the 
eontract  would  not  be  finished  in  the  specified  time.  About  August,  Mr.  Smith  opened 
a  (jnarry  at  Town  Neck  Point,  about  a  half  mile  west  from  his- other  quarry  at  JDod- 
ble  Beach,  but  the  stone  was  of  inferior  quality  and  partly  disintegrated*  and  was 
therefore  refused.  He  then  opened  another  quarry  on  the  Branford  River,  which  sup- 
plied 1,3(X)  tons  of  stone  during  the  continuance  of  his  contract. 

By  act  of  Congress  approved  June  14, 1880,  $30,000  was  appropriated  for  continuing 
the  construction  of  this  breakwater,  and  on  August  16,  1880,  a  contract  was  entered 
into  with  John  Beattie,  of  Leete's  Island,  Connecticut,  for  the  delivery  of  33,000  tons 
of  riprap  granite  at  81  cents  per  ton.  Mr.  Beattie  at  once  began  sending  stone  from 
his  quarry  at  Leete*s  Island,  about  13  miles  ea«t  of  Southwest  Ledge,  using  three  sail- 
ing vessels  of  375  tons  combined  capacity.  He  began  work  on  the  line  of  the  break- 
water about  400  feet  east  from  the  beginning,  and  continued  easterly.  Mr.  Smith's 
work  at  that  time  being  about  135  feet  from  the  beginning,  this  enabled  both  con- 
tracts to  be  carried  on  simultaneously,  without  interfering  with  each  other.  Aboat 
October  1,  Mr.  Beattie  substituted  for  his  sailing  vessels  two  larger  vessels,  together 
400  tons  capacity,  towed  by  a  tug- boat  to  and  from  the  work ;  this  was  found  advan- 
tageous, less  time  being  lost  by  reason  of  adverse  winds  and  tides. 

On  account  of  the  slowness  of  his  work  Mr.  Smith's  contract  was  abrogated  after  he 
had  delivered  14,192  tons  of  stone  (less  than  half  the  stipulated  amount,  the  full  time 
having  already  expired),  finishing  188  feet  of  the  breakwater.  The  average  depth  of 
water  over  this  distance  was  about  20  feet,  and  the  bottom  hard,  it  being  part  of  the 
ledge.  Mr.  Smith's  bondsman,  James  D.  Leary,  of  New  York,  requested  and  was  per- 
mitted to  continue  delivery  of  stone  until  a  new  contract  should  be  made  ;  there  was 
some  delay  in  obtaining  vessels  and  ho  sent  only  200  tons. 

November  10,  the  new  contract  was  awarded  to  Messrs.  Araold  &  Stephens,  of  Oneida, 
N.  Y.,  for  delivery  of  about  16,000  tons  of  granite  at  88^  cents  per  ton,  to  finish  on  or 
before  June  30,  1881.  They  used  the  same  vessels  and  quarries  that  Mr.  Smith  had 
used,  and  bo^an  delivering  stone  November  15,  but  suspended  on  the  18th,  their  tug- 
boat being  disabled.    Work  was  resumed  December  22. 

In  the  mean  time  Mr.  Beattie's  work  had  been  carried  on  without  interruption.    In 
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December,  he  increased  his  freighting  capacity  to  661  tons  and  again  in  February  t« 
893  tons,  employing  six  vessels. 

Daring  the  winter,  work  on  both  contracts  w^as  continued,  though  necessarily  more 
slowly,  as  the  vessels  were  sometimes  frozen  in  at  the  quarries. 

In  March,  Mr.  Beat  tie  worked  at  the  west  end  of  his  section,  so  that  when  the  con- 
tracts were  completed  the  gap  between  the  two  parts  was  closed;  his  contract  wa« 
completed  May  4,  1881,  he  having  built  342  feet  length  of  breakwater,  where  the  aver- 
age depth  of  water  was  23  feet  and  the  bottom  soft. 

Messrs.  Arnold  &  Stephens  finished  their  contract  May  20,  1881,  having  delivered 
17,000  tons  of  granite  and  built  160  ftet  of  breakwater  besides  finishing  olf  about  80 
feet  left  uncompleted  by  Mr.  Smith  ;  the  average  depth  of  water  was  22  feet,  the  bottom 
being  hard  for  the  first  60  feet  and  soft  the  remaining  100  feet  of  the  length. 

The  total  number  of  tons  of  stone  delivered  in  the  breakwater  is  64,392,  completing 
a  total  length  of  690  feet.  Vessels  already  take  advantage  of  the  shelter  affordefi^ 
and  frequently  anchor  behind  the  breakwater  in  rough  weather. 

Appended  is  a  summary,  showing  the  work  done  by  the  different  contractors. 

Respectfully  submitted. 

Henry  B.  Gorham. 

J.  W.  Barlow, 

Major  of  Engineers,  Bvt,  Lieut.  Coh,   U.  S,  A. 


Summary  of  work 

on  the  Neio  Haven  Breakwater 

• 

Bv  Francis 
fi.  Smith. 

By  James  I>-    By  Arnold  & 
Leary.        I    Stephens. 

By  John 
Beattie. 

ToUl. 

Date. 

igth  in  feet. 
18  delivered. 

1 
a 

1       1    1           1 

?            fl            > 

1           i     '      1 

1 
.g 

1 

> 

2 

ill 

J  ' 

1 

J 

H 

1 

H 

10 
25 
35 
34 
61 
37 
61 
36 
55 

60 
46 
84 
130 
10 

H 

April 

Mav    

1880. 

10 
25 
35 
34 
46 
12 
26 

a^4 

2,241 
2,801 
2,  503 
2,  800 
795 
2,118 

934 

1            1 

2,24t 

1 

2,801 
2  503 

July                             

1 

Anpimt 

15 
25 
35 
27 
42  . 

40 
31 
59 

68 

1,535 
2,445 
2,960 
2,555 
3,129 

3,  565 

4,  3S0 

5,  254 

6,  8.'):i 
324 

4,335 
3,240 

September 
October 

5.078 
3,  255 

November 

200         9  . 
13 

500 
1,006 

1,818 
1,616 
3,  6nl 
5, 208 
3,  251 

D^^ceniber- 

4,135 

Jannary  .... 

1881. 

1 

20  , 

5,383 

February.,- 

15 

5,  996 

8,  855 

March ..... 

. 

25 

April , --- -- 

62 

12,061 

Mav 

16 

3,575 

Total I  188  14,192, 


200  160  17, 000  .  342  33, 000  '  690   64, 392 


COMMERCIAL   STATISTICS. 


Return  of  vessels  which  have  passed  by  or  in  the  vicinity  of  the  light-hou^e  at  Southwest  Lvdge, 
during  thfiyear  ending  '.iOth  day  of  Jnne^  1881. 


I 


Quarter  ending - 


Ships.     Barks.    Brigs.    Schooners.    Sloops,    steamers. '  ^Jj[^^}J"^ 


September  30 4 

December  31 3 

March  31 7 

June  30 2 

Totals 16 


15 

21 
12 
16 


35 

40  I 
30 
42  I 


1,817 
2,255  I 
1, 160  I 
1,  695  I 


384 
328 
241 


6,927 


1,508 


-— I- 

1,343  I 

1,208  I 

1,092  I 

1.816  I 


3, 598 

3,  855 
2,  .542 
4, 126 


5,459  t        14,121 


THE   COMMERCE   OF   THE   SOUND. 

During  tbe  year  ending  Juno  30,  1881,  the  record  kept  on  board  the  Bartlett^s  RiM^f 
ligbt-slup  shows  that  the  total  number  of  vessels  passing  that  point  was  41,969.     The 
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classificatiouofthem  is  as  follows:  Ships,  46;  barks,  346;  brigs,  313;  schooners,  23,629; 
sloops,  5,101 ;  steamers,  10,327;  barges,  2,200.  This  record,  of  course,  is  not  accurate, 
as  many  vessels  have  passed  in  the  night-time  and  darinj|  thick  weather,  of  which,  no 
account  has  been  taken.  Captain  Tinker,  keeper  of  the  hght-ship,  estimates  that  the 
grand  total  would  reach  at  least  56,000. 

Bartlett's  Reef  is  about  44  miles  east  of  Southwest  ^edgo,  and  about  4  miles  from 
the  entrance  to  New  London  Harbor, 


LETTEU  FROM  THE  COLLECTOR  OF   dSTOMS. 

CusTOM-HousE,  New  Haven,  Conn., 

Collector's  Office^  June  27,  1881. 
Sir  :  New  Haven  being  the  seventh  seaport  for  customs  duties  paid  into  the  Treasury 
of  the  United  States,  and  on  the  road  of  vessels  bound  to  New  York,  by  its  eastern 
entrance  through  Long  Island  Sound,  commerce  demands  that  a  liberal  appropriation 
for  the  breakwater  off  the  entrance  to  this  harbor  should  be  made.  In  my  opinion, 
the  importance  of  the  work  now  in  process  of  construction  is  such  that  an  appropria- 
tion should  be  made  of  not  less  than  ^300,0(K). 

Respectfully,  ' 

Amos  J.  Heers,  Collector. 
Maj.  J.  \V.  Barlow. 


LETTER  from  THE   MAYOR*  OF  NEW   HAVEN,  CONN. 

Mayor's  Office,  No.  7,  City  IIall, 

New  JIaven,  Conn,,  Juneii^^  1881. 
Dear  Sir  :  I  understand  yon  are  about  to  make  your  report  to  the  department  as  to  the 
condition  and  progress  of  the  breakwater  in  our  harbor.     1  therefore  take  this  opjior- 
tunity  to  recinest  you  to  urge  njion  the  department  the  importance  and  necessity  of 
completing  this  work  and  making  an  appropriation  sufticient  for  that  purpose. 
Thanking  you  for  the  interest  you  have  heretofore  exerted  in  behalf  of  the  project, 
I  remain,  dear  sir,  yours,  very  truly, 

Jno.  B.  Robertson,  Jfayor. 
Col.  J.  AV.  Barlow, 

Major  of  EnyincerSy  U.  S.  A, 


C  6. 

IMPROVEMENT  OF  MILFORD  HARBOR.  CONXECTICrT. 

The  suui  of  85,000  was  appropriated  for  the  further  improvement  of 
this  harbor  by  act  of  Cong^ress  approved  June  14, 1880.  Advertisement 
Avas  made,  and  August  5,  1880,  proposals  were  opened  for  dredging 
between  the  Town  Wliarf  and  the  Straw  Works,  and  between  Merwiu's 
Wliarf  and  Long  Ishiud  Sound.  A  contract  was  entered  into  with  John 
M.  Seward,  of  Albany,  X.  Y.,  the  lowest  bidder,  and  work  was  begun 
September  10,  1880.  It  was  soon  discontinued,  and  resumed  again  in 
March,  1881.  The  contract  was  completed  June  15, 1881,  by  the  removal 
of  15,0()8  cubic  yards  of  mud  above  Town  Wharf,  and  12,000  cubic  yards 
of  sand  below  Merwin's  Wharf. 

The  plan  for  the  expenditure  of  the  last  appropriation  contemplated 
completing  the  channel  60  feet  wide  and  4  feet  deep  to  the  Straw  Works, 
with  a  turning-basin  at  the  end,  and  repairingt  he  channel  at  the  en- 
trance of  the  harbor  where  it  had  partially  fiUed.  After  finishing  the 
upper  channel  it  was  found  that  the  tilling  of  the  entrance  channel  was 
not  nearly  so  great  as  had  Ijeen  represented,  and  also  that  part  of  this 
had  been  removed  through  the  enterprise  of  citizens  of  Milford,  the  whole 
contemplated  work  being  thusconiplet^id  before  the  available  funds 
were  exhausted.    At  the  earnest  solicitation  of  those  most  interested  in 
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the  works  of  improvement  there,  an  experimental  channel,  25  feet  wide 
and  8  feet  deep,  was  cut  through  the  bar  at  the  entrance,  lying  within 
and  on  the  west  side  of  the  4-foot  channel  alreadj^  made.  This  is  now  of 
great  use  to  steam-vessels  employed  in  the  fish-oil  works  at  that  place, 
and  it  is  claimed  that  the  increase  of  shipping  in  the  harbor,  particu- 
larly in  the  oyster  business,  for  which  those  waters  seem  very  well  adapted, 
will  soon  require  an  8-foot  channel  of  fully  100  feet  width.  Such  a 
channel  would  involve  the  removal  of  about  45,000  cubic  yards  more  of 
material,  principally  sand  and  gravel,  which,  at  ruling  prices,  would  cost, 
including  superintendence  and  incidental  expenses,  about  $11,000. 

The  condition  of  the  channel  above  Merwin's  Wharf  appears  to  give 
satisfaction,  and  no  further  work  is  required  there  at  present. 

The  total  amount  dredged  in  this  harbor  since  the  first  appropriation 
for  its  improvement  in  1874,  is  113,123  cubic  yards.  The  effect  of  im- 
provements since  that  time  has  been  the  protecting  of  the  east  shore 
from  erosion,  the  construction  of  jetties  at  the  mouth  of  Indian  River  and 
at  Burns's  Point  to  direct  the  action  of  the  tidal  currents,  and  the  making 
of  a  4-foot  channel,  60  feet  wide,  from  the  village  wharves  to  Town  Whiirf, 
75  feet  wide  to  Merwin's  Wharf,  and  100  feet  wide  from  the  last  to  deep 
water  in  Long  Island  Sound,  of  which  last  length  25  feet  in  width  has 
been  made  8  feet  deep  at  mean  low- water. 

By  act  of  Congress  approved  March  3, 1881,  a  survey  for  l)reakwater 
and  harbor  of  refuge  at  Mil  ford.  Conn.,  was  directed.  This  will  be  made 
during  the  coming  summer,  and  maps  and  estimates  of  cost  prepared. 

The  following  sums  have  been  appropriated  by  Congress  for  the  im- 
provement of  Milford  Harbor,«viz: 

June2:j,  1874 , $5,000  00 

March  3,  1875 13,000  00 

June  18,  1878 10,000  00 

June  14,  1880 5,000  00 

Milford  is  in  tlie  New  Haven  coUoction  district,  of  whieli  New  Haven  is  the  port  of 
entry.  The  amount  of  revenue  coUected  there  for  the  year  ending  June  30,  1881,  was 
^261,056.52. 

The  nearest  light-ltousc  is  on  Stratford  Point,  4  miles  distant.  Fort  Hale,  New  Haven 
Harbor,  the  nearest  work  of  defense,  is  9  miles  distant. 

Money  statement  ^ 

July  1,  1880,  amount  available ^,177  33 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1, 1880 5,101  14 

July  1, 1881,  amount  available 76  19 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883. .  11, 000  00 


Abstract  of  proposals  opened  Augmt  5,  1880, /or  fftc  imjyrovcment  of  Milford  Harbor j  Con- 
necticut. 


Xamo  and  address  of  bidder. 


I  Price  per  cubic  j  No.  of  yards  that   I 
I  yartl.  |    eaii  be 'removed. 

1 


?  u  > 


William  Flaniierv,  Now  York,  N.  Y. 
McDermott  <fc  Daly,  CobocH,  X.  Y . . . ' 
John  M.  Seward,  Albany,  N.  Y , 


$0  18 
16 
ICJ 


I      5 


g 


$0  22 
22  I 
17 


15,  000 
15.000 
15,000  I 


.a 


.1     ^ 

I' 


I  To  commence.  To  complete. 


8.181 
9,  Ml 


No  date '  June  30, 1881. 

.do I  June  30.  1881. 


11,011    do. 


June  30,  1881. 
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Ahstract  of  contract  for  improvement  of  Milford  Harbor^  Connecticut^  in  force  during  the 
fiscal  year  ending  June  30,  1881. 


,  Price  per  cubic 
I  yai-d.         I 


Name  and  address  of  contractor.  !  ^^tlPl^"""-     ^"^J'''^*   ^^  lSo 


contract. 


John  M.  Seward,  Albany,  K.  Y..  Sept.  13, 1880  i  Dredging  . 


pq 


a        1 


Remarks. 


$0  m ,  $0 17 1  ^^iS/i!''**'^  ^"^^  ^"^' 


EXTRACT  FROM  REPORT  OF  MR.   W.   A.   PECK,   JR.,   INSPECTOR. 

In  pursuance  ol  your  Instructions,  dated  March  21, 1881, 1  went  to  Milford  to  as- 
sume charge  of  the  work  there.  The  dredge  did  not  arrive  until  the  ^Oth  of  the 
month,  having  been  delayed  by  inclement  weather,  and  work  was  commenced  on  the 
'  31st  at  the  mouth  of  Indian  River.  After  removing  900  yards  from  that  locality  and 
makiDg  a  channel  150  feet  long,  40  feet  wide,  and  8  to  9  feet  deep  at  mean  low-water, 
this  work  was  interrupted  and  dredging  begun  on  the  4-foQt  channel  above  Town 
Wharf,  April  6.  This  latter  channel  was  completed  May  19, 1881,  by  the  removal  of 
16,068  cubic  yards  of  mud,  when  work  was  resumed  below  the  mouth  of  Indian  River 
and  completed  June  15,  after  the  fui'ther  removal  of  8,589  cubic  yards  of  sand ;  so  that 
there  has  been  made  one  cut  from  Merwin^s  Wharf  to  the  8-foot  curve,  25  feet  wide, 
except  that  for  about  300  feet  in  the  vicinity  of  the  mouth  of  Indian  River,  the  width 
is  40  to  45  feet. 

The  condition  of  the  channel  now  is  this :  From  deep  water  to  the  long  jetty,  4  feet 
deep  for  a  width  of  100  feet ;  from  the  long  jettf  to  Merwin's  Wharf,  4  leet  deep  and 
75  feet  wide,  the  turn  being  made  150  feet  wide  from  Merwin^s  Wharf  to  Town 
Wharf,  4  feet  deep  and  60  feet  wide,  and  from  Town  Wharf  to  the  village  wharves,  4 
feet  deep  and  40  feet  wide,  with  a  turning-basin  at  the  end ;  also  on  the  west  side  of, 
but  within,  the  channel  below  Merwin^s  Wharf,  a  cut  25  feet  wide  has  been  made  8 
feet  deep  at  mean  low- water. 

The  commerce  of  Milford  is  limited  to  the  coal  supply,  which  amounts  to  7,000  or 
8,000  tons  annually,  the  oyster  trade,  and  the  fish-oil  trade.  The  saving  on  the  item  of 
coal  alone,  caused  by  the  improvements,  principally  by  reason  o£  reduction  of  freights 
and  by  obviating  the  expense  of  lighterage,  is  50  cents  per  ton  (t.  e.,  from  |3,500  to 
$4,000  per  year).  The  8-foot  chaunelis  of  great  use  to  those  engaged  in  the  fish-oil 
business,  for  their  steamers  find  it  necessary  to  go  up  the  harbor  for  fresh  water,  oftt^n 
when  a  delay  on  account  of  tides  would  be  a  serious  drawback;  it  is  also  of  use  to  the 
oyster  interest  for  steam- dredges.  This  last  business'is  of  growing  importance,  two 
new  companies  having,  as  I  am  told,  decided  to  locate  here  since  the  improvements 
have  been  under  way.  It  will,  of  course,  make  the  needs  of  good  water  in  the  channel 
creater  from  year  to  year.  I  would  suggest  the  necessity  of  a  greater  width  to  the 
8-foot  channel. 

The  filling  in  of  the  channel  at  the  mouth  of  Indian  River  is  a  serious  obstruction 
at  times,  and  measures  to  prevent  it,  if  effectual,  would  be  of  great  benefit  to  those 
who  use  the  channel. 

Above  Town  Wharf  the  ice  gorge  of  last  winter  so  changed  the  course  of  the  water 
as  to  wash  the  mud  from  the  banks  and  deposit  it  in  the  channel.  The  amount  of  ma- 
terial that  hail  to  be  removed  was  considerably  increased,  the  part  of  the  channel 
above  the  wharf  being  filled,  in  i)lac'e8,  as  much  as  1^  feet.  In  consequence  of  this,  two 
cuts,  25  feet  wide,  were  made  up  the  channel  from  the  wharf,  to  repair  the  previous 
work. 

Rcsi)ectfully  submitted. 

W.  A.  Peck,  jr., 
^  Inapector. 

Col.  J.  W.  Barlow. 
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CO>IM£RCIAX.  STATISTICS. 

JpproxiTnaU  amount  of  nuiteriaU  received  in  and  shipped  from  Milford  Harhor,  Connecticut, 
for  the  ten  years  ending  June  30,  1881. 


1871.    1872.    1873.    1874.    1875.      1876. 


Eeceived,  year  ending  June  30:  I  '  •  I 

Coal  tons i  6,  000   6,000   6,000 

Lumber,  1000  feet 1,0001  1,000  l,p00 

General  merchandise,  tons..       930' 

Shipped— year  ending  June  30:    !  ! 

Oysters,  barrels 

Number  of  vessels  arriving  and 
departing: 

Steamers 

Sailing-vessels 

Barges  i 

Number  of  vessels  harboring  in  I 
river :  I 

Steamers I 

Sailing-vessels 


I 


6,000 

1,000 

930 


15 


6,000 
1,000 
1,070 


15 


7,000 
1,000 
1,075 


18 


I 


1877. 


1878.   1879.   1880. 


8,000 
1,000 
1,165 


20 


8,000  8,000 
1,000  1.250 
1,  220  I  1,  525 


20 


28 
120 
30 


10,000 
1,500 
1,525 

3,000 


40 
160 
30 


27 
229 


C  7. 
IMPJROVEMENT  OF  HOUSATONIC  RIVER,  CONNECTICUT. 

By  act  of  Congress  approved  June  14,  1880,  $2,000  was  appropriated 
for  the  improvement  of  the  Housatonic  Kiver.  Proposals  were  opened 
August  5,  1880,  after  the  customary  advertisement,  and  a  contract  was 
subsequently  entered  into  with  John  M.  Seward,  of  Albany,  K  Y.,  for 
dredging  channels,  60  feet  wide  and  7  feet  deep  at  mean  low-water,  at 
Mill  Bar,  at  the  rate  of  16  cents,  and  at  the  '^  Bend''  below  Stratford  at  the 
rate  of  20  cents  per  cubic  yard.  Before  work  was  begun,  "which  was  not 
until  May  13,  1881,  the  winter  and  spring  freshets  had  modified  the 
condition  of  the  channel  so  that,  while  little  trouble  was  experienced  at 
Mill  Bar  the  condition  of  the  "Bend"  had  become  much  worse,  and  it 
was  found  the  whole  appropriation  could  be  most  advantageously 
expended  at  the  latter  place.  This  was  done,  resulting  in  making  the 
7-foot  channel  75  feet  wide  for  a  length  of  900  feet,  straightening  what 
had  been  a  very  crooked  and  narrow  channel,  and  making  it  lie  in  the 
course  of,  instead  of  across,  the  tidal  currents ;  on  account  of  this  last 
fact  it  is  hoped  the  channel  will  be  tolerably  permanent.  Nine  thousand 
two  hundred  and  ninety  cubic  yards  of  sand  were  removed  from  this 
place  and  deposited  in  deep  water  in  Long  Island  Sound,  completing 
the  contract  June  16,  1881. 

The  further  sum  of  $2,000  was  appropriated  for  this  imi>rovenient  by 
act  of  Congress  approved  March  3, 1881.  It  is  contemplated  expending 
this  upon  shoals  formed  during  the  past  year,  principally  a  mile  below 
and  a  short  distance  above  Drew's  Kock.  Advertisement  was  made,  and 
proposals  for  doing  this  work  were  opened  June  15,  1881. 

Any  improvement  made  on  this  river,  short  of  the  complete  diking  of 
the  channel,  would  require  frequent  additional  work  to  remove  the  shoals 
which  every  freshet  is  liable  to  form.  For  the  removal  of  such,  and  for 
the  general  preservation  of  the  channel,  it  is  estimated  that  $5,000  could 
be  advantageously  expended  for  the  fiscal  year  ending  June  30,  1883. 

The  following  sums  have  been  ax>propriated  by  Congress  for  the  im- 
provement of  the  Housatonic  liiver,  viz: 

March  3,  1871 ijil5,000 

June  10,  1H72 15,0(10 

March  3,  1873 10,000 

June  23,  1874 '. 10,000 
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March  3,  1875 $5,000 

June  18,  1878 5,1K)0 

June  14, 1880 2,000 

March  3, 1881 2,000 

The  Housatonic  River  is  the  boundary  between  New  Haven  and  Fairfield  collection 
districts. 

There  is  a  light-house  on  Stratford  Point  at  the  mouth  of  the  river,  and  one  on 
Stratford  Shoal,  Long  Island  Sound. 

The  nearest  work  of  defense  is  Fort  Hale,  New  Haven  Harbor,  13  miles  distant. 

Money  statement 

July  1,  1880,  amount  available $2,122  68 

Amount  appropriated  by  act  ajipro ved  March  3,  1881 2, 000  00 

$4,122  63 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 2,070  Od 

July  1,  1881,  a^uount  available 2,  ©52  60 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     5, 000  Oi) 


Abstract  of  proposals  opened  August  5, 1680,  for  the  improvement  of  Housatonic  liirer^  Con- 

neclient. 


I  Price  per  cubic  ' 
yard. 


Xame  and  address  of  bidder. 

;  ? 
I 


I  ^       To  commoner.    To  complete. 

i| 

1^   I  I  ' 


William  Flnnnory,  New  York,  N.  Y '    $0  19      $0  2«     No  date June  30.  1851 

McDerraott  d:  Dklv,  Oohoes,  N.  Y I  20,  25  ....  do June30,18ii(l 

John  M.  Soward,  Albany,  N.  Y 16  ^         20    ...do June  30, 18&1 

Abstract  of  proposals  opened  June  lb  J  1881, /or  the  improvement  of  Housatonic  River,  CoK' 

necticut. 


Name  and  address  of  bidder. 


John  McDermott,  Cohoes,  N.  Y. 


^bicyaiS.   To  commence.  |  To  complete. 


$0  23     Xo  date June  30, 1882 


Abstract  of  contract  for  the  improvement  of  Housatonic  Ktrer,  Connecticut,  in  force  during 
the  fiscal  year  ending  June  30,  1881. 

Price  per  cnbic 
I  yard. 

2»an.6»n<l  address  of  contractor.    ^^^^^"''- :   '';"o^,™*et"'"  •  ^  Kemarks. 

I  '  H 

=      ■    12 

3  ST. 


John M.  Seward,  Albany,  N.  T..  Sept  13, 1880    DredEing...,    *0  16      $0  au  CoiDile:<.<dJiuie  1S.1881 
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COMMEUC'IAL  STATISTICS. 

OusATONic  Water  Company, 

Birmingham,  Conn.,  July  25,  1881. 
Dear  Sir  :  I  inclose  you  herewith  returns  of  the  husiness  on  the  Housatonic  River 
for  the  ten  years,  and  also  for  the  current  year.    They  are  not  as  full  as  I  hoped  to 
have  made  them,  as  I  find  it  almost  impossible  to  get  returns  from  the  different 
wharves. 

Very  respectfully,  yours,  , 

E.  N.  Sheltox, 
President. 
Maj.  J.  W.  Barlow. 


Approximate  amount  of  materiah  received  by  water  at  Birmingham,  Conn.,  and  other  points 
on  the  Housatonic  Hirer,  for  the  ten  years  ending  June  30,  IfcSO. 


Year  ending  June  30 — 


1871  . 

1872  . 
1H73  . 

1874  . 

1875  . 
1870  . 

1877  . 

1878  . 
187!)  . 
1880  . 


Lambor. 


General 
merchan- 
dise. 


Feet 

Tmis. 

2,  000,  000 

2,500 

1,  600,  000 

2,200 

1, 700,  000 

2,800 

1,  600,  000 

2,200 

1,  650,  000 

2,500 

1, 125,  000 

2,000 

1,  800,  000 

3,  000 

1,900,000 

3,300 

1,  950,  000 

3,500 

3,  085,  000 

3,000 

The  follow! n*Tj  is  a  list  of  arrivals  and  departures  from  Derby,  including  Huntington 
Landing  or  Sheltou,  from  July  1,  1880,  to  Juno  30,  1881 : 

100  vessels  with  coal,  21,921  tons,  valued  at |109, 605 

3:i  vessels  with  brick,  2,067,000  tons,  valued  at 12, 400 

1(5  vessels  with  lumber,  2,100,000  feet,  valued  at 52,  500 

39  vessels  with  miscellaueous  goods,  valued  at 60, 000 

In  addition  to  the  above  a  small  steamboat  ha«  run  here  most  of  the  time  as  an  ex- 
cursion or  pleasure  boat,  and  also  in  towing  vessels. 

The  steamer  Monitor,  of  about  500  tons,  commenced  running  here  the  1st  of  July, 
making  three  round  trips  per  week,  and  is  carrying  a  large  amount  of  freight  both 
ways.  Previously  nearly  all  our  manufactured  goods  were  shipped  by  railroad.  If 
the  bar  at  the  mouth  of  the  river  were  improved  so  that  vessels  coming  to  Derby 
could  enter  at  any  time  of  the  tide,  there  would  be  a  large  increase  of  business  on  the 
river. 


C  8. 

IMPROVEMENT  OF  BRIDGEPORT  HARBOR,  CONNECTICUT. 

By  act  of  Congress  approved  June  14,  1880,  $10,000  was  appropri- 
ated for  continuing  the  improvement  of  this  harbor.  With  this  sum  it 
was  propovsed  to  widen  the  12-foot  channel  as  far  as  the  available  funds 
would  allow. 

In  accordance  with  this  project  proposals  for  dredging  were  invited, 
and  the  bids  received  opened  August  5, 1880.  H.  K.  &  A.  J.  IJeardsley, 
of  Bridgeport,  Conn.,  the  lowest  bidders,  were  awarded  the  contract  at 
the  rate  of  20  cents  per  cubic  yard  for  material  removed  from  the  chan- 
nel between  Long  Island  Sound  and  the  inner  beacon,  and  10  cents  per 
cubic  yard  for  material  removed  from  the  channel  between  the  inner 
beacon  and  the  lower  bridge.     Work  under  this  contract  was  commenced 
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October  28, 1880;  suspended  for  the  winter  November  30, 1880;  resumed 
June  G,  1881,  and  completed  June  30, 1881.  There  were  removed  21,990 
cubic  yards  of  msfterial  from  the  east  side  of  the  channel  between  Long 
Island  Sound  and  the  inner  beacon,  and  48,713  cubic  yards  of  material 
from  the  west  side  of  the  channel  between  the  beacon  and  lower  bridge. 
From  the  sound  to  the  outer  beacon  the  channel  was  made  240  feet  wide 
and  12  feet  deep  at  mean  low-water,  except  for  a  distance  of  about  400 
feet  near  the  sound,  where  the  width  was  not  increased;  from  the  outer 
beacon  to  the  inner  beacon  the  width  was  made  about  300  feet  and  the 
depth  12  feet,  and  from  the  inner  beacon  to  the  steamboat  wharf  the 
width  was  made  300  feet  and  the  depth  12  feet,  except  for  a  distance  of 
about  500  feet  opposite  Cook's  Point,  where  it  was  made  about  250  feet 
wide. 

By  act  of  Congress  approved  March  3, 1881,  $10,000  was  appropriated 
for  continuing  the  improvement.  With  this  sum  it  is  proposed  to  widen 
and  deepen  the  channel  between  the  inner  beacon  and  the  lower  bridge, 
making  the  depth  12  feet  over  as  large  an  area  as  the  appropriation 
will  allow.  In  accordance  with  this  project,  proposals  for  dredging  were 
invited  and  the  bids  received  opened  June  15, 1881.  The  contract  was 
awarded  to  II.  X.  &  A.  J.  Beardsley,  of  Bridgeport,  at  the  rate  of  10 
cents  per  cubic  yard  for  all  material  removed.  Work  under  this  con- 
tract may  not  be  commenced  before  the  spring  of  1882,  owing  to  engage- 
ments of  the  contractors  at  other  places. 

The  present  project  for  the  improvement  of  this  harbor  was  adopted 
in  1871,  and  contemplated  a  channel  of  navigable  width,  14  feet-<leep  at 
mean  low-water,  from  Long  Island  Sound  to  the  lower  bridge,  where 
the  depth  was  from  4  to  6  feet  on  the  bars  and  7  to  14  feet  in  tlie  chan- 
nel, at  an  estimated  cost  for  dredging  of  $138,000.  In  connection  with 
the  dredging,  a  breakwater  from  the  east  shore  was  designed  at  an 
estimated  cost  of  from  $360,000  to  $506,000,  according  to  the  length 
adopted.  In  lieu  of  this  a  riprap  jetty,  1,380  feet  long,  was  built  in  1871 
and  1872  at  a  cost  of  about  $35,000.  In  1872  the  plan  for  dredging 
w^  modified  so  as  to  make  the  depth  required,  9  feet  at  mean  low -water. 
In  1875,  a  channel  300  feet  wide  and  9  feet  deep  having  been  obtained, 
the  present  modification,  i,  «.,  to  make  the  channel  12  feet  deep,  was 
adopted.  Tbis  will  probably  be  accomplished  with  the  expenditure  of 
the  appropriation  of  March  3,  1881. 

It  is  claimed  by  the  citizens  of  Bridgeport  that,  by  reason  of  the 
improvements  that  have  thus  far  been  made,  the  harbor  is  now  largely 
used  as  a  harbor  of  refuge,  and  that  frequently  the  channel  is  so  filled 
with  vessels  at  anchor,  waiting  for  favorable  winds  or  fair  weather,  that 
it  is  with  difficulty  that  a  passage  through  the  fleet  can  be  made  by  vessels 
bound  to  the  wharves.  Outside  of  the  channel  there  is  a  very  small 
area  that  is  available  for  anchorage,  and  that  only  for  small  or  light- 
draught  vessels.  A  remedy  for  this  would  be  to  widen  the  channel  from 
the  inner  beacon  to  the  steamboat  wharf.  To  make  it  400  feet  wide  and 
12  feet  deep  at  mean  low- water  will  require  the  removal  of  about  155,000 
cubic  yards  of  material ;  to  make  it  500  feet  wide  will  require  the 
removal  of  about  318,000  cubic  yards,  and  to  make  it  600  feet  wide  will 
require  the  removal  of  about  408,000  cubic  yards. 

To  remove  l.'>5,000  cubic  yards,  at  12  cents  per  yard,  would  cost $18,  COO 

To  remove  318,000  cubic  yards,  at  12  cents  per  yard,  would  cost 38, 1^ 

To  remove  498,000  cubic  yanls,  at  12  cents  per  yard,  would  cost 59, 760 

Should  the  plan  to  widen  this  part  of  the  channel,  in  accordance  with 
either  of  the  above  estimates,  be  api)roved,  the  sum  of  S  10,000  could  be 
profitably  expended  during  the  fiscal  year  ending  June  30, 1883. 
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Tlie  following  sums  have  been  appropriated  since  1860  : 

March  3, 1871 |20,000 

June  10, 1872 40,000 

March  3, 1873 30,000 

June  23, 1874 20,000 

March  3, 187;-) 15,000 

August  14, 1876 10,000 

June  18,1878 10,000 

March  3, 1879 10,000 

June  14,1880 10,000 

March  3, 1881 10,000 

Total 175,000 

One  hundred  and  thirty  thousand  dollars  was  expended  for  excavating  and  remov- 
iuix  726,093  cubic  yards  of  material,  and  |:i5,000  for  13,447  tons  of  riprap  stone  for  the 
jetty. 

Bridgeport  is  in  the  Fairfield  collection  district,  and  is  the  port  of  entry.  The 
nearest  light-house  is  at  the  entrance  of  the  harbor,  and  the  nearest  work  of  defense 
is  Fort  Hale,  New  Haven  Harbor,  18  miles  east. 

The  amount  of  revenue  collected  during  the  fiscal  vear  ending  June  30,  1881,  was 
$5,186. 

Money  statement. 

July  1, 1880,  amount  available $10,031  30 

Amount  appropriated  by  act  approved  March  3,  ltt81 10, 000  00 

$20, 031  30 

July  1,1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,1880 9,947  19 

July  1,1881,  amount  available 10,084  11 


Abtftract  of  proposals  received  and  opened  August  S,  1880, /or  the  improvement  of  Bridge- 
port Harbor,  Connecticut;  dredging. 


'  Pricp  iMT  cu- 
I       bic  yard. 


Xamc  and  address  of  bidder. 


AS 


li 

'J 


To  commence.  \  To  complete. 


William  Flannery,  New  York,  N.  T $0  18      $0  15^ 

John  M.  So  ward,  Albany,  N.  Y 18i  '        12 

McDtnnott  &  Daly.  Cohoes.  N.  Y 18  12 

H.  N.  &  A.  J.  Beardsley,  Bridgeport,  Conn |        20  f       10 


No  date  given .  June  30, 1881 

.do June  30, 1881 

do '  June30, 1881 

.do June30, 1881 


Abstract  of  proposals  received  and  opened  June  15,  1881, /or  the  improvement  of  Bridge- 
port, Harbor,  Connecticut. 


Name  and  address  of  bidder. 


m 


5.2 -5 


H.  N.  &  A.  J.  Beardsley,  Bridgeport,  Conn 

Fr^k  Pidgeon,  jr.,  Philadelphia,  Pa 

C.  M.  Pratt,  New  York,  N.Y. 

John  McDermott,  Cohoes,  N.  Y 

J.  H.  Fenner,  Jersey  City,  N.  J 


Tocommcnne. 


To  complete. 


$0  10  March  1, 1882.  June  30, 1882 

14  March  1, 1882.  June  30, 1882 

14  Nodategiven.'  June  30, 1882 

do I  June  30, 1882 

July  15, 1881.1  June  30, 1882 
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Ab9triict  of  contract  for  the  improvement  of  Bridgeport  Harhor,  Connecticut,  in  force  during 
the  fiscal  year  ending  June  30,  1881. 


;  Prico    per  cu- 
j        bic  yard. 


XaiuG  and  addn^s  of  coutractor. 


Date  of  con- 
tratt. 


Subi.'tt    of 
fontnut. 


H.  N.  &  A.  J.  Bcardsloy,  Bridjse-    S«-i>t.  27, 1880    Drodj;Ing  . . 
port  Conn. 


—  p 


.fO  10 


£3 


i' 


Keniarks. 


$0  20     (\iniidotfd   Junf    W 
1881. 


C(  )M  M  K  HCI A  L   STA  Tl  ST  I CS. 


Approxisiuxte  amounts  of  material  received  and  shipjH'd  by  the  Bridgeport  Steamboat  Com- 
pany between  Bridgeport,  Conn,,  and  New  York,  for  ten  years,  ending  Ihcember,  1*n'S0. 
Fiom  January  1,  inii,  to  December  31,  lc<80. 


Tears. 


1871. 
1872. 
1873. 
1874. 
1875. 
1876. 
1877. 
1878. 
1879. 
1880. 


m 

i1    ; 

X  C 

1 

1 

Tons. ' 

Tons. ' 

Tons* 

Ponnds. 

Tom* 

Tons* 

hO.  3ti2 

3.  000 

15,  .500 

5. 178,  900 

2.  .500 

12,  5»'0 

7r,,  tJ73 

2.  500 

18.  650 

5.  460.  800 

2.5.50 

1O.900 

Ho,  ITS 

2. 1HM> 

16.  250 

5.  920.  160 

3.080 

11,2!>0 

72,  322 

3.  850 

18.  200 

5.  740.  760 

2.  080 

9.h50 

(52. 170 

2.  390 

16.  HOO 

4.  617,  960 

2,460 

10.  K» 

62,  057 

3,500    • 

15.  800 

5. 104, 170 

2,900 

9,700 

64,  917 

3.  15() 

19.  600 

5,  643, 100 

2.180 

11.200 

64.3«0 

2.  900 

17.  IKO 

.5,  550.  290 

2.090 

9.HW 

OC.  100 

4.  950 

19.  400 

5.  3,S3.  5,=i0 

1.  8C0 

10.  300 

62.  539 

5,  080 

18.  900 

8,  860,  910 

t2.09O 

12.400 

*  Of  2.  000  pounds. 

Approximate  amount  of  materials  receirtd  and  shipped  at  the  irharves  of  the  Houaatonic  littil 
road  Company,  Bridgtport,  Conn.,  during  the  eight  years  ending  June  30,  IrfdO. 


Years. 


Coal. 


Iron. 


RagH  and 
paper 
wa«tc. 


Lumber.    ,    Grain.      Marble. 


1871., 
1872. 
1873., 
1874.. 
1875., 
1876. 
1877., 
1878.. 
1879., 
1880.. 


Tons. 


Pounds.        Pounds. 


Feet 


Bushda. 


Tattks. 


13,626 
12.690 
14,  316 
15, 143 
19.  267 
12,  419 
20, 126 
13,645 


3,  812,  000 
8,  284,  000 
7, 998,  000 
9,284,000  ' 
5,058,000  . 
5,176,000  ' 
11.  244,  000  , 
11,180,000  ; 


114, 100 


1. 452,  300 


238,500 
53,655 
718.670  ; 
336,705  : 
234,635  I 
813,310  ' 
570,  909  ; 
83,480  ' 


1.600 


Totals 121,232     62,036,000       1,566,400       2.547,864 


l.GOO  > 


1.176 
1.758 
12,218 
11, 276 
6,]» 
7,188 
8,031 
3.304 


51,087 


In  addition  to  the  above,  there  is  another  daily  line  of  steamers  to  New  York.  No 
account  of  the  biisine8.s  of  their  line  has  been  received,  nor  of  that  done  by  local  or 
transient  vessels.  * 

I  am  indebted  to  J.  S.  Harrover,  collector  of  port  at  Bridgeport,  for  the  following 
statistics  for  the  fiscal  j  ear  ending  June  30,  l^f^X  : 
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Collections : 

Duties  on  imports $1,591  38 

Tonnage  dnes 320  40 

Hospital  tax \..  1,619  82 

Miscellaneous  receipts 1,654  40 

Total 5,186  00 

Number  of  foreign  vessels  arrived  from  foreign  ports 22 

Number  of  foreign  vessels  cleared  for  foreign  ports 20 

N umber  of  American  vessels  arrived  from  foreign  ports , 5 

Number  of  American  vessels  cleared  for  foreign  ports 0 

Number  of  vessels  of  all  classes  entered  and  cleared  during  the  year* 7, 697 

Total  tonnage ^  2,120,327 

Estimated  value  of  cargoes  received !S35,500,000 

Estimated  value  of  cargoes  shipped $36, 000, 000 

Number  of  vessels  of  all  classes  entering  the  harbor  of  refuge  during  the 
year 500 


Cg. 

IMPROVEMENT  OF  SOUTHPORT  HARBOR,  CONNECTICUT. 

By  act  of  Congress  approved  June  14,  1880,  $2,500  was  appropriated 
for  continuing  the  improvement  of  this  harbor.  Proposals  were  invited 
by  advertisement  ami  were  opened  August  5,  1880,  for  dredging  in  the 
harbor  frcmi  the  end  of  the  breakwat^ir  to  the  village. 

A  contract  was  made  with  John  M.  Seward,  of  Albany,  !N".  Y.,  the 
lowest  bidder,  who  attempted  a  beginning  in  October,  but  on  account  of 
di'ought  and  consequent  difficulty  in  obtaining  fresh  water  was  obliged 
to  stop  before  making  any  progress.  Work  was  resumed  actively  March 
21,  and  comi)leted  April  29, 1881,  with  the  removal  of  11,294:  cubic  yards. 
The  channel  was  made  50  feet  wide  and  4  feet  deep  at  mean  low-water 
from  the  outer  end  of  the  breakwater  to  within  400  feet  of  the  wharves. 

The  sum  of  $2,500  was  appropriated  for  the  furtherance  of  this  work, 
by  act  of  (Jongress  approved  March  3, 1881,  which  is  to  be  expended  in 
widening  the  4-foot  channel  outside  the  breakwater  to  100  feet  or  as  near 
that  width  as  may  be.  Advertisements  were  issued  and  proposals  for 
doing  the  work  were  opened  June  15,  1881.  The  only  bid  receivtnl  was 
from  John  McDermott,  of  Cohoes,  N.  Y.,  with  whom  a  contract  will  be 
entered  into. 

The  following  sums  have  been  appropriated  by  Congress  for  the  im- 
l)rovement  of  this  harbor,  since  1838,  viz : 

March  3,  1875 i«3,000 

Augn8tl4,  1876 5,000 

June  14,  IHHO 2,500 

March  3,  1881 2,500 

Under  the  first  two  of  these  appropriations  the  breakwater  built  in 
1832  was  repaired  and  covered  with  a  coping  of  heavy  stone  5  a  fence 
was  built  to  arrest  the  motion  of  sand  above  high-water  mark^  the  dike 
built  in  1838  was  repaired,  and  a  channel,  GO  feet  wide  and  4  feet  deep 
at  mean  low-water,  was  dredged  from  Long  Island  Sound  to  the  end  of 
the  breakwater.  The  expenditure  of  the  apiiropriation  of  1880  and  the 
proposed  work  for  1881  are  described  in  detail  al)ove. 

The  effect  of  the  work  already  done  in  Southport  Harbor  lias  been 
greatly  to  the  advjintage  of  its  navigation  interests,  and  it  is  believed 
that  with  $3,000  more  the  improvement  of  the  harbor  can  be  completed 


'  Kstimated. 
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as  far  as  the  needs  of  its  commerce  or  the  wishes  of  the  people  seem  to 
require.  It  is  therefore  recommended  that  this  sum  be  asked  for,  for 
the  ensuing  year. 

Soiithport  is  in  tlie  Fairfield  collection  district,  of  which  Briilgeport  is  the  port  of 
entry.  The  amount  of  revenue  collected  there  for  the  fiscal  year  ending  June  30, 138 1, 
was  |5,186. 

The  nearest  light-house  is  on  Penfield  Reef,  3i  miles  from  the  harbor.  Fort  Hale, 
New  Haven  Harbor,  the  nearest  work  of  defense,  is  24  miles  distant. 

1  am  indebted  to  Mr.  John  H.  Perry,  of  Southport,  Conn.,  for  the  fol- 
lowing statistics  of  the  commerce  of  the  harbor  during  the  past  year. 
Ko  records  of  the  commerce  of  previous  years  have  been  kept,  a'ud  I 
have  been  unable  to  obtain  estimates  of  any  value  for  comparison. 

Received : 

Tons  of  coal 3,500 

Feet  of  lumber 400,000 

Bushels  of  grain 300,  OCW 

Tons  of  general  merchandise 5,000 

Shipped : 

Tons  of  general  merchandise 9,  Of»0 

Sailing-vessels,  arriving  and  departing  .* 800 

Bar'ijes  in  tow,  arriving  and  departing 100 

Money  statement. 

July  1,  1880,  amount  available $2,521  60 

Amount  appropriated  by  act  approved  March  3. 1881 2, 500  00 

$5, 021  60 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 2,510  18 

July  1,  1881,  amount  available 2,511  42 

Amount  (estimated)  required  for  completion  of  existing  project 3,  000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     3,  000  00 


Abstract  of  proposals  opened  August  5, 1880,  for  the  improvement  of  Southport  Harbor,  Con- 
necticut, 


Name  and  address  of  bidder. 


«  2 
P4 


William  Flannery,  New  York I    $0  22 

Mc  Dermott  &  Daly,  Cohoes,  N.  Y 28 

John  M.  Seward,  Albany,  N.  y '         19 


To  commence. 


To  complete. 


is 

ill 


Cubic  jfd4. 

No  date Jnne30,1881  9.7W 

...do ,  June  30, 1881 ,  7,670 

....do June  30, 1881  11,300 


Abstract  of  proposals  opened  June  15, 1881,  for  the  imjyrovement  of  Southport  Harbor,  Con- 
necticut. 

Name  and  address  of  bidder. 

\ 

k 

f 

To  commence. 

To  complete^ 

John  McDcrmott,  Cohoes,  N.  Y : 

$0  33 

No  date 

Jnne30.1882 
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Abstract  of  OMtrad  for  the  improvement  of  Soufhport  Harhor,  Conneetkutf  in  force  during 
the  fiscal  year  ending  June  30, 1881. 


If  ame  and  addresa  of  contractor. 

Date  of  con- 
tract 

Snbject    of 
contract 

Remarks. 

John  M.  Seward,  Albany,  N.  Y 

Sept  1,1880. 

Dredging... 

10  10 

Completed  April  29, 

C  10. 

IMPROVEMENT  OP  NORWALK  HARBOR,  CONNECTICUT. 

By  the  terms  of  an  act  of  Congress,  approved  June  14, 1880,  appro- 
priating $5,000  for  the  improvement  of  Norwalk  Harbor,  as  muen  of  the 
appropriation  as  should  be  necessary  was  to  be  expended  in  making 
the  channel  6  feet  deep  at  low- water  between  the  steamboat  landing 
and  Long  Island  Sound.  As  this  depth  at  mean  low-water  had  already 
been  obtained  for  a  channel  100  feet  wide,  the  obvious  interpretation 
seemed  to  be  6  feet  deep  at  extreme  low-water,  which  would  be  about  S 
feet  at  mean  low-water,  and  a  project  modified  in  this  manner  was  sub- 
mitted and  approved. 

Proposals  were  advertised  for,  and  opened  August  5, 1880,  and  a  con- 
tract entered  into  with  Messrs.  n.  N.  &  A.  J.  Beardsley,  of  Bridgeport, 
Conn.,  who  began  the  work  September  21,  and  completed  it  October  21, 
1880,  removing  38,083  cubic  yards  of  mud  from  the  east  side  of  the 
channel  at  and  below  the  upper  turn  of  the  cross-over  below  the  wharves 
at  South  Norwalk.  The  channel  was  thus  made  about.  100  feet  wide 
and  8  feet  deep  at  mean  low-water  over  a  total  length  of  2,200  feet. 
The  material  dredged  was  carried  out  and  dumped  in  deep  water  in 
Long  Island  Sound  to  the  southeast  of  Goose  Island. 

By  act  of  Congress  approved  March  3, 1881,  the  farther  sum  of  $5,000 
was  appropriated  for  this  improvement.  This  it  is  proposed  to  expend  in 
widening  the  lower  turn  of  the  cross-over  below  the  South  Norwalk 
wharves,  and  in  removing  certain  shoals  that  have  formed  in  the  river 
during  winter  and  spring  by  the  action  of  ice,  or  in  doing  so  much  of 
this  work  as  the  funds  will  admit  of.  The  principal  places  where  shoal- 
ing has  occurred  are  at  Squirrel  Flats,  about  900  feet  above  the  railroad 
bridge,  and  at  and  just  above  Ferry's  Point.  The  material  of  which 
these  shoals  are  formed  is  mainly  mud,  whereas  that  brought  down  by 
the  river  is  generally  gravel  and  sand.  It  seems  very  probable  that  this 
mud  is  pressed  into  the  channel  by  the  weight  of  ice  in  winter  on  the 
surrounding  flats,  which  are  bare  at  low- water.  After  duly  advertising, 
proposals  for  doing  this  work  were  opened  June  15, 1881,  and  a  con- 
tract will  be  made  with  Mr.  Frank  Pidgeon,  jr.,  of  Philadelphia,  Pa.,  he 
being  the  lowest  bidider. 

According  to  the  estimate  submitted  with  the  last  annual  report,  the 
further  amount  required  to  complete  this  channel  would  be  $16,000.  It 
is  probable  that  future  modifications  of  this  estimate  will  be  found  to  be 
necessary,  principally  owing  to  the  changes  produced  by  freshets  and 
to  the  increased  depth  given  to  the  channel  below  the  raUroad  bridge. 
39  E 
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The  following  sams  have  been  appropriated  for  improving  this  harbor: 

June  10, 1872 ; $10,000 

March  3,  1873 10.000 

June  23, 1874 10,000 

March  3,  1875 7,000 

June  18, 1878 6,000 

March  3,  1879 10,000 

June  14, 1880 5,000 

March  3,  1881 5,000 

Total 63,000 

Norwalk  is  in  the  Fairfield  collection  district.  Bridgeport  is  the  nearest  port  of 
entry,  where  the  amount  of  revenue  collected  during  the  fiscal  year  ending  June  30, 
1881,  was  $5,186. 

Norwalk  light,  on  Sheffield  Island,  is  opposite  the  mouth  of  the  river. 

The  nearest  works  of  defense  are  the  fortifications  at  Throg's  Neck,  29  miles  distant^ 

Money  statement. 

July  1,  1880,  amount  available $5,043  62 

Amount  appropriated  by  act  approved  March  3,  1881 6, 000  00 

$10, 043  68 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 5,019  09 

July  1,  1881,  amount  available 5,024  53 

Amount  (estimated)  required  for  completion  of  existing  project 15, 000  OO 

Amount  that  can  be  prontably  expended  in  fiscal  year  ending  June  30, 1883 .     10, 000  00 


Abetract  of  propoaaU  opened  August  5,  1880,  for  the  improvement  of  Norwalk  Harbor, 

Connecticut. 


Name  and  address  of  bidder. 


Price  per  onbio 

yard. 

i 

i 

2a 

S^- 

To  commence. 

To  complete. 

•o  w 

rg  g, 

^1 

r 

5 

$0  12 

$0  14 

Xodate 

Jnne  30, 18S1 

13 

14 

....do 

June  30,1881 

16 

17 

....do 

June  30, 1881 

;     17 

17 

....do 

June  30, 1881 

H.  N.  &  A.  J.  Beardsley,  Bridgeport,  Conn 

John  M.  Seward,  Albany,  X.  Y 

"William  Flannery,  New  York,  N.  Y 

HoBermott  &  Daly,  Cohoes,  N.  Y 


Abetract  of  proposals  opened  June  15,  1881,  for  the  improvement  of  Nortoalk  Harbor,  Con- 
necticut, 


Name  and  address  of  bidder. 


jlPrice  per  cubiCi 
I         yard. 


To  commence. 


To  complete. 


John  MoDermott,  Cohoes,  N.  Y 

J.  H.  Fenner,  Jersey  City,  N.  J 

H.  N.  Sc  A.  J.  Bearosley,  Bridgeport,  Conn 
Frank  Pldgeon,  jr. ,  Phuadelpma,  Pa , 


$0  17 
18 
16i 
15 


$0  17 
18 
16J 
17 


No  date 

....do 

....do 

Mar.  1,  1882. 


Jnne  30, 1882 
Jane  30,1882 
June  30,1882 
Jnne  80,1889 


Digitized  by 


Google 


APPENDIX   C. 


611 


Abstract  of  contract  for  the  improvement  of  Norwalk  Harbor,  Connecticut,  in  force  during 
the  fiscal  year  ending  June  30,  1881. 


Price  per  cubic 
yard. 

Subject  of 
contract. 

Date  of  con- 
tract. 

Kome  and  address  of  contractor. 

Bemarka. 

H.  N.  &.  A.  J.  Beardsley,  Bridge- 
port, Conn.                • 

(0  12 

|0U 

Dredging... 

Sept.  27, 1880. 

Gontr^Mt  completed 
Oct.  21, 1880. 

COMMERCIAL  STATISTICS. 


Approximate  amount  of  material  received  and  shipped  by  way  of  Norwalk  Biver,  for  the  ten 

years  ending  June  30,  1880. 


Year  ending  June  30— 


1871       1872       1873      1874       1876      1876      1877      1878       1879      1880 


Received : 

Coal tons.. 

Iron do.. 

Lumber 1,000  feet.. 

General     merchandiBe, 
tons. 
Shipped: 

jLumber 1,000  feet. . 

General    merchandise, 
tons. 
Yeasels  arrivingand  depart- 

Steamers 

Sailing-vessels 

Barges 


73,900 
3,000 
8, 010. 

26,805 


50 
3,000 


480 
280 
319, 


74,  ooo; 

3,000 
9,W 

80, 7r- 


3,025 


75,000   75,500  76,000 

3,  500     3, 200  3, 400 

9,000|    9,500  10,000 

31,350   34,160  32,317 


490. 
280 
320 


75 
2,725 


495, 
285| 


77,000 
3,600 
10,000 
36, 305 


78,000,  76.000 
3,400,  3,500 
11,000  12,000 


76,000  78,000 
3,450i  3,600 
12,000  10,000 


41, 700,  38, 760:  36, 860  39,  lOO 


75'    80     90 
2,490i  2,870  3,070 


I    : 
loo;   100 

2, 860  2, 965 


500  500  600 
290  300  300; 
340    350    350 


125| 
2,565 


610 
300, 
850| 


6io; 
3io: 


140 
3,095 


520  640 
320  340 
366    875 


C  II. 

IMPROVEMENT  OF  PORT  JEFFERSON  HARBOR,  NEW  YORK. 

The  contract  for  dredging  which  was  in  progress  at  the  time  of  writ- 
ing the  last  annual  report  was  completed  July  17,  1880,  by  the  removal 
of  8,000  cubic  yards  of  gravel  and  sand,  making  a  channel  through  the 
entrance  to  the  harbor  100  feet  wide  and  8  fetit  deep  at  mean  low- 
water. 

The  appropriation  of  $3,000,  made  by  act  of  Congress  approved  June 
14, 1880,  was  to  be  expended  in  raising  and  strengthening  the  east 
breakwater  at  its  shore  end,  and  in  lengthening  the  west  breakwater  as 
far  towards  deep  water  as  the  means  would  admit  of. 

Under  this  plan  proposals  duly  advertised  for  were  opened  August 

5. 1880,  and  subsequently  a  contract  was  entered  into  with  James  Scully, 
of  Groton,  Conn.  The  contractor  was  delayed  by  causes  not  altogether 
within  his  own  control,  and  the  first  load  of  stone  was  not  delivered 
until  June  15,  1881.  At  the  close  of  the  fiscal  year  1,400  tons  of  gran- 
ite had  been  placed  in  the  breakwaters,  and  under  an  extension  of  the 
contract  to  July  10,  1881, 100  tons  more  were  delivered  July  1,  com- 
pleting the  contract  on  that  date. 

The  appropriation  of  $4,000,  made  by  act  of  Congress  approved  March 

3. 1881,  is  to  be  expended  in  extending  the  jetties,  with  a  view  to  pro- 
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tecting  and  deepening  the  channel  on  the  outer  side  of  the  bar.  Pro- 
posalB  were  invited  by  the  usual  advertisement,  and  were  oi)ened  June 
15, 1881.  All  of  the  bids  offered  seemed  higher  than  was  reasonable, 
and  all  were  rejected.    The  work  will  be  readvertised  July  1^  1881. 

The  effect  of  the  work  done  at  Port  Jefferson  has  been  to  give  a  depth 
to  the  entrance  of  the  harbor  of  8  feet  at  mean  low- water,  where  for- 
merly it  had  not  been  over  3  feet  at  the  same  stage  of  tide.  Those  in- 
terested in  navigation  at  that  place  are  naturally  much  pleased  with 
the  result,  but  would  prefer  to  have  the  money  which  is  being  spent  on 
the  jetties  used  for  dredging.  These  jetties,  however,  have  done  much 
towards  scouring  out  the  channel  and  everything  towards  preserving  its 
permanency;  without  them  any  dredged  channel  would  probably  DOt 
have  lasted  a  year. 

To  carry  out  the  jetties  to  the  9-foot  curve,  according  to  estimat-es 
submitted  in  the  annual  report  for  1877,  would  require  $8,000  more. 
Though  the  prices  have  been  ruling  uniformly  higher  than  could  have 
been  expected  at  that  time,  yet  it  is  probable  that  the  sum  of  $8,000 
wiU  be  sufficient  to  complete  the  east  jetty,  and  it  is  possible  that  fur- 
ther work  on  the  west  jetty  may  prove  unnecessary.  It  is  preferred  to 
make  no  modification  in  the  estimated  amount  of  money  required  until 
the  effect  of  the  completed  east  jetty  can  be  seen ;  but  the  appropria- 
tion of  this  sum  in  one  amount  cannot  be  too  strongly  urged.  The  ac- 
tion of  the  waves  at  this  point  in  Long  Island  Sound  is  very  violent, 
and  constantly  tends  to  form  a  bar  across  the  outer  end  of  the  entrance 
channel,  so  that  the  longer  the  completion  of  the  jetty  is  delayed,  the 
greater  is  the  probability  of  new  obstructions  forming.  On  this  ac- 
count, as  well  as  on  account  of  economy  in  prices,  it  is  recommended 
that  $8,000  be  asked  for,  for  the  fiscal  year  ending  June  30, 1883. 

The  following  several  amounts  have  been  appropriated  by  Congress 
for  this  work,  viz : 


Date. 


Amonnt. 


Bemarks. 


March  3, 1871  .. 
June  10,  1872... 
March  3,  1875  .. 
August  14,  1876 
June  18,  1878... 
March  3,  1879.. 
June  14,  1880... 
March  3, 1881.. 


$15,  000 
15, 000 
15,000 
6,000 
8,000 
6,000 
3,000 
4,000 


Applied  to  east  jetty. 

Do.  Do. 

Applied  to  east  and  west  jetties. 
Applied  to  east  jetty  and  aredgin£. 
Applied  to  both  jetties. 
Applied  to  dred^ug. 
Applied  to  both  jetties. 


Port  Jefferson  is  a  port  of  delivery  in  the  New  York  collection  district. 

The  nearest  light-nouse  is  on  Old  Field  Point,  immediately  west  of  the  harbor 
entrance.  Fort  Hale,  New  Haven  Harbor,  23  miles  distant,  is  the  nearest  work  of 
defense. 

Money  statement. 

July  1,1880,  amount  avaUable $4,605  67 

Amount  appropriated  by  act  approved  March  3, 18B1 4, 000  00 

$8,605  67 

July  1,  1881,  amount  expended  during  fiscal  year,  exclasive  of 

outstanding  liabilities  July  1,  1880 1,780  93 

July  1,  1881,  outstanding  liabilities 2,535  00 

4,315  93 

July  1,  1881,  amount  available 4,289  74 

Amount  (estimated)  required  for  completion  of  existing  project 8, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 188:^.    8, 000  00 
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Abetraet  of  prapoaaU  opened  August  5,  1880,  for  the  improvement  of  Port  Jtffweon  Harbor, 

New  York. 


Name  and  addross  of  bidder. 

Price  per 
gross  ton. 

Tocommenoe. 

TooompIeteL 

JFtunfiM  Senllv.  (i^roton.  Conn .^,,r-                           

$169 
260 

No  date 

....do 

June  80, 1881. 

John  Seattle,  Leete's  Island.  Conii 

June  30, 1881. 

AMraot  of  proposals  opened  June  15,  1881,  for  the  improvement  of  Port  Jefferson  Harbor, 

New  York. 

Name  and  addxees  of  bidder. 

Price  per 
ton. 

Tocommenoe. 

To  complete. 

John  Beattie,  Leete'a  Island,  Com 
Ohannoey  D.  Allen,  Westfield,  C< 

1 

$2  50 
248 

Nodate 

...do 

June  30, 1882. 

mn   ...x T t 

June  30, 1883. 

Abstract  of  contract  for  improvement  of  Port  Jefferson  Harbor,  New  York,  in  force  during 
the  fiscal  year  ending  June  30,  1881. 

Name  and  address  of  contractor. 

Date  of  con- 
tract. 

Subject   of  con- 
tract 

Price 
per  ton. 

Bemarks. 

James  Sonlly,  Groton.  Conn 

Aug.  80, 1880 

— a 

Biprap  granite.... 

$ieo 

1881,  and  completed 
July  1, 1881. 

COMMERCIAL  STATISTICS. 

Approximate  amount  of  material  recdved  in  and  shipped  from  Port  Jefferson  Harbor,  Long 
Island,  New  York,  for  the  ten  years  ending  June  30,  1881. 


Year  ending  June  80— 


1871.      1872.      1873.      1874.      1876.      1876.      1877.      1878.      1879.      1880. 


Beceiyed: 

Coal tons. 

Lumber 1.000  feet 

General  meronandise, 
tons. 
Shipped: 

wood cords. 

General  merchandise, 
tons. 
Tonnage  of  yeesels  built  — 
Vessels  arriving  and  depart- 
ing: 

Steamers 

Bailing-vessels 

Barges 


2,000 

400 

8,210 


1,600 
115 

1,500 


20 

900 

3 


2.000 

400 

8,280 


1,800 
226 

1,000 


20 

900 

3 


2,000 

460 

3.130 


1,600 
246 

1,200 


300 

900 

2 


2,600 

450 

3,326 


1,600 
230 

1,700 


320 

950 

6 


2,500 

500 

3,630 


1,600 
200 

1,800 


360 
950 

4 


4,000 

600 

3,890 


1,600 
325 

1,400 


360 

950 

2 


4,800 

520 

3,270 


1,800 
228 

1,600 


400 

970 

0 


4,100 

550 

2,775 


2,000 
230 

1,800 


430 

990 

6 


2,000 

600 

4,400 


2,000 
377 

4,000 


460 

1,000 

2 


4,600 

460 

5,220 


2,205 
600 

1,600 


410 

1,000 

1 


C    12. 

subvey  with  a  view  to  opening  channel  between  lloyd's  hak- 
boe  and  cold  spring  bay,  new  york. 

Engineeb  Office,  United  States  Abmy, 

New  Londarij  Conn.^  December  24, 1880. 
Oenebal  :  I  have  the  honor  to  submit  the  following  report  of  survey 
for  opening  channel  between  Lloyd's  Harbor  and  Cold  Spring  Bay,  New 
York,  authorized  by  section  second  of  the  river  and  harbor  act  approved 
June  14, 1880. 
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This  vrotk  was  assigned  to  my  charge  June  17, 1880,  and  as  soon  as 
practicable  after  learning  something  of  the  nature  of  the  desired  im- 
provement, I  orgajiized  a  field  party  consisting  of  Mr.  William  W.  Starr, 
jr.,  assistant  engineer,  George  K.  McBwen,  and  Oscar  Darling,  civil  en- 
gineers, with  necessary  boatmen,  to  make  an  instrumental  examination 
of  the  locality. 

The  object  of  the  examination  was  to  asceitain  the  amount  of  material 
necessary  to  be  removed  to  create  a  navigable  channel  between  the  two 
harbors;  the  rise  and  fall  of  the  tide  in  each,  with  a  view  to  determining 
the  probability  of  a  tidal  current  being  produced  through  the  new  chan- 
nel. The  work  was  in  progress  from  the  6th  of  September  until  the 
10th,  tidal  observations  being  afterwards  continued  during  one-half  a 
lunation.  Owing  to  bad  weather  the  soundings  were  not  carried  over  as 
large  an  area  as  was  intended,  but  sufficient  work  was  accomplished 
ux>on  which  to  base  satisfactory  estimates  of  cost. 

A  map  showing  the  area  examined  and  a  copy  of  Goa^t  Survey  chart 
of  the  two  harbors  and  acyoining  county  are  sent  herewith. 

A  statement  of  Mr.  Oscar  Darling,  civil  engineer,  a  resident  of  Hunt- 
ington, and  who  assisted  in  the  survey,  accompanies  this  report.*  Mr. 
Darling's  statement  is  given  in  full,  as  it  is  believed  to  embody  the 
views  of  the  citizens  of  Huntington  and  other  towns  who  are  interested 
in  the  accomplishment  of  the  improvement. 

The  object  of  the  proposed  channel  is  to  afford  communication  be- 
tween New  York  City  and  the  villages  of  Huntington,  Oentreport  and 
Korthport,  by  a  route  more  direct,  saving.  2  miles  in  distance  and 
avoiding  the  exposed  headland  and  shoals  now  encountered  in  rounding 
Lloyd's  Point. 

It  is  also  claimed  that  the  use  of  Lloyd's  Harbor  for  refuge  would  be 
increased.  It  is  not  probable,  however,  that  this  would  occur  to  any 
great  extent,  as  that  harbor  is  now  easily  accessible  from  tiie  eastward, 
and  Oyster  Bay  affords  safe  anchorage  for  vessels  seeking  shelter  from 
the  westward. 

Lloyd's  Harbor  is  a  shallow  estuary  extending  from  Huntington  Bay 
westward  a  distance  of  about  3  miles,  reaching  to  within  a  few  rods  of 
Oyster  Bay,  and  nearly  severing  the  promontory  of  Lloyd's  Keck  from 
the  main  land  of  Long  Island. 

The  waters  of  the  two  bays  were  originally  connected,  and  Lloyd's 
Neck  was  an  island. 

The  action  of  the  waves  and  tides  has  caused  the  opening  into  Oyster 
Bay  to  become  closed,  by  a  firm  sand  beach,  along  which  a  highway  haa 
been  constructed  leading  over  to  the  farming  lands  on  Lloyd's  Neck. 

The  shore  on  the  Cold  Spring  side  of  the  beach  is  bold  and  the  water 
deep,  the  tide  ebbing  and  flowing  in  a  current  parallel  to  it.  On  the 
opposite  side  is  the  extreme  head  of  Lloyd's  Harbor,  bare  at  low- water 
for  a  long  distance  from  the  beach  and  having  an  average  depth  of  but 
4  feet  at  low- water  for  a  distance  of  about  3  miles. 

The  improvement  contemplated  must  consist  in  dredging  a  channel 
through  the  sand  beach,  and  also  through  Lloyd's  Harbor,  a  greater  or 
less  distance,  depending  upon  the  depth  of  channel  sought. 

To  make  the  channel  pennanent,  L  e.,  to  prevent  a  renewal  of  the 
sand  beach  from  the  same  causes  which  originated  it,  one  or,  perhaps, 
two  jetties  will  be  necessary  at  the  opening  on  the  Cold  Spring  shore. 

A  draw-bridge,  where  the  highway  will  cross  the  channel,  will  also  be 
required. 

•Omitted.    Printed  in  House  Ex.  Doc.  No.  31,  Forty-sixth  Congress,  third  session. 
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The  tidal  observations  indicate  bnt  a  slight  difference  either  in  the 
rise  and  fall  at  the  two  harbors^  or  in  the  time  of  their  periods.  There- 
fore bat  littie  tidal  current  can  be  expected  to  aid  in  keeping  the  chan- 
nel clear.  Except  the  tendency  to  close  the  channel  at  the  cutting 
through  the  beach  by  the  action  of  the  tides  and  waves  in  Cold  Spring 
Bay,  there  seems  to  be  no  cause  to  apprehend  a  serious  shoaling  of  the 
channel  when  once  completed. 

I  have  been  unable  to  obtain  positive  information  as  to  the  width  and 
depth  of  channel  needed;  but,  assuming  that  sailing-vessels  of  draught 
as  great  as  10  feet  will  be  likely  to  use  it,  and  that  a  line  of  steamers 
between  Kew  York  and  Huntington  is  contemplated,  the  depth  should 
be  made  10  feet  at  low- water,  and  the  width  not  less  than  200  feet,  ex- 
cept at  the  crossing  of  the  highway,  where  a  draw-bridge  should  be  con- 
structed leaving  a  clear  passage-way  between  the  abutments  of  75  feet. 
Following  are  estimates  of  'the  cost  of  improvement  for  a  channel  200 
feet  wide  and  10  feet  deep  at  mean  low- water : 

DREDOINO. 

Amoant  of  material  necessary  to  be  remoTed,  following  the  line  of  the 

.  natural  channel,  1,049,700  cubic  yards,  at  20  cents $209,940  00 

(Along  the  most  direct  line  the  amount  would  be  86,500  cubic  yards  less.) 

DRAW-BRIDGE. 

Iron  bridge  to  turn  on  one  of  the  abutments. with  a  clear  opening  of  75 
feet 4,000  00 

ABUTMENTS  AND  WING-WALLS.    ' 

1,806  cubic  yards  of  dimension  stone,  at  $12  per  yard 21, 672  00 

One  jetty  on  north  side  of  opening  into  Cold  spring  Bay,  3,200  tons  of  rip- 
rap, at  $1.25 4,000  00 

Contingencies;  20  per  cent 47,922  40 

287,534  40 

Should  the  width  of  the  channel  be  reduced  to  100  feet,  and  wood 
substitnted  for  iron  in  the  construction  of  the  bridge,  the  estimate  could 
be  reduced  about  one-third. 

I  am  indebted  to  the  Hon.  James  W.  Covert  for  the  following  infor- 
mation and  statistics  relating  to  the  village  of  Huntington,  Long  Island. 
Very  respectfully,  your  obedient  servant, 

J.  W.  Bablow, 
Major  of  Engineers. 
Brig.  Gen.  H.  G.  Wright, 

Chief  of  Engineers^  U.  8.  A. 


COMMERCIAL  STATISTICS. 

Population  of  Huntington  Tillage,  including  union  school  district 3, 000 

Number  of  stores 30 

Markets 3 

Manufactures:  earthenware,  carriages,  sash  and  blinds,  row-locks,  &c....  11 

Churches 8 

Schools,  1  union  school;  attendance ^ 500 

Value  of  property,  real  and  personal,  on  assessor's  books $2, 500, 000 

Vessels  from  Huntington  Harbor : 

Packets  in  city  trade,  regular 3 

Vessels  freighting 15 

Vessels  freighting,  transient 20 

Tons  of  merchandise  received  at  port  yearly 15,000 

Tons  of  other  freight  received  at  port  yearly 23,000 

Tons  of  freight  eoin^  from  port  yearly 25,000 

Estimate  of  numoer  of  vessels  visiting  Huntinp  :!ii  Bay  and  Lloyd's  Harbor 

yearly  for  purpose  of  shelter  during  storms,  <r>  j 5,000 


A    I 


Digitized  by 


Google 


Digitized  by 


Google 


APPENDIX  D. 


IMPBOVEMENT  OF  HUDSON  RIVER— REMOVAL  OF  OBSTRUCTIONS  IN 
BAST  RIVER  AND  HELL  GATE — ^IMPROVEMENT  OP  BUTTERMILK 
CHANNEL,  NEW  YORK   HARBOR;   OF  FLUSHING,  CANARSEE,  SHEEPS- 

OF  HARLEM 

THE  HARBORS  OF 

RONDOUT,  ECHO,  PORT  CHESTER,  AND  NEW  ROCHELLE,  NEW  YORK, 

AND  OF  RARITAN  AND  SOUTH  RIVERS,  AND  CHEESEQUAKES  CREEK, 

NEW  JERSEY. 


REPORT  OF  COLONEL  JOHN  NEWTON,  CORPS  OF  ENGINEERS,  BVT,  MA  J. 

gen,  u.  s,  a.,  officer  in  charge,  for  the  fiscal  tear  ending 
jdnedo,  1881,  with  other  documents  relating  to  the  works. 

United  States  Engineer  Office, 

New  TorJc,  July  25, 1881. 
.  Sir:  I  have  the  honor  to  transmit  herewith  the  annual  reports  upon 
the  river  and  harbor  works  in  my  charge  for  the  fiscal  year  ending  June 
30,  1881. 

Very  respectfully,  your  obedient  servant, 

John  Kewton, 


The  Chief  of  Engineers,  Z7.  8.  A. 


Colonel  of  Engineers^ 
BvL  Major- Oeneral 


D  I. 
improvement  of  HUDSON  RIVER,  NEW  YORK. 

First  Lieut.  J.  H.  Willard,  Corps  of  Engineers,  serving  under  the 
orders  of  the  engineer  in  charge,  and  placed  in  superintendence  of  the 
construction  of  works  of  improvement  of  this  river,  was  relieved  from 
this  duty  by  Special  Orders  '^o.  255,  headquarters  of  the  Army,  Adju: 
tant-GeneraPs  Oflace,  December  1, 1880.  • 

The  value  of  his  efficient  and  faithful  services  it  is  proper  to  acknowl- 
edge here.  * 

The  project  for  improving  the  river  was  adopted  in  1867,  and  was 
modified  in  1868,  the  object  being  to  afford  a  navigable  channel  of  11 
feet  in  depth  at  mean  low- water  and  of  9  feet  to  Troy. 

The  system  was  by  longitudinal  dikes  to  guide  the  currents  and  to  de- 
fine the  channel,  preserving  as  far  as  possible  the  tidal  basins.  The  dikes 
were  low,  not  higher,  as  a  rule,  than  the  level  of  mean  high-water — 
limited  to  that  height  to  permit  a  free  discharge  both  of  freshets  and 
of  fioating  ice  over  the  top  of  the  dikes. 

The  dikes  are  constructed  of  two  rows  of  piles  driven  into  the  bed 
of  the  river  and  filled  with  stone.    This  mode  of  construction  has  been 
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found  the  most  suitable,  as  it  confines  the  stone  filling,  which,  withoat 
it,  would  be  soon  swept  away  by  the  ice  and  by  the  waves  of  the  large 
steamers,  which,  in  fact,  are  formidable  waves  of  translation. 

During  the  past  year  the  following  work  has  been  done: 

Eound  timber  has  been  put  on  the  single  rows  of  piling  at  Patroon's 
Island,  Cedar  Hill,  the  Overslaugh,  Cow  Island,  at  Staats,  Shad  Island, 
and  Bear  Island. 

The  line  of  single  piling  at  upper  section,  at  Staats,  has  been  extended 
for  a  length  of  225  feet  southwards. 

Bepairs  were  made  to  dikes  at  B^th  and  Douw's  Point.  Bubble-stone 
has  been  placed  along  the  single  row  of  piling  at  the  following  places: 

Cubio  yaxda. 

Cedar  Hill 1,046^ 

Cow  Island  and  cross-dike    2,566^^ 

Staats,  upper  section 3,  856^? 

Staats,  lower  section 687|f 

Bear  Island '. 1,193 

The  early  and  sudden  closing  of  navigation  prevented  the  protection 
designed  for  the  single  piling,  by  depositing  rubble-stone  along  the  line, 
from  being  fully  carried  out.  ' 

The  unusually  heavy  ice,  said  to  be  several  feet  in  thickness,  which 
formed  in  the  winter  around  the  piles,  and  acted  upon  by  the  daily  rise 
and  fall  of  tides,  succeeded  in  lifting  up  some  of  the  piles  and  in  sunder- 
ing also  the  fastenings  of  the  waling  strips.  When  the  ice  broke  np  in 
the  spring  the  dislodged  piles  were  sent  adrift.  Most  of  them  were,  how- 
ever, recovered,  and  are  now  in  store  ready  for  redriving. 

The  total  length  of  the  lines  of  single  piles  driven  was  about  21,416 
feet,  and  the  lengths  dislodged  about  5,459  feet,  or  25  per  cent.  As  the 
piles  dislodged  are  reported  to  have  been  situated  where  rubble  had  not 
been  deposited  at  all,  or  in  incomplete  quantities,  and  as  the  piles  have 
.been  mostly  recovered,  it  is  highly  probable  that  the  damage  will  not 
exceed  $3,000. 

Some  of  the  piles,  also,  which  had  been  raised  by  the  action  of  the  ice 
slightly  above  the  level  at  which  they  had  been  driven,  were  tapped  by 
the  ram  of  the  pile-driver  and  thus  restored  to  their  position. 

The  extent  of  the  restoration  was  at — 

Staats 1, 100  feet  in  length. 

Bear  Island 60  feet  in  length. 

Cedar  Hill 1ft  feet  in  length. 

Fourteen  oak  fender  piles  were  placed  along  the  face  of  the  dike  at 
Cedar  Hill,  to  keep  the  guards  of  the  boats  off  from  the  piles. 

The  project  of  operations  for  the  fiscal  year  ending  June  30, 1882,  is 
to  restore  the  lines  of  piling  wherever  considered  necessary  and  to  rein- 
force them  with  rubble  at  the  "base,  according  to  the  original  design. 
*  To  repair  the  wood-wprk  and  supply  stone  in  certain  of  the  dikes. 

To  remove,  by  blasting  and  dredging,'  the  reefs  known  under  the  gen- 
eral name  of  Austin's  Kock,  near  Yan  Wies'  Point. 

The  map  sent  herewith  represents  the  progress  of  the  diking  system, 
but  not  the  present  depths  of  water. 

1.  The  original  condition  of  the  navigable  channel  gave,  between  New 
Baltimore  and  Barren  Island,  a  depth  at  mean  low- water  of  7 J  feet;  at 
Coeymans,  8^  feet;  at  Mulls,  9  feet ;  at  Castleton,  8  feet;  at  Cedar  Hill,  7J 
feet;  at  Winnies,  9.4 feet;  oh  the  Overslaugh,  7.7  feet;  at  Cuyler's  Bar, 9 
feet|  at  Round  Shoal,  7.2  feet.  That  is,  at  low- water  7J  feet  could  be 
carried  from  iTew  Baltimore  to  Albany,  and  from  Albany  to  Troy,  7.2 
feet. 
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The  channels,  however,  were  very  crooked  in  places,  very  narrow,  and 
of  snch  difficalt  navigation  that  the  grounding  of  boats  was,  it  might 
almost  be  said,  the  rule  and  not  the  exception. 

'  2.  The  originally  acfopted  project  for  the  improvement  was  the  con- 
stmction  of  longitudinal  dikes,  generally  of  the  height  of  mean  high* 
water,  to  direct  the  currents  and  allow  the  flow  over  their  top  of  freshets 
and  of  ice. 

3.  The  amount  expended  therein  to  the  close  of  the  fiscal  year  ending 
June  30, 1880.  was  $881,441.14. 

4.  The  condition  of  the  improvement  at  that  period,  was  a  navigable 
depth  from  New  Baltimore  to  Albany  at  mean  low- water  of  9i  feet,  and 
from  Albany  to  Troy  of  8  feet,  as  reported  by  Lieut.  J.  H.  Willard,  Corps 
of  Engineers. 

5.  During  the  year  ending  June  30, 1881,  there  has  been  expended 
$18,718.02.  The  results  in  the  way  of  increased  depth  and  facilities  for 
navigation  are  not  known,  for  want  of  a  recent  survey. 

6.  The  amount  that  can  be  profitably  expended  during  the  year  end- 
ing June  30, 1882,  is  the  available  balance,  $54,128.84,  and  this  amount 
will  be  devoted  to  the  removal  of  Austin's  Eock  and  the  restoration  and 
repair  of  lines  of  piles  and  of  dikes. 

The  benefits  to  be  expected  will  be  a  greater  width  and  depth  of  nav- 
igable channel  and  a  relief  from  being  wrecked  and  sunk  upon  rocky 
reefs. 

7.  The  estimated  amount  required  for  the  entire  and  permanent  com- 
pletion of  the  work  of  improvement,  in  accordance  with  the  approved 
and  adopted  project,  is  $30,000. 

This  work  is  in  the  collection  district  of  New  York,  Albany  being  a  port  of  delivery. 
The  valne  of  the  imports  for  the  fiscal  year  ending  Jnne  30, 1881,  was  ^1,891.20,  and 
the  duties  coUected  on  the  same  were  $137,204.48. 

ihere  are  enrolled  and  licensed  at  this  port  767  vessels,  with  a  tonnage  of  90,860.01. 

AMOUNTS  APPROPRIATED. 

L    act  approved  June  23,  1866 J50,000  00 

B>  act  approved  March  3,  1867 305,188  00 

By  act  approved  July  25.  1868 85,000  00 

By  act  approved  April  10,  1869 89,100  00 

By  act  approved  July  11,  1870 40,000  00 

.  y  act  approved  March  3,  1871 40,000  00 

By  act  approved  June  10,  1872 40,000  00 

:jy  act  approved  March  3, 1873 40,000  00 

By  act  approved  June  23,  1874 40,000  00 

By  act  approved  March  3,  1875 40,000  00 

By  act  approved  August  14,  1876 50,000  00 

By  act  approved  June  18,  1878 70,000  00 

By  act  approved  March  3,  1879 30,000  00 

By  act  approved  June  14,  1880 20, 000  00 

By  act  approved  March  3,  1881 15,000  00 

954,288  00 

Amount  expended 900,159  16 

Money  Statement 

July  1,  1880,  amount  available - $57,935  89 

Amount  appropriated  by  act  approved  March  3,  1881 15, 000  00 

p2,935  89 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 : 18,718  03 

July  1,  1881,  amount  available 54,217  87 

Amount  (estimated)  required  for  completion  of  existing  project 30, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    30, 000  00 
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D  2. 

IMPROVEMENT  OF  HARBOR  AT  RONDOUT,  NEW  YORK. 

In  the  last  annual  rex>ort  a  fall  history  of  this  iniprovement,  which  has 
virtually  arrived  at  completion,  was  given. 

The  least  depth  in  the  channel  before  undertaking  the  improvement 
was  7  feet  at  mean  low- water ;  in  1879,  the  date  of  the  last  survey,  it 
was  13^  feet. 

The  last  annual  report  states — 

As  the  result  of  the  works  of  improyement,  there  is  now  a  channel  50  feet  wide,  giv- 
ing 13^  feet  at  mean  low- water:  100  feet  wide,  giving  12  feet  at  mean  low-water ;  and 
abont  200  feet  wide,  eiving  10  feet  at  mean  low-water  from  the  creek  to  the  channel  o£ 
Hndson  River.  At  tne  enter  end  of  the  dikes  the  distance  between  the  12-foot  curves 
is  over  300  feet. 

Notwithstanding  this  great  width  of  deep  channel  at  the  outlet,  there 
has  been  a  desire  manifested  of  obtaining  there  more  room  for  the  swing- 
ing of  the  tows  under  conditions  of  wind  and  tide,  and  it  has  been  pro- 
posed to  do  away  with  the  shoal  along  the  south  dike  near  its  extremity. 

In  the  last  annual  report  it  is  said : 

This  shoal  is  a  natnral  result  of  the  circumstances  which  existed  at  the  place  and  waa 
clearly  foreseen.  Recent  observations,  however,  give  the  hope  of  ameliorating  con- 
siderably the  conditions  which  have  led  to  its  formation.  It  has  been  found  that  the 
waters  of  the  flood-tide  are  banked  up  above  the  normal  level  in  the  space  south  of  the 
south  dike,  and  then  escaping  with  force  at  the  extreme  end  of  this  dike,  deflect  the 
flood  currents  entering  the  creek. 

Such  was  the  report  made  by  the  surveyor  who  examined  the  matter ; 
but  upon  an  inspection  made  by  the  engineer  in  charge  during  the  past 
fiscal  year,  it  was  very  evident  that  there  was  no  banking  up  of  the 
flood,  and  that  the  diminution  of  the  shoal  must  be  determined  from 
other  considerations. 

It  is  considered  likely  that  the  outlet  would  be  widened  from  the  wear- 
ing away  of  the  outer  shoal,  caused  by  removing  the  end  of  the  south 
dike  for  a  length  of  100  or  200  feet. 

1.  The  original  condition  of  the  navigable  channel  gave  a  depth  of 
about  7  feet  at  mean  low- water. 

2.  The  originally-adopted  project  was  the  prolongation  of  the  channel 
of  Eondout  Creek  into  the  Hudson  Eiver  by  the  construction  of  two  par- 
allel dikes ;  also  of  a  branch  dike  to  direct  the  current  of  the  river  and 
to  protect  the  north  dike  from  the  floating  ice }  and  there  has  been  no 
modification  of  the  original  project 

3.  The  amount  expended  to  June  30. 1880,  was  $88,294.66. 

4.  And  at  that  time  the  depth  in  the  channel  was  13^  feet  at  mean 
low-water. 

6.  There  has  been  expended  during  the  year  ending  June  30, 1881,  for 
incidental  purposes  only,  the  sum  of  $344.16,  without  effect  upon  navi- 
gation. 

6.  The  sum  that  can  be  profitably  expended  during  the  fiscal  year 
ending  June  30, 1882,  is  the  available  balance  of  $2,361.19  tor  repairs  to 
dikes  arising  from  collisions  of  vessels,  &c.,  and  upon  the  removal  of  a 
portion  of  the  south  dike  at  its  extremity. 

7.  The  estimated  amount  required  for  the  entire  and  permanent  com- 
pletion of  the  work  of  improvement  in  accordance  with  the  approved 
and  adopted  project  would  be,  at  most,  $1,000  to  $2,000,  to  be  used  in 
removing  any  portion  deemed  necessary  of  the  extremity  of  the  south 
dike. 

The  original  estimate  was |t72,500  00 

There  have  been  expended 88,638  81 
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This  work  is  in  the  oolleotion  district  of  New  York ;  nearest  port  of  entry,  New  York. 

Amoant  of  revenne  collected  daring  the  fiscal  year  ending  Jane  30,  1881, 
$139,579,562.83.  Amoant  of  commerce  and  navigation  benefited  oy  the  completion 
of  this  work,  |70,000,000. 

ORIGINAL  ESTISfATE. 

North  dike $41,600  00 

Branch  dike 34,400  00 

South  dike 59,600  00 

Dredging  channel 14,400  00 

Contingencies  and  engineering 1 22,500  00 

Total 172,500  00 

AMOUNTS  APPROPRIATED. 

By  act  approved  Jane  10,  1872 tlO,000  00 

By  act  approved  March  3,  1873 20,000  00 

Amount  allotted  June  8,  1875: 

From  repairs  of  harbors  on  Atlantic  coast 762  18 

From  contingencies  of  rivers  and  harbors,  &c 237  82 

By  a<Jt  approved  August  14,  1876 1..  30,000  00 

By  act  approved  June  i8,  1878 30,000  00 

91,000  00 

Money  statement. 

July  1,  1880,  amount  available $2,705  35 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1, 1880 344  16 

July  1,  1881,  amount  available 2,361  19 

Amount  (estimated)  required  for  completion  of  existing  project 2, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    2, 000  00 


D  3. 

REMOVING  OBSTRUCTIONS  IN  EAST  RIVER  AND  HELL  GATE,  NEW  YORK. 

The  full  project  for  this  improvement,  as  made  in  1867,  has  been  since 
approved  by  parts  from  year  to  year,  with  the  addition  to  the  original 
project  made  for  Hell  Gate,  of  the  removal  of  reefs  in  the  East  Eiver, 
viz,  Diamond  Eeef,  Coenties  Reef,  and  of  a  reef  at  the  North  Brother. 

Capt.  James  Mercur,  Corps  of  Engineers,  continued  in  superintend- 
ence of  the  removal  of  rock  from  Hallet's  Point  Beef,  of  the  excavations 
at  Flood  Rock,  Hell  Gate,  and  of  the  work  of  the  steam  drilling  scow  in 
East  River  and  Hell  Gate  until  June  14,  1881,  having  been  relieved 
from  duty  under  the  orders  of  General  Newton,  by  Special  Orders  No. 
120,  Adjutant-General's  Office,  May  26, 1881,  and  it  is  proper  here  to 
acknowledge  the  thorough  skill  and  efficiency  with  which  he  performed 
the  numerous  and  important  duties  confided  to  him. 

BEEF  AT  hallet's  POINT. 

The  operations  here  have  been  the  continuance  of  grappling  and  re- 
moving the  debris  from  the  explosion  in  1876. 

During  the  fiscal  year  there  have  been  removed  9,823.77  gross  tons  of 
broken  stone,  under  the  contract  with  the  Atlantic  Dredging  Company. 

The  total  amount  of  stone  removed  from  this  reef  since  the  explosion 
is  81,907.84  gross  tons. 

The  contract  with  the  Atlantic  Dredging  Company  has  been  extended 
to  January  1, 1882. 

The  full  depth  of  26  feet  at  mean  low-water  has  been  attained  for  an 
area  bounded  by  the  northeast  edge  of  the  reef  and  a  line  parallel 
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therewitli,  and  250  feet  distant  from  it;  this  includes  about  two  thirda 
of  the  reef;  over  the  remaining  one-third  there  are  still  shoal  points  hav- 
ing 19  to  20  feet  over  them  at  mean  low- water. 

FLOOD  ROCK. 

During  the  year  the  work  has  been  carried  on  continuously;  the  len^di 
of  galleries  driven  has  been  7,312  linear  feet,  and  the  number  of  cubic 
yards  of  stone  in  place  removed  18,080. 

The  work  for  the  year  has  been  entirely  in  headings,  without  enlarge- 
ments«  The  length  of  galleries  to  June  30, 1880,  was  6,211.08  linear  feet, 
and  the  stone  removed  measured  in  place  amounted  to  21,528.38  cubic 
yards. 

Total  length  of  galleries  June  30,  1881,  was  13,523.08  linear  feet,  and 
total  number  of  cubic  yards  in  place  removed  39,608.38. 

The  work  of  excavating  now  proceeds  almost  as  rapidly  as  it  is  possi- 
ble to  push  it,  with  due  regard  to  economy,  and  it  is  probable  that  it 
will  require  nearly  two  years  to  complete  the  excavations  preparatory 
to  the  final  explosion. 

The  area  already  covered  by  the  excavations  amounts  to  4.844  acres. 

As  the  galleries  extended  to  greater  distances  from  the  shaft  it  be- 
came necessary  to  provide  means  of  ventilation,  and  for  this  object  a 
ventilating  fan  12  feet  in  diameter,  driven  by  a  12''  x  18''  vertical  engine, 
was,  under  the  superintendence  of  Captain  Mercur,  placed  at  the  open- 
ing to  the  shaft ;  the  object  of  the  fan  being  to  exhaust  the  air  from  the 
galleries,  discharging  the  foul  air  about  20  feet  above  the  level  of  the 
rock,  while  the  fresh  air  should  descend  by  way  of  the  shaft.  Eight 
new  IngersoU  drills  have  been  provided  and  set  to  work  during  the  year 
as  fast  as  the  progress  made  developed  new  points  for  working. 

The  large  number  of  drills  and  the  variety  of  other  machinery  to  be  kept 
in  repair  made  it  necessary  to  increase  the  facilities  of  the  machine-shop, 
and  for  this  purpose  an  engine  lathe,  20  inches  swing  and  12  feet  bed, 
was  purchased  and  put  in  operation. 

Captain  Mercur  gave  his  personal  attention  to  providing  the  proper 
machinery  and  appliances  for  excavating  and  removing  the  rock. 

For  further  information  concerning  the  amount  and  other  details  of 
the  work  done  during  the  fiscal  year  at  Flood  Eock  reference  is  respect- 
fully made  to  the  subjoined  table,  marked  A. 

A  sketch  showing  the  progress  of  the  excavation  to  the  close  of  the 
year  ending  June  30, 1880,  and  June  30, 1881,  is  transmitted  herewith. 

During  the  fiscal  year  ending  June  30, 1882,  the  same  system  of  exca- 
vations at  Flood  Eock  will  be  pursued,  and  it  is  supposed  that  the  prog- 
ress will  be  even  greater  than  for  the  past  year. 

OPERATIONS  WITH  STEAM-DEILLING  SCOW. 

At  the  beginning  of  the  fiscal  year  it  was  found  necessary  to  make 
some  repairs  to  the  hull  and  machinery  of  the  drilling  scow.  This  was 
completed  by  August  10, 1880.  The  scow  was  then  placed  upon  Heel 
Tap  Eock  in  Hell  Gate,  and  by  surface  blasting  and  drilling  the  reef 
was  reduced  at  the  close  of  operations,  December  21,  to  20  feet  at  mean 
low-water. 

While  the  scow  was  in  winter  quarters  a  new  bridge  for  the  drill  car- 
riages was  put  up,  machinery  overhauled  and  repaired. 

In  April,  1881,  a  grapple  was  put  to  work  on  Heel  Tap  Eock  and  re- 
moved the  rock  broken  by  the  drilling  scow  in  the  previous  fall,  195.04 
cubic  yards  being  taken  up. 

From  May  17  to  June  20  the  scow  was  again  at  work  on  Heel  Tap  Bock, 
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and  during  that  time  broke  up  the  reef  to  the  proper  depth,  as  supposed. 
After  the  grapple  has  removed  the  broken  stone  it  will  be  determined 
whether  it  will  be  necessary  to  send  the  s<5ow  back. 

On  June  20  the  scow  was  placed  upon  the  reef  near  the  I^orth  Brother 
Island.  Eelerence  is  respectfully  made  to  the  subjoined  report  of  Gen- 
eral Eoy  Stone,  assistant  engineer,  marked  B. 

It  is  probable  that  the  Efeel  Tap  Hock  and  the  rock  near  the  Korth 
Brother  will  be  removed  before  December  next,  and  it  is  proposed  to 
begin  in  the  spring  the  removal  of  Frying  Pan  at  Hell  Gate. 

1.  The  original  condition  of  the  channel  of  East  Elver  and  Hell  Gate 
was  the  existence  of  many  large  and  dangerous  rocky  obstructions  to 
navigation.  The  depth  over  Diamond  Reef  at  mean  low- water  was  17J 
feet;  over  Coenties  Reef,  14.3  feet;  over  Frying  Pan,  11  feet;  over  Pot 
Rock, 20  feet;  over  Heel  Tap,  12.1  feet;  over  reef  at  the  North  Brother 
16  feet.  Hallet's  Point,  from  the  shore  at  Astoria,  projected  under  water 
325  feet  to  the  contour  line  of  26  feet  at  mean  low-water,  and  embraced 
an  area  of  about  3  acres.  The  Middle  Reef,  with  an  area  of  about  9  acres, 
lay  in  the  middle  of  the  channels  at  Hell  Gate,  having  a  small  backbone 
projecting  above  high- water,  and  caught  vessels  swept  upon  it  by  the 
ebb  currents  which  passed  directly  over  the  rock.  Hallet's  Point  and 
the  Middle  Reef  may  be  said  to  have  been  alternate  in  mischievous  func- 
tions ;  vessels  which  escaped  one  ran  a  great  risk  of  falling  upon  the 
other.  What  added  considerably  to  the  danger  from  these  reefs  was 
the  bend  at  right  angles  of  the  river  at  the  spot. 

2.  The  originally-£^opted  project  for  the  improvement  was  the  least 
extensive  of  three  projects  discussed  by  the  engineer  in  charge.  That 
one  now  being  carried  out  was  judged  by  the  authorities  in  1867  to  be 
too  extensive  and  costly.  The  project  first  adopted  was  the  removal 
of  Pot  Rock,  Frying  Pan,  Way's  Reef,  Shelldrake,  the  rock  off  Negro 
Point,  the  rocks  near  Woolsey's  bath-house,  Blackwell's  Rock,  portions 
of  Hallet's  Point  and  of  Scaly  Rock.  Sea-walls  were  designed  for  the 
Middle  Reef,  Hog's  Back,  the  Bread  and  Cheese,  and  a  beacon  for  Ry-' 
lander's  Reef. 

The  project  most  favored  by  the  engineer  in  charge,  which  included 
likewise  the  total  removal  of  Hallet's  Point  and  of  the  Middle  Reef,  has, 
as  time  passed,  received  the  approval  of  the  authorities. 

The  project  first  intended  solely  for  Hell  Gate  has  also  been  modified 
by  incorporating  with  it  rocky  obstructions  in  the  East  River,  Diamond 
Reef,  Coenties  Reef,  and  a  reef  near  the  North  Brothers. 

3.  The  amount  expended  thereon  to  the  close  of  the  fiscal  year  ending 
June  30,  1880,  was  $2,359,280.57. 

4.  The  condition  of  the  improvement  was  the  removal  of  Diamond, 
Coenties,  Way's  Reef,  aCnd  Shelldrake  to  the  depth  of  26  feet  at  mean 
low-wateT,  the  tunneling  and  explosion  of  Hallet's  Point,  and  the  re- 
moval of  a  large  portion  of  the  debris  with  a  least  depth  over  any  por- 
tion of  17  feet  at  mean  low- water,  the  tunneling  of  the  Middle  Reef 
(Flood  Rock)  to  the  extent  of  6,211.08  linear  feet,  and  the  removal  there- 
from of  21,529.38  cubic  yards  of  stone  measured  in  place.  The  "Bread 
and  Cheese,"  a  dangerous  reef,  had  been  inclosed  and  embanked  by 
Conunlssioners  of  Charities  and  Correction  of  New  York  City. 

5.  The  amount  expended  during  the  year  ending  June  30,  1881,  was 
$256,981.47. 

The  area  off  Hallet's  Point,  which  has  been  brought  to  the  depth  of  26 
feet  at  mean  low- water,  is  about  two-thirds  of  the  whole  area,  and  double 
of  what  it  was  on  June  30, 1880 ;  the  least  depth  on  the  remaining  portion 
not  removed  to  full  depth  is  19  feet  at  mean  low- water;  Heel  Tap  Rock 
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has  been  broken  up,  the  tunnels  at  the  Middle  Beef  (Flood  Eock)  dur- 
ing the  year  were  (kiven  an  additional  length  of  7,312  linear  feet,  with 
the  removal  of  18,080  cubic  yards  of  stone  measured  in  place. 

6.  The  amount  that  can  be  profitably  expended  during  the  year  end- 
ing June  30, 1882,  is  the  balance  available,  $307,903.16,  which  will  be 
expended  in  completing  the  removal  of  the.  debris  at  Hallef  s  Point  to 
the  depth  of  26  feet  at  mean  low-water,  removing  Heel  Tap  and  the 
reef  at  the  North  Brother,  with  some  work  on  Frying  Pan  and  Pot 
Eock,  and  in  extending  the  tunnels  and  excavations  in  the  Middle 
Beef  VFlood  Bock). 

7.  The  estimated  amount  required  for  the  entire  and  permanent  com- 
pletion of  the  work  of  improvement,  in  accordance  with  the  approved 
and  adopted  project  is  $2,215,078.55. 

The  work  is  in  the  collection  district  of  New  York.  The  nearest  port 
of  entry  is  New  York  City. 

The  amount  of  revenue  colleeted  during  year  ending  June  30, 1881, 
was  $139,579,562.83.  The  amount  of  commerce  and  navigation  ben- 
efited by  the  completion  of  this  work  would  be  about  $4,000,000  daily. 

ORIGINAL  ESTIMATE. 

Removing  reefs  at  Hell  Gate  and  Diamond  and  Coenties  reefs $5, 139, 120  00 

AMOUNTS  APPROPRIATED. 

By  act  approved  July  25,  1868 $85,000  00 

By  act  approved  April  10, 1869 178,200  00 

By  act  approved  July  11, 1870 250,000  00 

By  act  approved  March  3, 1871 250,000  00 

By  act  approved  June  10, 1872 225,000  00 

By  act  approved  Marcli  3, 1873 225,000  00 

By  act  approved  June  23, 1874 225,000  00 

By  act  approved  March  .3, 1875 250,000  00 

By  act  approved  August  14, 1876 250,000  00 

Bv  act  approved  June  18, 1878 350,000  00 

By  act  approved  March  3,  lb79 250,000  00 

Bv  act  approved  June  14, 1880 , 200,000  00 

By  act  approved  March  3, 1881 200,000  00 

Deduct  amount  reverted  to  United  States  Treasury $3, 158  55 

Deduct  amount  reverted  to  the  Harlem  River 11, 000  00 

14, 158  55 


2,924,041  45 
Amount  expended 2,616,262  04 

AMOUNT  EXPENDED  DURING  YEAR  ENDING  JUNE  30,  1881. 

Removing  reef  at  Hallet's  Point  $32,746  72 

Excavations  at  Flood  Rock 163,649  49 

Crib  between  Great  and  Little  Mill  Rocks 4,069  88 

Steam-drilling  scow  operating  on  Heel  Tap  Rock  and  North  Brother 56, 467  29 

Rhinelander's  Reef - 48  09 


256,981  47 

Money  statement 

July  1, 1880,  amount  available $296,638  81 

Amount  received  from  sale  of  coal  to  Capt.  James  Mercur.. .  123  75 

Amount  appropriated  by  act  approved  March  3, 1881 200, 000  00 

r-  $496,762  56 

July  1, 1881,. amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1, 1880 188,859  40 

July  1, 1881, outstanding  UabiUties 57,385  13 

246,244  53 


July  1, 1881,  amount  available 250,518  03 

Amount  (estimated)  required  for  completion  of  existing  project 2, 215, 078  55 

Amount  that  can  be  prontably  expended  in  fiscal  year  ending  J  one  30, 1883 .      300, 000  00 
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Table  ehoiring  progress  07i  Flood  liock  foi' fiMcal  year  eiidiuy  June  30,  IH'^1. 

Linear  fi'i't  of  frallcries  driv«*n 7.  312 

Cubic  vanls  of  rock  rcmovwl , 18.080 

HoleHclrilled   «5,380 

Number  of  blasts 61,  5d5 

N  urn bor  of  exploders  uMcd '. •. 61,595 

Feet  of  fu«e  used 240,269 

Pounds  of  powder  used 1 48, 866 

Number  of  cara  hoisted 32,102 

B. 

'      report  of  mr.  roy  stone,  assistant  enginkkr. 

United  States  Steam-Drilling  Scow, 

North  Brother  lieefj  July  1,  l^^c^l. 

Sir:  Respecting  the  operations  of  the  United  States  Hteaui-drilling  scow  under  my 
charge  for  the  past  fiscal  year,  1  have  the  honor  to  report  as  follows : 

After  the  conclnsion  of  work  upon  Diamond  Reef  on  June  30,  1880,  the  scow  was 
towed  to  Gowanus  Creek,  and  the  time  to  August  10  was  occupied  in  examining  and. 
scraping  the  bottom  of  scow,  painting,  and  general  repairs  to  hull  and  machinery  and 
to  the  steamer  Star. 

Work  upon  Heel  Tap  Rocks,  Hell  Gate,  began  August  10,  with  surface  blasting  and 
removal,  by  divers,  of  the  sharp  peaks  of  the  reef. 

Drilling  was  commenced  October  5,  and  was  carried  on  with  much  less  diflftculty 
than  was  anticipated  in  the  rapid  tide-waj-  of  Hell  Gate;  the  cost  of  drilling  aud  all 
attendant  work  being  less  than  on  any  previous  work,  and  very  much  less  thau  for 
the  j^ars  previous  to  1>*79.*  -. 

This  is  due  mainly  to  the  increase  of  boiler  power  in  1878,  and  the  subsequent  improve- 
ment in  hauling  gear,  and  in  the  arrangements  for  shifting  engines,  «fec. 

By  the  close  of  the  s'eason's  work,  December  21,  this  reef  was  reduced  to  20  feet  :it 
mean  low- water,  and  a  large  amount  of  broken  rock  left  to  be  removed  by  grapple  in 
the  spring. 

During  the  winter,  while  the  scow  lay  in  Gowanus  Creek,  a  new  bridge  for  drill  car- 
riage was  built  (creosoted),  the  position  of  dome-hoisting  engines  changed,  almost  an 
entire  new  deck  laid  and  Hheathed,  beside  the  usual  rei)air8  to  engines  and  machinery 
and  putting  new  boiler  in  steamer  Star.  In  April,  1881,  a  grapple  dredge  was  employed 
for  6.9  days  upon  the  Heel  Tap  Reef  and  removed  195.04  cubic  yards  of  rock.  On  May 
17,  work  was  recommenced  there  with  the  drilling  scow,  and  all  the  solid  rock  that 
could  be  found  above  the  26-foot  plane  drilled  and  olasted. 

In  one  month  15  dome  positions  were  found,  154  holes  drilled,  aggregating  1,394.3  feet 
in  depth  and  blasted  with  6,3:W  pounds  No.  2  extra  giant  i)Owder. 

On  June  20,  the  scow  was  removed  to  North  Brother  Reef,  near  Port  Morris,  and  to 
this  date  4  positions  have  been  located,  65  holes  drilled,  aggregating  679.25  feet  in 
depth,  and  blasted  with  3,229  pounds  No.  2  extra  giant  powder,  aud  66.08  cubic  yards 
of  rock  have  been  removed  by  divers. 

No  serious  damage  by  collision  has  occurred  during  the  past  year. 

The  vessel  and  machinery  are  in  excellent  order  for  service. 
•    I  have  the  honor  to  be,  your  obedient  servant, 

Roy  Stone, 
Jssistant  Engineer  and  Superintendent. 

Col.  John  Newton, 

Corps  of  Engineers,  U.  S.  A. 


*  Average  cost  of  linear  foot  of  hole  drilled,  including  placing  of  scow,  lowering  dome,, 
expenses  of  drilling,  cost  of  sharpening  drills,  expenditure  of  steel,  hoisting  up  dome 
after  drilling  operations,  and  heaving  olf  scow  : 

Diamond  Reef,  1879-^80 U  22 

Heel  Tap  Rock,  1880 0  75 

North  Brother  Reef,  1881 0  67 
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Tabular  statement  of  operations  from  July  1, 1880,  to  July  1,  1881. 


Cnbloynrdaof  pock  remoTod J 50i?^S*^\'^\\\*!r". "."'.'." ."".'.' .";*"" "!!.';!;;.' 

Total  number  of  holea  drilled..^ 

Total  number  of  feet  drilled 

Avcrairt' depth  of  liolea feet.. 

Sine  of  drilling  bit inches.. 

Averajie  u umber  of  feet  of  holes  drilled  by  each  machine  per  shift  of  eight 
hours    

Avonijje  cost  of  sharpening  a  drill 

Atcihui-  uumber  of  feet  drille<l  to  each  sharpening 

Expciiilii  ure  of  iUtvl  to  each  foot  of  hole  drilled oonces . . 

Avei  a;r«*  cost  of  Hnt-iir  foot  of  hole  drilled,  including  placing  of  scow,  lower- 
ing; dome,  exp(>nses  of  drilling,  cost  of  sharpening  drills,  expenditure  of 
steel,  hoifltinu  up  dimie  after  drilling  oporations,  and  heaving  off  scow 

Kumber  of  drillhole  blasts 

Amount  of  powdtT  for  drill-hole  blasts pounds.. 

Averagi'  number  of  pounds  of  powder  to  each  cubic  yard  of  rock  removed 

Average  c-ost  of  powder  to  each  cubic  yard  of  rook  removed 

Total  time  of  dredging     : days.. 

Average  cost  of  dredging  and  dumping  one  cubic  yard  of  debris * 

Cost  per  cubic  yanl  of  mck  removed 

Avcrag<<  amount  of  powder  per  foot  of  hole  drilled pounds . . 

Average  coat  of  powder  per  foot  of  hole  drilled , 

Number  of  surface  blasts    

Amount  of  i>owder  for  surface  blasts pounds.. 


Heel  Tap 
Rock. 


105.04 

832.58 

268 

2, 640. 7 

9.8 

6.1 

12.92 

$1.65 

22.2 

0.8 


11, 


North  Broth- 
or  Beef. 


$0.81 

24        ' 

170        I 

10.87  ! 

^.89 

6l92 

$6.02 

$22.18 

4.4    , 
$1.98 
40 
4, 664 


66 

679.25 
ia45 

&i 

12.72 
$1.65 
20.9 
0.7 


$0.67 
4 
3,299 


4.9 
$120 


Tabulated  statement  of  the  commerce  of  the  jntrt  of  New  York,  for  the  years  1877,  1878, 

1879,  and  1880. 


VEiJ8ELH  BNTRKRI). 


Year. 


1877 
1878 
1879 
186U 


Ttar. 


Coastwise. 


Amorican. 


Foreign. 


Total. 


Number.       Tons.       Number.       T<mH. 


2,378  1,667,677'  2,216  1,063,114 

2,105  1,648,802  2,213  1.132,170 

2,014  1,716,155  1  2,397  1,244.803 

2,  2:m  1, 928,  58o  ;  2, 366  1,  309,  800 


Number.       Tons.       'Number.     Tona- 


I 


3, 579  3,  609, 186  .  8, 173  6.  339, 97? 

4. 260  I  4,  412. 856  <  8,  578  1, 193. 918 

5,172,  5,417,022  1  9,  583  .  8, 377,  SMW 

5,775  {  6,301,482  ,  10,396  '  9.539,867 


Coastwise. 


VESSELS  CLKAltrCD. 


American. 


Foreign. 


Total, 


.Number.       Tons. 


1877 
1878 
1879 
1880 


3. 491  2.  025, 401 

3,128  2,013.891 

3,135  2,068,817 

3,908  2,511,955 


Number.       Tons.       Number.       Tons.       Numlier.     Tons. 


1.817  902,174 

2,127  ,  1,097.153 

1,966  1,107,313 

1,  743  1, 086,  930 


I 


3.450  3,550,421         8,764  6,477,096 

4, 4 14  4,  541.  200         9. 669  7,  a';2, 244 

4.991  I  5,297,534  I  10,092  ,  8,473,664 

5,  G41  6, 342, 872  1 1 ,  292  :  9, 9U,  757 


KUMHRK  AND  TONKAGB  OF  BTEAM  AND  BAILING  VESSELS,  BAKGKS,  AND  CANAL  BOATS  nELONGING  TO  TUB 

PORT  OF  NEW  YORK. 


I 

Sailing  vessels.    ,    Steam  vessels.  Barges  Canal  boats.    | 


Total. 


A'ear. 


,Nnm- 
!   her. 


Ton..       ^;^™-      Ton.       ^^J""      Ton..       ^^™i     Ton..     ,  ^-P' 


Tons- 


1877.. 

1878.. 
1879  . 
1880.. 

.|  2,614 
.  2,652 
.  2,623 

587, 015.  80 
607. 182.  94 
579,  804. 11 
548,186.84 

803 
801 
796 
824 

347, 522.  01 
312,  240. 13 
289, 477.  74 
290, 674, 46 

505 
525 
.536 
402 

117,464.34 
120,  659. 90 
129,  045. 30 
79. 195.  80 

339 
361 
404 
402 

2.5,436.99  '  4,261      1.087,4.'».  14 

27,  738. 36  ;  4, 339     1, 067. 821. 35 

32,314.13  J  4,359  I  1,025,611.28 

32, 000. 62  ;  4, 123  i      900. 057. 73 
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Tfthulated  siatemeni  of  the  oommerce  of  the  port  of  Xeto  York,  cf-c. — Continued. 

VALUE  OF  EXPOKT8,   IMPORTS,  AND  DUTIES  COLLECTED  AT  'l*ORT  OF  SKW  YOttK. 


I  i  , 

Year.  Exports.  Imports.       '  Dutie». 

1877 $:J26,431,110  '  $329.088,F»W  |  $91,  or»G,  961  97 

1878 I  »82,522,088l  a03.186,8(i7:  91,431,04725 

1879 371,046,609,  424.189,123  1  96,817,54306 

1880 t  425,193,099  539,31^6,776  130,431,007  56 


D  4. 

IMPROYEMEXT  OF  BUTTERMII.K  CHANNEL,  NEW  YORK. 

The  project  and  estimate  for  this  work  was  submitted  March  27, 1880, 
as  an  indorsement  upon  a  communication  of  the  Hon.  Levi  P.  Morton  to 
the  Chief  of  Engineers.    Estimated  cost,  $140,000. 

The  project  recommended  the  removal  of  a  sand-bar  located  about 
midway  between  Governor's  Island  and  Atlantic-street  ferry,  Brooklyn. 
The  eft'ect  of  the  shoal  is  to  narrow  and  divide  jone  of  the  most  impor- 
tant channels  of  the  harbor  of  Kew  York. 

Under  the  appropriation  of  June  14,  1880,  of  $60,000,  a  contract 
was  made  with  Henry  DuBois,  October  20, 1880,  for  dredging  the  shoal 
within  certain  limits  to  a  depth  of  26  feet  at  mean  low- water,  at  35  cents 
per  cubic  yard,  measured  in  place. 

The  original  estimate  was  $140,000  for  570,000  cubic  yards  of  material 
measured  in  place,  which  wa«  at  therate  of  24J  cents,  nearly,  per  cubic 
yard. 

The  proposals  made  under  public  advertisement,  however,  have  far 
exceeded  this  rate,  and  if  continued  in  the  future  it  will  be  necessary 
to  increase  the  above  estimate  one-half  and  make  it  $210,000. 

A  furtlier  appropriation  of  $60,000  ivas  made  and  approved  March  3, 
1881,  with  which  it  is  proposed  to  enter  into  another  contract  on  Sep- 
tember 30  next  (the  date  of  expiration  of  the  present  contract),  after 
public  advertisement,  and  continue  the  work  of  the  removal  of  the  shoal. 

1.  The  channel  in  its  original  condition  was  obstructed  by  a  lar«»(»  shoal, 
with  a  minimum  depth  of  9^  feet  at  mean  low-water,  wliich  lay  in  the 
direct  track  of  navigation,  too  near  the  wharves  of  Brooklyn  for  the 
safe  passage  or  mfWKeuver  of  large  vessels. 

2.  The  originally  adopted  project  for  the  improvement  was  the  re- 
moval of  a  sufficient  portion  of  this  shoal  to  the  depth  of  26  feet  at  mean 
low- water,  and  thereby  to  increase  the  depth  and  width  of  the  channel. 

3.  Nothing  had  been  expended  to  the  30th  June,  1880. 

4.  No  alteration  in  the  condition  of  the  channel  to  that  da'e. 

5.  The  sum  of  $25,421.01  was^expended  during  thetiscal  year  ending 
June  30,  1881,  and  the  removal  of  about  80,0'!0  cubic  yards  of  material 
in  place  effected  with  an  increase  to  the  depth  and  width  of  the  channel. 
No  survey  having  been  made  at  the  close  of  the  fiscal  year,  nothing 
more  precise  of  the  condition  of  the  channel  can  now  be  stated. 

6.  During  the  fiscal  year  ending  June  30,  1882,  it  is  proposed  to  ex- 
pend, with  advantage  to  the  improvement,  the  sum  of  $94,578.99,  and  to 
further  increase  the  width  and  depth  of  the  channel. 

7.  The  estimated  amount  required  for  the  entire  and  pi  rmanent  com- 
pletion of  the  work  of  improvement  in  accordance  with  the  approved 
and  adopted  project  is  $20,000,  but,. owing  to  the  large  and  unexpected 
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adyancevS  in  the  cost  of  dredging  since  tbe  first  estimate  was  made,  it  is 
not  unlikely  that  a  further  appropriation  of  $90,000  will  be  required. 

The  amount  of  commerce  and  navigation  interested  in  this  improve- 
ment is  very  great,  though  impossible  to  be  furnished  accurately,  sinee 
it  forms  apart  not  easily  separated  from  the  rest  of  tlie  commerce  of  the 
port  of  New  York. 

In  a  communication  furnished'  by  Messrs.  J.  P.  &  G.  C.  Eobinson, 
June  29,  1880,  and  to  be  found  in  Eeportof  Chief  of  Engineers  for  1S80, 
Part  I,  pages  500  and  507,  it  is  stated  that  at  five  piers  south  of  South 
ferry,  during  the  year  1879  there  were  1,046  ships,  barks,  steamshipvS, 
and  brigs,  besides  canal  boats  and  lighters.  For  the  first  quarter  of 
18S0,  there  were  reported  423  vessels. 

Just  in  the  neighborhood  there  are  immense  store-houses  and  grain- 
elevators. 

Messrs.  Eobinson  also  state  that  within  a  month  or  so  of  the  time 
when  they  wrote,  two  large  vessels  were  aground  on  the  shoal. 

This  work  ia  in  "the  coUection  district  of  New  York.  The  nearest  port  of  eiiiry  is 
Now  York  City. 

The  amount  of  revenue  conectod  during  the  last  fiscal  year  was  $139,579,r>62.?:5l. 
The  nearest  light-house  is  Kobbin's  RoeL  Amount  of  commerce  benefited  by  ihe 
completion  of  this  work,  about  $1,500,000  daily. 

ORIGINAL  ESTIMATE. 

For  dredging  570,000  cubic  yards $140,000  00 

AMOUNTS  APPKOPRIATED. 

By  act  approved  June  14,  1880 |6O,0OO  iiO 

By  act  approved  March  3,  1881 60,  IKK>  00 

120, 000  00 
Amount  expended 25,  4*21  01 

Money  statement, 

July  1,  1880,  amount  available ^ ^60,000  00 

Amount  ai)propriatod  by  act  approved  March  3,  1881 60, 000  00 

$120, 000  00 

July  ],  1881,  ajnount  expended  during  fiscal  year,  exclusive 

of  outstanding  lial)ilities  July  1,  1880 25, 421  01 

Julv  1,  1881,  outstanding  liabilities 5,600  00 

31,021  01 

July  1,  1881,  amount  available 88,978  »• 

Amount  (estimated)  required  for  completion  of  existing  project 20,  (XKi  Ou 

Amount  that  can  be  profitably  expendedin  fiscal  year  ending  June  30, 1883.      60,  OOo  Oil 


Abstract  of  hidsfor  dredging  Buttennilk  Chamiel^Xno  Torlc  Harbor  ;  opined SeptemlHr*23. 

1880. 

*  .si      I 

*:  Bidders.  t  g  w  Kcmarka. 

i  ;  -2^2   I 

1  Elijiih  BraimTd.  jr $0  85  $3  per  ton  for  Htoiie  over  1  ton. 

2  ll.nrv' E.  DuBoiH 35 

'3  Mtirrig  &  Curoin^ZH  Dredging  Company 1  00  6,")  eent»,  in  «ci>w8. 

4  William  Flancery 43 

5  (loorgo  C.  Fob«'8  &  Co '  71  cents,  in  ftcows. 

6  Atlantic  Dredging  Company 1  10        , 
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Abstract  of  contract  for  dredging  Buttermilk  Channel,  New  York  Harbor. 


Contractor. 


Residence.      \'^,^- 


Henry  E.  DuBois I  Brooklyn,  N.  Y. 


Oct.  20,  1880. 


Subject  of  contract. 


Dredginjr  ahoal  in  Bat- 
temiilk  Channel.   - 


Kemarks. 


To  be  completed  by 
September  30, 188i. 


D5. 

IMPROVEMENT  OF  HARLEM  RIVER,  NEW  YORK. 

The  survey  of  tliis  work  was  directed  by  the  act  approved  June  23, 
1874;  and  on  Febniarj^  18,. 1875,  I  reported  a  project  and  estimate  for 
the  improvement  of  the  river  from  Randall's  Island  to  the  Hudson 
River. 

The  commissioners  appointed  by  the  supreme  court  have  not  yet 
completed  the  work  of  acquiring  the  right  of  way  for  the  proposed  cut 
or  canal  to  connect  the  Harlem  and  Hudson  rivers. 

The  work  is  \\\  the  collection  district  of  New  York.  Nearest  port  of  entry,  New 
York.    Nearest  light-house,  North  Brother  Island. 

Amount  of  revenue  collected  during  the  year  ending  June  .30, 1881,  $139,579,562.83. 
Amount  of  commerce  to  he  benefited  by  this  work, . 

ORIGINAL  ESTIMATE. 

For  15-foot  channel |2, 100, 000  00 

AMOUNTS  APPROPRIATED. 

By  act  approved  June  18,1878 $300,000  00 

By  act  approved  March  3, 1879 100,000  00 

400, 000  00 

Money  statement. 

July  1, 1880,  amount  available $400,000  00 

July  1,1881,  amount  available '. 400,000  00 

Amount  (estimated)  required  for  completion  of  existiiyft  project 1, 700, 000  00 


D  6. 
IMPROVEMENT  OF  FLUSHING  BAY,  NEW  YORK. 

The  act  approved  June  18, 1878,  directed  the  survey  of  Flushing  Bay, 
the  results  of  which,  with  a  project  of  improvement  and  estimates  of 
cost,  were  reported  January  8,  1879. 

The  method  of  improvement  recommended  was  by  diking  and  dredg- 
ing; by  means  of  dikes  a  tidal  reservoir  was  to  be  formed  on  the  west 
or  Xewtown  side,  having  its  entrance  at  the  head  of  the  bay,  by  which 
means  the  tide  of  the  bay  would  be  received  and  emptied  through  a 
channel  on  the  east  side,  and  thus  maintain  a  suitable  depth  after  hav- 
ing once  gained  it  by  dredging. 

The  estimate  for  diking  wa«  $154,410.50,  and  for  dredging,  $19,089.50. 
Total,  $17:3,r.OO. 

The  appropriation  of  March  3,  1879,  amounting  to  $20,000,  was  de- 
voted to  the  construction  of  that  portion  of  the  line  of  diking  lying  near- 
est the  head  of  the  bay.    Much  opposition  was  manifested  against  the 
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system  of  dikes  at  first  on  the  part  of  residents  ou  the  Newtown  side 
of  the  bay,  undoubtedly  because  tlie  channel  proposed  to  be  made  would 
lie  on  the  east  side,  at  least  in  its  deeper  portions.  Other  minor  rea- 
sons existed  for  the  opposition,  doubtless,  but  not  of  sufficient  moment  to 
mention  here. 

Considerable  discussion  was  had  as  to  the  prospect  of  the  diking  sys- 
tem causing  general  shoaling  of  the  bay,  which  result  was  not,  however, 
considered  at  all  likely  by  the  engineer  in  charge. 

The  next  appropriation,  $15,000,  approved  June  14, 1880,  was  coupled 
with  the  following  proviso: 

Provided^  That  in  the  judgment  of  the  engineer  officer  in  charge  this  expenditure 
can  be  made  without  serious  detriment  to  the  property  interests  on  the  Newtown  side. 

And  it  was  decided  to  expend  it  in  dredging  along  the  line  where  it 
was  supposed  the  future  channel  would  form;  that  is,  east  of  the  dike. 
The  reasons  for  dredging  at  this  time  were  that  an  immediate  necessity 
existed  for  a  greater  depth,  and  it  was  evident  that  many  years  must 
elapse  before  the  dike  could  be  completed  and  aid  in  forming  the  desired 
channel. 

A  contract  was  made  with  Mr.  William  Flannery  to  dredge  a  channel 
about  6,000  feet  long  leading  from  a  depth  of  0  feet  at  mean  low- water 
on  the  East  River  side  to  a  corresponding  depth  in  the  channel  of  the 
creek  at  Flushing,  and  65  feet  wide. 

The  dredging  was  reported  as  completed  on  June  24, 1881,  but  the 
final  payment  had  not  been  made  prior  to  the  close  of  the  fiscal  year, 
from  the  necessity  of  having  to  await  the  report  of  the  survey  l>eing 
made  of  the  improved  channel. 

Another  appropriation  of  $10,000  was  made  March  3,  1881,  making 
the  total  of  appropriations  $45,000. 

1.  The  original  condition  of  the  navigable  channel  was  a  depth  at  the 
shoalest  part  along  the  line  leading  to  Flushing  of  3.9  feet  at  mean  low- 
water,  and  it  was  not  therefore  available  for  commerce. 

2.  The  originally  adopted  project  for  the  improvement  was  the  forma- 
tion of  a  tidal  basin  by  means  of  dikes,  which  by  its  tilling  and  emptying 
through  one  channel  would  keep  up  a  depth  of  6  feet  at  mean  low-water, 
and  even  more  after  once  iiaving  been  dredged.  No  moditiciition  has 
been  made  in  the  project.  ^ 

3.  The  amount  expended  up  to  the  close  of  the  fiscal  year  ending  June 
30,  18S0,  was  $11,941.89. 

4.  During  that  fiscal  year  but  a  portion,  about  3,0(M)  feet,  of  diking 
was  constructed,  which  would  have  no  decided  effect  u])on  the  channel. 

5.  Th(^  amount  exi)ended  during  the  year  ending  June  30,  1881,  was 
814,234.89,  upcm  diking  and  dredging,  and  a  narrow  channel  having  a 
depth  of  0  feet  at  mean  low- water  now  communicates  witli  the  cri^ek  at 
Flushing. 

6.  The  amount  tliat  can  be  profitably  expended  in  tlie  fiscal  year  end- 
ing June  30,  1882,  is  the  available  balance,  $18,823.22.  Aft^r  paying 
outstanding  liabilities,  the  remainder  to  be  devoted  to  widening  the 
dredged  channel  and  to  diking. 

7.  The  estimated  amount  required  for  the  entire  and  permanent  com- 
pletion of  the  work  of  im])rovement  in  accordance  with  the  approved 
and  adopted  project  is  $128,500 ;  but  it  is  probable  that  the  project  may 
be  completed  for  $75,0(H). 

The  amount  of  commerce  and  navigation  to  be  benefited  by  the  im- 
provement IS  unknown ;  it  is  assumed  that  a  development  of  trade  by 
water  would  follow  the  improvement. 
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Flushing  Bay  is  in  the  collection  district  of  New  York.  Nearest  port  of  entry,  New 
York.    Nearest  light-house,  North  Brother  Island. 

Amount  of  revenue  collected  during  the  past  fiscal  year,  $139,579,562.83.  Amount 
of  commerce  to  be  benefited  by  this  improvement, . 

AMOUNTS  APPKOPRIATED. 

By  act  approved  March  3, 1879 $20,000  00 

By  act  approved  June  14,  1880 15,000  00 

By  act  approved  March  3, 1881 10,000  00 

45,000  00 
Amount  expended 2i>,  170  78 

ORIGINAL  ESTIMATE. 

4,400  linear  feet  of  pile  dike,  at  $10 $44,000  00 

7,800  linear  feet  of  pile  dike,  at  $9 70,200  00 

900  linear  feet  of  pile  dike,  at  $7.50 6,750  00 

3,600  linear  feet  of  single  piling,  at  $3.70 13,320  00 

Contingencies,  engineering,  &c - 20,140  50 

154, 410  50 

ESTIMATED  COST  OF  DIKES,  WITH  DRKDGINO. 

4,400  linear  feet  of  pile  dike,  at  $10 $44,000  00 

7,800  linear  feet  of  pile  dike,  at  $9 70,200  00 

900  linear  feet  of  pile  dike,  at  $7.50 6,750  00 

3,600  linear  feet  of  single  piling,  at  $3.70 «..  13.320  00 

83,000  cubic  yards  of  dredging,  at  20  cents • 16,600  00 

Contingencies,  engineeriog,  &c 22,630  00 

173, 500  00 

Money  statement. 

July  1,  1880,  amount  available $15,639  46 

Amount  appropriated  by  act  approved  March  3, 1881 10, 000  00 

$25,639  45 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 6,816  23 

July  1,  1881,  ontstaudini;  liabilities 4,531  48 

11,347  71 

July  1,  1881,  amount  available 14,291  74 

Amount  (estimated)  required  for  completion  of  existing  project 128,500  00 

Amount  that  can  be  profitably  expended  iu  fiscal  year  ending  June  30, 1883 .     30, 000  00 


Abstract  of  bida  for  dredging  in  Flmhing  Baijj  New  York;  opened  December  7,  1880. 


I  Prioo  per 
No.  I  Name  of  bidder.  .    cubic  yd.  Kemarks. 

I    in  acowa. 


1  ;  Elijah  BraintTd,  jr   ,. '  $0  34 

2  I  Atlantic  Dredt;ing  Company '. I  27  I 

3  I  Henry  E.  Du  Bois '  18 

4  Moms  &.  Cumiu^H  Dredging  Company  ,  27, 

5  j  WiUiam  Flannery 17  I 


Abstract  of  contract  for  dredging  in  Flushing  Bag^  New  York, 


Contractor. 


'William  ilannery  . 


Kcsidence. 


I  ! 

'  Dateofcon- 
I        tract. 


Subject  of  contract.  Remarks. 


NewYork.N.Y.' Dec.  15,1880     DrtHl^ns  channel  in  |  Tobeooniplett^d  June 
I      FluBhing  Bay.  i      ],  1881. 
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D  7: 

IMPROVEMENT  OF  GOWANUS  BAY,  NEW  YORK. 

Tlie  survey  of  Gowanns  Bay  wa.s  directed  by  the  aet  approved  June 
14,  1880,  and  tlie  results,  with  a  project  for  improvement  and  estimates 
of  cost,  reported  January  1 1, 1881.  Estimated  cost,  $183,000.  The  pro- 
ject was  to  dredge  the  channel  of  Gowanus  Oiuial  from  the  bridge  on 
[lainilton  avenue  to  the  pier  at  the  foot  of  Twenty-seventh  street, 
Brooklyn,  and  thence  in  a  general  southwesterly  direction  to  prolong 
t'»ps  excavation  to  the  18  foot  contour  line  of  the  harbor. 

There  was  no  choice  as  to  the  direction  and  position  of  the  proi>osed 
line  of  deepening,  on  accouht  of  being  circumscribed  by  the  pier  lines 
proposed  by  a  commission  in  1875. 

It  was  stated  that  the  channel  so  dredged  would  not  be  permanent, 
and  it  was  probable  would  not  for  many  years  receive  any  assistance  in 
maintaining  its  deptli  from  the  contraction  due  to  the  construction  of 
piers  out  to  the  legal  limit. 

A  channel,  partly  natural  and  partlj'  dredged,  already  existed  from 
the  Hamilton  Avenue  Bridge  to  the  southwest  corner  of  the  Erie  Basin, 
a  portion  of  it  lying  within  the  pier  line  recommended  in  1875. 

By  the  aet  approved  March  3,  1881,  an  appropriation  of  $40,000  was 
granted  for  "  deepening  and  widening  the  channel  in  Gowanus  Bay  and 
the  harbor  of  New  York.'' 

The  terms  in  which  the  appropriation  is  couched  seem  to  point  to  the 
improvement  of  the  existing  channel  which  lay  partly  within  the  pro- 
jected pier  lines,  and  was  removed  from  the  lines  of  the  project  submit- 
tiCd  to  Congress  in  the  report  of  January  11,  1881.  Messrs.  Beard  & 
Robmson  submitted  a  paper  to  the  engineer  in  charge  by  which  they 
proj)osed  to  relinquish  for  all  time  (so  long  as  the  channel  should  exist) 
all  right  to  build  out  piers  from  the  wall  of  the  Erie  Basin  which  should 
interfere  with  such  channel  along  the  wall  of  the  basin. 

A  petition  from  the  Maritime  Association  of  New  York  was  at  the 
same  time  presented  to  dredge,  starting  from  the  southwest  angle  of 
the  Erie  Basin,  in  a  northerly  direction  close  to  the  western  wall  of  the 
basin  to  the  deep  water  of  the  harbor. 

All  of  these,  including  the  terms  of  the  appropriation  itself,  tended 
to  take  the  channel  away  from  the  lines  laid  down  in  the  map  sent  with 
the  official  report,  and  to  deprive  the  wharves  of  Bush  &  Denslow  and 
of  the  Phoenix  Chemical  Works  on  the  south  shore  of  Gowanus  Bay  of 
the  advantages  of  the  channel. 

Under  these  circumstances  it  was  recommended  to  the  Engineer  De- 
partment by  letter  of  June  7,  1881,  from  this  office,  to  dredge  the  exist- 
ing channel  from  Hamilton  avenue  to  the  southwest  corner  of  Erie 
Basin,  under  the  stipulation  aforesaid  of  Messrs.  Beard  &  Robinson  not 
t.)  interfere  with  the  same,  and  thence  to  divide  it  into  two  branches, 
one  to  the  north  in  compliance  with  the  petition  of  the  Maritime  Associa- 
tion, and  the  other  to  the  scmth  to  accommodate  the  shipping  at  wharves 
of  Bush  «&  Denslow,  and  of  the  Phcenix  Chemical  Works. 

It  was  also  stated  in  this  communication  that/  the  north  and  south 
branch«\s  starting  from  the  southwest  angle  of  Erie  Basin  lay  without 
the  ])roi)osed  pier  lines  and  could  be  undertaken  without  further  delay 
or  waiting  for  searches  of  title,  or  legal  matters  pertaining  to  the 
agre(»ment  of  Messrs.  Beard  &  Robinson. 

The  reply  to  the  communication  was  not  received  prior  to  the  end  of 
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the  fiscal  year,  and  no  action  can  be  reported  either  as  to  the  adopted 
plan  or  to  future  operations  under  the  appropriation  of  $40,000,  made 
and  approved  March  3,  1«S81. 

ESTIMATED   COST  OF   THE   LAST  PROJECT. 

583,530  cubic  yards  of  dredging,  at  30  cents 1 $175, 059  00 

Engineering  and  other  contingencies 17,505  90 

Total 192,564  90 

Messrs.  Downing  &  Lawrence,  November  29, 1880,  mention  the  amount 

of  tonnage  of  vessels  using  the  channel  as  370,176  tons,  comjmsing 

ocean  steamers,  ships,  barks,  brigs,  also  27,729  tons  of  schooners,  during 

the  period  from  January  to  December,  1880. 
The  business  for  one  year  ending  December,  1880,  along  Gowanus 

Canal  is  stated  by  Mr.  J.  T.  Eobinson  to  have  been  $5,274,500. 

Keference  is  made  to  House  Ex.  Doc.  No.  48,  Forty-sixth  Congress, 

third  session,  pages  3  and  4. 

The  work  is  in  the  collection  district  of  New  York.  The  nearest  port  of  entry,  New 
York  City.  The  nearest  light-house,  Robbins'  Reef.  The  amount  of  revenue  collected 
at  the  port  of  New  York  during  the  ^scal  year  ending  June  30,  1881,  $139,579,562, 8:J. 
The  amount  of  commerce  and  navigation  to  be  benefited  is  about  $5,000,(;00. 

ORIGINAL  ESTIMATE. 

530,000  cubic  yards  of  dredging,  at  30  cents 1159, 000  00 

Engineering  and  contingencies * 23.850  00 

182,  8r>0  00 
AMOUNT  APPROPRIATED. 

By  act  approved  March  3, 1881 ^ $40,000  00 

Money  statement. 

Amount  appropriated  by  act  approved  March  3,  1881 $40, 000  00 

July  1,  1881,  amount  available 40,0(0  00 

Amount  (estimated)  required  for  completion  of  existing  project 142, 850  00 

Amountthat  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  (M),  000  00 


United  States  Engineer  Office, 

New  York^  January  11,  1881. 

General:  I  have  respectfully  to  forward  a  report  on  the  survey  of 
<  Jo  wan  us  Bay,  as  provided  in  the  river  and  harbor  act  approved  June 
14,  1880. 
0  The  commerce  to  be  benefited  and  the  depth  of  channel  needed  for 
the  wants  of  commerce  are  explained  in  Exhibits  A,  B,  and  C,  sent 
herewith. 

The  chart  sent  herewith  exhibits  in  red  lines  the  exterior  pier  and 
bulkhead  lines  as  defined  by  authority  of  the  State  of  New  York,  which 
fix  within  a  narrow  margin  the  position  of  the  channel  to  be  dredged  or 
improved. 

The  estimate  for  a  depth  of  18  feet  at  mean  low-water  is  $183,000. 
The  channel  so  dredged  will  not  be  permanent,  and  it  is  feared  will  not 
for  many  years  receive  any  assistance  in  retaining  its  depth  from  the 
contraction  caused  by  the  construction  of  the  piers  to  the  legal  limit. 

Gowanus  Bay  is  in  the  collection  district  of  New  York. 

New  York  is  the  nearest  port  of  entry.  The  nearest  light-house  is  Robbins'  Reef 
light,  and  the  nearest  fort  is  Fort  Columbus. 
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TUo  amount  of  revenue  collected  at  the  port  of  New  York  during  the  past  fiscal 
year  is  l|KU,ril2,349.89. 

The  amount  of  commerce  and  navigation  to  be  benefited  by  the  proposed  improve- 
ment, as  estimated  by  parties  engaged  in  business  in  the  locality,  is  about  $r>,(KK).0()i^. 

The  total  amount  of  tonnage  lor  the  past  fiscal  year,  as  furnished  by  the  same 
parties,  is  398,905  t-ons. 

The  survey  was  made  during  the  past  season  by  the  party  under  the 
charge  of  Mr.  Matthew  Cox,  assistant  engineer,  under  instructions  froiu 
this  oftuje. 
Respectfully  submitted. 

John  Newton, 
Colonel  of  Enyineens. 
Brig.  Gen.  II.  G.  Wright,  ' 
Chief  of  Engineers,  U.  8.  A. 


report  of  mr.  r.  11.  talcott,  assist aift  engineer. 

«  United  States  Engineer  Office, 

Nac  Yorky  January  10,  lt»81. 

General:  I  have  the  honor  to  submit  the  foUowin^  report  on  the  snrvey  of  G<»wa- 
nus  Bay,  New  York,  together  with  such  information  in  regard  to  the  commerce  ami 
navigation  of  the  same  as  I  have  been  able  to  obtain. 

The  accompanying  chart  shows  the  results  of  the  late  snrvey,  and  the  works  of  im- 
provement completed  and  in  progress,  and  also  the  proposed  dredging.  An  estimate 
of  the  probable  cost  of  the  latter  is  appended  hereto. 

Gowanus  Bay  is  in  the  collection  district  of  New  York. 

New  York  City  is  the  nearest  port  of  entry.  The  nearest  light-house  is  Robbins' 
Reef  light,  and  the  nearest  fort  is  Fort  Columbus,  on  Governors  Island. 

The  amouDt  of  revenue  collected  at  the  port  of  New  York  during  tho  past  fiscal  vear 
is  $131,812,349.89. 

The  amount  of  commerce  and  navigation  to  be  benefited  by  the  proposed  improve- 
ment, as  estimated  bv  the  parties  engaged  in  business  in  this  locality,  is  abonr 
$5,000,000. 

The  total  amount  of  tonnage  for  the  past  fiscal  year,  as  furnished  by  the  samt* 
parties,  is  39H,90.5  tons. 

Extensive  improvements  are  in  progress  in  Gowanus  Bay,  especially  on  the  northerlj- 
shore,  where  a  large  basin  is  in  progress  of  construction  and  several  slips  arepropoised. 
which,  when  finished,  will  give  great  facilities  for  the  loading  and  discharging  of  ve^ 
sels.  These  improvements  are  shown  on  the  chart  in  full  lines  where  tho  doek-fn»m 
is  completed,  and  in  broken  lines  where  only  proposed. 

In  lH7o  a  commission,  appointedby  the  legislature  of  the  State,  established  pier  an<I 
bulkhead  linos  in  (lowanus  Bay.  These  lines  do  not  correspond  with  the  exterit)r  line* 
of  tho  improvements  on  the  northerly  side  of  the  bay,  along  which  the  present  chan- 
nel runs,  except  in  the  upper  part,  but  they  limit  the  space  in  which  the  new  chnnurl 
must  be  dredged.     These  lines  are  shown  in  r<»(l  on  the  accomj»anying  chart. 

The  improvement  proposed  is  to  dredge  a  channel  from  the  18- foot  contour  onrsidf 
the  bay  to  the  draw-bridjjfe  for  Hamilton  avenue.  This,  channel  is  ebtimated  at  1^  l'»*et 
deep  at  mean  low-water  and  200  feet  wide,  except  the  last  few  hundred  feet  iw.»ar  tbe 
draw-bridge,  where  it  will  gradually  narrow  down  to  lUO  feet. 

The  survey  was  made  during  the  latter  part  of  October  and  1st  of  November  by  thf* 
party  under  the  charge  of  Mr.  Matthew  Cox,  assistant  engineer,  under  instnictiou-i 
from  this  office. 

The  plane  of  mean  low-water  to  which  all  the  sound  logs  were  reduced  was  obtained 
by  a  line  of  levels  from  the  United  States  coast  and  Geodetic  Snrvey  bench  mark  on 
the  Atlantic  stores  to  the  tide-staff  in  Gowanus  Bay, 

ESTIMATE. 

5.%,000  cubic  yards  of  dredging,  at  30  cents $159.  000  00 

JiLngineeriug  and  contingencies 23, 850  00 

1&2, 850  UO 
All  of  which  is  respectfully  submitted  by  your  obedient  servant, 

R.  H.  Talcott. 
Col.  John  Newton, 

Corps  of  Engineers,  V.  S.  A. 
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LETTER  OF  MESSRS.  DOWNING  A  LAWRENCE. 

Brooklyn,  November  29,  1880. 

Dear  Sir  :  In  reply  to  yoiira  of  19tli  instant,  w©  have  to  say  that  Go w anas  Bay 
Channel  should  have  from  15  to  18  feet  water  at  ordinary  low-water. 

During  the  year  1880,  from  January  to  November  29,  the  following  mentioned  vessels 
Lave  been  up'  this  channel,  and  very  much  annoyance  has  been  occasioned  by  the 
shallowness  of  water : 

TODA. 

5  ocean  steamers,  aggregate  tonnage 4,194 

fiO  sbipSf  aggregate  tonnage 59, 861 

498  barkS;  aggi^egate  tonnage 287, 127 

05  brigs,  aggregate  tonnage 19,994 

Total  tonnage  deep-water  vessels 370,176 

In  addition  to  above,  198  schooners .-.: 27, 729 

Making  grand  total  of  registered  tonnage ^ 398,905 

besides  an  immense  traffic  in  oil,  lumber,  bricks,  iron  ore,  &c.  The  above  figures  can 
be  verilied  by  reference  to  custom-house  records.  When  this  channel  is  deepened, 
very  many  more  large  vessels  will  make  use  of  ifc.  We  think  that  during  the  year 
1879  there  were  quite  as  many  vessels  in  this  district  as  in  1880.  If  we  can  be  of  any 
further  service  to  you  in  this  or  any  other  cause,  please  command  us. 
Yours,  truly. 

Downing  &  Lawrence. 
General  John  Newton,  U,  S.  A. 


B. 

JN'a/«€W  of  pariivH  doing  husiiieas  on  and  adjacent  to  the  Gowanus  Canal j  in  the  city  ofJirooklt/nj 
X,  Y.y  and  statement  of  amounts  in  ralue,  quantities,  and  tftyle  of  husineas^  for  one  year 
ending  Decembei'  1,  1880. 


NamcM. 


Kenyon  &  Newton 

"Wat'son  6c  Pattiiieer 

Kt'lseys  &^  Loughlin , 

IL  \V."  Jones  &  Co 

Hobby  &  Leeds 

J.  Pieper's  Sons 

S.  W.J3iowne  &,  Co , 

NelHon  &  Holdon 

r.  G.Hughes 

.Tohu  Fink 

J.T.Story 

<r.  Ross  &  Sons 4. 

Halstead  Brothers 

A.  W.  Adams 

J.  S.  Loomis 

AVilliam  Bradley 

Edward  C.  Pease 

J.  Morton  &  Sons I 

Brooklyn  Improvement  Company 

South  Brooklyn  Saw-Mill  Company I 

J.  T.  E.  Litchfield  &.  Cofc. I 

Weber  AQninn I 

Carv<fc  Evans. I 

P.H.Quinn I 

J.  T.  Schmadecker 

Murtha  &  Boyle 

Knight  &  Lidford .^ 

H.s!  Christian C. 

Kankin  &  Rose 

George  F.  Gregory 

H.  J.  Baker  &  Brother 


Kind  of  merchandise. 


Quantity. 


Lumber  and  timber 

do 

Coal  and  wood 

do 

Lumber^  bricks,  ifcc 

Wood 

Hayand  grain 

Coal  and  wood 

Masons'  materials \. 

Coal  and  wood i 

Coal 

Lumber  and  timber ; 

do I 

Masons*  materials I . 

Lumber,  moldings,  &c j 

Freestone 

Lumber  and  mill 

Masons'  materials ; 

Lum  ber  and  material , 

Timber 

Lumber  and  timber | 

Coal  and  wood ; 

Hay  and  grain j 

Coal  and  wood i 

do 

do 

do 

Masons'  materials { . 

Freestone i 

Petroleum  oil 

Cheroiools  and  fertilizers..  . 


5,  000.  000  feet  ..  . 

6»  000,  OOO  feet 

50,  000  tons 

About  8,  000  tons 
73,  000  tons 


27,  000  tons  . 


6,  000  tons 

30,000  tons 

4,  000.  000  feet 

1, 000, 000  feet,  6mo8. 


4.  500, 000  feet 

3,000  tons 

1.000, 000  feet 

400  vessels  of  160  tons 

10,  000, 000  feet 

6,  250,  000  feet 

4, 000, 000  feet 

45, 000  tons 

45,  000  tons 

10, 000  tons , 

40, 000  tons 

50, 000  tons 

18, 000  tons 


2, 500  tons 

100, 000  barrels. 


Value. 


$150,  '^00 
160,  (KIO 

250,  noo 

40,  <i00 
180,  OUO 

31,500 
600.  000 
265,  !)00 
150,  000 

40, 000 
150,  000 
125,  000 

50.  0(J0 

75.  01/0 
]-25.  0<10 

4«.  0«iO 

75.  000 
250,  OOO 
500,  000 
250.  000 
100.  000 
125,  000 

90,  000 

50,  000 

100,  000 

250,  000 

•    90.000 

175,  000 

45.  000 
600.  000 

75.  000 

5.  274,  500 
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y&tseh  recorded  in  customhouse  arriving  in  Gowanus  Bay  Channel  for  eleven  months,  Jan- 
•  .  uary  1  to  December  1,  18b0. 

5  steamers,  aggregate 4 ,  194  tons,  average 839  tous. 

50  ships,  aggregate 59, 861  tons,  average 1, 197  toii8. 

4JW  barks,  aggregate 2^7,127  tons,  average 576  tona. 

65  brigs,  aggregate 19, 994  tons,  average 307  tons. 

19H  schooners,  aggregate 27, 729  tons,  average 140  tons. 

398,905 
(Received  from  Mr.  Jeremiah  P.  Robinson.) 


C. 

LETTER  OF  THE  PRESIDENT  OF  BUSH  AND  DEN8L0W  MANUFACTURING  COMPANV. 

New  York,  Xocemher  20,  li?f*0. 
Dear  Sir:  Your  esteemed  favor  of  the  19th  instant  at  hand  and  contents  noted. 
In  answer  we  won  Id  state  that  the  depth  of  water  required  by  the  parties  up  the  creek, 
which  we  understand  to  bo  21  feet  at  low-tide,  would  be  sufficient  for  most  of  the  v«-s- 
sels  coming  to  our  docks  and  to  those  of  our  neighbors. 

The  largest  vessels  alloat  are  employed  in  carrying  petroleum,  but  we  could  scarcely 
ask  for  moi-e  water  than  is  recjuirod  in  the  general  shipping  business.  We  will  gladly 
hold  ourselves  ready  to  give  you  any  additional  information  or  assistance  within  our 
reach. 

Yours,  very  respectfully, 

Brsii  AND  Denslow  Manufactiring  Company, 

By  R.  T.  Bush, 

President. 
Mr.  R.  If.  Talcott, 

Jssistant  Engineer, 


D  8.       - 

IMPROVEMENT  OF  NEWTOWN  CREEK,  NEW  YORK. 

The  sun^ey  was  directed  by  the  act  approved  March  3,  1879,  and  the 
•  results,  with  a  project  of  imi)rovemeiit  and  estimates  of  cost,  reported 
January  31,  1880.    Bstimated  cost,  $30,250. 

The  project  contemplated  dredging  and  deepening  the  channel  from 
the  mouth  to  the  bridge  at  Vernon  avenue. 

Under  the  appropriation  of  $10,000,  approved  June  14,  1880,  a  con- 
tract was  made,  after  public  advertisement,  November  6, 1880,  for  drtnlg- 
ing  a  channel  GO  feet  wide  and  18  feet  deep  at  mean  low-water,  from  the 
mouth  of  the  creek  to  Vernon  avenue. 

The  contract  was  completed  in  June,  1881;  the  width  prescribe*!  for 
the  channel  being  as  great  as  could  be  given,  with  the  funds  available. 
Owing  to  the  kicreasod  cost  of  dredging,  it  will  be  safer  to  a<lvanee  the 
original  estimate  to  $40,000. 

It  was  found  impossible  to  extend  the  dredging  to  the  bridge,  owing 
to  the  continual  use  of  the  draw,  ami  iis  much  of  the  bottom  was  soft, 
and  to  some  extent  flowing,  the  fiill  depths  attained  could  not  l>e  kept 
under  a  width  of  the  cut  restricte<l  to  (JO  feet. 

1.  The  original  condition  of  the  channel  gave  a  depth  of  12 J  to  18 
feet  at  mean  low-water,  which  wa8  insufiicient  for  the  large  class  of 
vessels  frequenting  the  creek.    The  width  was  240  feet. 

2.  The  original  adopted  pn)ject  for  the  improvement  was  to  dredge  a 
channel  about  200  feet  wide  and  from  18  to  21  feet  in  depth,  and  no 
change  has  been  made 
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3.  Nothing  has  been  expended  up  to  the  close  of  the  fiscal  year  end- 
ing June  30, 1880. 

4.  No  change  in  the  condition  of  thecre^  to  same  date. 

5.  Tlie  amount  expended  during  the  year  ending  June  30,  1881,  was 
$7,5()6.48,  and  the  depth  of  the  channel  along  the  cut  made  is  generally 
over  17  feet,  with  a  minimum  depth  of  15J  feet. 

6.  The  balance  on  hand,  $2,433.52,  will  probably  be  expended  during 
the  year  ending  June  30, 1882,  in  removing  bowlders  and  impro\iug  the 
cut  already  made. 

7.  The  estimated  amount  for  the  entire  completion  of  the  work  of  im- 
provement, in  accordance  with  the  approved  and  adopted  project,  would 
be  836,000  by  the  revised,  and  $26,250  by  the  original,  estimate. 

The  commerce  of  the  creek  is  very  large,  and  the  amount  of  active 
business  so  great  a«  to  make  it  difQcult  to  work  upon  the  improvement. 
Mr.  Francis  Pidgeon,  February  7,  1880,  states: 

There  are  at  this  time  18  large  square-rigged  vessels  lying  in  the  creek,  and  in 
sight  from  the  bridge.  There  is  a  trade  of  llO,000,000  annually  done  in  refined  oil, 
and  I  am  told  by  one  of  the  firm  of  the  Devoe  Jlkfanufacturing  Company  that  their 
firm  loaded  18  vessels,  with  refined  oil  for  foreign  ports,  in  the  month  of  January 
last.     •     *     * 

Many  large  firms  are  located  on  the  creek.  There  are  the  Sone  and  Fleming  Com- 
pany, Empire  and  Brooklyn  Refineries,  and  many  other  large  concerns  which  would 
be  tedious  to  mention. 

There  are  from  150  to  200  vessels,  consisting  of  ships,  lighters,  tugs,  &c.,  passing 
through  the  draw  daily f    *     *     » 

There  is  no  question  of  the  extreme  activity  to  be  daily  witnessed  on 
the  creek. 

The  work  is  in  the  collection  district  of  New  York.  Nearest  light-house  is  on  Black- 
well's  Island. 

Amouirt  of  revenue  collected  during  the  past  fiscal  year  $139,579,562.83.  Amount 
of  commerce  to  be  benefited  by  the  completion  of  this  work, . 

ORIGINAL   ESTIMATE. 

Dredging  145,000  cubic  yards $36,250  00 

AMOUNT  APPROPRIATED. 

By  act  approved  June  14,  1880 $10,000  §0 

Amount  expended i 7, 566  48 

Money  atatefnent 

July  1,  IHHO,  amount  available $10,000  00 

July  1,  18H1,  amount  expended  during  fiscal  vear,  exclusive  of  outstanding 
liabilities  July  1,  1680 7,5(i6  48 

July  1,  1881,  amount  available '    2,433  52 

Amount  (estimated)  required  for  completion  of  existing  project 26, 2.^0  (X) 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .     36, 000  00 


Abstract  of  bids  for  dredging  in  Newtown  Creek  j  East  River  ^  Xeto  York;  opened  October  29, 

1880. 


j  I  Price  per  | 

No.  I  Name  of  bitlder.  i  cabic  yard  '  Semarks. 


I 


in  place. 


1     WilUam  Flaanory |  ^43  | 
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Abstract  of  ofmtraot  far  dredging  in  Newtown  Creek,  Eatt  JRiffer,  New  York, 


Contractor. 


William  Flannery  . 


ReBidence.      '  ^"^t?'"' |    Subject  of  contract* 


NewYork,N.Y.  I  Xov.6, 1880.  !  Ih-edging  channel  in 

Newtown  Creek. 


Senuulca. 


To     be     completed 
April  1,  1881. 


D  9. 
IMPROVEMENT  OF  EAST  CHESTER  CREEK,  NEW  YORK. 

The  survey  of  this  creek  was  directed  by  the  act  approved  March  3, 
1871,  and  on  January  19, 1872, 1  reported  projects  and  estimates  for  the 
improvement  upon  different  scales  of  magnitude. 

On  April  3,  1872,  a  partial  project  for  an  improvement  from  Town 
Dock  to  a  point  3,000  feet  above  Lockwoods  was  submitted  at  an  esti- 
mate of  $136,000,  wliich  was* intended  to  secure  a  depth  of  9  or  10  feet 
at  mean  high-water,  between  the  points  named. 

Under  this  project  a  cut  has  been  excavated  through  marsh  meadow 
and  rock,  and  the  channel  thereby  straightened  between  Town  Dock 
and  Lockwoods.  Under  the  old  bridge,  on  the  Boston  road  (which  has 
been  replaced  witli  a  new  structure  by  tlie  local  authorities),  the  water- 
way was  deepened  and  widened. 

The  remainder  of  the  project,  viz,  the  construction  of  a  tidal  basin 
above  Lockwoods,  estimated  to  cost  $83,000,  has  not  l)een  undertaken 
for  want  of  funds.  In  addition  to  the  project  a  channel  has  been  exca- 
vated west  of  Goose  Island  to  afford  a  depth  of  9  or  10  feet  at  mean 
low- water,  and  a  large  quantity  of  bowlders  and  gravel'just  below  Pel- 
ham  Bridge,  endangering  navigation,  has  been  removed. 

1.  The  original  ('ondition  of  navig'ation  was,  between  Town  Dock  and 
Lockwoods,  a  draught  of  less  than  7  feet  at  liigh- water  through  an  inti-i- 
«ate,  crooked,  and  narrow  channel,  a  draught  in  the  channel  south  of 
Goose  Island,  rather  more  than  7  feet  at  high- water,  and  a  dangerous 
reef  of  bowlders,  &c.,  in  close  proximity  to  the  course  of  vessels  in  pass- 
ing the  draw  at  Pelham  Bridge. 

^  2.  The  originally  adoi)ted  project  was  for  the  making  of  a  channel  of 
9  or  10  feet  of  draught  at  high-water  from  Town  Dock  to  a  point  3,0(K) 
feet  above  Lockwoods,  which  included  the  construction,  not  yet  under- 
taken, of  a  tidal  basin  above  Lockwoods.  To  this  have  been  since  added 
the  dredging  of  the  channel  west  of  Goose  Island,  and  the  removal  of 
the  reef  of  bowlders,  gravel,  &c.,  just  below  Pelham  Bridge. 

3.  The  amount  expended  to  the  close  of  the  fiscal  year  ending  June 
30,  1880,  was  $46,027.86. 

4.  At  that  date  from  the  absence  of  complaint  it  was  inferred — no 
surveys,  however,  having  been  made  to  test  the  lact — that  the  channels 
retained  the  depth  of  9  or  10  feet  at  high- water. 

6.  During  the  fiscal  year  ending  June  30,  1881,  no  expenditures  have 
been  made. 

6.  As  to  the  amount  which  can  be  profitably  expended  during  the 
year  ending  June  30, 1882,  it  is  not  proposed  to  extend  the  improve- 
ment already  completexl . 

It  may  be  necessary  to  rectify  defects  which  a  future  examination  may 
discover  in  portions  of  the  channels  alreaxly  operated  upon.  Further- 
more, until  it  is  proved  that  a  depth  of  9  or  10  feet  at  higli- water,  deemed 
sufiicient  for  the  requirements  of  commerce  in  this  locality,  cannot  l>e 
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maintained  iinder  the  scale  of  improvement  already  completed,  it  will 
be  unpecessary  to  inaugurate  new  works.  The  amount  of  funds  available, 
$7,372.14,  will  be  quite  sufficient  for  the  present  wants  of  the  case. 

7.  The  amount  necessary  to  be  appropriated  for  the  entire  and  per- 
manent completion  of  the  work  of  improvement  in  accordance  with  the 
approved  and  adopted  project,  if  entirely  carried  through  as  designed,  is 
$82,500. 

Tliis  work  is  in  tlie  collection  district  of  New  York.  Nearer  port  of  entry,  New  York. 
Nearest  light-bouse,  Stepping  Stones. 

Amount  of  revenue 'collected  during  the  year  ending  June  30,  1881, 1139,579,562.83. 
Amount  of  commerce  benefited  by  the  completion  of  this  work,  |2,238,!i^)3. 

ORIGINAL  ESTIMATE. 

Basin,  purchase  of  site,  18  acres,  at  $150 $2,700  00 

Excavation  to  level  of  mean  low-water,  200,000  cubic  yards,  at  40  cents.-..  80, 000  00 

Excavation  ofcnt  60,000  cubic  yards,  at  40  cent« 24,000  00 

Diking  and  revetting  bank  of  cut 12, 000  00 

Engineering  and  contingencies 17,800  00 

136,500  00 

AMOUNTS  APPROPRIATED. 

Bv  act  approved  March  3,  1873 f25,000  00 

By  act  approved  March  3,  1875 12,000  00 

By  act  approved  June  18,  1878 10,000  00 

By  act  approved  March,  3,  1879 3,500  00 

By  act  approved  June  14,  18«J0 3,500  00 

Total 54,000  00 

Amount  expended 46, 627  86 

Money  statement. 

July  1,  1880,  amount  availabli- |7,372  14 

July  1,  IH^I,  amount  available 7,372  14 

Amount  (estimated)  required  for  completion  of  existing  project 82, 500  00 


D   ID. 

IMPROVEMENT  OF  ECHO  HARBOR,  NEW  ROCHELLE,  NEW  YORK. 

Tlie  survey  wjis  directed  by  tbe  act  approved  March  3,  1875,  and 
the  results  with  a  project  of  improvement  and  estimates  of  cost  reported 
March  3,  1875. 

Echo  Harbor  is  a  well-sheltered  expanse  of  water,  being  land-locked 
on  all  sides,  except  the  soutlieast,  where  it  opens  into  Long  Island 
Sound. 

The  improvement  designated  was  the  removal  of  two  reefs,  "Start 
Kock"  and  "Sheepshead  Eock."  The  amount  of  the  estimate  was 
$38,955.38,  and  it  was  reported  that  such  improvement  would  be  for  the 
benefit  of  local  commerce. 

Under  the  first  appropriation  of  $10,000,  June  18, 1878,  "Start  Rock" 
was  removed  in  1879  to  a  depth  of  7  feet  at  mean  low-water.  The  ap- 
propriations of  $3,000  made  March  3.  1879,  and  of  $3,000  June  14, 
1880,  did  not  suffice  with  the  balance  left  from  the  first  appropriation 
to  commence  the  removal  of  Sheepshea<l  Rock,  nor  was  it  until  the  ap- 
propriation of  $3,000  March  3,  1881,  had  become  available  that  tbis 
work  could  be  undertaken. 
41  E 
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Proposals  have  been  sniee  accepted  for  the  removal  of  a  portion  of 
this  reef  (amoimtlDg  to  50(5  cubic  yards)  to  tlie  depth  of  9  feet  at  mean 
low-water. 

1.  The  original  condition  of  navigation  showed  rocky  obstructions, 
'<  Start  Rock"  and  "  Sheepshead  Rock,"  the  former  exposed  in  part  at 
low-water  and  the  latter  with  a  least  depth  over  it  at  mean  low- water 
of  1  foot.      . 

2.  The  originally  adopted  project  was  the  removal  of  these  rocks,  the 
former  to  6  feet  at  mean  low-water,  and  the  latter  to  9  feet.  A  chancre 
of  project  was  lujule  by  increasing  the  dei)th  of  removal  of  Start  Rock 
to  7  feet  at  mean  low-water. 

3.  The  amount  expeu<led  to  June  30,  1880,  was  $10,288.54. 

4.  The  condition  of  the  improvement  was  the  removal  of  Start  Rock 
to  the  depth  of  7  teet  at  mean  low-water. 

5.  The  amount  expended  during  the  fiscal  year  ending  June  30, 
1881,  was  $98.93,  and  without  change  in  the  navigable  condition  of  the 
harbor. 

0.  The  amount  that  can  be  profitably  exi>ended  during  the  year  end- 
ing June  30,  1882,  will  be  the  available  balance,  $8,612.53,  for  the  re- 
moval of  a  portion  of  Sheepshead  Rock  to  the  depth  of  t>  feet  at  meau 
low-water. 

7.  The  estimat^id  amount  for  the  entire  and  permanent  completion  of 
the  work  of  improvement,  in  accordance  with  the  ai)proved  and  adopte<l 
project,  is  $19,955.38. 

From  information  furnished  in  December,  1875,  it  was  stated  that'the 
tonnage  of  the  port  for  the  previous  three  years  was  50,000  tons  per 
annum,  and  the  value  of  the  commerce  $1,500,000  per  annum. 

This  work  is  in  the  conection  district  of  New  York.  Nearest  port  of  eutry,  New 
York.    Nearest  light-house,  Execution  Rock.  • 

Amount  of  revenue  coUected  for  the  year  ending  June  30,  1881,  1139,579,562.63. 
Amount  of  commerce  to  be  benefited  by  tlie  completion  of  this  work,  ^1,500,000. 

ORIGINAL  ESTIMATE. 

Removing  Sheepshead  Rock |31,201  75 

Removing  Start  Rock 12,172  50 

Contingencies 5,081  13 

Total 38.955  ,« 

AMOUNTS  APPROPRIATED. 

By  act  approved  June  18,  1878 |10,000  00 

Bv  act  approved  March  3,  1879 3,000  00 

By  act  approved  June  14,  1880 3,000  00 

By  act  approved  March  3,  1881 _     3,000  00 

Total 19,000  00 

Amount  expended 10,  :W7  37 

Money  sUitenieiiU 

July  1,  1880,  amoMiit  available $5,711  46 

Amount  appropriated  by  act  appr(»ved  March  3,  1881 3, 0(K»  00 

$>^,711  4'i 

Jnlv  1,  18S1,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  l^^<0 9;^  83 

July  1,  1881,  amount  sivailable 8,012  6S 

Amount  (estimated)  required  for  completion  of  existing  project 19, 955  3d 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1^>3.  13,000  0*J 
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D  II. 

IMPROVEMENT  OF  HARBOR  AT  NEW  ROCHELLE,  NEW  YORK. 

The  act  approved  June  14, 1880,  directed  tlie  survey  of  this  harbor,  and 
the  results,  with  a  project  of  improvement  and  estimates  of  cost,  were 
reported  January  28,  1881.    The  estimated  cost  was  $40,825. 

The  act  approved  March  3,  1881,  api)ropriated  $20,000  for  this  work, 
and  it  is  proj)osed  to  devote  this  sum  to  the  formation  of  a  channel 
around  Glen  Island  of  the  depth  of  0  feet  at  mean  low-water;  and  to  re- 
move a  rock  in  the  outlet  of  that  channel  to  a  depth  of  8  feet  at  mean 
low- water. 

The  essential  features  of  this  imi>rovement  are  the  excavation  of  the 
cliaiinel  above  named,  compk^ted  to  the  depth  of  8  feet  at  mean  low- 
water,  the  removal  of  the  rock  at  its  outlet,  the  removal  of  Coming's 
Kock,  and  the  removal  of  the  rock  marked  C  upon  the  chart  transmitted 
January  28,  1881. 

Other  ro<5ks  will  recpiire  simple  marking,  by  beacon  or  otherwise,  so 
that  their  ])Osition  may  be  known. 

1.  The  original  con<iition  of  the  channel  was  narrow  and  interspersed 
with  sunken  reef  of  rocks,  which  made  it  dangerous  for  navigation,  and 
in  the  channel  proposed  to  be  excavated  by  dredging,  the  depth  varie<l 
from  0  to  8  feet  at  mean  low- water. 

2.  The  originally  adopted  projecjt  was  to  remove  the  rocky  obstruc- 
tion and  dredge  an  inner  channel  between  Hunter's  and  Flat  islands; 
the  estimated  cost  was  840,825,  and  this  project  has  not  been  moditied. 

3.  There  were  no  expenditures  up  to  June  30,  1880. 

4.  The  condition  remained  unaltered  at  that  time. 

5.  The  expenditures  during  the  year  ending  June  30,  1881,  $231.15, 
were  for  incidental  puq)oses  only,  no  work  being  done. 

6.  The  amount  that  can  be  profitably  expended  during  the  year  end- 
ing June  30, 1882,  will  be  the  balance  of  $19,768.85,  devoted  to  the  for- 
mation of  a  channel  around  (^len  Island  by  dredging  and  removing 
rock  of  the  depth  of  G  feet  at  mean  low-water,  and  of  the  width  of  100 
feet.  ; 

7.  The  estimated  sum  required  for  the  entire  and  permanent  comple- 
tion of  the  work  of  improvement  in  accordance  with  the  approved  and 
adopted  project  is  $20,825. 

The  interests  to  be  benefited  by  the  improvement  were  stated  in  the 
report  of  January  28,  1881,  containing  the  projects  and  estimates  in 
these  words : 

The  improvement  indicated  by  the  present  sUrvey  refere  to  that  part  of  New  Rochelle 
TTarbor,  contij^uous  to  Glen  and  Flat  inlandn,  upon  which  buildings  adapted  to  the 
purposes  of  a  summer  resort  have  been  erected.  A  number  of  steamers  convey  excur- 
sioni.Mts  during  the  warm  season  to  these  islands,  and  it  is  understood  that  the  object 
of  the  examinations  just  made  of  the  channels  is  to  prepare  safe  and  convenient  lines  of 
ai)i)roacli  and  departure  from  the  islands  selecte<l  for  the  purposes  named.  CUmnnerce 
and  trade  with  New  KoclieUe  have  apimrently  little  to  do  with  tlie  proposed  improve- 
ment. 

Tlu'  amount  of  tonnage  of  the  steamers  and  barges  conveying  the  excursionists  to 
tlie  islands  name<l  is  not  known.  The  trips,  hoAvever,  are  frecpient  and  the  number  of 
passengers  large. 

The  improvements  stated  will  conduce  to  the  protection  of  life  of  ex- 
cursionists in  search  of  fresh  air  and  health,  although  no  commerce  may 
be  directly  benefited  thereby. 

New  Rochelle  Harbor  is  in  the  collection  district  of  New  York.     Nearest  port  of 
entry,  New  York  city.     Nearest  light-house^  Execution  Rock,  Long  Island  Sound. 
Amount  of  revenue  collected  during  fiscal  year  ending  June  30, 1H81,  $139, 579, 56*2.83. 
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ORIGINAL  ESTIMATE. 

Removal  of  the  "  Corninjj  Rock  ": 

I.'jO  cubic  yards  rock  excavatiou,  at  ^40 $6, 000  00 

Engineerinir  and  coutingcucic8 900  00 

$6,900  00 

Dredging  inner  channel  and  removing  rock  : 

45,000  Clitic  yards  dredging,  at  30  cents 13,500  00 

300  cubic  yards  rock  excavation,  at  ^20 6, 000  00 

-Engineering  and  coutiugencies 2, 925  00 

^  ^  22,425  00 

Removal  of  rock  "  C  "  east  of  Flat  Island  dock : 

400  cubic  yards  rock  excavation,  at  S25 10,000  00 

Engineering  and  contingencies 1,500  00 

11,500  00 

40,8^25  00 

AMOUNT  APrROPKIATKI). 

By  act  approved  March  3, 1881 $20,000  00 

Amount  expended 231  15 

Money  statement. 

Amonnt  appropriated  by  act  approved  March  3, 1881 $20, 000  00 

July  1, 1881,  amonnt  expended  during  fiscal  year,  exclusive  of  outetandiug 
liabilities  July  1, 1880 231  \^ 

July  1,1881,  amount  available 19,768  85 

Amount  (estimated)  reciuirod  for  completion  of  existing  project $20, 825  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 18KL     19, 000  00 


survey  of  new  rochelle  harbor,  westchester  county,  new 
york,  from  city  island  to  the  town  of  new  rochelle. 

United  States  Engineer  Office, 

Neic  York^  January  28,  1881. 
General  :  I  have  resi)ectfully  to  report  upon  the  survey  of  "  New 
Kochelle  Harbor,  Westchester  County,  New  York,  from  City  Island  to 
the  town  of  New  Eochelle,^  as  directed  in  the  river  and  harbor  act  ap- 
proved June  14, 1880. 

Now  Rochelle  Harbor  is  in  the  collection  district  of  New  York. 

New  York  City  is  the  nearest  port  of  entr5\  The  nearest  light-houvse  is  on  Execu- 
tion Rock  in  Long  Island  Sound,  and  the  nearest  fort  is  Fort  Schuyler,  distant  about 
6  miles  in  a  southerly  direction. 

The  amount  of  revenue  collected  at  New  York  City  dnriug  the  past  fiscal  year  is 
?;131,812,:349.89. 

The  very  limited  trade  by  water  with  New  Kochelle  is  carried  to  Echo 
Harbor,  which  embraces  the  water-front  now  in  use.  Echo  Harbor  has 
already  been  the  subject  of  improvement  througli  appropriations  granted 
by  Congress. 

One  reef  of  rock  has  been  removed,  but  further  funds  are  necessary 
to  complete  the  project. 

The  improvement  iudicated  by  the  present  survey  refers  to  that  part 
of  New  liochelle  Harbor,  contiguous  to  (Hen  and  Flat  Islands,  upon 
which  buildings  adapted  to  the  purposes  of  a  summer  resort  have  been 
erected.  A  number  of  steamers  convey  excursionists  during  the  warm 
season  to  these  islands,  and  it  is  understood  that  the  object  of  the  exam- 
inations just  made  of  the  channels  is  to  prepare  safe  and  convenient 
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lines  of  approacli  and  departure  from  the  islands  selected  for  the  pur- 
poses named.  Commerce  and  trade  with  New  Rochelle  have  apparently 
little  to  do  with  the  proposed  improvement. 

The  amount  of  tonnage  of  the  steamers  and  barges  conveying  the 
excursionists  to  the  islands  named  is  not  known.  The  trips,  however, 
are  fiequent  and  the  number  of  passengers  large. 

The  survey  was  made  by  the  party  under  the  charge  of  Mr.  Charles 
Cr.  Weir,  assistant  engineer,  under  the  supervision  of  Mr.  R.  H.  Talcott, 
assistant  engineer,  whose  report,  together  with  the  chart  of  the  locality, 
is  forwarded  herewith. 

The  very  full  report  of  Mr.  Talcott,  in  connection  with  the  chart,  gives 
an  adequate  idea  of  the  difficulties  and  risks  to  navigation  at  the  pres- 
ent time,  an<l  of  the  improvements  to  be  made  for  its  amelioration. 

If  it  should  be  decided  to  improve  the  approaches  to  Glen  and  Flat 
Islands,  in  the  harbor  of  New  Rochelle,  and  to  excavate  a  channel  around 
Glen  Island,  the  estimated  cost  would  be  : 

Approaches  to  Glen  iHland  : 

Removal  of  Corning  Rock,  150  cubic  yards,  at  '^40 : $0,000  00 

Engineering  and  contingencies,  15  i)Hr  cent 90(>  00 

»Q^  900  00 

Excavating  interior  channel  aronnd  Glen  Island : 

Dredging  45,000  cubic  yards,  at  30  cents 13, 500  00 

Rock  excavation,  300  cubic  yards,  at  $20 6,  000  00 

Engineering  and  contingencies,  15  per  cent 2, 925  00 

22, 425  00 

Approaches  to  Flat  Island : 

►Removal  of  Rook  "C,"  400  cubic  yards,  at  $25 10,000  00 

Engineering  and  contint^enc^ies,  15  per  cent 1,500  00 

11,500  00 

40, 825  00 

The  dredging  of  the  interior  channel  around  Glen  Island  will  not,  it 
is  supposed,  secure  a  permanent  iniprovenient,  nor  do  the  features  of  the 
locality  indicate  any  mode  of  insuring  such  permanen(*e. 
Resiiectfully  submitt(»d. 

John  Newton, 

Colonel  of  Unaineers. 
Brig.  Cron.  11.  G.  Wright, 

Chief  of  Engineer H^  U,  aS.  A, 


iJEPOirr  OF  Mu.  u.  ir.  talcott,  assistant  excjineek. 

UxiTKD  States  Engineer  Office, 

Xew  Torkf  January  27,  1H81. 

Gkneral:  I  liave  the  honor  to  submit  the  following  report  on  the  snrvey  of  New 
Rochelle  Harbor,  Westchester  Connty,  New  York,  from  City  Island  to  the  town  of 
New  Rochelle,  which  ha,s  been  made  dnriug  the  past  season. 

The  accorajianying  chart  shows  the  present  condition  of  the  channels  and  the  works 
proposed  for  their  improvement. 

An  estimate  of  the  probable  cost  of  these  works  is  appended  hereto? 

New  Rochelle  Harbor  is  in  the  collection  district  of  Xew  York. 

New  York  City  is  the  nearest  port  of  entry. 

The  nearest  light-house  is  Execution  Rock  light,  in  Long  Island  Sound,  and  the 
nearest  fort  is  Fort  Schuyler,  on  Throgg's  Neck,  about  6  miles  distant  in  a  southerly 
direction. 

The  amount  of  revenue  collected  at  New  York  City  <luring  the  past  fiscal  year  is 
$131,812,349.89. 
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Tlie  amount  of  commerce  and  navigation  to  be  benefited  by  the  proposed  improve- 
ment is  prospective. 

The  amount  of  tonnage  for  the  past  year  is  not  known. 

New  Rochelle  Harbor  is  in  the  soutbtTlj^  part  of  the  town  of  New  Rochelle.  New 
Rochelle  being  mostly  a  place  of  summer  residence,  and  having  communication  with 
New  York  City  by  two  railroads,  there  is  only  a  small  amount  of  freight  transported 
by  water,  and  that  is  carried  to  Echo  Harbor,  which  is  only  a  little  farther  nortn,  and 
just  as  convenient  to  the  town. 

The  navigation  of  Echo  Harbor  has  already  been  inn  roved  by  the  removal  of  one 
rock,  which  was  a  great  obstniction,  and  a  portion  of  tJ-c  funds  necessary  for  the  re- 
moval of  the  second  rock  are  already  appi-opriated. 

It  is  urged,  however,  by  those  interested  in  having  Nt  \v  Rochelle  Harbor  and  the 

channel  leading  to  it  improved,  that  whereas  at  Echo  Harbor  there  is  no  water  along- 

^  side  of  the  docks  for  some  time  before  mean  low -water,  except  at  the  entrance  to  the 

'  inner  harbor,  at  New  Rochelle  Harbor  there  is  always  deep  water,  and  that,  with  an 

improvement  in  the  channel  leading  to  it,  vessels  could' come  and  go  at  all  times  of 

the  tide. 

In  the  progress  of  the  survey  care  has  been  taken  to  develop  the  bottom  as  thoroughly 
as  possible.  Inquiries  were  made  as  to  the  position  of  the  known  reefs  of  rock,  and 
these  have  been  accurately  located,  and  where  they  obstructed  navigation  have  been 
sufficiently  developed  for  a  calculation  of  the  probable  cost  of  their  removal.  It 
would  be  impossible  to  be  sure  that  all  the  reefs  had  been  found  without  sweeping  the 
whole  area  surveyed,  and  for  this  operation  neither  time  nor  funds  weie  available. 

There  are  no  obstructions  to  vessels  of  moderate  draught  between  City  and  Hart's 
Islands  which  need  removal ;  for  though,  at  its  southerly  entrance,  the  channel  i^ 
narrow,  and  there  is  a  large  flat  ihe  rest  of  the  way  between  the  islands,  there  is  now 
nearly  15  feet  of  water  on  this  flat  at  mean  low-water,  and  no  known  reefs  of  rocks 
until  Rat  Island  is  encountered.  This  island  is  a  rocky  reef  and  partially  immeraed  at 
all  tides.  It  is  on  the  west  side  of  the  channel  and  easily  avoided.  On  the  Hart's 
Island  side  there  is  a  reef  of  rocks  about  midway  between  the  two  docks,  but  it  is  well 
out  of  the  channel,  and  only  dangerous  to  vessels  intending  to  land  at  Hart's  Island. 

From  City  Island,  for  some  distance  north,  there  is  a  good  deep  channel,  clear 
of  obstructions,  with  the  exceptions  of  a  sunken  reef  of  rocks  about  one-fonrth  of  a« 
mile  northeast  of  High  Island,  marked  '*  A, "  which  rises  suddenly  out  of  dcen  water  to 
within  12  feet  of  the  plane  of  mean  low-water,  and  a  reef  extending  nortli westerly 
from  the  upper  end  of  Hart's  Island,  which  has  about  l4  feet  of  water  over  it  at  mean 
low-water.  These  leefs  are  not  dangerous  for  vessels  of  the  draught  now  ased,  or 
likely  to  be  used,  for  traffic  in  this  locality. 

About  a  half  of  a  mile  south  of  David's  Island  there  is  quite  a  large  reef  of  rocks 
called  Machaux  Rocks,,  which  ai-e  partially  uncovered  at  mean  low-water,  but  they 
ai*e  well  to  the  east  of  the  channel  as  now  used,  an<l  no  obstruction  to  its  navigation. 

There  is  a  small  reef,  marked  *•  B,"  with  only  14  feet  of  water  on  it,  about  50O  feet 
west  of  Machaux  Rocks,  which  is  directly  in  the  channel,  but  vessels  with  sufficient 
draught  to  touch  it  would  not  be  able  to  pass  the  shoal  water  just  north  of  it,  so  it 
can  hardly  be  considered  an  obstruction. 

Before  reaching  David's  Island  the  water  shoals  rapidly,  and  a  large  mud  tlat  ex- 
tends all  the  way  across  to  Hunter's  Island,  with  only  about  9  feet  over  it  at  mean 
low-water.  The  bottom  of  this  shoal  is  soft  mud  with  few  exceptions,  and  there  are 
oyster  beds  until  near  the  Hunter's  Island  shore,  where  several  rocks  appear  and  reu- 
dernavigation  dangerous.    They  are  not  nearenough  to  tbe  channel  to  require  removal. 

Between  David's  Island  and  the  Flat  and  Glen  Islands  there  are  two  channels,  botli 
of  them  with  deep  water. 

These  channels  are  separat-ed  by  a  chain  of  rocky  islands  and  sunken  reefs  of  rock. 
The  westerly  channel  is  quite  straight,  and,  though  narrow,  is  safe  when  care  is  taken 
to  avoid  the  rocks  near  its  southerly  end,  which  are  now  buoyed. 

The  east^irly  channel,  which  is  the  deepest,  is  now  rather  dangerous  and  intricate, 
for,  in  addition  to  the  reefs  which  show  at  low-water,  there  is  a  sunken  reef  a  little 
northeast  of  Goose  Island,  which  has  only  about  8  feet  over  it  at  mean  low-water,  and 
is  almost  directly  in  the  channel.  The  propeller  Erastus  Coming  struck  on  this  reof 
last  summer  when  loaded  with  excursionists,  and  sank  after  being  run  ashore. 

This  reef  seems  to  have  been  unknown  until  this  accident,  which  has  given  it  the 
name  of  the  *'  Corning  Rock.'' 

Its  removal  would  be  a  great  benefit  to  navigation.  From  this  point  into  the  harbor 
there  is  a  deep  channel,  and  though  there  are  several  reefs  of  rock,  they  do  not  obstruct 
navigation,  as  they  are  well  known  and  are  buoyed.  The  great  trouble  experienced 
now  is  that,  after  getting  into  the  harbor,  there  is  very  little  room  for  a  long  vessel  or 
steamboat  to  turn  round  in,  and  much  time  is  lost  in  that  operation.  To  relieve  this 
it  has  been  suggested  by  those  interested  in  the  improvement,  that  a  channel  could  be 
dredged  round  the  islands  and  ent4iv  the  main  channel  north  of  Hunter's  Island.  For 
some  distance  from  the  Neptune  House,  where  the  present  landing  is  located,  there  is 
already  a  good  channel  back  of  the  islands,  which  would  be  safe  for  vessels  if  buoys 
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were  placed  on  two  reefs  of  rock,  marked  •'D'^^'and  "E,"  wliich  are  close  to  the  edge 
of  the  chamiel. 

Between  Hunter's  and  the  Flat  islands,  in  the  deepest  part,  there  are  now  only  a  few 
inches  of  water  at  mean  low- water  for  some  distance.  This  shoal  seems  to  he  soft  mud, 
and  the  horings  which  have  heen  made  have  not  developed  any  rock  which  would  in- 
terfere with  the  dredging  of  a  channel  of  moderate  depth  throngh  it.  Near  the  mouth 
of  the  channel,  where  the  water  is  already  quite  deep,  a  ledge  of  rock,  marked  "F," 
with  ahout  2  feet  on  it  in  the  shoalest  part,  extends  across  the  channel,  and  will  have 
to  he  removed  for  a  sufficient  depth  and  width  to  give  a  clear  channel. 

After  getting  outside  therd  is  no  obstruction  to  be  removed,  hut  the  shoal  mentioned 
above  as  extending  across  from  David's  to  Hunter's  Island  will  I'egulate  the  draught 
which  can  be  carried. 

The  Flat  and  Glen  Islands  have  recently  become  qnite  a  place  of  resort  for  summer 
excursions  from  New  York  City,  and  they  are  now  connected  by  pile  bridges,  and  a 
large  amount  of  money  has  been  expended  in  buildings  and  docks.  On  the  east  side 
of  one  of  the  Flat  Islands  a  dock  has  been  built,  which  is  used  for  one  of  the  landings. 
There  is  good  water  just  at  the  dock,  but  a  short  distance  northeast  of  it  a  small  reef 
of  rocks,  marked  **  C,"  which  is  almost  exposed  at  mean  low-water,  makes  it  difflcnlt 
and  sometimes  dangerous  to  make  this  landing  and  get  away  from  it.  Its  removal, 
though  not  necessary,  wonld  be  a  relief  to  na^a^ation. 

The  estimate  of  the  cost  of  the  Improvement  is  based  on  the  plan  of  makinga  chan- 
nel 100  feet  wide  and  8  feet  deep  at  mean  low-water  between  the  Flat  and  Hunter's 
Islands,  so  that  steamboats  and  large  vessels  need  not  turn  in  the  narrow  harbor,  and 
to  remove  the  "Corning  Rock,"  so  as  to  give  a  depth  of  12  feet  at  mean  low- water, 
and  also  to  remove  the  rock  marked  *^C,"  so  as  to  give  about  9  feet  of  water  at  mean 
low- water. 

The  survey  was  made  by  the  party  under  the  charge  of  Mr.  Charles  G.  Weir,  assist- 
ant engineer,  under  my  supervision.  The  plane  ot  mean  low- water,  to  which  the 
soundings  have  been  reduced,  was  established  by  observation  for  two  months  on  tide 
staffs  located  at  the  Neptune  House  dock  in  New  Rochelle  Harbor,  and  at  the  town 
dock  on  City  Island.  The  results  derived  from  the  reduction  of  these  observations  is 
shown  in  tabular  form  on  the  accompanying  chart. 

A  tracing  of  the  original  map  of  the  survey  in  this  locality,  which  was  kindly  fur- 
nished by  Capt.  C.  P.  Patterson,  the  Superintendent  of  the«United  States  Coast  and 
Geodetic  Survey,  has  been  of  great  service,  and  we  are  indebted  to  Captain  Hooker, 
the  manager  of  the  excursions  to  Glen  Island,  for  pointing  out  the  rocks  which  re- 
quired the  closest  examination. 

ESTIMATE. 

Removal  of  the  "Corning  Rock": 

150  cubic  yards  rock  excavation,  at  $40 |6, 000  00 

Engineering  ^nd  contingencies 900  00 

$6,900  00 

Dredging  inner  channel  and  removing  rock : 

45,000  cubic  yards  dredging,  at  30  cents 13,500  00 

:{00  cubic  yards  rock  excavation,  at  $20 6, 000  00 

Engineering  and  contingencies. 2, 925  00 

22.425  00 

Removal  of  rock  "C,"  east  of  Flat  Island  dock: 

400  cubic  yards  rock  excavation,  at  $25 $10, 000  00 

Engineering  and  contingencies , 1, 500  00 

— ■ 11,500  00 

40, 825  00 
All  of  the  above  is  respectfully  submitted  by — 
Your  obedient  servant,  • 

R.  H.  TaLcott, 

Assistant  Engineer. 
Col.  JoHX  Newtox, 

Corps  of  Engineers  J  U.  S.  A. 


D    12. 

IMPROVEMENT  OF  PORT  CHESTER  HARBOR,  NEW  YORK. 

The  result  of  the  survey  for  the  improvement  of  this  harbor,  directed 
by  the  river  and  harbor  act,  approved  March  3,  1871,  was  reported  De- 
cember 28, 1871- 
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The  improvements  needed  appeared  to  be  the  removal  of  "Siioken 
Rock,"  lying  directly  in  thp  entrance  to  the  harbor,  and  of  '*•  Salt  Rock,'^ 
in  Byram  Creek,  in  the  path  of  vessels  going  up  to  Port  Chester. 

A  breakwater  from  Byram  Point,  it  was  thought,  would  be  of  advan- 
tage to  local  commerce. 

**  Sunken  Rock"  has  a  depth  over  it  of  5.7  feet  at  mean  low-water,  and 
it  was  proposed  to  remove  it  to  a  depth  of  11  feet  at  mean  low-water. 

"Salt  Rock"  was  exposed  a  little  at  mean  low-water,  and  it  was  pro- 
posed to  remove  it  to  a  depth  of  9  feet  at  mean  low-water. 

The  estimate  wa«  as  follows: 

Removal  of  Sunken  Rock §58,980  Ou 

Removal  of  Salt  Rock  i 12,6.52  Oi) 

Breakwater  at  Byram  Point 25,000  00 

96,032  00 

An  appropriation  of  $12,000  was  made  in  the  river  and  harbor  act, 
approved  June  10,  1872,  with  which  the  removal  of  a  portion  of  "  Salt 
Rock,''  obstructing  navigation,  was  effected  by  June,  1873. 

As  the  next  work,  the  removal  of  '*  Sunken  Rock,"  would  cost  about 
.^60,000,  it  was  necessary  to  await  another  appropriation,  which  has  not 
since  been  made,  before  undertaking  anything  more  for  this  imjirove- 
ment. 

1.  In  its  original  condition  the  channel  was  obstructed  by  "Sunken'' 
and  *'Salt"  rocks,  the  former  with  a  depth  over  it  of  5.7  feet  at  mean 
low-water,  the  latter  slightly  projecting  above  the  level  of  mean  low- 
water. 

2.  The  originally^dopted  project  for  the  improvement  was  the  re- 
moval of  these  rocks  and  the  construction  of  a  breakwater. 

3.  The  amount  expended  to  the  close  of  the  fiscal  vear  ending  June 
30,  1880,  was  $10,050. 

4.  The  condition  of  the  improvement  was  the  removal  of  **Salt  Rock** 
to  a  depth  of  9  feet  at  mean  low-water,  leaving  *^  Sunken  Rock,'-  a  dan- 
f'orous  obstruction,  untouched. 

5.  There  has  been  no  exi>enditure  for  the  year  ending  June  30,  1881. 

6.  It  is  not  proposed  to  expend  -anything  during  the  fiscal  year  end- 
ing June  30,  I8S2,  as  the  amount  available,  $1,950,  is  too  small  for 
operations. 

7.  The  estimated  amount  required  for  the  completion  of  the  improve- 
ment of  the  harbor  according  to  the  adopted  and  approved  plan  is 
$84,032. 

The  amount  of  trade  and  commerce  as  reported  in  1871,  which  has  not 
probably  increased  since,  was — 

N umber  of  trips  up  and  down  Byram  River  per  year 760 

Amount  of  tonnage \ 48,  500 

Value  of  cargoes 81,800,000 

Collection  district,  New  York ;  nearest  port  of  entry,  New  York ;  nearest  light-boiise, 
Great  Captain's  Island. 

Amount  of  revenue  collected  year  ending  June  30,  1^81,  $139,579,562.83;  amount  of 
commerce  to  be  benefited  by  the  completion  of  this  work, . 

ORIGIXAL   KSTIMATE. 

R  amoving  rocks  and  building  breakwater $96,  (i;52  CO 

AMOUNT  APPROPKIATBD. 

liy  act  approved  Juno  10,  1872 |12,  otX)  00 

Amount  expended -\ 10,050  00 
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Money  statement.  ^ 

Jnly  1,  1880,  amount  availahlo |1,950  00 

July  1,  1881,  amouDt  available 1,950  00 

Amount  (estimated)  required  for  completion  of  existing" project 84,6Itt  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  endings  June  30, 18H3.  30, 000  OO 


D  13* 

IMPROVEMENT  OF  CANARSIE  BAY.  NEW  YORK. 

The  survey  of  this  bay,  forming  a  part  of  Jamaica  Bay,  Long  Island^ 
was  directed  by  the  harbor  and  river  act  approved  June  18,  1878,  the 
results  of  which,  with  a  project  of  improvement  and  estimates  were  sub- 
mitted February  11, 1879. 

The  object  was  to  connect  Carnarsie  Landing  with  the  deep  water  of 
Jamaica  Bay  by  means  of  a  permanent  channel  of  a  depth  of  6  feet  at 
least  at  mean  low-wat^r. 

To  eftect  this  result  the  project  was  to  form  a  tidal  basin'  inclosed  by 
dikes,  the  filling  and  emptying  of  which  should  be  through  the  proposed 
new  channel. 

A  map  showing  the  position  and  extent  of  the  dikes  was  sent  with  the 
report. 

The  estimated  cost  was  $88,000. 

An  api)ropriation  of  $10,000  was  made  by  the  harbor  and  river  act 
approveil  June  14,  1880,  and  it  was  decided  to  apply  it  to  the  construc- 
tion of  a  detached  dike  along  the  shallow  dredged  channel  leading  from 
Canarsie  Landing  to  the  deep  water  of  Jamaica  Bay,  and  at  the  mouth 
of  this  channel,  with  the  idea  of  fixing  this  outlet  in  a  permanent  poai- 
tioft,  and  thus  concentrating  the  scour  of  the  currents,  such  as  they  are, 
thereby  removing  a  shoal  or  bar  which  obstructed  ingress  and  egress 
between  the  Canarsie  channel  and  the  deep  waters  of  Jamaica  Bay. 

A  contract  was  made,  November  11, 1880,  with  Henry  DuBois  &  Sons 
for  the  construction  of  this  dike,  about  1,000  feet  long,  composed  of  two 
parallel  rows  of  piles  connected  by  cross-ties  and  tie-rods  and  filled  in 
between  the  rows  with  stones.  All  the  timber  used  was  to  be  impreg- 
nated with  dead  oil  of  coal  tar  at  the  rate  of  10  pounds  to  each  cubic 
foot  of  timber.  This  work  was  completed  June  27, 1881,  and  is  reported 
to  have  had  the  effect  designed  of  deepening  the  outlet  of  the  Canarsie 
channel. 

Under  the  grant  of  $5,tMK>  made  in  the  river  and  harbor  act  approved 
March  3,  1881,  it  is  proposed  to  extend  the  diking  so  soon  as  the  amount 
available  shall  be  sufficient  to  construct  the  line  from  A  to  a  point  near 
Canarsie  Landing,  and  on  the  side  of  the  channel  opposite  to  the  con- 
structed dike  (see  map).  This  need  not  be  a  dike  of  the  ordinary  con- 
struction; a  strong  line  of  sheet  piling  properly  braced  would  suffice  to 
receive  and  hold  the  currents  in  the  channel,  and  thus  lead  to  a  perma- 
nent amelioration  in  dei)th,  the  timber  to  be  creosoted. 

The  estimated  cost  is  $14,0(K). 

It  is  not  unlikely,  therefore,  thjit  with  a  limited  project,  short  of  that 
constituting  the  construction  of  a  tidal  basin,  an  adequate  depth  of  water 
may  be  maintained ;  but,  if  not,  the  work  constructed  already,  as  well  as 
that  recommended  in  this  report,  may  be  made  to  form  a  pai-t  of  the 
inclosure  of  a  tidal  basin  of  sufficient  capacity  to  maintain  an  adequate 
channel. 


Digitized  by 


Google 


650    REPORT  OF  THE  CHIEF  OF  ENGINEERS,  U.  S.  ARMY. 

1.  The  original  condition  of  the  channel  leading  to  Canarsie  answered 
to  a  depth  of  4 J  feet  at  mean  low-water. 

2.  The  originally  adopted  project  was  l>y  the  iiiclosure  with  dikes  of  • 
a  tidal  basiii,  and  no  important  amendments,  alterations,  or  additions 
thereto  have  been  made. 

3.  Nothing  had  been  expended  up  to  June  30,  1880. 

4.  The  condition  of  the  channel  had  not  varied  from  its  original  status. 

5.  During  the  fiscal  year  ending  June  30,  1881,  there  have  been  ex- 
pended $9,639.93,  and  the  dike  constructed— no  examinatiim  as  yet  hav- 
ing been  made  since  its  completion,  June  27,  1881 — is  reported  to  have 
deepened  the  water  over  the  bar  or  shoal  at  the  outlet  of  the  channel. 

6.  The  amount  that  could  be  profitably  expended  during  the  fiscal 
year  ending  June  30,  1882,  would  be  the  estimated  amount,  not  avail- 
able,'however,  for  the  construction  of  a  line  of  sheet  piling  along  tlie 
south  edge  of  the  channel  at  Canarsie,  with  the  object  of  collecting  and 
concentrating  the  currents  in  that  channel. 

7.  The  estimated  amount  required  for  the  entire  and  i)ernianent  com- 
X)letion  of  the  work  of  improvement  in  accordance  with  the  approved,  and 
adopted  project  is  $73,000. 

During  tile  summer  a  line  of  steamboats  from  Canarsie  Landing  con- 
nects New  York  and  Brooklyn  with  Rockaway  Beach,  and  ferry  boats 
are  run  all  the  year  to  Barren  Island,  at  Rockaway  Inlet,  where  there 
are  several  large  manufactories  of  fertilizers. 

This  work  is  in  the  collection  district  of  New  York.     The  nearest  port  of  entry  U 
New  York  City. 
Amount  of  revenue  collected  during  the  last  fiscal  year,  $139,579,562.83. 
The  nearest  li^ht-house.  Fort  Tompkins,  Staten  Island. 
The  amount  of  commerce  and  navigation  to  be  benetited,  unknown. 

ORIGINAL  ESTIMATE. 

For  dikes  of  creo8ot«d  timber 188,000  00 

AMOUNTS   APPROPRrATEI). 

By  act  approved  June  14, 1880 $10,000  «>i 

By  act  approved  March  3, 1881 5,000  0»i 

1,5, 000  OiJ 
Amount  expended 9,639  9:? 

Money  statement. 

July  1, 1880,  amount  available ^10,  000  00 

Amount  appropriated  bv  act  approved  March  3, 1881 5, 000  00 

— -  $15,  IKK)  Oil 

July  1, 1881,  amount  exnended  during  fiscal  year,  exclusive  of  outstanding 
liabilities,  July  1,188?) 9,639  ^\ 

July  1, 1881,  amount  available 5,:«>0  07 

Amount  (estimated)  reijuired  for  completion  of  existing  project 73,  OOO  0«^ 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.       9, 0(H>  0*» 


Abstract  of  hMsfor  construction  of  pile  diJce  in  Canarsie  Bai/j  Xeic  York;  opened  October 

*i9,  1880. 


No. 


Swift  iSc  Akeu 

HeDry  DuBtiis  &  Sous  . 

CliatoB  SttTJIiens 

James  D.  Leary 


Bi.Id..,..  ,,P^.e^per_  ^^,t,. 


$10  47     For  dike  5  feet  wid<». 
13  40     For  dike  8  teet  wide. 

9  00 
17  65 
12  00  ' 
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Abstract  of  contract  for  construction  of  pile  dike  in  Canarsie  Bay.  Xew  York. 


Contractor. 


Henry  DuBoia  &.  Sons  . ., 


Date  of  con- 


Reaulcnce.         i        ^act  Subj*  ct  of  contract.    .        Remarks. 


New  York,  N.  Y.-  Nov.  11, 1880  I  Constructing  pile  dike    To  be  completed 

in  Canamie  Jiay.  June  30,  1881. 

!  Completed. 


COMMERCIAL  STATISTICS. 

The  Canarsie  Railroad  will  receive  this  year  by  water  about  1,000  tons  of  coal  and 
iron. 
The  following  vessels  are  owned  at  this  place : 

No.  Tons.  Draught. 
Schooners ^ 4        7  to  12  each.          .       3|  feet- 
Sloops 60        6to    8each.        li  to  3^  feet- 

The  inhabitants  look  to  an   increase  in  business  if  the  channel  is  restored  to  the 
condition  in  which  it  was  some  few  years  ago. 


D  14. 

IMPROVEMENT  OF  SHEEPSHEAD  BAY,  XEW  YORK. 

The  survey  of  this  bay  was  directed  by  the  river  and  harbor  act  ap- 
proved Jmie  18,  1878,  and  the  results  of  the  survey,  with  a  i)roiect  of 
improvement  and  estimates  of  cost,  were  reportetl  February  11,  1879. 

Estimated  cost,  $100,000. 

The  sums  appropriated  for  this  improvement,  amounting  to  $8,000, 
are  insufficient  for  the  commencement  of  operations  upon  any  scale  suf- 
ficient for  permanent  results.  The  portion  to  be  undertaken,  first  of  all, 
would  be  the  outlet,  which,  at  the  date  of  the  survey,  had  little  over  2 
feet  in  depth  at  mean  low-water,  being  inferior  in  this  respect  to  all 
other  portions  of  the  interior  channel,  except  one  where  a  short  bulk- 
head across  this  channel  is  found. 

The  movement  of  Rockaway  Inlet  westward,  should  it  continue,  would 
interfere  seriously  with  the  present  entrance  to  Sheepshead  Bay,  as  also 
with  any  works  constructed  to  increase  its  depth.     . 

The  better  plan  would  be  to  make  another  examination  with  a  view 
of  determining  a  position  tor  the  outlet  which  would  not  likely  be  inter- 
fered with  by  the  movement  of  Rockaway  Inlet  and  attendant  shoals. 

1.  The  original  condition  of  the  navigable  channel  was,  for  the  en- 
trance a  depth  of  little  over  2  feet  at  mean  low- water,  and  for  the  in- 
ti^rior  channel  not  less  than  4  feet,  except  at  two  narrow  bulkheads 
across  said  channel. 

2.  The  originally  adopted  project,  with  a  proviso,  however,  not  to  be 
commenced  should  the  movement  of  Rockaway  Inlet  be  likely  to  inter-  ^ 
fere,  was  to  deepen  the  entrance  by  means  of  converging  jetties,  and  to 
improve  the  interior  channel  by  longitudinal  dikes,  so  placed  as  in  some 
instances  to  form  ti<lal  reservoirs  for  the  scour  of  the  channel. 

3.  Nothing  had  been  expended  up  to  the  close  of  the  fiscal  year  end- 
ing June  30,  1880. 

4.  The  condition  of  things  at  the  specified  date  was  the  same  as  that 
determined  by  the  survey. 

5.  Nothing  has  been  expended  during  the  year  ending  June  30,  1881, 
and  the  state  of  things  t^emains  unaltered. 
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6.  The  amount  of  funds  on  hand  are  not  sufficient  for  lasting  improve- 
ment at  any  point,  and  therefore  cannot  be  profitably  expended  i>rior 
to  June  30,  1882. 

7.  The  estimated  amount  for  the  entire  and  permanent  completion  of 
the  work  of  improvement  in  accordance  with  the  project  approved  and 
adopted  (reserve  being  had  of  the  probable  movement  of  Kockaway  In- 
let), is  $92,000. 

This  work  is  in  the  collection  district  of  New  York.    The  nearest  port  of  entry  is 
New  York  City. 
Amount  of  rovonnc  collected  during  the  last  fiscal  year,  8139,r)79,5G2.83. 
The  nearest  li^ht-house,  Fort  Tompkins,  Staten  Island. 
The  amount  of  commerce  and  navigation  to  be  benefited  is  unknown. 

ORIGINAL  KSTIMATE. 

For  dikes  of  creoBoted  timber $100,00<>  00 

AMOUNTS  APPUOPRIATEI). 

By  act  approved  June  14,  1880 $3,000  00 

By  act  approved  March  3,  1881 5,  0(K>  00 

Total 8,000  00 

Money  statement. 

July  1,  1880,  amount  available $:J,000  (K) 

Amount  appropriated  by  act  approved  March  3,  1881 5, 000  00 

$8, 000  00 

July  1,  1881,  amount  available ^.. 8,000  IM) 

Amount  (estimated)  ref|^iired  for  cQUipletion  of  existing  i»roJect 92,  OOO  00 

Amount  that  can  be  prorttably  expended  in  fiscal  year  ending  June  30, 1883  .  10, 000  00 


D  15. 

IMPHOVKMENT  OF   Sl'MPAAVAUMl'S   i:»ILET,   NKW   YORK. 

The  survey  of  tliis  inlet  was  directed  by  the  act  jjpproved  June  14, 
1<S80,  and  the  results  of  the  survey,  with  a  project  for  improvement  and 
estimates  of  cost,  were  reported  October  30,  1S80. 

The  improvement  recommended  was  to  dredge  a  channel  150  feet 
wide  at  the  mouthy  100  feet  wide  in  the  inlet,  and  5  feet  deep  at  mean 
low-water  at  an  estimated  cost  of  !!J23,115. 

*  The  amount,  Jr<5,000,  appropriated  by  act  approved  Afarch  3,  1881,  is^ 
therefore  insuflicient  for  a  beginning  as  there  would  be  required  at  lea8t 
815,000  to  make  a  channel  of  the  r§quired  depth  and  00  feet  in  width, 
which  is  the  least  that  should  be  offeied  for  navigable  purposes.  It  wa« 
and  is  again  recommended  that  the  appropriation  be  reserved  until  ad- 
ditional grants  shall  render  it  feasible  to  commence  operations. 

1.  The  original  condition  of  the  channel  was  as  to  depth  from  1  to  5 
feet,  and  as  to  width  from  30  to  (W)0  feet. 

2.  The  originally  adopted  project  was  to  dredge  a  channel  from  150 
to  100  feet  in  width,  and .5  feet  deep  at  mean  low- water ;  and  this  project 
has  not  been  modified. 

3.  Nothing  has  been  expended  up  to  June  30,  1880. 

4.  The  (»hannel  is  in  its  original  condition. 

5.  Nothing  has  been  expended  during  the  fiscal  year  ending  June  30, 
1881.  • 
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6.  The  amount  available,  $5,000,  could  not  be  profitably  expended, 
for  the  reasons  given,  during  the  fiscal  year  ending  June  30, 1882. 

7.  The  estimated  amount  required  to  finish  the  project  of  improvement, 
SbS  approved  and  adopted,  is  $18,115. 

The  amount  of  commerce  by  water  is  unknown ;  the  gradual  shoaling 
of  the  inlet  seems  to  have  diverted  freights  to  the  railway,  and  it  is 
because  of  the  rates  charged  by  rail  that  complaints  are  heard  and  appli- 
cation has  been  made  for  the  improvement  of  the  inlet. 

The  village  of  Babylon,  at  the  head  of  navigation,  has  a  population  of 
about  2,000,  and  it  is  estimated  that  about  5,000  people  will  be  benefited 
by  the  improvement. 

Babylon  is  frequented  as  a  summer  resort,  and  has  several  mills  aiid 
fa<stories ;  from  the  wharf  at  the  mouth  of  the  inlet  there  is  steamboat 
<*ommunication  with  Fire  Island  during  the  summer.  The  amount  of 
capital  invested  in  business  is  stated  to  be  between  $2,000,000  and 
$3,000,000,  and  the  amount  of  business  done  annually  about  $500,000. 

This  work  is  in  the  collection  district  of  New  York.  Nearest  port  of  entry,  New  york 
City.    Nearest  litjht-house  is  Fire  Island. 

The  amount  of  revenue  collected  during  the  fiscal  year  ending  June  30,  1881,  was 
$139,579,562.83.  Tlie  amount  of  commerce  and  navigation  to  be  benefited  by  the  pro- 
posed improvement  is  about  $500,000. 

ORIGINAL  ESTIMATK. 

67,000  cubic  yards  dredging,  at  30  cents $20,100  00 

Engineering  contingencies,  &c 3,015  00 

Total 23,115  00 

AMOUNT  APPROPRIATED. 

By  act  approved  March  3,  IHhl $5,000  00 

Money  Htaiemmt, 

Amount  appropriated  i>y  act  approved  March  3,  Ic'^il $5, 000  00 

July  1,  18rtl,  amount  available 5,000  00 

Amount  (estimated)  re*|uired  for  completion  of  existing  project 18, 115  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 18>i3.  10, 000  00 


survey  of  sumpawaumus  inlet,  loncf  island,  new  york. 

United  States  Engineer  Office, 

Neic  Yorky  October  30, 1880. 

General  :  The  river  and  harbor  act  approved  June  14,  1880,  directs 
the  survey  of  Suuipawaunius  Inlet,  Long  Island,  New  York,  which,  hav- 
ing been  finished,  I  have  tJie  honor  to  submit  my  report. 

The  survey  was  executed  by  the  party  of  Mr.  Charles  G.  Weir,  assistant 
engineer,  acting  under  the  general  supervision  of  Mr.  R.  H.  Talcott, 
assistant  engineer,  who  received  from  this  office  his  instructions  as  to 
the  nature  and  scope  of  the  examination  and  special  points  necessary 
for  indicating  the  mode  of  improvement. 

I  transmit  herewith  the  map  and  report  of  Mr.  E.  H.  Talcott,  which, 
in  so  far  as  it  describes  the  kind  of  improvement  and  the  reasons  there- 
for, was  prepared  under  my  personal  supervision. 

It  is  not  likely  that  diking  or  training-walls  will  be  required,  and 
dredging  alone  would  probably  answer  the  purpose.  The  estimate  to 
secure  a  channel  of  5  feet  in  depth  at  mean  low- water  is  about  $24,000^ 
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The  testimony,  as  far  as  we  liave  it,  shows  that  the  depth  has  been 
continvously  diminishing  for  a  number  of  years,  wliich  is  an  itnfavorable 
feature  for  the  permanence  of  the  channel,  whether  improved  by  dredg- 
ing alone,  or  a  combination  with  training-walls.  Owing  to  the  compara- 
tive absence  of  currents,  the  improved  channel  may  retain  an  adequate 
depth  for  a  number  of  years.  On  this  point,  how^ever,  there  is  no  knowl- 
edge from  experience  for  this  locality  which  is  available. 

Eespectfully  submitted. 

John  Newton, 

Colonel  of  Engineera. 
Brig.  Gen.  H.  G.  Wright, 

Chief  of  Engineern^  U.  S.  A. 


RKPOKT  OF  MR.    R.    II.    TALCOTT,    ASSISTANT  KNtJIXEER. 

I 

Unitkd  SfATp:s  Enginker  Office, 

yav  York,  October  29,  18H(). 

General:  I  liave  the  honor  to  Hiibinit  the  following  report,  on  the  wurvey  of  Simi])a 
^vanmn8  Inlet,  Long  Inland,  with  snch  infunnation  as  I  have,  been  able  to  obtain  in 
regard  to  the  coninieree  and  navigation  of  the  same: 

The  accompanying  chart  shows  the  present  condititm  of  the  inlet,  and  the  work 
proposed  for  the  improvement  of  the  channel.  An  estimate  of  the  probable  cost  of 
the  latter  is  appended  hereto. 

Snnipawanmns  Inlet  is  in  the  collection  district  of  New  York. 

New  York  City  is  the  nearest  port  of  entry.  The  nearest  light-house  is  Fire  Island 
light,  about  six  and  one-half  miles  distant  southeasterly. 

The  amount  of  revenue  collected  at  New  York  City  during  the  past  fiscal  year  18 
|U1,812,349.89. 

The  amount  of  commerce  and  navigation  to  be  benefited  by  the  proposed  improve- 
ment is  unknown. 

The  amount  of  tonnage  for  the  past  year  is  unknown. 

Sumpawaumus  Inlet  is  a  tributary  of  the  Great  South  Bay,  and  lies  towards  its  west- 
em  end.  It  is  only  an  estuary  and  the  supply  of  fresh  water,  which  is  large  only  after 
heavy  rains,  is  stored  in  a  pond  and  used  for  milling  purposes.  The  water  in  the 
inlet  is  so  shallow  that  only  very  light-draught  boat^  can  navigate  it,  and  tboae  now 
employed  are  nearly  all  pleasure  boats  for  th«  use  of  summer  residents.  The  expense 
oi  lightering  the  freight-s  of  larger  vessels  has  driven  them  away,  and  aU  supplies 
are  now  brought  by  railroad,  except  those  produced  in  the  neighborhood. 

The  bed  of  tb«  inlet  for  a  greater  part  of  its  length  is  soft  mud,  varying  in  depth 
from  two  to  four  feet,  and,  according  to  the  best  in^rmation  obtainable,  the  water  is 
growing  shnllower  every  year. 

Outside  the  inlet,  except  in  shoal  water  near  the  shore,  the  bottom  is  all  soft  mud. 
Borh  the  shores  are  marsh  and  unimproved,  except  near  the  head  of  tide-wat«r  and 
at  the  mouth. 

The  village  of  Babylon,  which  is  at  the  head  of  navigation,  hiis  a  population  of 
about  two  thousand,  but  it  is  estimated  that  about  tive  thousand  inhabitants  will  be 
benetited  by  the  iinproveinent.  Babylon  is  a  great  place  of  resort  in  summer,  and 
has  several  mills  and  manufactories.  From  the  wharf  at  the  mouth  of  the  inlet  there 
is  steamboat  eominunieation  with  Fire  Island  during  the  summer,  and  a  hoi-se  rail- 
rt»a'l  carries  passengers  and  freight  from  the  steamboat  to  the  ^-ong  Island  Railroad 
depot  in  the  village  The  auiount  of  capital  invested  in  business  is  estimated  at  be- 
tween $2,000,001)  aud  $:J, 000,000,  and  the  amount  of  business  done  annually  at  about 
$;-.00,000. 

The  survey  was  made  under  my  supervision  by  the  ])art.v  in  charge  of  Mr.  Charles 
G.  Weir,  assiNtant  engineer,  dunug  the  latter  part  of  August  and  begining  of  Sep- 
tember. The  plane  of  reference  was  detennined  by  observing  the  tides  at  the  steam- 
boa  dock  during  one  full  lunation  of  day  tides,  and  to  the  jdane  of  mean  low-water, 
an  established  by  these  observations,  all  the  soundings  have  been  reduced.  The  shore 
line  and  topographical  features,  so  far  as  shown,  were  obtained  from  a  tracing  of  a 

Idane-table  survey  mafic  by  the  United  States  Coast  and  Geodetic  Survey,  which  was 
:indly  furnished  by  Capt.  C.  P.  Patterson,  the  Superintendent. 
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The  rise  and  fall  af  the  tides  being  so  small,  the  cuiTents  in  the  inlet  are  not  x>cr- 
ccjiitihle. 

The  plan  proposed  for  the  improvement  is  to  dredge  a  channel  giving  5  feet  at 
mean  low-water,  from  about  the  head  of  tide-water  to  the  bay.  In  the  inlet  the  width 
of  the  proposed  channel  is  estimated  at  100  feet.  At  its  mouth  the  width  increases  to 
150  feet,  and  keeps  that  width  until  the  5-foot  contour  is  reached. 

The  increased  depth  of  the  channel  will  allow  steamboats  and  propellers  of  li^ht 
draught  to  navigate  the  inlet  and  thereby  contribute  to  the  permanency  of  the  im- 
provement. "'  ,  ^ 

ESTIMATE. 

r)7,000  cubic  yards  dredgiu-:,  at  30  cents. $20, 100 

Engineering,  contingencies,  &c 3,015 

23,ll.-> 

Very  respectfuUv,  vour  obedient  servant, 

K.  H.  Talcotf, 
AssiHtant  Engineer, 
Col.  John  Nkwtox, 

Corps  of  Kntjimti's,  U.  S.  J. 


D  i6. 

IMPROVEMENT  OF  RARITAN  RIVER,  NEW  JERSEY. 

The  act  approved  March  3,  1873,  directed  tlie  survey  of  the  Raritau 
River,  the  results  of  which  with  a  project  for  improvement  and  estimates 
of  cost  were  submitted  by  report  of  February  21,  1874. 

The  project  contemplated  dredg:ing  and  diking  at  the  ''Stakes''  and 
''Middle  Ground,"  the  removal  of  Rock  Shoals  at  Whitehead's  "Sand 
Dock  "  opposite  "  Martin's  Dock,"  and  a  short  distance  below  New  Bruns- 
wick, together  with  dredging  at  other  places  as  far  up  the  river  as  New 
Brunswick,  which  was  the  limit  proposed  for  improvement. 

The  estimate  for  a  channel  8  feet  deep  at  mean  low-water  and  2C)0 
feet  wide,  was  $1,707,042.58,  and  for  a  depth  of  10  feet  and  of  same 
width,  $2,093,662.05. 

Mr.  I.  J.  Wistar,  general  superintendent  of  canals  leased  by  the 
Pennsylvania  Railroad  Company,  under  date  of  January  3, 1874,  staters 
in  reference  to  the  Delaware  and  Raritan  Canal : 

The  new  lock  at  New  Brunswick  is  used  for  laden  boats,  and  the  old  one  for  light 
boats. 

It  is  considered  that  we  now  have  a  minimum  depth  of  fully  8  feet  throughout  the 
canal. 

But  the  Chesapeake  an<l  Delaware  Canal,  over  which  a  large  quantity  of  through 
or  joint  traffic  is  passed,  claims  a  depth  of  10  feet. 

This  company  is  now  altering  culverts,  dredging  canal  bed,  and  otherwise  prepar- 
ing to  make  the  same  depth  of  10  feet,  whenever  the  adjai-ent  rivers  shall  be  in  a  con- 
dition to  carry  the  same. 

A  large  amoant  of  money  has  been  already  expended  for  this  purpose  in  anticipa- 
tion of  improved  river  navigation,  and  such  work  is  now  in  progress. 

A  first  appropriation  of  j?20(),000  for  the  improvement  of  the  Raritan, 
was  made  June  18,  1<S7S. 

Under. this  appropriation  a  contract,  after  due  pul>lic  advertisement, 
was  made,  November  18,  1878,  with  JNIessrs.  Henry  DuBois  &  Sons  for 
the  construction  of  about  12,800  linear  feet  of  pile  dike  at  the  '*  Middle 
Ground''  and  '*  Stakes.''    The  timber  of  the  dike  was  to  be  all  carbolized. 
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Also  in  the  fall  of  1878,  drecl|3^es  hired  by  the  hour  were  put  to  work 
upon  the  shoals  at  the  ''Middle  Ground"  and  "Stakes." 

The  small  drilling  scow  having  been  refitted  with  a  large  Woodward 
pump,  was  used  on  the  river  above  Whitehead's  Sand  Dock  in  boring 
on  the  water-jet  principle  to  ascertain  the  character  of  the  bottom  and 
the  presence  of  rock. 

Another  appropriation  of  860,000  was  granted  March  3,  1879. 

In  December,  1879,  12,639.6  linear  feet  of  diking  had  been  finished  by 
the  Messrs.  Du  Bois  completing  their  contract. 

October  15, 1879,  a  contract  w^as  made  with  Mr.  William  H.  Wood  tbr 
the  construction  of  a  dike  in  Deep  Bend  opposite  Crab  Island,  aboat 
2,600  feet  long,  and  of  the  extension  down  stream,  for  a  length  of  aboat 
2,200  feet,  of  the  dike  lying  south  of  the  channel  at  the  "Stakes,"  the 
timber  of  the  dikes  to  be  carbolized. 

By  the  last  of  November,  1879,  the  dredges  had  removed,  in  all,  268,315 
cubic  yards  from  the  "Stakes." 

Until  the  formation  of  ice  in  December,  1879,  the  dredges  were  kept 
at  work  upon  the  "  Middle  Ground,"  having  excavated,  altogether,  from 
that  part  of  the  channel,  76,644  cubic  yards. 

In  the  month  of  June,  1879,  a  dredge  was  set  at  work  upon  the  shoal 
■at  Whitehead's  Sand  Dock,  and  continued  to  the  last  of  October,  with 
the  view  of  excavating  what  could  be  removed  without  resort  to  blasting. 

There  were  taken  up,  in  this  way,  28,281  cubic  yards  of  blue  and  wi 
shale,  small  bowlders,  and  of  very  compact  blue  clay. 

The  small  drilling  scow  continued  the  borings  in  the  bed  of  the  river 
as  far  up  as  the  canal  Iwk  at  New  Brunswick.  This  work  was  finished 
in  August,  1879,  at  which  time  874  holes  had  been  sunk,  of  an  average 
depth  of  4.1  feet,  the  holes  varying  from  1  to  12.6  feet  in  depth. 

These  borings  enabled  a  revision  of  estimates  to  be  made  for  the  jiart 
of  the  river  from  Whitehead's  Sand  Dock  to  New  Brunswick,  which  was 
reported  in  the  annual  report  at  the  close  of  the  fiscal  year  ending  June 
30,  1880: 

For  a  depth  of  12  feet  at  mean  low-water $2,399,820  00 

For  a  depth  of  10  feet  at  mean  low-water 1, 047, 535  00 

The  drilling  scow,  after  the  completion  of  borings  and  the  removal  of 
some  large  bowlders  which  obstructed  the  channel  a  little  above  Martinis 
Dock,  was  taken  to  the  reef  at  Whitehead's  Sand  Dock  and  kept  eon- 
stantly  at  work  blasting  and  removing  rock,  (»xcept  during  the  winter 
intermission,  until  the  suspension  of  work  in  the  early  part  of  May,  1880. 

On  the  resumption  of  work,  in  Febniary,  18S0,  the  dredges  were  em- 
ployed in  removing  the  rock  whicn  had  been  blasted  and  broken  up  m 
the  fall  before,  and  at  the  close  of  operations  in  May,  had  removed  from 
the  reef  at  Whitehead's  Sand  Dock  10,125  cubic  yards  of  blasted  rock 
and  other  material. 

On  April  15,  1880,  ^Nlr.  Wood  had  finished  the  dike  at  Deep  Bend,  oi 
the  length  of  2,600.6  feet. 

By  the  act  approved  June  14,  1880,  there  was  another  appropriation, 
in  these  words : 

Improving  Raritan  River,  New  Jersey,  one  hundred  thousand  dollars;  of  which 
sum  seventy  thousand  dollars  shall  be  expended  in  the  removal  of  rocks  at  White- 
head's Sand  Dock,  and  thirty  thousand  dollars  for  dredging  the  shoals  at  the  Middle 
Ground. 

The  specification  of  the»  objects  to  which  the  sum  granted  was  to  be 
applied,  was  certainly  not  reqiured  by  any  omission  to  attend  to  the  par- 
ticular localities  named,  for  it  will  be  seen  that  work  ha<l  been  commenced 
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at  the  Middle  Ground  as  early  as  the  fall  of  1878,  and  at  Whitehead's 
Sand  Dock  as  early  as  June,  1879. 

Not  only  so,  as  the  diking  at  the  '*  Stakes"  and  at  the  "  Middle  Ground," 
which  was  a  matter  of  first  importance,  had  been  finished,  so  in  the 
natural  order  of  improvement,  the  dredging  of  the  Middle  Ground  and 
the  removal  of  the  rocky  shoal  at  Whitehead's  Sand  Dock  came  next  for 
•completion,  as  rapidly  as  the  money  granted  by  Congress  would  avail. 

The  assignment,  in  the  absence  of  advice  from  any  known  engineering 
source,  of  $30,000,  for  dredging  the  Middle  Ground,  was  mere  guess- 
work, whilst  the  application  of  $70,000  to  the  rock  shoal  at  Whitehead's, 
where  it  could  not  possibly  be  expended  for  such  operations  in  less  than, 
two  years,  has  had  the  bad  effect  of  tying  up  funds  greatly  needed  for 
dredging  and  necessary  incidental  expenses,  as  the  care  of  the  dikes,  &c. 

It  is  iUways  to  be  assumed  that  the  Committee  of  Commerce,  in  pre^ 
paring  this  piece  of  legislation,  intended  what  was  correct,  but  in  de- 
parting from  the  common  principle  of  taking  information  only  from  re- 
sponsible and  trustworthy  sources,  it  has,  unknowingly,  been  accessory 
to  retarding  the  improvement. 

The  extension  of  the  dike,  south  of  the  channel,  at  the  Stakes,  for  the 
distance  of  2,052 J  feet,  built  under  contract  with  William  H.  Wood,  was 
completed  and  accepted  September  15, 1880. 

On  October  15, 1880,  a  contract  was  made  with  John  Van  Patten,  for 
dredging  a  channel  on  the  Middle  Ground,  200  feet  wide,  12  feet  deep 
at  mean  low-water,  and  about  5,300  feet  long. 

This  work  was  not  finished  at  the  end  of  the  fiscal  year  and  the  time 
of  the  contract  was  extended.  No  survey  having  been  made  as  yet,  the 
depth  and  width  of  the  channel  already  finished  is  not  known. 

The  small  drilling  scow  recommenced  the  work  of  drilling  and  blast- 
ing in  August,  18^,  upon  the  rocky  shoal  at  Whitehead's  Sand  Dock, 
and  continued  work  until  November  25,  when  it  was  laid  up  in  winter- 
quarters. 

Desirous  of  obtaining  a  more  complete  apparatus,  the  hydraulic  scow 
formerly  used  on  Diamond  Eeef  for  exi)osing  the  surface  of  the  rock  ^as 
also  for  dredging  purposes),  by  the  use  of  the  water-jet,  combined  with 
a  current  carrying  off  the  debris  through  a  large  tube,  was  fitted  in  ad- 
dition, with  drills  for  use  upon  hard  rock.  By  these  means  the  bottom, 
when  not  hard  enough  to  require  to  be  blasted,  could  be  excavated  and 
the  ([ebris  carried  off,  and  the  surface  of  the  narder  rocks  cleared  for 
drilling.  Work  was  resumed  in  the  latter  part  of  March,  and  has  since 
been  steadily  pursued.  As  the  rock  blasted  has  been  allowecl  to  accu- 
mulate in  large  quantities  before  being  dredged,  the  condition  of  the 
new  channel  in  respect  to  depth  and  width  cannot  now  be  specified. 

The  river  and  harbor  act  approved  March  3, 1881,  appropriates  for — 

Improving  Karitan  River,  New  Jersey,  twenty-five  thousand  dollars,  of  which  sum 
twenty  thousand  dollars  shall  be  expanded  on  rocks  at  Whitehead's  Sand  Dock,  and 
five  thousand  dollars  at  south  channel,  between  Crab  Island  and  South  Amboy. 

Here,  as  before,  the  assignment  of  a  specific  sum  to  the  rocks  at 
Whitehead's  Sand  Dock  was  mere  guess-work  and  nnsustained  by  in- 
formation from  any  trustworthy  source. 

The  character  of  the  bed  of  the  river  is  quite  peculiar,  composed  within 
narrow  limits  of  distance,  of  shale,  clay,  soft  mud,  oyster-beds,  sand, 
gravel,  bowlders,  &c.,  and  no  reliance  can  be  had  upon  the  currents, 
however  directed,  for  deepening  or  dredging  a  channel.  So  far  as 
progress  has  been  made  it  has  been  found  necessary  to  dredge  to  obtain 
the  requisite  depth. 
42  E 
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It  will  be  seen  from  the  map  sent  with  this  report  that  ttke  currents 
of  the  ebb  and  flood  are  well  guided  and  concentrated  npon  the  channel 
by  the  dikes,  and  consequently  there  is  every  reason  to  believe  will  be 
efficient  to  maintain  the  depths  gained. 

1.  The  original  condition  of  the  navigation  was  an  intricate  channel 
at  the  '^  Stakes  "of  7  feet  at  mean  low- water  and  of  6.1  feet  on  the  ^^  Mid- 
dle Ground,"  and  of  7  to  8  feet  at  mean  low-water  upon  the  other  ahoals- 
as  far  up  as  New  Brunswick. 

2.  The  originally  adopted  project  was  to  dike  and  dredge  at  the 
<<  Stakes  "  and  ^'  Middle  Ground  "  and  to  remove  other  shoals  up  to  New 
Brunswick,  so  as  to  make  a  channel  200  feet  wide  and  10  feet,  at  least, 
deep,  at  mean  low- water,  and  no  modification  >has  been  made. 

3.  The  amount  expended  to  the  close  of  the  fiscal  year  ending  June 
30,1880,  was  $233,453.43. 

4.  The  condition  of  the  improvement  at  that  time  was  the  completion 
of  the  dikes  at  the  Stakes  and  Middle  Ground  except  a  distance  of 
2,053  feet  at  the  lower  end ;  a.  channel  at  the  <^  Stakes,"  everywhere  over 
12  feet  deep  at  mean  low- water  (except  for  a  /short  distance  where  it 
hae  been  dredged  only  to  U  feet  at  mean  low-water),  has  also  been  ob- 
tained. Dredging  had  also  been  done  at  the  Middle  Ground,  but  not 
sufficiently  for  a  marked  improvement  in  depth.  A  considerable  amount 
of  dredging,  bowlders,  and  rock  were  removed  from  the  rocky  shoal  at 
Whitehead's  Sand  Dock. 

5.  There  has  been  expended  during  the  fiscal  year  ending  June  30, 
1881,  the  sum  of  158,602.28.  The  diking  has  been  completed  at  ihe 
^^  Stakes,"  dredging  and  rock  blasting  at  Whitehead's,  and  dredging  on 
the  Middle  Ground.  2^o  surveys  have  been  made,  and  the  state  of  the 
channel  at  the  Middle  Ground  and  Whitehead's  is  not  known. 

6.  Of  the  balance,  192,944.29,  there  can  be  expended  during  the  year 
ending  June  30, 1882^  only  about  164,000,  by  which  a  channel,  12  feet 
deep  at  mean  low- water,  through  the  Middle  Ground  and  of  variabte 
width,  will  be  completed,  and  a  chaunel  of  100  feet  in  width  and  12  feet 
in  depth  at  Whitehead's,  will  be  excavated. 

7.  The  estimated  amount  required  for  the  entire  and  permanent  com- 
pletion of  the  work  of  improvement,  in  accordance  with  the  approved 
and  adopted  project,  is  $1,708,662.05. 

This  work  is  in  the  collection  district  of  Amboy.  Nearest  port  of  entry,  Perth  Am- 
boy    Nearest  light-he  use,  Raritan  Bay. 

Amount  of  revenue  collected  for  year  ending  June  30,  1881, .  • 

Amount  of  commerce  to  be  benefited  by  the  completion  of  this  work, . 

ORIGINAL  E6TIMATB. 

For  a  lO'foot  channel  at  mean  low-water. 

Dredging  tidal  basin,  648,000  cubic  yards,  at  40  cents $259,200  00 

Shoal,  commencing  160  feet  below  New  Brunswick  locks,  2,399  cubic 

yards 78,767  85 

Reef  of  rocks  opposite  Martin's  dock,  4,672  cubic  yards 182, 208  00 

Rocks  300  feet  below  New  Brunswick  locks,  2,399  cubic  yards 76, 768  00 

Ledge  of  rocks  3,300  feet  above  Martin's  dock,  17,504  cubic  yards 542, 624  00 

Shoal  below  Widmar's  dock,  14,400  cubic  yards,  at  35  cents 5, 040  00 

Reef  of  rocks  covered  with  sand  near  Whitehead's  dock,  11,509  cubic 

yards 497,188  80 

Middle  Ground,  55,555  cubic  yards,  at  35  cents 19,444  25 

Stakes,  15,528  cubic  yards,  at  35  cents 5,434  80 

Dike,  11,400  feet  long,  at  $13.50  per  running  foot 153,900  00 

Contingencies,  15x>ercent.  of  the  above 273,086  35 

2,093,662  05 
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REVISED  ESTIMATE. 

For  excamiing  a  channel  200  feet  wide  and  12  feet  deep  at  meun  low-water  from  1,000  feet 
above  Whitehea£P»  Sand  Dock  to  canal  lock  at  New  Bnunrnvick, 

From  1,000  feet  above  Whitehead's  Sand  Dock  to  Lawrence  Creek  : 

47,900  cnWc  yards  of  dredging,  at|l $47,000 

From  Lawrence  Creek  to  100  feet  above  Martin's  dock : 

106,000  cubic  yaniaof  dredging  at  $1 106,000 

From  1,000  f^et  above  Martini  dock  to  end  of  steamboat  dock : 

2,600  linear  feet  of  crib  dike,  at  $15 39,000 

74,200  cubic  vartls  of  rock  excavated,  at  $10 .- 742,000 

184,000  cubic  yards  of  dredging,  at  $1 /- 184,000 

From  end  of  steamboat  dock  to  canal  lock  : 

94,100  cubic  yards  of  rock  excavation,  at  $10 941,000 

27,800  cubic  yards  of  dredging,  at  $1 27,800 

Contingencies,  engineering,  &c 313,020 

2,399,820 

For  excavating  a  channel  200  feet  wide  and  10  feet  deep  at  mean  low-water  from  1,000  feet 
at>ove  Whitehead^B  Sand  Dock  to  the  canal  lock  at  New  Brunmviek, 

From  1,000  feet  above  Whitehead's  Sand  Dock  to^  Lawrence  Creek : 

21,500  cubic  yards  of  dredging,  at  $1 $21,500 

From  Lawrence  Creek  to  1,000  feet  above  Martin's  dock : 

4&,b00  cubic  yards  of  dredging,  at$l 45,800 

From  1,000  feet  above  Martin's  dock  to  end  of  steamboat  dock : 

2,600  linear  feet  of  crib  dike,  at  $15 39,000 

4,700  cubic  yards  rock  excavation,  at  $15 70,500 

138,300  cubic  yards  of  dredging,  at$l .' 138,300 

From  end  of  steamboat  dock  to  canal  lock : 

56,800  cubic  yards  of  rock  excavation,  at  $15 568,000 

27,800  cubic  yards  of  dredging,  at  $1 27,800 

Contingencies,  engineering,  &c 136,635 

1,047,535 

AMOUNTS  APPROPRIATED. 

By  act  approved  Jutie  18,  1878 $200,000  00 

By  act  approved  March  3, 1879 60,000  00 

By  act  approved  June  14,  1880 100,000  00 

By  act  approved  March  3,  1881 25,000  00 

385,000  00 
-Amount  expended 292, 055  71 

Money  statemenU 

July  1,1880,  amount  available $100,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 25, 000  00 

$125, 000  00 

July  1,1881,  amount  expended  during  fiscal  year,  exclusive 

of  outstanding  liabilities  July  1,  1880 32, 055  71 

July  1,1881,  outstanding  liabilities 22,678  41 

54,734  12 

July  1,1881, amount  available 70,265  88 

Amount  (estimat>ed)  required  for  completion  of  existing  project 1,708,662  05 

Amount  that  can  be  profitably  expended  in  fiscal  year  encfing  June  30, 18^.        50, 000  00 


Abstract  of  bids  for  dredging  in  Haritan  Biver^  New  Jersey j  opened  October  7,  1880. 


Xo. 

Bidders. 

Price  per 
cubic  yard 
in  place. 

Remarks. 

1 

John  Van  Patten 

$0  24i 
83 
30 

Aeeepted 

18  CAnte  in  b/bowm. 

2 

AVilliam  Flannerv 

3 

John  '\fcT)ftrfnott-...T- ,,,,,^,--^ ,,,,.-,, ..,t...... rr-- 

30  cenli  in  scowft. 
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Ahstmct  of  contract  for  dredging  in  Raritan  River,  Xew  Jersey, 


Contractor.       i       Be«idence. 


John  Yaa  Patten. 


^^tra/t?^"   I      Subject  of  contract.  Remarks. 


Philadelphia  Pa.   Oct.  15, 18S0.   Dredgins    channel   on  I  To  be  completed  by  June 

"Middle  Ground,  '  30,  1881.  Extension 
I  Baritan  River,  N.  J.  '  granted  to  Angnst  30, 
i  :      1881. 


D  17. 

IMPROVEMENT  OF  SOUTH  RIVER,  NEW  JERSEY. 

The  survey  of  this  river  was  directed  by  the  act  approved  March  3, 
1879,  and  the  results  of  this  survey  and  project  of  improvement,  with 
estimates  of  cost,  were  reported  January  23, 1880.  Estimated  total  cost, 
tl94,695. 

South  River  is  a  tributary-  of  the  Raritan,  which  it  enters  by  two 
courses,  the  one  natural  and  the  other  artificial,  1^  miles  below  the 
former. 

The  project  has  three  divisions : 

1.  Of  the  portion  below  Little  Washington,  which  includes  a  change 
in  the  outlet  of  the  canal  or  artificial  course  of  the  river  from  its  present 
direction  at  right  angles  to  the  course  of  the  Raritan  into  one  oblique 
to  it,  the  closing  of  the  natural  course  of  the  river  below  Pe tit's  brick- 
yard, and  increasing  the  depths  by  means  of  dikes  and  dredging  to  8 
feet  at  mean  low-water  up  to  Little  Washington.    Estimate,  $72,162. 

2.  Of  the  portion  from  Little  Washington  up  to  Bissett's  brick-yard, 
which  includes  a  cut  through  the  meadow-land,  diking,  and  dredging  to 
secure  a  depth  of  6  feet  at  mean  low-water,  at  an  estimated  cost  of 
$93,783. 

3.  Of  the  portion  from  Bissett's  brick-yard  to  Old  Bridge,  to  secure  a 
depth  of  4;  feet  at  mean  low-water.    Estimated  cost,  $28,750. 

The  act  approved  June  14, 1880,  appropriated  $40,000  for  this  improve- 
ment, which  it  was  decided  to  devote  to  the  section  between  the  mouth 
and  Little  Washington. 

As  the  change  in  the  direction  of  the  mouth  necessitated  an  encroach- 
ment upon  private  property,  certain  persons  of  the  neighborhood  inter- 
ested in  the  improvement  procured  the  passage  of  a  bill  through  the 
legislature  of  New  Jersey  appointing  commissioners  to  condemn  the 
land  necessary  for  the  object,  the  understanding  of  all  concerned  being 
that  the  United  States  should  obtain  the  land  fi:ee  of  cost.  However,  it 
was  found  that  the  course  of  the  new  outlet  would  cut  the  lands  of  one 
of  the  owners  very  disadvantageously  to  him,  and  time  was  fruitlessly 
spent  in  the  endeavor  to  find  a  solutioi;i  of  the  diflficulty.  About  tfcat 
time  Messrs.  Sayre  &  Fisher,  who  own  the  brick-yard  along  the  Rari- 
tan below  the  junction  of  the  South  River  Canal,  offered  to  allow  the 
government  to  cutoff  the  corner  of  their  dock  at  the  junction  of  the  two 
streams,  and  thus  secure  a  direction  to  the  outlet  without  special  dam- 
age to  any  owner.  This  offer  is  conditioned  upon  constructing  a  wharf 
for  the  use  of  Messrs.  Sayre  &  Fisher  along  the  line  cut  off.  Here- 
with is  sent  a  sketch  showing  the  original  and  present  plans  for  chang- 
ing the  outlet. 

As  soon  as  the  proper  papers  can  be  prei)ared  and  recorded,  it  is 
proposed,  with  the  approbation  of  the  department,  to  advertise  for  con- 
structing the  proper  works  for  changing  the  outlet  and  for  extending 
the  improvement  up  the  canal  as  far  as  available  funds  will  permit. 
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1.  The  original  coudition  of  the  navigable  channels  is :  First,  a  false 
direction  of  the  canal  mouth,  a  depth  thereat  mean  low-water  of  3^  feet; 
thence  up  to  Little  Washington,  depths  varying  from  3.1  to  11.6  feet  at 
mean  low-water;  thence  to  Bissett's  brick-yard  depths  varying  from  2.8- 
to  10.1  feet  at  mean  low-water;  and  thence  to  Old  Bridge,  depths  vary- 
ing from  2.1  to  12.5  feet  at  mean  low-water.  There  are  also  several 
sharp  bends  above  Little  Washington  where  it  will  be  expedient  to 
straighten  the  course  occasionally  by  cuts. 

2.  The  originally  adopted  project,  which  has  not  been  modified,  was : 
To  change  the  outlet  of  the  canal,  to  close  the  natural  course  of  the 
river  below  Petit's,  to  dike  and  to  dredge  in  order  to  obtain  8  feet  at 
mean  low-water  up  to  Little  Washington ;  thence,  to  straighten  the 
course,  dike  and  dredge  up  to  Bissett's  brick-yard,  in  order  to  obtain  6 
feet  at  mean  low- water;  and  finally,  to  straighten  the  course,  dike,  and 
dredge  to  Old  Bridge,  in  order  to  obtain  4  feet  at  mean  low- water. 

3.  There  was  no  expenditures  up  to  June  30, 1880. 

4.  The  condition  remained  unaltered  up  to  that  time. 

5.  The  sum  of  $382.20  was  expended  during  the  fiscal  year  ending 
June  30, 1881.    The  condition  of  the  river  remained  the  same. 

6.  The  amount  that  can  be  profitably  expended  during  the  year  ending 
June  30, 1882,  is  $45,617.80,  the  available  balance,  and  it  is  proposed 
with  this  to  construct  a  new  outlet  to  the  canal,  to  close  the  lower  course 
of  the  river  below  Petit's,  and  to  dike  and  dredge  along  the  course  of 
the  canal. 

7.  The  estimated  amount  for  the  entire  and  permanent  completion  of 
the  work  of  improvement,  in  accordance  with  the  approved  and  accepted 
project,  is  $148,695. 

The  amount  of  commerce  to  be  benefited  annually  is  represented  to  be  ^ 
152,850  tons,  of  the  value  of  $1,239,925,  the  principal  articles  of  export 
being  t»ricks,  molding-sand,  cord- wood,  fruit,  and  vegetables. 

On  South  River  and  tributaries  there  are  represents  to  be : 

8  brick  works. 

11  flonr  mills. 

1  licorice  mill. 

4  snuff  and  tobacco  manufactories. 

2  shirt  works. 
6  saw-mills. 

2  ship-yards. 

All  of  the  above  in  active  operation. 

This  work  is  in  the  collection  district  of  Amboy.  Nearest  port  of  entry,  Perth  Amboy. 
Nearest  light-hoase,  Raritan  Bay. 

Amount  of  revenue  collected  during  the  year  ending  June  30,  1881, . 

Amount  of  commerce  to  be  benefited  by  the  completion  of  this  work, . 

ORIGINAL  ESTIMATE. 

Changing  and  deepening  canal : 

10,000  cubic  yards  of  dredging,  at  30  cents |3,000  00 

120,000  cubic  yards  of  dredging,  at  15  cents 18,000  00 

900  linear  feet  of  half-dike,  at  $6 5,400  00 

1,700  linear  feet  of  dike,  at  $8 13,600  00 

li!?0  linear  feet  of  dam,  at  $10 1,800  00 

$41,800  00 

From  canal  to  Washington : 

17,000  cubic  yards  of  dredging,  at  15  cents 2, 550  00 

2,300  linenr  feet  of  dike,  at ^ 18,400  00 

20,950  00 

Cnt-off  above  Washington : 

6,000  cubic  yards  of  dredging,  at  30  cents 1, 800  00 

40,000  cubic  Vards  of  dredging,  at  15  cents 6, 000  00 

9001inear'feet  of  tlike,  at  ^.50 5,850  00 

1,400  linear  feet  of  half-dike,  at  |6 7,000  00 

• 20,650  00 
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lu  front  of  brick-yards : 

15,000  cubic  yarda  of  dredging,  at  15  cent* $2, 250  00 

1,600  linear  feet  of  dike,  at  $6.50 10,400  00 

From  cut-off  to  Bissett^s  brick-yard:  |l-2,650  00 

40,000  cubic  yards  of  dredging,  at  15  cents 6,0€0  00 

6,5001inearfeetof  dike,  at|6.50 42,250  00 

Above  Bissett's  brick-yard:  48»250  00 

2,000  cubic  yards  of  dredging,  at  15  cents 300  00 

700  linear  feet  of  dike,  at  $6.50 4,550  00 

New  cut-off  above  Bissett's  brick-yard  :  ^'  ^^^^  ^* 

3,000  cubic  yards  of  dredging,  at  30  cents 900  00 

16,000  cubic  yards  of  dredging,  at  20  cents 3, 200  00 

600  linear  feat  of  dike,  at  $6.50 3,900  00 

900  linear  feet  of  half-dike,  at  $5 4,500  00 

At  mouth  of  Tenuent's  Brook :  ^^'  ^^  ^ 

2.000  cubic  yards  of  dredging,  at20  cents 400  00 

500  linear  feet  of  dike,  at  $6.50 3,*^50  00 

From  Tennent's  Brook  to  Old  Bridge :  ''  ^'  ^^  ^ 

20,000  cubic  yards  of  dredging,  at  20  cents 4,000  00 

Engineering,  contingencies,  &c 25,395  UO 

AMOUNTS  APPROPRIATEU.  194.695    00 

By  act  approved  June  14,  1880 $40,000  OO 

By  act  approved  March  3,  1881 6,00O  dO 

45,000  00 
Amount  expended 38i  SO 

Money  statement. 

July  1,  1880,  amount  availa»)le $40,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 6. 000  00 

$46, 0«>  00 

July  1,  1881,  amount  ex  landed  during  liscal  year,  etclusive  of  outstanding 
liabilities  July  1,  1880 «  382  20 

July  1,  1881,  amount  available % 45,617  80 

Amount  (estimated)  required  for  completion  of  existing  project 148, 6(^  00 

Amount  that  can  be  profitably  expended  in  fi^al  year  ending  June  30, 1883 .    20.  OOO  00 


Commercial  statistics  for  the  year  ending  December  31,  1880, 


Items.  ;  Tonnage.  Amounte. 


Bate.  Talufl. 


General meTchandise i       2,000  , 

Brick 80.000     40,000.000 ,  $7  00 

Coal 12,000    4  50 

Wood 24,000     12,000cord8 '  5  00  ! 

Chestnut  poets •      15,000     35.000  posts 20  I 

Hooppoles .           300     50.000  poles j  50  00  > 

Telegraph  poles 1,000     l,500nole« |  3  00 

PUes 800  ,  HOOplleH 5  00  * 

Fertilizers : 

coarse ■      25,000    ;  2  00 

ffuano I           200  I .  40  00  I 

bone  phosphates  and  bone 500    !  30  00 

lime I  3,000     100,000  buHhels...-!  08' 

Cement '           300   '  9  00* 


SandandcUy 6.000  2  25 

Lumber 700  700,000  feet ' I 

Farm  prod  acts 7,500  ; 

Salthay 3,000  12  00 

Small  fruits  in  crates 500  15.000crates 4  50 

Peaches i  750  30.000  baskets 75, 

Apples I  825  10,000  barrehi 160 


$8SO.fl0O  00 

280.000  00 

54.000  GO 

0U.00O  00 

7.000  00 

2.50O  00 

4,500  00 

4,000  00 

50,000  00 

8,000  00 

15.000  00 

8,000  00 

2,700  Oi) 

13.500  OO 

17.500  00 

lOP.OOO  00 

38.000  00 

67,500  00 

22.500  00 

.15.000  00 

i    193,175 1.077.700  00 

Estimated  value  of  production  of  mills  and  factories  not  enumerated  above '    1. 737. 600  00 

Total 8,415.300  00 
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SAIUNO  VESSELS,   BARGES,  AND  STEAMBOATS. 

;Side-wheel  steamboat 1 

Propeller 1 

Number  of  vessels  owned  (sailing) - 48 

Number  of  vessels,  transient  (sailing) 60 

Number  of  barges,  transient 50 

Draught  of  water  of  the  above  vessels  ranges  from-  5  feet  to  9  feet. 


D  i8. 

IMPROVEMENT  OF  CHEESEQUAKES  CREEK,  NEW  JERSEY. 

The  survey  of  this  creek  was  dii'ected  by  the  act  approved  March  3, 
1879,  and  the  results  of  the  survey  and  a  project  for  improvement  from 
Earitan  Bay  to  Whitehead's,  a  distance  of  3  miles,  with  estimates  of 
cost  were  reported  December  23,  1879.     Estimated  cost  $75,279. 

The  improvement  was  to  consist  of  two  parts.  First,  a  change  in  the 
direction  of  the  outlet,  which  by  accumulations  of  sand  formed  by  waves 
and  currents  is  now  forced  in  a  direction  nearly  parallel  with  the  beach, 
having  a  navigable  depth  over  extensive  flats  of  1  foot  at  mean  low- water. 
The  course  of  the  outlet  will  be  changed  and  carried  through  the  present 
beach  by  dredging  a  channel  200  feet  wide  nearly  at  right  angles  to  its 
direction  and  5  feet  in  depth  at  low- water :  The  new  outlet  will  be  sus- 
tained by  two  parallel  jetties  of  stone,  each  about  1,500  feet  long,  and 
the  existing  outlet  will  be  closed. 

The  navigation  within  the  creek  is  to  be  improved  by  cutting  off  sharp 
bends  and  by  dredging  so  as  to  secure  a  channel  with  a  depth  of  4  feet 
at  low- water,  and  width  of  100  feet  as  far  up  as  Whitehead's. 

By  the  act  approved  June  14, 1880,  the  sum  of  $20,000  was  appro- 
priated for  tliis  improvement,  which  it  was  decided  to  devote,  as  far  as  it 
would  go,  to  the  improvement  of  the  outlet.  As  dredging  the  way  for 
a  new  outlet  would  involve  encroachment  upon  private  property,  the 
owner,  Mr.  David  Noble  Eowaii,  voluntarily  offered  the  land  to  the  gov- 
ernment for  the  purpose  of  the  improvement,  and  the  papers  in  the  case 
have  been  lately  finished  and  recorded. 

Proposals  have  been  asked  by  public  advertisement  for  the  dredging 
of  the  new  outlet,  the  closing  of  the  present  outlet,  and  the  partial  con- 
struction of  the  jetties. 

1.  The  original  condition  of  the  channel  over  the  bar  or  shoal  at  the 
mouth  gives  a  depth  of  1  foot  at  mean  low- water ;  the  channel  in  the  creek 
has  a  depth  of  4  feet  at  mean  low- water  for  about  |  of  the  length  to  be 
improved,  and  for  the  remaining  portion  a  depth  from  4  feet  to  1 J  feet  at  low- 
water  ;  the  course  of  the  creek  is  very  crooked  and  requires  to  be  straight- 
ened. 

2.  The  originally  adopted  project  for  the  improvement  was  the  change 
of  the  outlet  into  a  direction  at  right  angles  to  the  beach ;  to  sustain  this 
direction  by  parallel  jetties  of  stone,  and  to  straighten  the  course  of  the 
creek  and  increase  the  depth  in  the  upper  portions  thereof. 

3.  Nothing*  was  expended  to  the  close  of  the  fiscal  year  ending  June 
30,  1880. 

4.  The  condition  of  the  creek  and  outlet  at  that  date  was  unaltered. 

5.  The  amount  expended  during  the  year  ending  June  30,  1881,  was 
1 129.82,  and  no  alteration  was  made  in  the  original  condition  of  the  out- 
let and  creek. 
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July  1,  1881,  amount  available 24,870  18 

Amount  (estimated)  required  for  completion  of  existing  project    50, 279  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     32,  OOO  00  • 
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6.  The  amount  available,  119,870.18,  can  be  profitably  expended  dur- 
ing the  y#^ar  ending  June  30,  1882,  in  changing  the  direction,  of  the  oat- 
let;  in  closing  the  present  outlet,  and  in  apartialconstructionof  the  jet- 
ties at  the  mouth. 

7.  The  estimated  amount  required  for  the  entire  and  permanent  com- 
pletion of  the  work  of  improvement  in  a<5Cordance  with  the  approved 
and  adopted  project  is  $50,279. 

The  amount  of  commerce  of  Cheesequakes  Creek  is  estimated  by  one 
of  the  parties  interested  at  $110,000  per  annum. 

Among  the  exports  are  clay  and  molding  sand,  of  the  former  15,000 
or  20,000  tons  annually ;  and  it  is  supposed  by  residents  that  the  trade 
by  water  will  be  much  increased  after  the  navigation  has  been  improved. 

This  work  is  in  the  collection  district  of  Amboy,  N.  J.  Nearest  port  of  entry,  Perth 
Amboy,  N.  J.    Nearest  light-house.  Princess  Bay. 

Amount  of  revenue  collected  during  the  past  fiscal  vear, .  Amouilt  of  commerce 

to  be  benefited  by  this  improvement  is  about  $110,000. 

AMOUNTS  APPROPRIATED. 

By  act  of  Congress  approved  June  14^  1880 $20,000  00 

By  act  of  Congress  approved  March  3, 1881 5,000  00 

Total 25,000  00 

Amount  expended 129  82        | 

ORIGINAL  ESTIMATE. 

At  mouth  •f  creek : 

3,000  linear  feet  of  timber  foundation  for  jetties,  at  $4 $12, 000 

10,000  cubic  yards  of  stone  in  jetties,  at  $1.75 17,500- 

50,000  cubic  vards  of  dredging  between  Jetties,  at  16  cents 8, 000 

560  linear"^feet  of  pile-dike,  at  $6 3,300 

Cut  from  New  Landing  to  Forman's  Dock : 

6,000  cubic  yards  of  dredging,  at  27  cents 1,620 

32,000  cubic  yards  of  dredging,  at  16  cents 5,120- 

1,000  linear  feet  of  pile-die,  at  $6 6,000 

Cut  above  Forman's  Dock : 

4,000  cubic  yards  of  dredging,  at  27  cents 1,060 

23,000  cubic  yards  of  dredging,  at  16  cents 3,680- 

300  linear  feet  of  pUe-dike,  at  $6 1,800- 

Deepening  channel  to  Whitehead's  Dock : 

11,000  cubic  yards  of  dredging,  at  16  cents 1,760* 

At  mouth  of  Brick  Creek : 

200  linear  feet  of  pile-dike,  at  $6 1,200' 

Deepening  channel  of  Stump  Creek : 

15,000  cubic  yards  of  dredging,  at  16  cents 2,400 

Engineering  and  contingencies,  15  per  cent 9,819* 

75,279 

Money  statement, 

July  1,  1880,  amount  available $20,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 5, 000  00 

$25,000  00- 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 129  82 
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Statistics  of  commerce  for  year  ending  June  30,  1881. 


Class.  Number.  Tonnage. 


Draught. 


Sloops ....;  152  50to80eacb i  4to6feet. 

Schooners i  30  80  to  200  each I  4  to  7  feet. 

Barges    ,  146  100  to  300  each '  5  to  7  feet. 

Steam- vessels 232  Not  known i 


These  vessels  carry  manure,  gas- house  lime,  poudrette,  &c.,  up  the  creek,  and  bring 
down  fire  and  potter's  clay,  molding  sand,  cord-wood,  bricks,  and  iron  ore. 


D   19, 


SURVEY  OF  BRONX  RIVER,  OR  WEST  FARMS  TIDE-WATER  CREEK,  FROM 
ITS  MOUTH  TO  THE  CITY  OF  NEW  YORK. 

United  States  Engineer  Office, 

New  Yorh,  January  14, 1881. 
General:  I  have  respectfully  to  report  upon  the  survey  of  the 
"  Bronx  Eiver,  or  West  Farms  tide- water  Creek,  from  its  mouth  in  the 
city  of  N'ew  York,"  as  provided  for  in  the  river  and  harbor  a^t  approved 
June  14,  1880. 

The  Bronx  River  is  in  the  collection  district  of  New  York. 
The  city  of  New  York  is  the  nearest  port  of  enti 
The  nearest  light-honse  is  the  North  Brother  Lij 


The  city  of  New  York  is  the  nearest  port  of  entry. 

The  nearest  light-honse  is  the  North  Brother  Liffiit. 

The  amount  of  revenue  collected  at  New  York  during  the  past  fiscal  year  was 


I  $131,812,349.89. 

The  amount  of  commerce  and  navigation  to  be  benefited  by  the  pro- 

*  posed  Improvement  is  not  known,  but  the  vessels  navigating  the  river 

are  very  few,  and  most  of  the  freighting  is  done  by  one  propeller,  and  a 

few  canal  boats,  loaded  with  coaJ. 

i  Owing  to  the  risk  of  navigating  the  creek,  it  is  difficult  to  find  a  pilot 

to  take  charge  of  a  vessel  going  up  or  down  the  river. 

The  creek  empties  into  the  East  River  by  a  shallow  and  tortuous  chan- 
nel winding  through  a  mad  fiat,  and  obstructed  by  shoals  varying  in 
i'  depth  from  2.7  feet  to  3.5  feet  at  mean  low-water. 

From  the  head  of  the  projected  dike  to  the  rock  1,600  feet  below  the 
West  Chester  road,  the  depth  is  about  6  feet  at  low-water.    Thence  to 
the  West  Chester  road,  3.3  feet  to  5  feet.    From  the  West  Chester  road 
to  the  gas  works  the  depth  is  from  3  feet  to  2  feet  at  low- water.    From 
^'  the  gas-works  up  for  a  distance  of  2,400  feet  the  depth  varies  from  2 

feet  to  0  feet  at  low-water.    Thence  to  the  dam,  about  1,100  feet  farther 
i  up,  the  bottom  is  bare  at  low- water,  with  the  exception  of  a  small  stream 

a  few  inches  deep,  which  fiows  from  the  tail-race  of  the  mill. 
:;;  The  Bronx  is  a  tidal  stream,  as  far  up  as  the  dam  at  West  Farms. 

The  rise  and  fall  diminish  somewhat  after  passing  above  the  West  Ches- 
ter road  bridge. 
The  amount  of  fresh  water  is  large,  but  works  are  now  under  construe- 
,fl  tion  on  the  part  of  the  city  of  New  York  to  divert  the  main  supply  of  this 

water  for  the  use  of  the  city.  After  the  completion  of  these  the  aniount 
of  fresh  water  following  the  course  of  the  creek  will  be  greatly  reduced. 
It  has  been  found  very  difficult  to  obtain  a  statement  of  the  improve- 
ments  needed  for  the  purposes  of  commerce,  either  present  or  prospect- 
ive, Ai)pendix  A*  being  the  only  one  received,  and  the  main  object  of 
any  improvement  being  apparently  to  escape  the  rates  charged  for  freight 
by  the  railroad. 

*  Omitted.     Printed  in  House  Ex.  .Doc.  No.  '14,  Forty-sixth  Congress,  third  session. 
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For  an  improvement  of  the  river  it  would  be  necessary  to  dredge  and 
form  a  channel  of  30  feet  in  width,  and  4  feet  deep  at  mean  low-water, 
from  the  upper  end  of  the  present  navigable  portion,  commencing  say 
2,400  feet  above  the  gas-works  to  the  West  Chester  road  bridge. 

In  tiiis  section  are  several  rocky  ledges  to  be  excavated,  and  the  bot- 
tom is  quite  hard.    The  estimate  for  this  section  is  $35,362.50. 

From  the  West  Chester  road  bridge  the  width  of  the  channel  should 
be  made,  for  a  distance  of  1,600  feet  down  stream,  30  feet  wide,  and  5 
feet  deep  at  mean  low-water ;  one  ledge  of  rock  at  the  lower  end  of  this 
section  should  be  removed.    Estimate  for  this  section  $6,612.50. 

Thence  down  to  the  proposed  head  of  the  dike,  the  present  channel 
would  need  widening  so  as  to  give  5  feet  of  depth  at  mean  low- water  for 
a  width  of  40  feet.  Some  bowlders  also  would  be  removed.  Estimate 
for  this  section,  $4,025. 

For  the  rest  of  the  way,  the  improvement  would  consist  in  dredging 
a  clear  channel  of  5  feet  in  depth,  and  supporting  the  same  by  a  concave 
dike  extending  into  deep  water  of  the  East  Kiver.  Estimate  for  this 
section,  $90,275. 

The  improvements  most  needed  are  probably  those  enumerated  as  of 
the  first  two  sections  of  the  creek. 

The  sun'ey  was  made  by  the  party  under  the  charge  of  Mr.  Matthew 
Cox,  assistant  engineer,  under  the  supervision  of  Mr.  E.  H.  Talcott, 
assistant  engineer,  whose  report  is  forwarded  herewith. 

The  plan  of  improvement  was  made  under  my  supervision. 
Respectfully  submitted, 

John  Newton, 

Colonel  of  Engineers, 

Brig.  Gen.  H.  G.  Wrioht, 

Chief  of  Engineers^  U.  S.  A. 


report  of  mr.  r.  h.  talcott,  assistant  en'gineeu. 

United  States  Engineer  Office, 

Nnc  Torkf  January  14,  1881. 

General  :  I  have  the  lionor  to  submit  the  foUowine  report  on  the  survey  of  the 
Bronx  River,  or  West  Farms  tide-water  Creek,  New  York  City,  with  such  information 
in  regard  to  the  commerce  and  navigation  of  tlie  same  as  I  have  been  able  to  obtain. 

The  accompanying  chart  shows  the  results  of  the  late  survey,  and  the  works  pro- 
posed for  the  improvement  of  the  channel  from  the  mouth  of  the  river,  to  near  the  head 
of  tide-water.    An  estimate  of  the  latter  is  hereto  appended. 

The  Bronx  River  is  in  the  collection  district  of  New  York. 

New  York  City  is  the  nearest  port  of  entry.  The  nearest  light-house  is  North 
Brother  Light,  on  North  Brother  Island,  in  the  East  River. 

The  amount  of  revenue  collected  at  New  York  City  during  the  past  fiscal  year  is 
1131,812,349.89. 

The  amount  of  commerce  and  navigation  to  be  benefited  by  the  proposed  improve- 
ment is  not  known. 

The  amount  of  tonnage  for  the  past  fiscal  year  as  reported  by  those  engaged  in 
business  in  the  locality  is  65,000  tonp. 

The  Bronx  River  is  a  tide- water  stream  emptying  into  the  East  River.  The  tides 
extend  as  far  as  the  dam  in  West  Farms,  but  the  rise  and  fall  diminish  somewhat 
after  passing  the  West  Chester  roud  drawbridge.  The  supply  of  fresh  water  is  quite 
large;-  but  works  are  now  under  construction  by  the  city  of  New  York  for  diverting 
the  main  fresh- water  supply  for  the  use  of  the  city.  The  dam  and  reservoir  are  some 
distance  from  tide-water,  and  there  are  several  small  streatus  which  empty  into  the 
river  below  them,  so  that  there  will  still  be  a  limited  amount  of  fresh  water. 

During  a  dry  season  like  the  past  summer,  the  bed  of  the  river  is  entirely  bare  at 
mean  low- water  for  sonie  distance  below  the  dam,  with  the  exception  of  a  small  stream 
a  few  inches  deep  which  comes  from  the  tail-race  of  the  mill. 

The  depth  of  water  in  the  channel  at  mean  low-water  is  between  2  and  3  feet  from 
the  gas  works  to  the  railroad  drawbridge,  and  the  channel  is  both  naiTow  and  crooked. 
It  is  also  obstructed  by  several  rocky  ledges  which  extend  either  partially  or  nil  the 
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^wuy  across  it.  The  bottom  in  this  part  is  generally  hard  and  composed  of  heavy 
sravel  and  cobble  stones  Avhere  it  is  not  solid  Jedge  rock.  From  the  railroad  bridge 
for  about  1,600  feet  below  the  West  Chester  road  bridge  there  are  several  rocfey  ledges, 
and  the  easterly  bank  is  almost  all  solid  rock ;  but  these  ledges  extend  only  part  of 
the  way  across  the  channel,  except  the  lower  one,  which  extends  entirely  across.  From 
this  point  for  about  4,000  feet,  there  is  a  narrow  channel  of  6  feet  depth,  which  has 
only  a  few  bowlders  to  obstruct  it.  From  this  point  to  the  mouth  the  channel  widens 
considerably,  and  there  are  several  bars  with  less  than  3  feet  at  mean  low-water.  At 
the  mouth  the  channel  becomes  crooked  and  undefined  through  a  large  mud  flat, 
w^hich  is  nearly  a  mile  wide. 

The  banks  ot  the  river  from  the  dam  down  to  a  short  distance  lielow  the  West  Ches- 
ter road  bridge  are  mostly  firm  land  or  reclaimed  marsh  land,  and  sometimes  rocky. 
The  westerly  bank  for  a  considerable  portion  of  this  distance  is  protected  by  a  stone 
^wall  which  forms  the  dock  front.  For  the  rest  of  its  course  the  banks  are  almost 
entirely  marsh  meadow.  ^ 

The  vessels  navigating  the  river  are  very  few,  and  most  of  the  fit^ighting  is  done  by- 
one  propeller  and  a  few  canal  boats  loaded  with  coal.  Owing  to  the  dangers  to  navi- 
gation it  is  hard  to  find  a  pilot  who  will  take  the  risk  of  carrying  a  vessefup  or  down 
the  river. 

The  works  for  the  improvement  of  the  channel  which  are  described  below,  with  the 
exception  <if  those  at  the  lower  end,  will  hardly  be  a  permanent  relief,  but  will  prob- 
ably last  for  several  years,  and  ar6  as  follows:  From  a  point  near  the  upper  end  of  the 
present  navigable  part  of  the  river  to  the  West  Chester  road  bridge  a  chann»l  30  feet 
wide  and  4  feet  deep  at  mean  low-water  is  to  be  excavated. 

In  this  section  there  are  several  rocky  ledges  to  be  excavated,  and  the  bottom  is 
ouite  hard.  From  the  West  Chester  road  bridge  the  width  of  the  channel  will  be  30 
xeet  and  the  depth  5  feet  for  a  difctauce  of  about  1,600  feet,  where  the  last  known  ledge 
of  rock  which  obstnicts  the  channel  is  encountered.  From  this  point  to  the  beginning 
of  the  proposed  dikes,  as  shown  on  the  accompanying  chart,  the  preseut  channel  is  to 
be  widened  so  as  to  give  5  feet  depth  at  mean  low-water  for  a  width  of  forty  feet,  and 
some  bowlders  are  to  be  removed. 

The  rest  of  the  way  the  improvement  w^l  be  to  dredge  a  clear  channel  giving  5  feet 
at  mean  low-water  for  a  width  of  50  feet,  and  support  it  by  a  dike  joreseutiug  a  con- 
•cave  surface  to  the  cuiTcnts.  At  the  upper  end  a  parallel  dike  will  also  be  required  in 
order  to  narrow  the  ehanuel-way  sufficiently  to  keep  the  proposed  dex)th. 

The  survey  was  made  during  the  month  of  September  by  the  party  under  the  charge 
of  Mr.  Matthew  Cox,  assistant  engineer  under  my  supervision. 

The  plane  of  reference  to  which  all  the  soundings  have  been  reduced  was  obtained 
by  observations  of  the  tides  at  four  points  on  the  river.  The  results  obtained  from 
these  observations  is  shown  in  tabular  fonu  on  the  accompanying  chart. 

ESTIMATE. 

From  near  head  of  tide-water  to  West  Chester  road  bridge : 

1,050  cubic  yards  rock  excavation,  at  |S0 fr21, 000  00 

13,000  cubic  yards  dredging,  at  75  cents 9, 750  00 

130,750  00 

Engineering  and  contingencies 4,612  50 

635,362  50 

From  West  Chester  road  bridge  1,600  feet  south  : 

200  cubic  yards  rock  excavation,  at  $20 $4, 000  00 

3,500  cubic  yards  dredging,  at  50  cents 1, 750  00 

5,750  00 

Engineeriug  and  contingencies .^ 1         862  50 

6, 612  50 

From  1,600  feet  south  of  West  Chester  road  bridge  to  dikes : 

7,000  cubic  yards  dredging,  at  50  cents 3, 500  00 

Engineering  and  contingencies 525  00 

4,025  00 

From  beginning  of  dikes  to  East  River : 

8,500  linear  feet  of  dike,  at  $8 $68,000  00 

30,000  cubic  yards  of  dredging,  at  35  cents 10, 500  00 

78. 500  00 

Engineering  and  contingencies 11,775  00 

90,275  00 

136,275  00 
All  of  which  is  respectfully  submitted  by  your  obedient  servant, 

R.  H.  Talcott, 
Jssiatanf  Engineer, 
Col.  John  Newton, 

Corps  of  EiHfinttrBj  l\  S,  A.  , 


Digitized  by 


Google 


668         REPORT    OF   THE    CHIEF    OF   ENGINEERS,  U.  S.  ARMY. 


D  20. 

SURVEY  AND  EXAMINATION  OF  HEMPSTEAD  HARBOR,  LONG  ISLAND,  NEW 

YORK. 

United  States  Engineer  Office, 

Neic  York,  December  29,  1880. 

General  :  I  have  the  honor  to  report  upon  the  survey  and  examina- 
tion of  Hempstead  Harbor,  Long  Island,  New  York,  as  provided  for  in 
the  river  and  harbor  act  approved  June  14,  1880. 

The  survey  was  made  by  the  party  of  Mr.  C.  G.  Weir,  assistant  en- 
gineer, under  the  general  supervision  of  Mr.  K.  H.  Talcott,  assistaat 
engineer,  to  w^hom  was  indicated  from  this  office  the  essential  points  to 
be  examined. 

From  information  collected  from  parties  interested,  the  proposed  im- 
provement will  be  principally  in  the  inner  bay,  which,  but  for  a  narrow 
channel  of  communication,  would  be  entirely  separated  from  the  outer 
bay  by  a  low  level  of  sand  beach  extending  from  the  west  shore  and 
called  "  Bar  Beach." 

I  respectfully  refer  to  Appendixes  A*  and  B*  as  enumerating  the 
wants  of  the  locality  and  the  benefits  to  be  derived  from  improving  the 
navigable  depth.  The  chart  and  Mr.  Talcott's  report  are  also  trans- 
mitted, the  latter  discussing  various  possible  modes  of  improvement, 
and  prepared  in  this  office  after  full  consultation  with  me  and  under  my 
supervision. 

The  method  of  improvement  by  separating  the  inner  from  the  outer 
bay  by  a  dam,  and  regulating  ingress  and  egress  by  means  of  a  lock,  I 
cannot  recommend.  A  beautiful  sheet  of  water  in  front  of  the  villas 
adorning  the  east  shore  and  sufficiently  deep  for  commercial  purposes 
to  the  head  of  the  bay  would  be  formed.  There  are  many  serious  ob- 
jections to  this  plan.  It  would  be  costly  as  well  as  not  necessary  for 
the  purposes  of  trade.  Large  accumulations  of  drift  sand  would  con- 
tinually shoal  up  the  entrance  to  the  lock  and  require  frequent  removals, 
and  finally  vessels  could  not  use  the  lock  during  a  storm  from  the  north 
to  northwest  or  seek  a  needed  shelter  in  the  inner  bay.  Approx;imate 
estimated  cost,  $440,000. 

The  second  method  would  be  to  construct  a  dike  from  the  "Bar 
Beach,"  in  a  general  southerly  direction,  reaching  nearly  as  far  up  as 
Hicks'  Wharf. 

This  dike,  7,500  feet  long,  with  1,700  feet  of  half-dike,  and  the  requi- 
site dredging,  would  obtain  and  maintain  a  channel  of  8  feet  in  depth  at 
mean  low-water- as  far  uf^  as  half-way  between  the  steamboat  dock  and 
Hicks'  Dock. 

The  remainder  of  the  channel  dug  to  the  southern  extremity  of  the 
bay,  and  4  feet  deep  at  mean  low-water,  would  probably  require  re- 
newed dredging  from  time  to  time  to  keep  it  open. 

,  ESTIMATE. 

7,500  feet  of  dike,  at|10 $75,000 

1,700  feet  half  dike,  Bhore  protection,  at  $5 tJ,  500 

1)5,000  cubic  yards  of  dredging,  at  30  cents 28,500 

From  steamboat  dock  to  head  of  bay,  100,000  cubic  yards  of  dredirinfic,  at  30 

cents ......! 30,000 

Engineering  and  contingencies 21, 200 

"lS,200 

*  Omitted.    Printed  in  House  Ex.  Doc.  No.  48,  Forty-sixth  Congress,  third  session. 
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This  method  of  forming  a  tidal  basin  by  means  of  a  dike  and  generat- 
ing a  constant  scour  through  a  long  reach  of  the  channel,  is  undoubt- 
edly  the  most  feasible  means  of  improvement;  but.  as  in  some  other 
localities,  it'  will  be  objected  to  upon  esthetic  principles,  as  marring  the 
picturesque  appearance  of  an  uninterrupted  sheet  of  water,  and  as  offer- 
ing,  besides,  an  impediment  to  the  firee  tacking  of  small  sail-boats. 

It  is  always  difficult  and  generally  impossible  so  reconcile  the  condi- 
tions of  beauty  with  those  of  the  interests  of  navigation,  and  it  is  not 
perceived  how  diking  in  one  form  or  other  could  l^  entirely  dispensed 
with  except  by  the  alternative  construction  of  a  costly  dam  and  lock. 

The  long  dike  may  be  terminated  at  '^A,"  the  8-foot  channel  at  the 
43teamboat  dock,  and  an  excavation  4  feet  deep  extending  thence  to  the 
town  dock,  at  a  total  estimated  cost  of  $94,300. 

The  4-foot  channel  would  require  dredging  from  time  to  time. 

The  Glen  Cove  landing  in  the  lower  bay  is  difficult  of  approach  at  low- 
water  on  account  of  a  shoal  there.  As  this  is  a  permanent  and  natural 
«hoal,  which  will  return  if  removed  by  dredging,  the  proper  remedy 
would  appear  to  be  for  the  proprietors  to  extend  their  dock  into  deeper 
water. 

Hempstead  Harbor  is  in  the  collection  district  of  New  York. 

New  York  is  the  nearest  port  of  entry.  The  nearest  Iight-h<»u8e8  are  Sand's  Point 
light  and  Execution  Rocks  light,  on  Long  Island  Sound. 

The  amount  of  revenue  collected  at  New  York  during  the  past  fiscal  year  is 
<131,812,:M9.89. 

The  amount  of  commerce  and  navigation  to  be  benefited  by  the  pro- 
posed improvement  is  estimated  [by  those  interested)  at  about  $475,000, 
and  the  amount  of  tonnage  for  tue  past  year,  on  the  same  authority,  at 
^8,500  tons. 

Respectfully  submitted. 

John  Newton, 
Colonel  of  Engineers. 
Brig.  Gen.  H.  G.  Wright, 

Chi^f  of  Engineers^  U.  8.  A. 


keport  of  mr.  r.  h.  talcott,  assistant  exgixeer. 

United  States  Engineer  Office, 

New  York  Citi/j  December  27,  1880. 

General:  I  have  the  honor  to  submit  the  foUowing  report  of  the  survey  of  Hemp- 
stead Harbor,  New  York,  together  with  such  information  in  regard  to  the  commerce 
and  navigation  of  the  same  as  1  have  been  able  to  obtain. 

The  accompanying  chart  shows  the  present  condition  of  the  channel  in  the  inner 
harbor  and  its  connection  with  deeper  water  in  the  outer  harbor  as  developed  by  the 
recent  survey,  and  also  the  works  proposed  for  the  improvement.  An  estimate  of  the 
probable  cost  of  carrying  out  either  of  three  proposed  plans  is  hereto  appende4L 

Hempstead  Harbor  is  m  the  collection  district  of  New  York. 

New  York  City  is  the  nearest  port  of  entry.  The  nearest  light-houses  are  Sand's 
Point  light  and  Execution  Rocks  light,  on  Long  Island  Sound. 

The  amouut  of  revenue  collected  at  New  York  City  during  the  past  fiscal  year  is 
4131,812,349.89. 

The  amount  of  commerce  and  navigation  to  be  benefited  by  the  proposed  improve- 
ment, as  estimated  by  those  interested,  is  said  to  be  about  $475,000. 

The  amout  of  tonnage  for  the  past  year  is  reported  to  be  about  28,500  tons. 

Hempstead  Harbor  nes  on  the  north  side  of  Lon^  Island,  about  8  miles  east  of  Fort 
Schuyler,  on  Throng's  Neck.  The  bay  is  divided  into  two  parts  by  a  narrow  neck  of 
low  sand  beach  called  *'Bar  Beach,"  which  runs  out  from  the  western  shore  nearly  at 
right  angles  to  the  same  and  extends  about  i  of  the  way  across.  The  outer  harbor 
has  a  good  deep  channel,  but  the  inner  harbor  is  very  shoal,  and  the  channel  is  very 
«crook^.  The  upper  part  of  the  inner  harbor  is  entirely  bare  some  time  before  low- 
water,  even  in  ordinary  tides. 
.  The  village  of  Roslyn  lies  at  the  head  of  the  inner  harbor,  and  is  the  port  from  which 
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qaite  a  nnraber  of  towns  in  the  interior,  sncfa  as  Hempstead,  Gardes  City,  ftc.^  dxmw 
their  supplies  of  coal,  Inniber,  bricks,  and  heavy  merchandise.  It  has  several  inana 
factories,  and  a  large  tmde  in  the  prodnets  of  the  adjoining  farms. 

The  present  reliable  means  of  communication  with  market  in  New  York  City  is  hy- 
railroad  and  one  steamboat  which  makes  a  round  trip  daily  between  Roslyn  ana 
New  York  City.  All  heavy  material  bron^ht  in  deep<dranght  vessels  has  now  to  be 
lightered  £roin  the  outer  harbor  at  a  gr^at  increase  in  cost  of  transportation,  and 
frequently  heavy  demurrage  owing  to  high  winds  preventing  the  lighter  from  bein^ 
used. 

The  inner  harbor  would  also  be  nsed  as  a  harbor  of  refuge  for  vessels  engaged  in 
transporting  freights  to  the  landings  in  the  outer  harbor  in  case  of  heavy  storms,  but 
these  are  now  prevented  from  getting  the  benefit  of  a  safe  anchorage  unless  they  ar» 
of  very  light  cU-aught. 

The  ground  rises  quickly  from  the  shores  of  the  bay,  and  in  some  plaees  the  blaffa 
come  to  high- water  mark.  As  these  bluffs  are  sandy,  when  there  is  a  high  wind,  or 
when  a  steamboat  passes,  the  waves  undermine  them  and  bring  the  sand  into  the 
channel.  One  of  the  worst  plaees  of  this  sort  is  just  south  of  me  entrance  into  the 
inner  harbor.  Here  the  currents  are  very  strong  and  the  channel  close  in  shore,  ao 
that  the  steamboat  waves  have  a  direct  action  on  the  bluff.  The  sand  brought  into 
the  channel  at  this  poiiit  is,  on  a  flood-tide,  carried  up  the  harbor,  where  it  is  deposited, 
by  the  slackening  currents  and  forms  bad  bars. 

In  studying  the  chart  for  the  purpose  of  designing  a  permanent  impn>venient,  tlie 
method  by  dikes  and  dredging  is  the  one  suggested  as  the  best  and  cheapest,  but^ 
owing  to  the  dikes  being  unsightly  at  low- water  it  has  been  suggested,  by  those  hav- 
ing country  residences  in  the  vicinity,  that  a  draw  could  be  constructed  across  the 
present  entrance  and  a  lock  nsed  for  ingress  and  egress,  the  water  in  the  inner  harbor 
being  maintained  at  or  near  its  present  high-water  level.  This  n  ethod,  though  a 
very  expensive  one  and  entailing  a  constant  outlay  in  repairs  and  attendance,  has 
been  considered,  and  a  rough  estimate  of  its  probable  cost  is  submitted. 

There  being  no  data  as  to  the  foundation  obtainable,  no  borings  having  been  made, 
the  cost  of  that  item  has  been  assumed  and  the  cost  of  the  lock  has  been  obtained 
from  estimates  of  sirailar  structures  on  the  Mississippi  and  Kanawha  Rivers,  without 
going  into  the  details. 

The  second  method  of  improvement,  which  is  to  dredge  a  channel  and  to  build  a 
dike  to  maintain  it,  would  necessitate  the  widening  of  the  present  channel  for  some 
distance  from  the  entrance  into  the  inner  harbor,  and  the  dnedgtng  of  a  new  channel 
through  the  shoals.  From  the  entrance  to  the  steamboat  dock  at  Koslyn  this  channel 
is  estimated  as  200  feet  wide  and  8  feet  deep  at  mean  low- water,  and  thence  to  the 
wharves  iu  the  creek  at  the  head  of  the  harbor  as  100  feet  wide  and  4  feet  deep  at 
mean  low-water.  The  diking  proposed  would  start  from  the  southerly  side  of  Bar 
Beach  and  extend  about  7,5W)  feet  up  the  and  aliout  parallel  to  and  800  feet  f^om  the 
easterly  shore.  This  dike  would  form  a  tidal  basin  of  the  portion  of  the  bay  west  of 
it,  and  give  sufficient  velocity  to  the  currents  in  the  channel  to  keep  it  scoured  out 
to  the  required  depth. 

The  third  method  is  to  dredge  the  present  channel  to  a  uniform  depth  of  8  feet  at  mean 
low -water  and  160  feet  wide. 

Where  the  channel  curves  to  the  right  and  now  shows  such  a  tendency  to  shoal, 
two  dikes  would  be  required,  one  on  the  easterly  side  of  the  channel,  following  its 
present  direction,  and  the  second  on  the  westerly  side,  overlapping  the  first  and  curving 
to  the  left. 

In  the  event  of  the  adoption  of  either  of  the  two  last-mentioned  plans  of  improve- 
ment the  protection  of  the  shore  near  the  entrance  to  the  inner  harbor  will  be 
necessary.    This  will  require  1,700  feet  of  half  dike. 
^     The  dikes  required  are  estimated  to  be  built  of  carbolized  timber  and  according  to 
the  general  plan  now  in  use. 

The  survey  was  made  during  the  past  season  by  the  party  nnder  the  charge  of  Mr. 
C.  G.  Weir,  assistant  engineer,  nnder  instructions  from  this  office. 

The  plane  of  mean  low-water  to  which  the  soundings  have  been  reduced,  was  estab- 
lished by  tidal  observations  at  the  Glen  wood  dock  at  the  entrance  to  the  inner  harbor, 
and  at  the  Roslvn  steamboat  dock.  The  results  of  the  reduction  of  these  observations 
are  shown  in  tabular  form  on  the  accompanying  chart. 

ESTIMATES. 

First  method. 
1  lock  250  feet  long,  60  feet  wide,  including  gates,  foundation,  &o..  |i300, 000 

Idam 82,000 

1382,060 

Engineering  and  contingencies 57, 300 

•  439. 300' 
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Second  method. 

From  entrance  to  steamboat  dock,  7,500  linear  feet  of  dike,  at  $10..  $75, 000 

1,700  linear  feet,  half  dike,  at  $5 8,500 

96,000  cabie  yards  dredging,  at  30  cents 28,500 

$112,000 

From  steamboat  doek  to  creek,  100,000  cubic  yards  dredging,  at  30  cents.. .      30, 000 
Engineering  and  contingencies 21,300 

163,300 
Third  method. 

From  entrance  to  steamboat  dock,  2,500  linear  feet  of  dike,  at  $10. . .  $25, 000 

l,7t)0  linear  feet  of  half  dike,  att^ 8,500 

3a,000cnbic  yards  of  dredging,  at  30  cents 9,000 

$42,500 

From  steamboat  dock  to  creek,  100,000  cubic  yards  of  dredging,  at  30  cents. . .     30, 000 
Engineering  and  contingencies 10, 875 

83,375 
Respectfully  submitted. 

R.  H.  Talcott, 
Assistant  Engineer. 
Col.  John  Newton, 

Coiys  of  Engineers,  U.  S,  A, 


D  ai. 

EXAMINATION  AND  SURVEY  OF  THE  WATER  WAY  CONNECTING  JAMAICA 
BAY  WITH  CORNELL'S  LANDING,  IN  THE  STATE  OF  NEW  YORK. 

United  States  Engineer  Office, 

yew  York,  December  18, 1880. 

General  :  I  have  respectfully  to  report  upon  a  survey  and  examina- 
tion of  the  water-way  connecting  Jamaica  Bay  with  Cornell's  Lvinding^ 
in  the  State  of  New  York,  as  provided  in  the  river  and  harbor  act  ap- 
proved June  14, 1880. 

The  survey  was  made  by  the  party  of  Mr.  C.  G.  Weir,  assistant  en- 
gineer, under  the  supervision  of  Mr.  R.  H.  Talcott,  assistant  engineer, 
who  was  furnished  from  this  office  with  specific  instructions  for  the 
collection  of  such  data  as  would  have  an  important  bearing  upon  a 
practicable  scheme  of  improvement;  and,  amongst  others,  to  estimate 
the  contents  of  a  marsh  tidal  basin  existing  north  of  the  dam  at  Cor- 
nell's Landing. 

The  chart  of  the  survey  and  Mr.  Talcott's  report,  herewith  submitted^ 
furnish  all  the  material  facts  needed  in  the  case. 

The  navigable  depth  at  mean  low- water  is,  in  the  creek,  less  than  1 
foot.  From  its  mouth  to  the  6-foot  curve  in  the  bay,  the  depth,  though 
deeper  generally,  is  diminished  by  a  shoal  to  1  foot.  The  mean  rise  and 
fall  of  tides  is  ^  feet. 

It  appears  from  information  collected  from  various  parlies  that  the 
depth  at  a  former  period  was  greater  than  at  present ;  and  its  decrease 
is  by  them  referred  to  the  land  waters  having  been  diverted  from  their 
natural  course  into  the  reservoirs  of  the  water-works  of  Brooklyn. 

The  tidal  reserv'oir  of  the  body  of  the  creek  is  very  small,  even  with 
the  addition  of  the  marsh  reservoirs  north  of  the  old  mill-dam.  It  would 
be  expedient,  however,  that  the  remains  of  the  dam  be  removed,  to  ob- 
tain a  freer  now  beyond,  with  the  probable  usefiil  effect  of  affording  a 
place  of  de]>osit  for  the  silt  brought  up  by  the  flood-tide,  and  of  better 
preserving  the  depth  at  the  Landing. 
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What  appear  to  embarrass  the  navigation  of  the  creek  fully  as  niiicli 
as  the  want  of  water  are  the  sharp  bends  in  connection  with  a  width 
generally  not  much  exceeding  60  feet. 

Considerable  relief  would  be  afforded,  besides  removing  the  remains 
of  the  dam,  by  straightening  the  course  of  the  channel,  and  dredging, 
so  as  to  afford  a  uniform  depth  at  mean  low- water  of  at  least  2  feet. 
The  estimated  cost  for  these  operations  would  be  about  $30,000,  and  a 
reasonable  degree  of  permanence  woidd  be  secured. 

A  depth  of  6  feet  at  mean  low- water  from  the  6-foot  curve  of  the  bay 
to  the  Landing  could  be  secured  by  dredging  the  creek,  by  diking  and 
partial  dredging  along  the  line  from  the  mouth  of  the  creek  to  the  6-foot 
curve  of  the  bay,  by  straightening  the  course  of  the  creek  and  removing 
the  remains  of  the  dam,  at  an  estimated  cost  of  $94,000. 

As  the  velocity  of  the  tidal  currents  would  be  very  little,  a  reasonable 
degree  of  permanence  would  be  maintained. 

ComeU's  Lai\ding  is  in  the  collection  district  of  New  York. 
New  York  City  is  the  nearest  port  of  entry. 
The  nearest  light-honse  is  Sandy  Hook  light. 

The  amount  of  revenue  coUected  at  New  York  City  dnring  the  past  fiscal  year  is 
1131,812,349.89. 

The  present  commerce  by  water  which  would  be  benefited  by  the 
proposed  imi)rovement  is  reported  as  very  small.  The  desire  of  escaping 
the  alleged  high  charges  of  freight  by  rail  seems  to  constitute  the  basis 
of  the  demand  for  an  improvement  ot  navigation. 

I  respectfully  refer  to  copies  of  papers  furnished  as  to  the  resources 
of  the  neighborhood,  marked  A  and  B,  and  appended.* 
Respectfully  submitted. 

John  Newton, 
Colonel  of  Engineers. 
Brig.  Gen.  H.  G.  Wright, 
,  Chief  of  Engineers  J  U,  S.  A. 


report  op  mr.  r.  h.  talcott,  assistant  engineer. 

United  States  Engineer  Office, 

New  Yorkj  December  15,  1880. 

General:  I  hare  the  honor  to  submit  the  following  report  of  the  survey  of  the 
water-way  from  the  channel  of  Jamaica  Bay  to  Cornell's  Lauding,  New  York,  with 
such  information  in  regard  to  the  commerce  and  navigation  of  the  same  as  I  have 
been  able  to  obtain. 

The  accompanying  chart  shows  the  present  condition  of  the  water-way,  and  the 
works  proposed  for  the  improvement  of  the  same.  An  estimate  of  the  probable  cost 
of  these  works  is  appended  hereto. 

CornelPs  Landing  is  in  the  collection  district  of  New  .York. 

New  York  City  is  the  nearest  port  of  entry. 

The  nearest  light-house  is  Sandy  Hook  light. 

The  amount  of  revenue  collected  at  New  Y'ork  City  during  the  past  fiscal  year  is 
1131,812,349.89. 

The  amount  of  commerce  and  navigation  to  be.beufited  by  the  proposed  improve 
ment  is  unknown. 

The  total  tonnage  of  the  past  fiscal  year  is  reported  to  be  about  1,000  tons.  Cor- 
nell's or  Three-mile  Creek  is  a  tributary  of  Jamaica  Bay,  and  is  the  only  water-way 
by  which  vessels  can  approach  the  village  of  Jamaica.  The  chaunel  of  the  navigable 
part  of  the  creek  is  through  salt  marsh,  and  has  several  very  sharp  bends.  At  Cor- 
neU's  Landing,  the  head  of  navigation  of  the  creek,  there  are  the  remains  of  an  old 
dam  and  tide-mill,  which  have  been  allowed  to  fall  into  decay.  Above  this  dam  there 
is  quite  a  large  area  of  low  marsh  land,  which  is  overflowed  by  the  ordinary  tides, 
and  this  area  was  used  formerly  for  the  storage  of  the  water  for  the  mill  power.  The 
dam  is  now  very  dilapidated  and  obstructs  the  full  flow  of  the  tides  into  the  basin 

above.    Before  the  construction  of  the  Brooklyn  water-works  there  was  quite  a  good 

. ' 

*  Omitted.    Printed  in  House  Ex.  Doc.  No.  17,  Forty-sixth  Congress,  third  session. 
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supply  of  fresh  water,  but  this  had  been  diverted,  and  now  the  supply  is  very  limited. 

At  the  time  of  the  building  of  the  Brooklyn  water-works  most  of  the  materials  used 

for  the  construction  of  the  dams,  conduits,  &c.,  were  brought  bv  water  to  ComelPs 

Landing,  and  it  is  said  by  those  long  resident  in  the  vicinity  that  previous  to  the 

diversion  of  the  fresh  water  and  the  disuse  of  the  tide-mill  the  depth  of  water  in  the 

channel  of  the  < 

ber  of  schooners ' 

Now  only  one  or  two  small^sloops  i 

depth  of  water,  the  sharpness  of  the  bends  in  the  creek  forms  a  serious  obstruction  to 

navigation,  and  several  times  canal  boats  and  barges  have  been  suuk  in  the  attempt 

to  get  around  them  while  loaded  with  material  for  the  Brooklyn  water-works. 

The  proposed  improvement  is  only  intended  to  relieve  the  present  difficulties  in  the 
navigation  by  straightening  the  creek  in  places  where  the  channel  is  excessively 
crooked  by  cutting  new  channels  through  the  marsh.  The  banks  of  the  creek  are 
now  so  firm  and  stand  so  well,  it  is  to  be  supposed  that  the  new  channel  will  not  re- 
€[uire  any  protection  to  the  slopes,  but  an  allowance  is  made  for  a  partial  protection 
in  the  estimate. 

It  being  very  doubtful  whether  a  much  greater  de]9th  at  mean  low-water  than  there 
is  at  present  can  be  maintained  for  any  length  of  time,  it  is  not  proposed  to  deepen 
the  channel  where  there  is  now  as  much  as  2  feet,  or  to  make  anj  mrprovement  in  the 
channel  from  the  mouth  of  the  creek  to  deeper  water  in  Jamaica  6a^,  except  suffi- 
cientljr  to  give  a  uniform  depth  of  2  feet  at  mean  low- water,  this  being  considered 
unadvi sable  until  by  experiment  it  is  found  that  the  depth  in  the  creek  can  be  perma- 
nently improved.  Having  the  above  in  view,  it  is  proposed  to  remove  the  remains  of 
the  old  dam,  so  as  to  give  a  clear  water-way  for  the  tides  to  flow  in  and  out  of  the 
overflowed  area  above  it.  From  a  point  just  below  the  end  of  the  dock  at  the  Land- 
ing, instead  of  following  the  present  bed  of  the  creek,  it  is  proposed  to  cut  a  new 
channel  through  the  marsh  and  enter  the  old  channel  again  below  the  bend.  This 
cut  will  be  about  500  feet  Ions  and  60  feet  wide.  At  the  next  bend  below  a  cut  about 
650  feet  long  and  70  feet  wide  would  avoid  two  elbows  in  the  channel.  Where  this 
cut  enters  the  old  channel  the  creek  takes  another  sharp  turn.  Instead  of  using  the 
old  channel  a  cut  of  450  feet  length  and  70  feet  width  is  proposed,  which  will  enter 
the  old  channel  at  the  mouth  of  the  creek.  These  new  channels  are  to  be  dredged  to 
the  depth  of  2  feet  at  mean  low-water,  which,  with  the  rise  of  tide,  will  give  over  6 
feet  at  high-water,  and  admit  loaded  canal-boats  to  pass. 

The  accompanying  chart  is  compiled  firom  soundings  taken  by  the  party  under  the 
charge  of  Mr.  C.  G.  Weir,  assistant  engineer,  during  the  past  season,  and  from  a  tra- 
cing of  a  survey  made  by  the  United  states  Coast  and  Geodetic  Survey  in  July  last, 
which  has  been  kindly  famished  by  Capt.  C.  P.  Patterson,  the  Superintendent. 

ESTIMATE. 

Cut  through  bend  below  lauding : 

3,000  cubic  yards  dredging,  at  40  cents |1,200 

6,000  cubic  yards  dredging,  at  30  cents 1,800 

400  licear  feet  half  dike,  at  $5 2,000 

100  linear  feet  full  dike,  at  |d 800 

f5,800 

Cut  through  second  bend : 

4,000  cubic  yards  dredging,  at  40  cents 1,600 

10,000  cubic  yards  dredging,  at  30  cents t 3,000 

600  linear  feet  half  dike,  at  $5 3,000 

250  linear  feet  full  dike,  at  $8 2,000. 

9,600 

Cut  through  bend  at  mouth: 

2,500  cubic  yards  dredging,  at  40  cents 1, 000 

7,000  cubic  yards  dredging,  at  30  cents 2,100 

400  linear  feet  half  dike,  at  S5 2,000 

200  linear  feet  full  dike,  at  $8 1,600 

6,700 

Deepening  old  channel  to  2  feet  at  mean  low- water : 

13,000  cubic  yards  dredging,  at  30  cents M 3, 900 

26,000 
Contingenies,  engineering,  &c 3,900 

29,900 
Kespectfully  submitted. 

R.  H.  Talcott, 
Astiidtant  Engineer, 
Col.  John  Newton, 

Corps  of  Engineers f  Brevet  Major  General,  U,  S,  A, 

43  £ 
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D   22. 

SURVEY  OF  PATCHOGUE  DRIVER,  NEW  YORK. 

United  States  Engineer  Office, 

New  York  October  30, 1880. 

General:  The  river  and  harbor  act  approved  June  14, 1880,  directs 
the  survey  of  "Patchogue  Eiver,  New  York,"  which  having  been  fin- 
ished, I  have  the  honor  to  submit  my  report. 

The  survey  was  executed  by  the  party  of  Mr  Charles  G.  Weir,  assist- 
ant engineer,  acting  under  the  general  supervision  of  Mr.  B.  H.  Talcott, 
assistant  engineer,  who  receiv^  from  this  office  his  instructions  as  to 
the  nature  and  scope  of  the  examination,  and  special  points  necessary 
for  indicating  the  mode  of  improvement. 

I  transmit  herewith  the  map  and  report  of  Mr.  E.  H.  Talcott,  which, 
in  so  far  as  it  describes  the  kind  of  improvement  and  the  reasons  there- 
for, was  prepared  under  my  personal  8ui)ervision. 

There  is  little  or  no  current  In  the  river,  and  dredging  alone  is  recom- 
mended for  the  improvement  as  far  down  as  the  outlet  into  Great  South 
Bay,  beyond  which,  in  order  to  preserve  the  channel,  once  formed,  from 
the  action  of  waves,  lines  of  parallel  dikes  will  be  necessary. 

The  estimate  to  secare  a  depth  of  6  feet  at  mean  low-water  by  dredging  in 

the  river,  and  from  its  mouth  to  the  6-foot  cnr\''e  in  the  bay,  is $21, 000 

For  diking  firom  river  to  6-foot  curve  in  the  bay 15,800 

Engineering,  contingencies,  d^^c,  15  per  cent 5,580 

42,380 

•  •  «  •  •  •  • 

Bespectfully  submitted. 

John  Newton, 
Colonel  of  Engineers. 
Brig.  Gen.  H.  G.  Wbight, 

Chief  of  Engineers^  U.  S.  A. 


repobt  of  mr.  b.  h.  talcott,  assistant  engikeer. 

United  States  Engineer  Office, 

Sew  York,  October  29,  1880. 

General:  I  have  the  honor  to  submit  the  following  report  of  the  survey  of  Pat- 
ohogue  River,  Long  Island,  with  such  information  in  regard  to  the  commeroe  sad 
navigation  of  that  stream  as  I  have  been  able  to  obtain.  The  accompanying  chart 
shows  the  results  of  the  survey  and  the  works  proposed  fqr  the  improvement  of  the 
channel.    An  estimate  of  the  proposed  cost  of  the  fitter  is  also  appended. 

Patchogue  River  is  in  the  collection  district  of  New  York. 

New  York  City  is  the  nearest  port  of  entry.  The  nearest  light-house  is  Fire  Island 
light,  about  14  miles  distant  southwesterly. 

The  amount  of  revenue  collected  at  New  York  City  for  the  past  fiscal  year  is 
$131,81*2,349.89.  ^ 

The  amount  of  comrofeA^e  and  navigation  to  be  benefited  by  the  proposed  improve- 
ment is  about  1150,000,  and  the  tonnaee  for  the  past  year  about  1,500.  The  latter 
figiires  are  from  information  furnished  oy  Mr.  Charles  R.  Smith  and  others,  who  are 
residents  of  Patcho^ie. 

Patchogue  River  is  a  tributary  of  Great  South  Bay,  which  it  enters  not  far  from  its 
eastern  end ;  it  has  quite  a  large  drainage  area,  the  water  from  which  is  stored  for 
milling  purposes  by  a  dam  a  short  distance  above  the  navigable  part  of  the  stream. 
This  dam  has  given  way  once  or  twice,  and  brought  large  quantities  of  sand  and 
gravel  into  the  lower  section  of  the  river. 

The  extreme  shallowness  of  the  water,  both  at  the  mouth  and  in  the  river,  will 
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admit  of  boats  of  only  very  light  draught,  and  consequently  the  tonnage  is  very  small, 
and  though  vessels  drawing  6  feet  can  come  within  a  short. distance  of  the  mouth  the 
anchorage  is  so  exposed  and  bad  they  cannot  safely  lie  there  in  stormy  weather. 

The  b^  of  the  river  is  soft  mud,  and  the  eastern  banks  marshy.  The  greater  part 
of  the  western  bank  is  good  firm  ground  and  has  been  docked  and  improved.  Outside 
where  the  depth  is  less  than  6  feet  the  bottom  is  hard  sand. 

The  village  of  Patchogue  has  a  population  of  over  3,000;  it  is  a  place  of  summer 
resort,  has  several  mills  and  manufactories,  and  a  large  fish  and  oyster  trade,  in  which 
latter  about  200  vessels  are  engaged.  At  present  nearly  all  supplies,  except  those 
which  the  neighborhood  furnishes,  are  brought  by  railroad. 

The  survey  was  made  under  my  supervision  in  the  month  of  September,  by  the 
party  in  charge  of  Mr.  Charles  G.  Weir,  assistant  engineer.  Tides  were  observed  at 
the  mouth  of  the  river,  during  progress  of  the  survey.  The  mean  low-water  reading 
of  the  tide-staff,  to  which  all  the  soundings  have  been  reduced,  was  obtained  by  a  line 
of  levels  connecting  the  tide-staff  with  a  oench-mark^stablished  by  the  United  States 
Coast  and  Geodetic  Survey.  The  location  and  elevation  of  this  bench-mark  were 
kindly  furnished  hj  Capt.  C.  P.  Patterson,  the  Superint<endent,  to  whom  we  are  also 
indebted  for  a  tracing  snowing  the  shore  line  and  topography  in  that  vicinity. 

Some  yeare  ago  an  improvement  of  the  mouth  of  tlie  river  was  attempted  by  means 
of  a  dike,  but  this  being  a  light  structure,  it  has  been  badly  damaged  by  ice  and 
storms,  and  only  a  small  section  of  it  is  of  any  use  at  present.  The  improvement  pro- 
posed is  to  dredge  a  channel  100  feet  wide  and  giving  6  feet  at  mean  low-water  all  the 
way  from  the  present  head  of  navigation  to  the  bay.  In  the  river,  a4  there  is  such  a 
small  rise  and  fall  of  tide,  there  are  no  perceptible  currents,  and  a  dredged  channel 
will  maintain  itself  for  a  long  time,  but  outside,  owing  to  the  drift  of  the  sand,  a  dike 
on  the  west  side  of  the  proposed  cut  will  be  necessary  for  its  fttll  length,  and  probably 
a  shorter  one  on  the  east.  The  dikes  proposed  are  to  be  of  carbolized  timber  according 
to  the  general  plan  and  to  be  filled  with  rubble  stone.  The  width  from  out  to  out  or 
piling  will  vary  fix)m  5  to  7  feet,  according  to  the  depth  of  the  water. 

The  lines  of  dredging  and  dilong  as  proposed  are  snown  in  blue  upon  the  chart. 

SSTIMATB. 

From  head  of  navigation  to  mouth  of  rivei : 
46,000  cubic  yards  of  dredging,  at  30  cents $13,800* 

From  mouth  of  river  to  6-foot  contour: 

l,7001inearfeetof  diking,  at#6 |10,200 

700  linear  feet  of  diking,  at  $8 5,600 

24,000cubic  yards  of  £Bdging,  at30  cents 7,200 

23,000- 

Engineering  contingencies,  Slc 5,520 

42,320 

Very  respeotftdUy,  your  obedient  servant, 

*^  "^^  R.  H.  Talcott. 

AsHstani  Engineer^ 
Col.  John  Nbwton, 

C<frp8  of  Engineers f  Brevet  Major-General,  U.  S,  A, 


D  23. 

REPORT  UPON  A  PROJECT  OF  MR.  HENRY  KNAPP,  CIVIL  ENGINEER,  FOR 
CREATING  A  PERMANENT  DEEP  CHAN^NEL  THROUGH  SANDY  HOOK 
BAR,  PORT  OF  NEW  YORK. 

Office  of  Board  of  Engineers  for  Fortifications, 
AND  for  River  and  Harbor  lMPR0VE:^rENTS,  &o., 

New  Ym%  November-  30,  1880. 
General:  The  Board  of  Engineers  for  Fortifications  and  for  River 
and  Harbor  Works,  to  whom  was  submitted  from  the  ofBce  of  the 
Chief  of  Engineers,  of  date  June  10, 1880,  certain  papers  relating  to  a 
project  for  creating  a  permanently  deep,  wide,  and  straight  channel 
through  the  Sandy  Hook  Bar  of  the  port  of  JiTew  York,  for  the  purpose 
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of  forming  au  improved  commercial  outlet,  have  the  honor  to  report  as 
follows  : 

House  bill  3042,  Forty-sixth  Congress,  second  session,  stating  in  the 
title  the  object  as  above  described,  was  transmitted  to  the  honorable 
Secretary  of  War  from  the  Committee  on  Commerce  of  the  Honse  of 
Eepreseutatives  for  consideration  of  the  practicability  of  the  plan  on 
which  the  proposed  improvement  is  based.  And  inasmuch  as  the  biU 
did  not  set  forth  or  sufficiently  explain  the  project  of  the  originator,  Mr. 
Henry  F.  Knapp,  civil  engineer,  it  was  suggested  by  the  Chief  of  En- 
gineers in  his  letter  committing  the  subject  to  the  Board,  that  Mr.  Knapp 
be  invited  to  offer  such  information  regarding  his  plan  as  would  enable 
the  Board  to  give  it  due  consideration,  with  tiie  view  of  complying  with 
the  requirements  of  the  Committee  on  Commerce.  This  having  been 
done,  Mr.  Knapp  forwarded  to  the  Board  a  communication,  marked  A, 
dated  Angust  3,  1880,  and  appended  to  this  report.  Subsequently, 
after  an  interview  with  the  Board,  in  which  the  plan  was  discussed,  be 
submitted  another  paper,  marked  B,  of  date  of  October  21, 1880,  also 
appended. 

The  project  as  delineated  on  the  Coast  Survey  chart  of  1875,  and  fur- 
ther described  in  the  papers  submitted,  is  a  wall  extending  partly  across 
the  entrance  to  the  harbor  in  deep  water  outside  the  bar,  the  top  vary- 
ing  from  40  to  71  feet  below  mean  low- water.  The  plan  of  the  wall  is  a 
circular  arc  5  miles  and  960  yards  long,  presenting  its  convexity  to  the 
bar  and  described  with  a  radius  of  11  miles.  The  general  direction  is 
WS W.  J  W.  The  extremities  are  held  at  considerable  distances  from  the 
shores  of  Long  Island  and  of  New  Jersey,  and  the  wall  is  founded  in  a 
depth  of  10  fathoms  at  its  NE.,  and  of  16  fathoms  at  its  SW.  end.  The 
structure  may  be  increased  or  diminished  in  length  according  to  the 
effect  produced,  and  it  is  intended  by  the  originator  to  maintain  a  chan- 
nel 3l|  feet  deep  at  mean  high-water,  and  600  feet  at  least  in  width  by 
the  means  of  the  wall  alone  without  resort  to  dredging,  to  shutting  off 
any  existing  channel,  or  to  decreasing  the  present  width  of  the  entrance. 

The  height  as  prescribed  by  the  originator  would,  in  his  opinion,  per- 
mit the  largest  class  of  vessels  to  pass  over  its  top  without  striking,  and 
he  claims  furthermore  that  it  will  act  as  a  breakwater  behind  which  ves- 
sels could  anchor  in  as  perfect  security  from  the  force  of  the  waves  as 
in  the  space  behind  the  bar. 

Mr.  Knapp  enumerates  three  influences  at  work  by  which  the  bar  is 
retained  in  its  present  position,  extent,  and  depth,viz,  1st,  the  force  of 
the  sea  waves  acting  on  the  sandy  bottom  outside  the  harbor  to  heave 
sand  into  the  mouth  and  close  it  up  by  forming  a  bar  across  it ;  2d,  the 
force  of  the  outflowing  current-s  antagonistic  to  the  first  named,  and 
cutting  out  the  channel ;  3d,  the  littoral  or  shore  currents  which  sweep 
across  the  harbor  outside  the  bar,  at  the  rate,  as  stated  by  him,  of  from 
1  to  2^  knots  per  hour,  and  supposed  to  be  most  effective  in  sweeping 
away  from  the  outside  of  the  bar  all  sedimentary  matter  brought  oat  of 
the  harbor  by  the  outflowing  currents,  as  well  as  accessive  accretions  of 
sand  to  the  bar  brought  in  by  wave  action. 

Mr.  Knapp  also  states  that  the  force  of  the  outflowing  currents  is  in 
excess  of  the  influence  of  the  waves  which  tend  to  keep  up  sand  in  the 
bar,  and  he  intends  by  the  construction  of  the  wall  to  cut  down  the 
waves  to  such  extent  that  their  action  in  moving  sand  from  the  deep  water 
and  depositing  the  same  upon  the  bar  wiU  be  so  much  diminished  that 
the  effect  of  the  outflowing  currents  being  relatively  increased,  a  great-M' 
depth  of  water  will  be  obtained  and  maintained. 

His  theory  of  the  eroding  action  of  the  waves  appears  to  be  that  it 
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penetrates  to  the  greatest  depth,  and  that  by  it  daring  great  storms  the 
bed  of  the  sea  has  been  excavated  to  its  present  depth  and  th^^  debris 
deposited  upon  shoals,  thus  forming  the  boundaries  and  shores  of  the 
ocean,  and  upon  this  theory  he  supposes  a  constant  transportation  of 
sand,  &c.,  from  deep  waters  to  the  shoaler  outlets  of  bays  and  rivers 
and  a  steady  accumulation  of  materials  from  this  cause  upon  bars. 

In  his  paper,  Appendix  B,  the  author  is  not  clear  in  his  meaning, 
apparently  making  no  distinction  between  waves  of  oscillation  merely 
and  those  of  translation,  and  thus  rendering  it  difficult  to  follow  or 
comprehend  his  ideas  of  wave  action.  The  treatment  of  the  subject 
generally  has  not  had  the  effect  of  lightening  the  labors  of  the  board  by 
confining  the  discussion  to  particular  points,*  and  it  is  therefore  neces- 
sary to  take  up  the  question  in  the  most  general  sense,  viz,  whether  the 
wall  as  proposed  in  this  scheme  of  improvement  would  have  the  effect 
of  deepening  the  water  on  the  bar. 

In  the  first  place,  the  wall  will  collect  on  it«  NW.  face  the  material 
borne  from  the  bar  by  the  outgoing  currents,  and  upon  the  SE.  face 
an  accumulation  wiU  follow  upon  the  action  of  the  flood-tide  and,  dur- 
ing severe  storms,  from  wave  action.  And  the  gentle  slope  upon  the 
outside  will  be  favorable  to  the  passage  of  waves  over  the  wall  without 
breaking. 

No  oceanic  currents  were  detected  by  the  observation  of  the  Coast 
Survey  at  a  point  ESE.  from  Sandy  Hook  and  distant  about  60  miles; 
but  regular  tidal  currents  nearly  as  strong  as  at  the  light-ship  were 
found.  In  1879  the  Coast  Survey  observed  on  the  line  between  Nan- 
tucket and  Delaware  Bay  only  a  small  tendency  to  a  SW.  current, 
scarcely  J  knot  per  hour. 

The  supposed  littoral  current  off  Sandy  Hook,  with  power  sufficient 
and  in  the  proper  direction  to  scour  the  foot  of  the  wall  clear  of  accumu- 
lations has  not  been  verified. 

That  the  waves  exercise  a  potent  influence  both  upon  the  volume  and 
shape  of  the  bar  at  Sandy  Hook  cannot  be  disputed,  and  it  is  equally 
certain  that  if  the  wave  action  could  be  eliminated  the  volume  of  the 
bar  would  be  limited  to  the  bulk  of  the  material  moved  by  the  tidal 
currents  and  retained  under  the  operation  of  their  joint  influence,  and  it 
would  be  spread  to  a  greater  length  seaward.  What  the  depth  over  the 
bar  might  finally  be  would  be  a  matter  of  speculation ;  but  a  bar  would 
still  exist,  due  to  the  diminished  scour  of  the  currents  expanding  as  they 
became  released  from  the  confinement  of  the  land.  Numerous  bars  and 
shoals  exist  in  interior  bodies  of  water  not  exposed  to  wave  action, 
resulting  solely  from  an  undue  expansion  between  banks. 

The  first  matter  to  be  Investigated  in  discussing  the  present  scheme 
of  improvement  is  the  extent  to  which  wave  action  would  be  eliminated 
by  the  construction  of  the  proposed  wall,  which  is  to  be  located  about 
3  miles  outside  of  the  bar  and  not  far  from  midway  between  the  coasts 
of  New  Jersey  and  Long  Island ;  of  which  interval  its  length  would 
embrace  about  one-third  part,  leaving  two  large  spaces  not  closed  by 
any  structure :  the  one  between  the  southwesterly  end  and  the  coast  of 
New  Jersey,  the  other  between  the  northeasterly  end  and  the  coast  of 
Long  Island. 

At  the  present  time  it  is  well  known  that  in  these  spaceHj  where  the 
water  is  shoaler  than  at  the  proi)osed  location  of  the  wall,  a  consider- 
able action  upon  the  bottom  and  shore  lines  exists  both  of  waves  and 
currents,  by  means  of  which  large  amounts  of  sand  are  transported  from 
the  outside  and  lodged  upon  the  bar  and  upon  interior  areas,  from  which 
a  portion  is  brought  back  by  the  ebb  currents  to  the  bar.    The  growth 
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and  changes  of  the  peninsula  at  Sandy  Hook,  and  the  movements  of 
the  shore  line  of  Long  Island,  furnish  ocular  evidence  of  these  powerftil 
sand-transporting  agencies. 

A  glance  at  the  topography  of  the  bottom  as  delineated  on  the  Coast 
Survey  charts  shows  the  exterior  slope  of  the  bar  to  be  in  a  direction 
nearly  north  and  parallel  to  the  general  line  of  Sandy  Hook,  until  the 
beach  of  Coney  Island  is  approached,  when  this  direction  is  oroken  by 
a  wide,  long  and  deep  indentation  to  the  westward,  extending  so  far  as 
to  leave  but  a  narrow  bulkhead  to  be  surmounted  before  reaching  the 
deep  water  of  the  interior  bay.  The  topography  proves  the  existence  of 
two  distinct  eroding  and  transporting  influences  affecting  the  bar,  one 
to  the  northward  along  the  coast  of  Few  Jersey,  the  other  westward 
along  the  coast  of  Long  Island. 

Another  agency  which  would  also  be  unaffected  by  the  wall  is  the 
flood-tide  er<^ing  and  transporting  materials  to  the  bar  and  interior 
waters,  and  also  modifying  the  shape  of  the  bar.  In  these  effects  it  is 
much  aided  by  the  stirring  up  of  the  bottom,  by  the  breaking  waves  and 
the  currents  due  to  waves  of  translation. 

Having  enumerated  the  influences  at  work  in  transporting  sand  finom 
the  outside  to  the  bar  and  interior  spaces  which  would  not  be  diminished 
by  the  construction  of  the  wall,  there  remains  to  be  discussed  only  the 
modification  or  elimination  of  wave  action  upon  the  bottom  over  the  area 
supposed  to  be  controlled  by  the  wall.  Obviously  the  wall  could  effect 
that  end  only  by  breaking  the  waves. 

The  condition  of  leaving  a  sufficient  depth  of  water  between  the  sur- 
face and  the  top  of  the  wall  and  at  the  same  time  of  retaining  a  sufficient 
height  of  the  wall  to  break  up  the  seas  are  now  to  be  discussed,  and  the 
compatibility  of  these  requirements,  upon  which  the  practical  application 
of  the  system  depends,  should  be  rigidly  tested. 

Great  differences  exist  in  the  strength  of  the  wind  and  its  effect  upon 
the. force  and  height  of  the  waves,  as  distinguished  by  the  terms  severe 
gales,  storms,  and  great  storms.  While  the  former  may  occur  one  or 
more  times  during  a  single  winter,  storms  are  rare,  and  great  storms 
may  not  visit  a  locality  more  often  than  once  in  twenty  years. 

In  designing  works  of  construction  upon  the  sea-coast,  the  engineer,  it 
is  true,  must  endeavor  to  make  them  proof  against  the  force  of  waves 
due  to  the  severest  storms,  but,  for  the  case  now  discussed,  the  great 
waves  due  to  hurricanes  and  all  storms  of  rare  occurrence  need  not  enter 
at  all  in  the  estimated  effect  upon  the  bar,  since  it  is  manifestly  the  in- 
fluence of  waves  of  frequent  occurrence  which  would  be  potent  in  deter- 
mining the  depth  and  other  features  of  the  bar.  Although  it  is  proper 
to  omit  all  consideration  of  unusually  high  waves  as  of  rare  occurrence, 
and  therefore  impressing  no  permanent  features  on  the  bar,  it  is  never- 
theless curious  as  a  matter  of  fact  that  old  pilots  of  thirty-five  years'  ex- 
perience on  the  bar  have  not  noticed  even  a  transient  decrease  of  draught 
produced  by  severe  storms. 

The  question  is  therefore  reduced  to  the  effect  of  the  proposed  struc- 
ture upon  the  more  moderate  classes  of  waves. 

Measurements  at  this  place  of  the  heights  of  waves,  ordinary  or  ex- 
traordinary, if  ever  accurately  made,  do  not  appear  to  have  been  re- 
corded, and  it  is  impossible,  therefore,  to  be  exact  in  drawing  the  line 
between  waves  of  frequent  and  those  of  infrequent  occurrence,  bnt  it  is 
probable  that  an  assumed  height  of  about  16  feet  would  not  be  far  firom 
such  dividing  line.  With  few  or  no  exceptions,  waves  of  oscillation  of 
16  feet  and  less  could  pass  over  the  top  of  the  proposed  wall  without 
breaking  or  suffering  serious  modification.    Waves  of  translation,  as 
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ground  swells,  which  are  the  precarsors  or  followers  of  gales,  being  of 
less  height  than  the  wind  waves  of  the  same  storm,  would  pass  over  as 
well  as  those  before  mentioned.  The  tide  wave  would  also  pass,  suft'er- 
ing  but  an  imperceptible  retardance  in  time. 

The  wall  would  have,  therefore,  little  or  no  effect  in  arresting  waves 
which  affect  the  bar. 

To  sum  up :  The  proposed  wall  will  leave  long  intervals  between  its 
flanks  and  the  adjoining  shores,  through  which  a  vigorous  wave-and- 
current  action  affecting  the  bar  will  be  exercised.  It  will  also  permit 
the  free  influx  of  the  flood-tide,  over  it  and  on  either  side,  to  operate 
upon  the  bar,  and,  finally,  it  will  not  arrest  those  classes  of  waves  which 
ure  most  instrumental  in  defining  the  depth  and  shape  of  the  bar. 

The  supposition  that  the  proposed  wall  will  form  behind  it  a  harbor 
of  refuge  as  secure  as  that  behind  the  bar  was  framed  upon  the  idea 
that  the  waves  would  be  as  much  reduced  by  a  wall  40  feet  under  water 
as  by  the  much  shoaler  mass  of  the  bar. 

After  a  careful  examination  of  this  scheme,  the  Board  are  of  the  opin- 
ion that  the  proposed  wall  will  not  improve  the  navigation  over  the 
bar  or  form  a  secure  harbor  of  refuge  for  any  class  of  vessels. 

Eespectfully  submitted. 

Z.  B.  TOWEB, 
Colonel  of  Engineers^  Bvt.  Maj.  Oen. 

John  Kewton, 
Colonel  of  Engineers^  Bvt.  Maj.  Gen. 
Henry  L.  Abbot, 
Lieutenant  Colonel  of  Engineers^  Bvt.  Brig,  Oen. 
Brig.  Gen.  H.  G.  Weight, 

Chief  of  Engineers,  U.  S.  A. 


LETTERS  OP  MR.   HENRY  F.   KXAPP,   CIVIL  ENGINEER. 
A. 

New  York,  August  3,  1880. 

General:  I  respectfiilly  offer  to  the  consideration  of  your  Board  the  following  arga- 
ment  and  explanation  of  proposed  improvement  to  the  channel  of  New  York  Harbor 
referred  to  in  bill  H.  R.  No.  3042,  Forty-sixth  Congress,  second  session,  and  pray  that 
the  bill  may  be  also  taken  as  a  part  of  this  paper. 

The  bill  is  entitled  ^*A  bill  to  create  a  permanently  deep,  wide,  and  straight  channel 
through  the  Sandy  Hook  Bar  of  the  port  of  New  York  for  the  purpose  of  forming  an 
improved  commercial  outlet,"  and  is  referred  by  the  honorable  Secretary  of  War  to 
your  ^oard  for  consideration  as  to  its  practicability. 

The  proposed  work  and  improvement  is  based  on  the  three  forces  or  currents  exist- 
ing at  the  mouth  of  this  port,  viz,  Q^t,  the  force  of  the  sea-waves  acting  on  the  sandy 
bottom  outside  the  harbor  to  heave  sand  into  the  mouth  and  close  it  up  by  forming  a 
bar  across  it ;  second,  antagonistic  to  this  current  or  force  is  the  force  of  the  outflow- 
ing currents  which  cut  out  the  bar  and  channel,  undoing  the  work  of  the  first-named 
force,  and  alone  prevents  the  force  resulting  from  wave  action  from  entireljr  closing  up 
the  mouth  by  building  the  bar  up  into  an  unbroken  beach  entirely  across  the  ibouth, 
and  so  creating  a  terra  firvia  between  the  shores  of  New  Jersey  and  Long  Island;  the 
third  force  is  the  littoral  or  shore  currents,  which  sweep  across  the  harbor  outside  of 
the  bar  at  a  rate  varying  from  1  to  2^  knots  per  hour,  and  are  most  eflfective  in  carry- 
ing away  from  the  outside  of  the  bar  all  sedimentary  matter  brought  out  the  harbor 
by  the  outflowing  currextts  as  well  as  excessive  accretions  of  sand  to  the  bar  brought 
in  by  wave  action.  These  three  powers  are  aU  that  exist  at  the  mouth  of  this  harM)r, 
and  an  of  them  must  be  taken  into  consideration  for  any  improvement  of  this  entrance 
to  New  York  Harbor. 

The  plan  by  which  I  propose  to  take  advantage  of  these  three  currents  and  forces 
to  permanently  deepen,  widen,  and  straighten  the  channel  of  this  port  is  to  build  an 
^uiiificial  bar  of  stone  located  (as  shown  on  the  accompanying  chart)  out-side  the  nat- 
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Tiral  bar,  and  submerged  so  deep  below  the  surface  of  low-tide  that  the  heaviest  draught 
ships  may  with  i>erfect  safety  and  ease  pass  over  any  part  of  it  in  coming  in  and  going 
out  of  the  harbor  at  anjr  state  of  the  tide  or  weather. 

The  effect  of  this  artificial  bar  is  to  destroy  or  absorb  a  great  part  of  the  power  of 
the  sea-waves,  thereby  reducing  their  ability  to  build  up  tne  natural  bar  by  carrying 
sand  onto  it,  while  at  the  same  time  the  outflowing  currents  maintain  their  full  orig- 
inal force  to  cut  the  bar  down ;  in  other  words,  there  is  immense  power  inherent  in 
each  of  these  two  antagonistic  forces,  and  by  reducing  the  force  of  one  the  developed 
force  of  the  other  becomes  increased.  Such  will  be  the  effect  and  consequence  oi  an 
artificial  bar  of  stone  located  as  shown  to  break  down  the  force  of  wave  action ;  but 
if  the  artificial  bar  was  built  of  sand  it  would  quickly  be  thrown  in  onto  the  natural 
bar,  but  being  of  heavy  stone,  built  in  a  shape  and  manner  designed  to  resist  any  force 
that  can  beat  against  it  on  this  coast,  it  will  become  immovable.  It  will  be  observed 
that  this  plan  ror  improving  the  channel  of  this  port,  based  on  these  two  oppoeing 
forces  alone,  would  be  permanently  effective,  but  the  third  force,  or  shore  corrents, 
renders  assurance  doubly  sure,  inasmuch  as  it  is  a  great  auxiliary  and  will  scour  both 
in  front  of  and  behind  the  false  bar,  with  all  the  efrect  it  had  originally  on  the  bottom, 
and  carry  awav  all  sedimentary  deposits  on  the  inside  and  sand  accretions  on  the 
outside ;  this  third  force  is  the  great  scavenger  of  the  outer  harbor,  while  the  ontflow- 
iuf  currents  perform  that  duty  for  the  inner  harbor.  The  natural  sand  bar  may  be 
said  to  be  the  battle-ground  of  the  two  first-named  forces,  and  is  situated  so  far  inside, 
being  simply  an  extension  of  the  shore  line,  that  the  littoral  current  force  has  but 
little,  if  any,  effect  on  it,  consequently  the  beneficial  effect  of  this  ^at  force  is  lost 
where  it  is  much  needed,  and  is  only  felt  some  miles  outside  the  harbor,  for  w^hich 
reason  a  great  part  of  tbe  sewerage  and  garbage  of  the  port  when  dumped  outside  the 
natural  bar  is  brought  back  by  the  force  of  wave  action  and  stranded  on  the  bar  and 
contiguous  shores  both  inside  and  outside  the  harbor ;  but  extend  the  harbor  as  pro- 
posed by  this  false  bar^  which  will  redtice  the  present  natural  impediment  to  the 
velocity  and  concentration  of  the  outflowing  currents,  all  this  refuse  will  be  carried  by 
natural  laws  into  the  great  currents  of  the  deep,  even  though  it  be  dumped  in  the  bay 
itself. 

As  observed,  the  first  two  named  forces  are  continually  at  war  to  close  up  the  mouth 
of  the  port  or  cut  it  out ;  between  these  two  immense  forces  the  surplus  of  power  rests 
with  the  outflowing  current,  which,  if  unduly  impeded  by  the  encroachments  of  the 
bar  on  the  capacity  of  the  month  or  any  sort  of  natural  or  artificial  contraction,  gathers 
up  its  force  to  an  extra  head  level  or  backrise  and  breaks  out ;  for  this  reason  the  force 
of  wave  action  can  never  completely  close  up  the  mouth  so  long  as  there  is  outflowing 
drainage  to  escape.  For  the  sake  of  illustration,  this  surplus  force  may  be  rated  at 
about  10  per  cent. ;  in  other  words,  put  the  force  of  the  sea-waves  to  close  up  the 
mouth  at  100  and  the  outflowing  current  force  at  110 ;  this  fact  is  recognized  and 
acknowledged  in  the  theory  of  jetties,  by  damming  up  and  contracting  the  outlets  of 
a  harbor  or  liver  in  order  to  get  an  increased  head  of  water  inside,  and  thereby  raise 
and  concentrate  the  force  and  power  of  the  outflowing  current  to  a  greater  surplus. 

In  contradistinction  I  propose  to  increase  the  difference  between  these  two  opposing 
forces  by  leaving  the  force  of  the  outflowing  current  what  it  is,  110,  but  reduce  tbe 
force  of  wave  action  to^  say,  70  by  means  of  tne  proposed  false  bar ;  from  this  it  will  be 
observed  that  the  warfare  continually  existing  between  the  forces  of  the  outflowing 
current  and  wave  action  on  the  natural  bar  will  be  in  great  measure  transferred  to  a 
constant  warfare  between  the  false  bar  and  the  force  of  wave  action,  leaving  entirely 
unimpeded  the  force  of  the  shore  currents  to  act  as  they  now  act,  with  their  rail  force, 
and  by  reducing  its  opposition  to  actually  facilitate  the  outflowing  current,  caoain^  it 
to  flow  with  a  greater  velocity,  and  consequently  cutting  and  eroding  effect.'  It  is  a 
matter  of  general  knowledge  that  the  bay  and  harbor  is  rapidly  becoming  constricted 
and  shoaled  by  the  inexhaustible  amount  of  street-washings  and  sewage  constantly 
poured  into  it  from  the  several  cities  of  the  port,  and  there  is  no  method  by  which  snch 
evil  can  be  so  economically  obviated  as  by  facilitating  an  increased  velocity  of  the  oat- 
flowing  currents.  This  point  is  one  of  great  sanitary  advantage  also,  as  may  be  illus- 
trated by  the  haibor  hydraulics  of  many  European  cities,  as  well  as  Chicago,  for  one^ 
in  this  country. 

Another  advantage  of  primary  importance  is  that  inside  of  this  artificial  bar  will  be 

.  as  safe  an  anchorage  and  harbor  of  refuge  as  inside  the  present  bar^  a  much  needed 

necessity  for  all  classes  of  vessels  trading  in  or  passing  by  the  port ;  it  will  also  offer 

a  most  valuable  facility  for  vessels  calling  at  the  iK>rt  for  orders,  without  subjecting 

them  to  incur  pilot  charges  therefor. 

It  may  be  remarked  that  the  most  scientific  ship-architects  and  acute  ship-owners 
have  lately  discovered  that  the  economical  increase  in  the  capacity  of  steamers  for 
speed  lies  m  increased  length  first,  increased  depth  secondly,  and  little,  if  any,  increase 
of  beam.  When  the  time  shall  come  for  ship-owners  to  increase  the  capacity  of  their 
steamers  proportionate  to  the  increased  deptli  of  the  bar  of  this  port,  as  proposed  by 
this  improvement,  the  port  of  New  York  will  eclipse  the  world  in  the  exceeding  great 
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ecoDomy  of  its  foreign  transportation.  Arguing  by  the  falling  market  prices  of  the 
past  dozen  years,  for  American  produce,  otherwise  the  increased  economy  of  produc- 
tion, this  improvement  is  unquestionaoly  a  necessity  to  American  producers,  espec- 
ially since  it  seems  to  be  a  foregone  conclusion  that  grain  hereafter,  with  ordinary 
crops,  will  rule  10  per  cent,  to  20  per  cent,  less  in  price  than  past  average  here  in  our 
Atlantic  markets.  ^ 

Some  of  this  loss  must  be  made  up  to  the  farmer  in  a  reduction  of  transportation 
fates,  otherwise  the  past  rate  of  commercial  progress  in  this  country  will  be  lessened. 

For  a  more  specific  description  of  this  artlncial  bar,  it  will  be  seen,  by  referring  to 
the  chart  of  1875.  that  its  upper  end  starts  from  the  point  at  latitude  40^  29'  25''  and 
longitude  73^  49'  40'',  showing  10  fathoms  depth  at  low- water ;  from  this  point  it 
takes  a  slightly  curved  direction,  and  extends  to  a  point  at  latitude  40^  25'  44"  and 
longitude  73^  53'  48",  at  which  point  is  shown  quite  16  fathoms  at  low -water,  being 
a  S.  W.  i  W.  direction  from  the  u]pper  point,  not  including  allowance  for  variation  of 
compass,  the  curve  being  on  a  radius  of  11  miles,  and  making  the  entire  leilgth  of  the 
structure  5  miles  950  yards,  though  it  may  be  necessarv  to  extend  somewhat  the  south- 
west projection  to  secure  the  full  depth  and  width  of  channel  demanded  by  the  bill, 
31.6  by  500  feet  mean  high-tide. 

The  height  of  this  artificial  bar  will  be  for  the  first  3-^  miles  from  the  southwestern 
projection  25  feet  high  from  the  bottom  of  the  sea,  and  the  upper  2  miles  wiU  be  20 
feet  high.  By  a  long  study  and  careful  analysis  of  the  subject,  the  proposer  of  this 
improvement  believes  that  the  permanent  improvement  of  the  channel  promised  by 
this  bill  can  be  effected  by  an  artificial  bar  of  these  dimensions.  If  it  should  require 
.a  greater  capacity  of  structure  it  will  be  at  his  loss,  and  if  he  can  effect  the  perma- 
nent improvement  by  a  lees  capacity  of  structure  it  should  eqn  ally  be  his  gain.  Before 
commencing  the  work,  if  Congress  should  see  fit  to  award  him  the  contract,  a  most 
thorough  and  elaborate  survey  of  the  entire  ground  will  again  be  made,  and  any  pos- 
sible advantage  that  can  be  uncovered  thereby  will  be  embraced  by  the  contractor  to 
so  modify  his  work  as  to  roduce  the  cost  of  construction,  the  protection  of  the  govern- 
ment and  the  harbor  and  the  interests  of  the  port  being  expressly  guaranteed  by  lines 
8  to  12,  section  1,  of  said  bill,  which  specify  that  ^'  the  said  H.  F.  Knapp  and  his  asso- 
ciates may  construct  such  works  on  the  seaward  or  outside  slope  of  the  bar,"  which 
simply  means  that  they  have  no  right  to  work  inside  the  bar ;  "  that  such  works  shall 
not  ninder,  delay,  or  impede  navigation."    If  they  do,  they  may  be  stopped. 

Section  5  says  ^^  that  the  said  H.  F.  Knapp  and  associates  are  not  to  resort  to  the 
method  of  shutting  off  the  flow  oi  water  through  any  of  the  several  channels  over  the 
bar,  either  by  damming  them  up  in  whole  or  in  part  by  wing,  sill,  or  spur  dams  or 
jetties,"  or  in  any  way  impeding  or  contracting  the  natural  flow  of  water  through 
them,"  ''but  that  the  design  of  the  entire  works  is  to  make  a  permanently  deep  and 
self-sustaining  channel-way."  This  simply  means  that  the  improvement  is  to  be  ef- 
fected by  working  against  the  force  of  wave  action,  and  in  no  other  way.  In  short, 
the  wording,  as  well  as  the  tenor,  of  the  entire  bill  show  and  mean  that  the  results, 
as  well  as  tne  works,  are  to  be  of  a  permanent  character  for  all  time,  the  work  being 
done  under  the  supervision  of  the  War  Department,  who  regularly  are  to  report  to 
Congress  the  progress  made,  and  the  work  may  be  stopped  and  payments,  if  due,  with- 
held, if  the  War  Department  shaU  consider  that  the  terms  of  the  bill  are  in  any  way 
transgressed  or  departed  from  during  the  execution  of  the  work. 

It  IS  further  designed  by  the  bill  that  this  improved  channel  shall  locate  itself 
between  what  are  known  as  the  **  Swash  Channel"  and  the  *'Fourteen-feet  Channel," 
inclusive,  and  any  improvement  that  will  first  accrue  to  the  main  ship-channel, 
which  will  also  be  greatly  benefited  whilst  the  channel  lying^  between  the  above- 
named  limits  is  making,  entitle  the  contractor  to  no  compensation  whatever  for  such 
improvement.  These  works  will  enable  the  outflowing  curront  to  out  andpermanently 
locate  the  proposed  channel  over  the  upi>er  end  of  the  ''Fourteen- feet  Cnannel"  and 
the  lower  end  of  Romer  Shofd,  having  a  general  northwest  direction  of  the  depth  and 
width  specified  and  necessarily  giving  far  greater  widths  to  shoaler  depths,  but  the 
preliminaiy  effect  is  intended  to  groatly  improve  "  Swash  Channel,"  which  is  included 
in  the  proposed  limits,  and  carries  its  rocompense. 

It  is  well  to  remark  that  so  long  as  the  top  of  this  artificial  bar  is  not  built  above 
the  level  of  the  natural  bar  the  outflowing  currents  will  be  accelerated,  but  if  it  should 
be  built  above  it.  a  contraction  of  the  mouth  is  effected,  and  the  outflowing  current 
becomes  impeded,  causing  injury  to  the  channel  and  a  fill  in  the  bay.  Such  elevation 
would  also  cause  the  current  to  flow  past  the  ends  of  the  false  bar  instead  of  directly 
over  it.  Sand  cannot  accumulate  on  top  of  it,  as  the  entire  force  of  the  sea-waves 
would  tend  to  tear  the  entire  structure  away,  which  cannot  be,  as  it  will  be  built  of 
the  heaviest  stone.  Neither  is  there  any  possibility  that  this  bar  can  cause  a  shoal  of 
sand,  as  its  entiro  power  is  to  largely  destroy  the  force  that  alone  heaves  sand  and 
sediment  into  the  harbor,  and  at  the  same  time  protect  the  other  two  currents,  which 
increase  their  velocity  and  action  to  cut  out  and  away.  On  the  contrary,  the  function 
of  this  bar  is  to  enable  shoals  to  be  cut  away. 
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The  Raritan,  ShrewsbniTy  Hackensack,  Passaic,  and  Hudson  riTen  all  discharge 
into  New  York  Bay ;  therefore  the  mouth  of  New  York  Bay  is  really  the  month  of  all 
these  rivers.  Now,  by  opening  the  month  of  New  York  Harbor,  as  proposed  by  this 
plan,  the  outflowing  currents  m  all  these  riyers  will  be  quickened  and  concentrated, 
and  therefore  they  will  deepen  and  locate  their  channels  to  a  large  extent  by  their 
own  energy,  while  any  contraction  of  the  mouth  of  the  harbor  womd  greatly  deaden 
their  outflowing  currents  and  create  fill  in  them. 
Most  respectfully, 

Hexry  F.  Kkapp, 
Civil  Emgin 
General  Z.  B.  Tower, 

Senior  Member  Board  of  Engineers. 


B. 

OCTOBKR  21,  1880. 

General:  I  respectfully  offer  to  the  consideration  of  your  Board  the  foUowing  sup- 
plemental argument  on  the  "  mechanical  action  of  wave  motion,"  in  further  support 
of  my  proposition  to  deepen  the  bar  at  Sandy  Hook,  now  under  your  consideration. 

The  amount  of  wave  action  of  water  depends  on  two  conditions,  winds  and  depth  of 
water,  both  of  which  modify  it  from  the  one  extreme  of  smooth  water  to  the  mount- 
ainous billows,  and  though  we  cannot  control  the  winds  from  causing  wave  action. 
we  can  modify  wave  action  itself  by  what  may  be  scientifically  termed  ^interference,** 
a  principle  fully  developed  practically  as  well  as  experimentaUv,  particularly  in  num- 
berless experiments  with  the  wave  action  of  light,  as  frequently  performed  by  scien- 
tists like  Professor  Tyndal,  Slc, 

An  explanation  of  the  peculiar  mechanism  of  wave  action  (as  I  understand  it)  may 
be  sufficiently  lucid  to  throw  considerable  light  on  my  proposition  now  pending,  and 
give  a  substantial  indorsement  to  my  plan  for  permanently  cutting  away  the  oar  at 
the  mouth  of  this  port,  by  the  forces  or  nature  as  they  now  exist,  by  simply  modifying 
one  of  these  forces  by  artificial  means ;  in  other  words^  it  is  proposed  to  destroy  or  re- 
duce one  of  nature's  forces  for  the  permanent  accomplishment  of  this  object. 

In  order  to  treat  the  subject  more  comprehensively,  let  us  go  back  to  the  beginning 
of  the  world,  *'  when  darkness  covered  the  face  of  the  earth,''  and  allow  to  be  aastnmed 
as  a  fact  the  most  probable  theory  that  all  land  was  under  and  covered  with  a  more 
unifoim  depth  of  water ;  that  the  action  of  the  winds  by  causing  undulation  of  the 
water  caused  the  formation  of  shoals,  &c,  (to,  however,  slight  extent  primarily), 
which  once  formed  kept  continually  increasing  by  continual  aeposit<8  wasned  np  by 
the  undulations,  until  the  great  seas  and  oceans  were  dug  out  and  the  material  there- 
from laid  on  the  various  shores  until  great  continents  and  islands  were  formed  to  be 
again  modified  b^  many  outside  causes. 

(In  the  formation  of  dry  land  the  winds  act  firstly  in  conjunction  with  the  water  in 
throwing  it  up  on  the  shores,  and  subsequently  entirely  alone  in  taking  it  up  from  the 
shores  and  forming  hills,  dunes,  d&c,  far  above  the  water-mark.) 

The  peculiar  action  of  the  undulation  of  waters  results  in  the  translation  or  its  ten- 
dency to  translate  solid  matter  along  the  bottom,  and  such  translation  is  invariably 
from  the  deepest  part  of  the  water  to  the  shoalest  in  all  cases,  and  the  quicker  or  more 
abruptly  the  water  shoals  the  greater  is  this  power  of  translation  per  se  developed : 
this  IS  true  of  the  theory,  but  in  practice  it  has  its  limit  only  by  the  angle  of  incline 
or  rest  of  the  beach,  which  if  too  great  allows  the  material  to  return  by  its  own  weight, 
while  the  probability  of  its  being  moved  forward  at  all  is  greatly  reduced  after  the 
equilibrium  is  once  established  Mtween  the  degree  of  incline  and  the  power  of  the 
waves  to  build ;  in  other  words,  the  greater  the  power  to  build,  the  greater  the  resist- 
ance to  build ;  this  is  unqualifiedly  true,  and  if  not  always  apparently  carried  out  in 
nature,  is  because  of  littoral  currents  wnich  undo  the  work  done  by  translation. 

This  tendency  or  power  to  transmit  material  is  due  to  the  fact  that  the  vertical  mo- 
tioUj  otherwise  force  or  power,  of  the  undulating  waves  is  converted  into  horizontal 
motion  and  force  in  proi>ortion  as  the  water  shoals,  and  in  proportion  to  such  shoaling 
is  the  friction  of  the  water  on  the  bottom  necessarily  increased,  which  results' in  the 
translation  of  sand,  mud,  pebbles,  Slc. 

The  result  of  this  wave  action  is  undoubtedly  the  sole  and  only  cause  of  the  forma- 
tion of  bars  across  the  months  of  barbors,  as  well  as  the  formation  of  beaches,  ^c. 

(I  believe  that  geologists  credit  the  greater  part  of  the  State  of  New  Jersey  with 
having  been  thrown  up  by  the  sea-waves.) 

No  cu>ubt  bar  formation  is  made  up  to  a  large  extent  by  matter  dropped  directly  on 
it  from  the  river  above ;  but  if  so,  it  ought  to  be  attributed  to  the  indirect  consequences 
of  wave  action  that  produces  a  state  of  circumstances  that>  results  in  an  impcKliment 
to  the  rapid  flow  of  the  current;  but  it  is  far  more  probable  that  the  greater  i>art  of  the 
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sediment  held  in  suspension  by  the  outflowing  current  is  carried  out  far  beyond  the 
bar  and  washed  back  again  by  the  waves,  and  for  this  reason  the  river  is  compelled 
to  emit  itself  in  a  thin,  shallow  sheet  over  the  bar. 

WAVE  ACTION. 

Though  the  result  of  wave  action  is  very  decided  and  plain,  its  peculiar  mechanism 
of  action  is  quite  a  riddle. 

It  has  frequently  been  stated  that  wave  action  involves  no  actual  translation  of 
water,  but  is  merely  the  rise  and  fall,  otherwise  undulation,  of  water.  It  certainly 
seems  impossible  to  conceive  of  the  movement  of  water  or  anything  else  that  does  not 
involve  translation.  If  water  admitted  of  compressibility  this  theory  might  be  pass- 
able, but  as  compressibility  is  not  a  property  of  water,  it  must  be  acknowledged  that 
there  is  a  translation  of  water  in  wave  action  by  the  fact  that  there  is  a  movement  of 
it  from  crest  to  hollow  or  wave  to  wave,  which  cannot  occur  without  actual  transla- 
tion, and  though  such  translation  is  not  ordinarily  apparent,  it  is  a  reality,  neverthe- 
less. It  is  the  natural  sequence  of  the  water  seeking  an  equipoise  or  balance  of 
weight  or  column,  and  necessarily  implies  a  change  of  particles,  or  translation  from 
one  column  to  another. 

A  book  of  statistics  gives  frt>m  the  observations  of  a  Mr.  Douglas,  "  that  when  a 
wave  has  a  height  of 

8  feet  there  are  35  to  a  mile  and  8  per  minute. 

15  feet  there  are  5.6  to  a  mile  and  5  per  minute. 

20  feet  there  are  3  to  a  mile  and  4  per  minute. 

This  20-foot  wave  involves  a  velocity  of  1^  miles  per  minute." 

On  free  tide  waves  the  same  book  gives  their  seep  as  follows : 

In    1  foot  depth  of  water   5.7  feet  per  second. 

In  10  feet  depth  of  water  17.9  feet  per  second. 

In  20  feet  depth  of  water  25.4  feet  per  second. 

In  40  feet  depth  of  water  35.9  feet  per  second. 

In  60  feet  depth  of  water  43.9  feet  per  second. 

From  this  it  is  apparent  that  a  wave  has  motion,  and,  consequently,  power  or  force, 
and  the  question  is,  What  becomes  of  the  force  t 

Take  a  sufficient  section  of  a  wave  crest  weighing,  say,  1,000  tons,  and,  according 
to  the  above  table,  moving  in  60  feet  depth  of  water  at  the  rate  of  43.9  feet  per  sec- 
ond, which  would  represent  a  force  of  44,319  foot-tons;  now  it  is  obvious,  as  the  depth 
of  water  under  this  wave  crest  of  1,000  tons  shoals  i,  or  from  60  feet  down  to  30  feet 
depth,  that  one  half  of  this  force  disappears,  and  when  the  water  shoals  to  0  the  other 
half  disappears  also,  and  consequently  there  is  just  so  much  original  vertical  but 
latterly  horizontal  force,  44,319  foot- tons,  that  has  disappeared  on  a  shoaling  beach 
within  a  few  seconds  of  space,  and  has  to  be  accounted  for,  which  can  only  be  done  on 
the  hypothesis  that  the  vertical  force  has  changed  into  horizontal  force,  and  is  then 
rapidly  dissipated  and  consumed  b^  its  friction  on  the  bed  of  the  sea  or  beach ;  if  the 
bed  be  of  yielding  or  unfixed  material,  like  sand,  mud,  &c.,  it  will  be  unable  to  with- 
stand this  amount  of  force  or  friction,  and,  in  consequence,  is  rapidly  heaved  and 
moved  up  the  beach  or  shore  until  the  angle  of  incline  of  the  beach  is  such  that  it  is 
able  to  withstand  this  force,  in  which  case  the  equilibrium  of  force  and  resistance 
becomes  established. 

Probably  the  reason  the  translation  of  the  water  is  not  more  apparent  is  for  the 
reason  that  such  translation  of  the  atoms  themselves  is  excessively  limited  and  small, 
because  the  height  of  the  wave  or  amount  of  water  constituting  the  crest  bears  so 
small  a  proportion  to  the  depth  of  water,  the  translation  of  atoms  being  not  entirely 
in  the  wave  itself,  but  throughout  the  entire  height  of  the  vertical  column  of  water 
under  the  wave  or  crest ;  and  though  the  space  through  which  these  atoms  move  be 
limited,  it  is  because  the  sum  of  the  motions,  to  equal  the  motion  of  the  crest  or  wave, 
is  made  up  throughout  the  entire  vertical  column  by  giving  sufficient  aggregate  of 
motion,  or  translation  of  atoms,  to  equal  the  contents  of  the  wave ;  otherwise,  a  wave 
is  the  result  of  the  atoms  of  water  under  it  moving  to  a  common  center  beneath  it. 

The  translations  of  the  atoms  of  water  under  waves  cannot,  of  course,  be  continu- 
ously ahead  with  the  directions  of  the  running  wave,  otherwise  the  water  of  the  ocean 
would  be  all  piled  up  towards  and  on  the  shores,  but  on  the  contrary  it  is  backwards 
and  forwards ;  that  is  to  say,  the  water  of  the  vertical  column  immediately  under  the 
wave  becomes  flattened  down  by  reason  of  the  greater  pressure  than  exists  in  the  proxi- 
mate vertical  column  under  the  hollow  or  depressed  undulation,  and,  in  consequence, 
sufficient  of  the  forward  half  of  the  water  under  the  wave  column  is  pressed  forward 
to  assist  in  making  up  the  wave  to  be  formed  ahead,  while  sufficient  of  the  backward 
half  is  impelled  backward  to  assist  in  making  up  the  wave  advancing  in  the  rear; 
otherwise  the  column  under  the  wave  is  divided  by  a  vertical  center  or  axis  drawn 
perpendicularly  from  the  crest,  from  which  common  center  the  water  is  pressed  in  two 
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opposite  directions;  thus  it  is  that  the  whole  amount  of  translation  to  which  the 
atoms  of  water  are  subjected  by  wave  motion  in  a  water  of  uniform  depth  is  merely 
a  continuously  intermittent  backward  and  forward  moyement  of  the  atoms  from  column 
under  crest  to  column  under  hollow,  the  hollow  being  next  thrown  up  into  a  wave 
by  the  momentum  the  water  has  acquired  by  being  pressed  from  the  columns  under 
the  two  conti^ons  crests  toward  the  one  common  column  under  the  intermediate 
hollow,  as  in  figure  here  shown,  and  represents  water  of  uniform  depth. 


(Say,  on  a  depth  of  water  of  100  feet,  a  wave  has  a  height  of  5  feet ;  on  account  of 
the  triangular  shape  of  the  crest,  probably  but  2  per  cent,  to  3  per  cent,  of  additional 
atoms  to  the  wave  colunm  would  e(}ual  the  contents  of  the  wave.) 

Again,  as  the  water  shoals  the  height  of  the  waves  becomes  less,  and  the  amonnt  of 
water  to  equal  the  wave,  the  force  remaining  the  same,  being  yet  unconsumed,  must 
be  taken  up  by  increased  breadth  of  the  wave  and  the  vertical  column  under  the  wave, 
and  consequently  must  be  transmitted  to  a  greater  horizontal  distance  and  at  a  greater 
rate  of  horizontal  s^ed  or  motion,  which  involves  an  increased  friction  on  we  bed 
bottom,  and  results  in  moving  sand,  pebbles,  &c.,  up  the  incline,  &.c. 

As  an  illustration  of  this  case,  the  column  B,  having  a  greater  vertical  height  and 


capacity,  famishes  an  equal  and  positive  amount  of  matter  to  column  C,  having  a  leas 
vertical  height ;  and  to  receive  this  amount  of  water  increased  breadth  of  oolamn  of 
wave  C  must  be  proportionately  enlarged,  and  this  inciteased  width  must  necessitate 
increased  speed  ana  consequently  increased  friction  on  the  bottom,  the  propelling 
force  being  continuously  used  up  by  this  friction,  and  the  friction  being  always  pro- 
portionate to  the  amount  of  inclination  or  shoaling  of  the  beach  or  bottom. 

In  the  retranslation  of  the  water  from  the  backward  half  of  the  wave  having  the 
less  vertical  height  and  greater  breadth  (as  before  explained,  the  water  of  the  oolanin 
under  the  wave  dividing  and  going  in  opposite  directions  to  make  up  the  oontin^ouB 
waves),  the  result  of  this  action  is  just  the  reverse,  and  the  friction  on  the  bottom  is 
below  the  mean,  while  in  the  half  towards  the  shoaling  it  is  above  the  mean,  the  half 
moving  down  the  incline  never  cutting  down  the  beach,  but  the  half  moving  np  the 
incline  always  building  up  the  beach.    One  is  positive  and  the  other  negative. 

This  is  because  the  water  passes  from  a  smaller  sectional  capacity,  C,  into  a  larger 
sectional  capacity,  towards  B,  causing  the  water  to  continually  decrease  its  speed  as 
it  enters  the  enlarging  sectional  capacity,  just  the  same  as  the  current  of  a  river  will 
decrease  when  entering  the  enlarged  section  of  a  river,  and  vice  versa;  consequently, 
the  friction  of  the  water  on  the  bottom  from  the  shoal .  towards  deep  water  becomes 
proportionately  reduced,  thus  losing  its  power  to  carry  back  the  sand,  and  the  result 


Digitized  by 


Google 


APPENDIX   D. 


685 


is  the  constant  tendency  of  a  beach  to'grow  and  encroach  on  the  sea  modified  of  coarse 
by  shore  currents. 

To  what  extent  waves  affect  deep  bottoms  must  be  largely  a  matter  of  copjectnre : 
though  the  deepest  bottoms  have  most  probably  been  affected  by  the  largest  waves,  all 
waves  do  not  anect  such  bottoms,  though  in  shoal  water  the  weight  of  a  wave  is  most 
directly  supported  by  the  column  of  water  under  it  quite  perpendicularly  to  the  bot- 
tom. In  deep  water  the  weight  of  the  wave  would  seem  to  pe  supported  and  dissi- 
Sated  over  an  extended  base,  the  same  as  the  cone  of  a  mountain  is  supported  and 
issipated  over  an  extended  base,  according  to  a  well-known  law  of  nature  in  such 
matters.  This  would  go  to  show,  then,  that  all  waves  do  not  affect  very  deep  bottoms 
by  their  motion,  and  suggests  that,  except  in  rapidly  shoaling  positions,  the  greatest 
part  of  wave  force  is  at  toe  surface,  gradually  lessening  towards  the  bottom. 


In  this  accompanying  illustration  I  have  undertaken  to  show  how  the  weight  of 
waves  is  supported  and  dissipated  by  extending  base  lines  towards  the  bottom,  so 
that  where  the  bottom  is  deep  these  lines  actually  cross  one  another,  in  which  case, 
below  their  lines  of  intersection,  the  water  must  have  a  uniform  pressure.  The  illus- 
tration shows  the  waves  running  to  the  left^  and  therefore  the  greatest  resistance  is 
towards  the  left,  and  the  lines  are  therefore  inclined  to  suit  that  resistance. 

From  this  I  therefore  argue  that  the  proposed  artificial  bar  at  New  York,  having  an 
elevation  of  25  feet  in  65  to  70  feet  of  water,  will  destroy  from  20  per  cent,  to  25  per 
cent,  of  the  force  of  the  sea- waves. 

Again,  the  height  or  amplitude  of  waves,  as  well  as  their  velocity,  depends  on  the 
primary  condition  of  depth,  the  velocity  or  force  being  proportionate  to  the  square 
root  of  the  depth,  and  as  the  depth  decreases  the  height  as  well  as  the  velocity  de- 
creases, resulting  in  a  proportionate  amount  of  force  or  motion  being  lost  by  friction 
in  any  position  of  decreased  depth ;  that  force  is  gone  forever  by  the  mere  passage 
over  the  shoal  or  decreased  depth. 

In  a  discussion  on  a  paper  entitled  '*  Origin  of  the  Chesil  Bank."  before  the  Insti- 
tution of  Civil  Engineers^  London,  in  1875,  Mr.  John  Dunning  s^ted  that  *^  he  had 
recently  seen  a  stone  the  size  of  his  doubled  fist  which  had  been  thrown  by  the  force 
of  the  waves  over  the  wall  on  to  the  esplanade  at  Sidmouth,  a  distance  of  30  feet.'' 
In  the  same  discussion  Mr.  Stevenson  was  quoted  as  having  said  in  a  paper  on  the 
German  Ocean  that  ^'some  drift  stones  of  large  dimensions,  measuring  upwards  of  30 
cubic  feet,  or  more  than  2  tons  weight,  have^during  storms  been  thrown  upon  the  (Bell) 
Rock  from  deep  water." 

Mr.  F.  Wynne  stated  in  this  discussion  that ''  a  Spanish  galleon  was  known  to  have 
gone  down  off  Chesilton  many  years  ago,  and  since  then,  after  heavy  storms,  ingots  of 
silver  were  sometimes  washed  up  at  Cnesilton." 

Again,  '' breakers"  are  caused  by  the  resistance  and  friction  the  bottom  part  of  a 
wave  encounters  in  passing  over  the  beach  or  a  shoal,^  while  the  upper  part  of  the 
wave,  meeting  with  less  resistance,  maintains  its  velocity  to  a  greater  extent,  and  in 
consequence  curls  and  breaks  over. 
Most  respectfully, 

Henky  F.  Knapp. 

General  Z.  B.  Tower, 

Senior  member  of  the  Board  of  Engineers. 
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IMPROVEMENT  OP  RIVERS  IN  NORTHERN  NEW  JERSEY,  AND  OF  STATEN 
ISLAND  CHANNEL  AT  ELIZABETHPORT— IMPROVEMENT  OF  HARBORS 
ON  LAKE  CHAMPLAIN,  AND  OF  OTTER  CREEK,  VERMONT,  AND  TICON- 
DEROaA  RIVER,  NEW  YORK. 


report  of  lieutenant-colonel  n  michler,  corps  of  engineers, 
bvt,  brig,  gen,  u,  s,  a,,  officer  in  charge,  for  the  fiscal 
year  ending  june  30,  1881,  with  other  documents  relating  to 
the  works, 

United  States  Engineer  Office, 

New  York,  July  30, 1881. 
Sir  :  I  have  the  honor  to  transmit  herewith  the  annnal  reports  of 
operations  on  the  several  works  of  river  and  harbor  improvements 
lately  in  charge  of  Lieut.  Col.  I^.  Michler,  Corps  of  Engineers,  for  the 
fiscal  year  en£ng  June  30, 1881,  prepared  under  his  direction. 
Very  respectfully^  your  obedient  servant, 

John  Newton, 
Colonel  of  Engineers,  Bvt.  Maj.  Oen.,  U.  S.  A. 

The  Chief  of  Engineers,  U.  8.  A. 


E  I. 

improvement  of  PASSAIC  RIVER  ABOVE  NEWARK,  NEW  JERSEY. 

The  present  project  was  adopted  in  1872,  and  provides  for  the  removal 
of  rock  and  other  obstructions  between  Newark  and  the  head  of  navi- 
gation, so  as  to  afford  a  sufBicient  channel  6  feet  deep  at  mean  low-water. 
The  report  of  Col.  John  Newton  to  the  Chief  of  Engineers,  dated  June 
25, 1880,  to  which  attention  is  respectfully  invited,  gives  an  outline 
of  operations  from  the  commencement  of  this  work  of  improvement 
until  June  1, 1880,  when  it  was  turned  over  to  me. 

By  the  river  and  harbor  act  of  June  14, 1880,  an  appropriation  of 
12,000  was  made  for  the  continuation  of  this  improvement.  The  boiler 
of  the  steam  drilling  scow,  heretofore  in  use  on  the  river  in  removing 
bowlders  and  other  obstructions,  having  become  unserviceable,  but  lit- 
tle work  was  done  during  the  fiscal  year.  During  the  summer  of  1880 
an  old  stone  pier  or  abutment,  which  greatly  obstructed  navigation,  was 
removed  from  the  draw  of  the  bridge  of  the  New  York,  Lake  Erie,  and 
Western  Railroad,  the  railroad  company  having  agreed  to  pay  all  ex- 
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penses  connected  with  the  work.  It  being  estimated  that  the  cost  of 
patting  in  a  new  boiler,  and  making  such  other  repairs  as  were  necessary 
to  the  scow  and  machinery,  would  be  equal  to  or  exceed  the  amount  on 
hand  for  the  improvement,  it  was  not  deemed  advisable  to  undertake 
these  repairs,  but  rather  to  build  a  new  scow,  should  further  appropria- 
tions  be  made  for  the  improvement,  or  tccontinue  the  work  by  contract, 
or  by  hiring  the  necessary  appliances  and  labor  by  the  day. 

Passaic  River  is  in  the  collection  district  of  Newark.  Nearest  light-hoase  Passaic 
light.    Fort  Tompkins  is  the  nearest  fort. 

Amount  of  revenue  collected  at  Newark  daring  the  fiscal  year  ending  June  30, 1831, 
I .    Amount  of  commerce  to  be  benefited  by  this  improvement,  §2,000,000. 

ORIGINAL  ESTIMATES. 

Middle  bar,  dredging $936  00 

Middle  bar,  diking 66,375  00 

Belleville  bar,  dredging 15,501  00 

Rutherford  Park  Bar,  hedging 14,112  00 

Holman's  and  small  bars  above,  dredging 12,000  00 

Contingencies 15,000  00 

Total 123,924  00 

AMOUNTS  APPROPRIATED. 

By  act  of  Congress  approved  June  10,  1872 $25,000  00 

By  act  of  Congress  approved  March  3, 1873 25,000  00 

By  act  of  Congress  approved  June  23,  1874 20,000  00 

By  act  of  Congress  approved  March  3,  1h75 20,li00  00 

By  act  of  Congress  approved  August  14, 1876 10,000  00 

By  act  of  Congress  approved  June  18,  1878 10,000  00 

By  act  of  Congress  approved  March  3,  1879 2,000  00 

By  act  of  Congress  approved  June  14,  1880 2,000  00 

Total  amount  appropriated 114,000  00 

Total  amount  expended 111,547  38 

Money  statement. 

July  1,  1880,  amount  available ^,901  23 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 448  60 

July  1,  1881,  amount  available 2,452  62 

Amount  (estimated)  required  for  completion  of  existing  project 9, 924  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     9, 924  00 


E  a. 

IMPROVEMENT  OF  PASSAIC  RIVER,  NEW  JERSEY,  FROM  THE  PENNSYL- 
VANIA RAILROAD  BRIDGE  TO  ITS  MOUTH. 

The  existing  project  for  this  improvement  was  adopted  in  1880,  and 
provides  for  the  formation  and  maintenance  of  a  channel  200  feet  in 
width,  and  10  feet  in  depth  at  mean  low- water,  from  Pennsylvania  rail- 
road bridge  to  Newark  Bay.  By  the  river  and  harbor  act  of  Jane  14, 
1880,  an  appropriation  of  $30,000  was  made  for  this  work.  A  project  for 
the  application  of  this  amount  was  submitted  July  12, 1880.  This  plan 
being  approved  by  the  Chief  of  Engineers,  bids  were  invited  by  public 
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advertisement  for  the  coustniction  of  about  2,000  linear  feet  of  dike  at 
the  mouth  of  the  river.  These  bids  were  opeued  on  September  4, 1880. 
Messrs.  Henry  Du  Bois  &  SOns  being  the  lowest  responsible  bidders, 
the  contract  was  awarded  to  them. 

Work  on  the  construction  of  the  dike  was  commenced  on  November 
2G,  1880,  and  the  section  of  dike  under  contract  completed  May  10, 
1881. 

The  total  length  of  the  dike  projected,  of  which  the  section  built 
forms  part,  is  4,000  feet.  As  the  line  of  the  dike  crosses  the  present 
channel,  it  was  necessary  to  leave  an  opening  in  the  dike  for  the  passage 
of  vessels,  until  the  shoal  separating  the  channel  of  Passaic  River  from 
that  of  the  Hackensack  could  be  dredged  and  the  new  channel  would 
become  available.  It  was  not  deemed  advisable  to  comnience  the 
dredging  before  the  completion  of  the  section  of  dike  under  contra<;t. 
As  the  full  effect  of  this  dike  will  not  be  developed  until  the  opening 
in  the  same  is  entirely  shut,  it  is  believed  that  its  effect  would  be  to  so 
far  modify  the  tidal  currents  as  to  keep  the  dredged  channel  open  until 
the  gap  in  the  dike  is  closed ;  accordingly,  work  on  the  excavation  of  the 
new  channel  was  commenced  on  May  23,  18 SI,  and  is  still  in  progress, 
under  contract  with  Mr.  Payn,  of  Albany.  As  a  result  of  these  opera- 
tions, a  channel  10  feet  deep  and  50  feet  wide  now  exists,  connecting  the 
8-feet  curve  of  the  river  channel  with  the  deep  waters  of  Xewark  Bay; 
19,263  cubic  yards  of  material  were  removed. 

The  least  depth  in  the  old  channel  across  the  bar,  which  vessels  here- 
tofore were  obliged  to  cross  in  entering  and  passing  out  of  the  rivei',  is 
about  7  feet.  It  is  proposed  to  apply  the  $50,000  approprijited  by  the 
river  and  harbor  act  of  March  3,  1881,  to  extending  the  dike  to  its  full 
development,  and  to  closing  the  opening  across  the  old  channel,  and  to 
widening  and  extending  the  10-feet  channel  by  means  of  dredging  as 
far  up  stream  as  the  fund  available  will  permit. 

Passaic  River  is  in  the  collection  district  of  Newark,  which  is  the  nearest  port  of 
entry.     Nearest  light-house,  Passaic  light.     Fort  TompWiis  is  the  nearest  fort. 
Amount  of  revenue  collected  during  the  fiscal  year  ending  June  30,  1881,  S 

AMOUNT  APPROPRIATED. 

By  act  of  Congress  approved  Jnne  14,  1880 $30,000  00 

By  act  of  Congress  approved  March  3,  1881 i 50,000  00 

Total  amount  appropriated 80, 000  00 

Total  amount  expended 24,343  13 

Money  statement, 

July  1,  1880,  amount  available $30,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 50, 000  00 

$80,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 \ 21,665  57 

July  1,  1881,  outstanding  liabilities 2,677  56 

24,343  13 

July  1,  1881,  amount  available 55,656  87 

Amount  (estimated)  required  for  completion  of  existing  project 152, 875  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  100, 000  00 
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Abetraet  of  proposals  for  the  oonstruolion  of  pile  dike  at  mouth  of  the  Passaic  Bwer,  New 
Jersey f  opened  September  4,  1880,  by  Lieut.  Col,  N.  Miohler,  Corps  of  Engineers. 


Names  of  bidders. 


Albert  J.  Howell 

James  D.  Leary 

William  H.  Wood 

Henry  Du  Bois  &.  Sons 

Ephraim  Y amess 

Frank  Pidgeon,  jr. . .  . 

Ridgway  &.  Yoons 

T.  &A.Walsh 

John  B.  Brahans 


i 


Amount. 


2,000  ; 
2,000 
2,000  t 

2,ooo; 

2,000 
2,000 
2,000 
2,000 

;    500 

1 1,500 


$14  00 
13  44 
13  26 
9  25 
21  80 
11  78 
13  00 

11  00 

12  09 

13  48 


$28,000  00 
26,880  00 
26,500  00 
18, 500  00 
43,600  00 
28,560  eO 
26,000  00 
22,000  00 

^26,190  00 


11 


$11  00 

8  94 

9  50 

6  56 
9  95 

7  88 
9  26 

8  30 
C  7  72 
)    906 


Amount. 


$22,000  00 
17,880  00 
19.000  00 
13.000  00 
19,900  00 
15. 760  00 
18,500  00 
16,600  00 

1 17, 450  00 


Bemarka. 


Lowest  Md. 


Contract  awarded  to  Henry  Du  Bois  &  Sons^  the  lowest  bidders,  with  the  approTal 
of  the  Chief  of  Engineers. 


Abstract  of  proposals  for  dredging  in  Newark  Bay  at  the  mouth  of  Passaic  Biver^  New  Jeremff 
opened  May  9,  1881,  by  Lieut.  Col.  N.  Michlery  Corps  of  Engineers, 


Names  of  bidders. 


1^ 


1  I  Edgar M.Payn.... 

2  I  Henry  KDuBoia. 

3  !  JohnMoDermott.. 


TUsnarka, 


$0  13.9  I  Lowest  bid. 

25      I 
21 


Contract  awarded  to  Edgar  M.  Payn,  the  lowest  bidder,  with  the  approval  of  the 
Chief  of  Engineers. 

Abstract  of  proposals  for  the  construction  of  pile  dike  at  the  mouth  of  the  Paseaic  Rirtr, 
New  Jersey^  opened  June  23,  1881,  by  lA&ut.  Col.  N.  MichlcTf  Corps  of  Engineered 


Names  of  bidders. 


1  John  Brady , 

2  William  B.  Wood., 

3  John  Kelly 


Frank  Pidgeon,  1r 

Henry  DuBois  &  Sons. 


.9 

i^ 

t^ 

a 

Amount. 

|l 

|3 

2,000 

$18  00 

$S«.OW<» 

2,000 

14  37 

2e^746M 

(1,626 
\     375 

15  00 

16  00 

}  30,37169 

2,000 

14  10 

28.206  09 

2,000 

13  25 

26, 50060 

Contract  awarded  to  Henry  Dn  Bois  &  Sons,  the  lowest  bidders,  with  the  approval  of 
the  Chief  of  Engineers. 
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E3. 

IMPROVEMENT    OF    CHANNEL    BETWEEN    STATEN    ISLAND    AND    NEW 

JERSEY. 

The  report  of  Col.  John  Newton  to  the  Chief  of  En^neers,  dated  June 
25, 1880,  page  640  of  Annual  Eei>ort  of  Chief  of  Engineers,  1880,  to  which 
attention  is  respectfully  invited,  gives  a  history  of  this  improvement 
from  its  inception  until  June  1, 1880,  when  the  work  was  transferred  to 
me. 

By  the  river  and  harbor  act  of  June  14, 1880,  there  was  appropriated 
'  $29,000  for  improving  the  channel  between  Staten  Island  and  New  Jer- 
sey, at  Elizabethport.  A  project  for  the  application  of  this  apprd|)ria- 
tion,  together  with  the  balance  remaining  from  previous  ones,  was  sub- 
mitted June  28, 1880.  This  project  was  referred  to  the  Board  of  Engi- 
neers for  Fortifications  and  Eiver  and  Harbor  Improvements.  A  copy 
of  the  report  of  this  Board,  which  is  appended  for  incorporation  here- 
with, was  received  with  letter  of  the  Chief  of  Engineers  on  October  30, 
1880,  with  directions  to  proceed  with  the  work  in  accordance  with  the 
recommendations  of  the  Board. 

In  pursuance  of  the^e  instructions,  bids  were  invited  by  public  adver- 
tisement on  November  9,  for  dredging  the  channel  in  accordance  with 
the  plan  adopted.    These  bids  were  opened  on  November  30, 1880. 

The  Morris  &  Cumings  Dredging  Company  being  the  lowest  respon- 
sible bidders,  the  contract  was  awarded  to  them.  Dredging  operations 
under  this  contract  were  commenced  on  the  22d  of  December,  and  con- 
tinued to  the  29th  of  the  same  month,  when,  owing  to  the  inclemency 
of  the  weather,  and  the  large  amount  of  drift  ice,  the  contractors  were 
compelled  to  withdraw  their  "planf^  for  the  winter.  Work  was  re- 
sumed on  March  10,  and  is  still  in  progress.  Up  to  the  close  of  the  fis- 
cal year  101,368  cubic  yards  of  material  had  been  removed,  resulting  in 
the  formation  of  a  channel  13  feet  deep  at  mean  low-water,  and  from  50 
to  200  feet  wide,  extending  from  the  deep  water  to  the  east  of  Shooter's 
Island  to  a  point  700  yards  to  the  west  of  the  Corner  Stake  light. 

The  present  plan  of  improvement  provides  for  the  formation  of  a  chan- 
nel of  400  feet  in  width,  and,  12  feet  in  depth  at  mean  low-water;  an 
additional  depth  of  1  foot,  for  a  portion  of  the  channel,  is  also  provided 
for,  so  as  to  afibrd  a  depth  of  13  feet  over  a  width  of  200  feet.  The 
operations  thus  far  have  been  confined  to  excavating  the  deeper  portion 
of  the  cut,  it  being  deemed  advisable  to  execute  this  portion  of  the  work 
first.  The  channel  thus  formed  will  at  ouce  be  available  for  the  larger 
class  of  vessels,' and  will  afford  a  suflftcient  water-way  for  the  passage  of 
vessels  during  the  period  that  dredging  operations  are  in  progress ;  the 
additional  width  of  channel  having  a  depth  of  12  feet  will  also  be  secured. 

The  Board  of  Engineers  recommend  that,  in  case  the  dredged  material 
be  found  t'O  contain  enough  adhesive  matter,  it  be  deposited  along  the 
indicated  lines  of  diking  to  form  effective  sections  of  an  artificial  bank. 
Thus  far  none  of  the  material  excavated  was  found  of  a  suitable  nature 
for  this  purpose,  and  it  has  consequently,  all  been  deposited  behind 
bulkheads  at  Pamrepo,  N.  J. 

The  estimated  cost  of  the  improvement,  under  the  plan  existing  at  the 
date  of  my  last  annual  report,  was  $50,000.  The  project  submitted  June 
28, 1880,  for  the  application  of  the  funds  available  was  in  accordance 
with  this  plan.  As  the  amount  on  hand,  $52,006.37,  was  in  excess  of 
the  estimated  cost  of  the  improvement,  no  further  appropriation  was 
asked  for. 
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The  estimated  cost  of  the  improvement  under  the  plan  as  subsequently 
modified  by  the  Board  of  Engineers  for  Fortifications  and  River  and 
Harbor  Improvements  is,  for  dredging,  $125,705,  and  $60,000  for  diking. 
The  sum  of  $133,608.63  will,  therefore,  be  required  to  complete  the  exist- 
ing project;  of  this  sum,  $75,000  can  be  profitably  expended  during  the 
fiscal  year  ending  June  30, 1883. 

This  work  is  in  the  collection  district  of  New  York,  which  is  the  nearest  port  of 
entry ;  nearest  light-honse,  Bergen  Point  light. 

Amount  of  revenue  collected  at  the  port  of  New  York  during  the  liscal  year  ending 
June  30,  1881,  1^139,579.562.83. 

AMOrXTS  APPROPRIATED. 

By  act  of  Congress  approved  August  14,  1876 ^10,000  00 

By  act  of  Congress  approved  Juno  18,  1878 15,  CKX)  00 

By  act  of  Congress  approved  June  14,  1880 29.000  00 

Total  amount  appropriated 54, 000  00 

Money  statemenL 

July  1,  1880,  amount  available $52,0i>G  :?7 

July  1,  1881,  amount  expended  during  fiscal  year,  exclnsive  of 

oitttstanding  liabilities  July  1,  1880 $18,061  90 

July  1,  1881,  outstanding  liabilities 5,405  63 

23,467  53 

July  1,  1881,  amount  available 28,538  84 

Amount  (estimated)  required  for  completion  of  existing  project 133, 698  6:1 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     75, 000  00 


Abstract  of  irroposaU  for  dredging  channel  beitceen  Staten  Island  and  Xeio  Jersey,  opened 
November  30,  1880,  hy  Lieut,  Col,  N.  Michler,  Corps  of  Engineers. 


l^^ames  of  bidders. 


1-2 


Date  of  commencement  of 
work. 


Henry  E.I)QBoi8 ,    $0  35   

F.  K    Brown    &   Elyah  i  36    Januarv  1, 1881 . 

Brainard,  it.                      \  \ 

Joseph  Cammes.presi-  IB^t 

dent  Morris  &,  Cumings  I  j 

Dredging  Company.  ' 


Date  of  completion  of  work. 


October  1, 1881. 


Contract  awarded  to  lowest  bidder,  Morris  &  Cumings  Dredging  Company,  with 
the  approval  of  the  Chief  of  Engineers. 


commercial  statistics. 

Office  of  the  Receiver  Central  Railroad  Company,  of  New  Jersey, 

New  York,  June  15,  1881. 
Dear  Sir  :  I  send  the  following  memoranda  showing  the  commercial  business  trans- 
acted at  Elizabethport  during  tne  year  1880  by  the  Central  Railroad  of  New  Jersey, 
and  also  the  amount  of  business  done  by  the  commercial  and  manufacturing  estabUsfa- 
ments  at  that  place. 

The  Central  Railroad  of  New  Jersey  received  during;  the  year  2,250,000  tons,  and 
the  Philadelphia  and  Reading  Railroad  600,000  tons  of  coal.  The  miscellaneous  freight 
received  amounted  to  70,000  tons,  native  ores  30,000  tons.    The  amount  of  pig-iron 
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received  was  42,000  tons,  and  cast-iron  pipe  34,000  tons.     Railroad  and  scrap-iron 
Amounted  to  3,500  tons. 

The  following  are  the  principal  manufacturing  and  commercial  establishments  and 
the  number  of  men  employed  by  each  : 

Singer  Manufacturing  Company,  2,500  operatives ;  four  other  factories,  50  opera- 
tives. 

Four  foundries.  t)00  operatives. 

Kopair  shops,  50  operatives. 

One  ropewalk,  400  operatives. 

Central  Railroad  of  New  Jersey,  550  operatives. 

One  car  .and  wheel  foundry,  20  operatives. 

One  rolling-mill,  50  operatives. 

Total  operatives,  4,220. 

Elizabethport  is,  next  to  Jersey  City,  the  chief  commercial  i)ort  in  the  eastern  part 
of  New  Jersey.  Access,  however,  to  its  wharves  and  docks  is  only  possible  for  vessels 
drawing  12  feet  of  water  or  less,  by  reason  of  the  shoals  now  existing  easterly  and 
westerly  of  Shootei-'s  Island  in  Newark  Bay;  with  these  impediments  removed  a  very 
^eat  degree  of  commercial  prosperity  will  result  to  Elizabethport  and  its  vicinity. 
Yours  truly, 

F.  S.  Lathrop, 
Beceiver  and  President  Central  Railroad  of  New  Jersey. 

General  N.  Michlkr, 

United  States  Engineer. 


letter  of  the  chief  of  engineers. 

Office  of  the  Chief  of  Engineers, 

United  States  Army, 
Washington^  JD.  C,  October  21,  1880. 

Sir  :  I  be^  leave  to  submit  herewith  a  project  received  from  Lieut. 
Col.  II^".  Michler,  Corps  of  Engineers,  for  the  application  of  the  appropri- 
ation of  $29,000  made  by  the  river  and  harbor  act  of  June  14,  1880,  for 
the  improvement  of  the  channel  between  Staten  Island  and  ^ew  Jersey, 
at  Elizabethport,  and  of  the  unexpended  balance  of  former  appropria- 
tions applicable  thereto ;  and  also  a  report  of  September  25,  1880,  from 
the  Boar^i  of  Engineers  for  Fortifications  and  Eiver  Harbor  Improve- 
ments to  which  this  project  was  referred. 

In  1879  Colonel  Newton,  Corps  of  Engineers,  the  officer  then  in  charge, 
suggested  the  dredging  of  the  shoaler  parts  of  this  channel  and  protect- 
ing and  i)reserving  the  part  dredged  by  means  of  a  short  dike,  the  whole 
cost  to  be  about  $i8,000.  There  is  now  about  $52,000  applicable  to  the 
work,  and  Lieut  Colonel  Michler  adopts,  in  his  present  project,  Colonel 
Newton's  plan. 

The  Board,  however,  is  of  opinion  that  considerable  additions  to  the 
depth  and  width  of  the  channel  leading  to  Elizabethport  have  now  be- 
come necessary  for  the  commerce  of  that  place,  and  recommend  the 
dredging  of  the  whole  channel  from  Elizabethport  to  Newark  Bay  to  a 
width  of  400  feet  and  a  dep^h  of  12  feet  at  mean  low-water,  with  an  ad- 
ditional dredging  of  1  foot  deeper  for  a  portion  of  the  width,  so  as  to 
afford  a  depth  of  13  feet  over  a  width  of  200  feet;  the  cost  of  which  is 
set  down  at  about  $125,000,  and  also  suggests  that  beneficial  results 
may  be  obtained,  and  the  maintenance  of  the  channel  depths  assist- 
ed, by  short  dikes  located  at  certain  designated  points,  and  probably 
at  other  points  to  be  determined  by  experience  as  the  work  progresses. 
If  these  future  dikes  should  be  of  the  form  known  as  pile  dikes  the 
above  estimate  would  be  increased  by  about  $60,000. 

'Believing  with  the  Board  that  greater  facilities  to  commerce  are  now 
required,  and  approving  its  views,  I  beg  leave  to  recommend  that  the  ex- 
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penditare  of  the  available  funds  be  applied  towards  cajn;ying  oat  the 
plan  of  improvement  proposed,  and  that  Lieutenant-Colonel  Michler  be 
instructed  accordingly. 

Very  respectfully,  vour  obedient  servant, 

H.  G.  Wright, 

Chief  of  UngineerSj 
Brig,  and  Bvt  Maj.  Oen. 
Hon.  Alexander  Ramsey, 

Secretary  of  War. 

[First  indorsement.] 
Approved: 

By  order  of  the  Secretary  of  War. 

H.  T.  Crosby, 

Chief  Clerk. 
War  Department, 

October  25, 1880. 


report  of  the  board  of  engineers. 

Office  of  Board  of  Engineers  for  Fortifications 
and  for  elver  and  h arbor  improvements,  &c., 

New  York,  September  25,  1880. 

General:  The  Board  of  Engineers  to  whom  was  submitted  the  pro- 
ject of  General  Michler  for  the  application  of  the  appropriation  of  $21),000, 
made  at  the  last  session  of  Congress,  and  of  the  unexpended  balance 
from  former  appropriations,  to  the  improvement  of  the  channel  between 
Staten  Island  and  New  Jersey,  have  the  honor  to  submit  the  following 
report : 

The  plan  of  improvement  as  originally  adopted  (Report  of  the  Chief 
of  Engineers  for  1873,  pp.  943-945)  was  to  extend  the  main  channel  at 
Elizabethport  eastward,  between  parallel  dikes,  to  join  the  channel  ot 
Newark  Bay  to  the  north  of  Shooter's  Island,  preserving  at  the  same 
time  that  branch  of  the  channel  which  runs  northeasterly  along  the  shore 
to  the  railroad  bridge.  And  to  prevent  too  great  waste  of  the  flood- 
currents  (the  useful  agents  here  for  scouring  the  bottom)  through  the 
latter  channel  which  go  to  feed  the  upper  part  of  the  bay,  it  wa«  further 
proposed  to  dam  it  off,  in  whole  or  in  part,  at  the  bridge,  and  to  provide 
for  the  requisite  amount  of  scour  in  this  channel  by  inclosing  a  tidal 
basin  betweeli  the  north  dike  and  the  bridge.  By  these  means  it  was 
intended  that  no  more  of  the  tide  should  low  through  the  northeast 
channel  than  was  sufficient  to  preserve  it,  while  the  greater  portion 
should  be  sent  through  the  proposed  channel  running  eastward.  The 
south  dike,  at  first  intended  to  extend  the  whole  length  of  the  new  chan- 
nel, was  afterwards  designed  to  be  terminated  at  a  point  considerably 
westward  of  Shooter's  Island,  thus  leaving  the  old  channel  undistnrbed 
and  in  condition  for  use  by  those  preferring  it.  However,  the  beginning 
of  the  construction  of  the  south  dike,  which  has  since  been  partially 
completed,  was  the  signal  for  the  display  of  great  hostility  to  the  project 
by  the  oystennen,  who  feared  an  interference  with  the  oyster-beds,  and 
by  the  towing  interests  of  the  Delaware  and  Karitan  Canal,  on  the  part 
of  the  latter  because  it  was  not  clearly  understood  that  the  construction 
of  the  dikes  need  not  interfere  with  the  old  channel  south  of  Shooter's 
Island,  which  was  ])referred  for  the  tows  on  account  of  certain  presumed 
facilities  of  navigation  on  the  flood- tide. 
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In  consequence,  a  special  Board  of  Engineers  was  sammoned  to 
examine  and  report  a  plan  for  the  improvement  of  this  channel.  The 
result  of  their  inquiry  will  be  found  in  the  report  of  the  Chief  of  Engi- 
neers for  1876,  part  1,  pp.  252-256.  They  concurred  with  the  local  engi- 
neer as  to  the  efficacy  of  his  plan  to  produce  and  maintain  a  deep-water 
channel,  which  they  believed  to  be  correct  in  principle,  and  would  be 
successful  in  practice.'  They,  however,  did  not  judge  it  expedient  to 
recommend  the  completion  of  it  on  this  ground : 

That  whatever  may  have  been  the  prospective  requirements  of  commerce  on  this 
ronte  three  years  ago,  its  present  needs  do  not,  in  their  opinion,  call  for  a  14-foot 
channel  at  mean  low- water,  to  be  attained  by  the  construction  of  dikes  at  a  large 
cost. 

They  recommended  the  improvement  of  the  channel  by  dredging  a 
width  of  500  feet  to  a  depth  of  11  feet  at  mean  low-water,  with  the  fol- 
lowing estimate : 

Dredging  230,000  cubic  yards  at  16  centd f:r),800 

Contiugeucies  10  per  cent 3,680 

Total 40,480 

They  state  also : 

Should  the  future  needs  of  commerce  demand  a  deeper  channel  than  11  feet,  which 
we  propose  to  obtain  by  dredging,  it  is  our  opinion  that  recourse  must  be  had  to  the 
system  of  dikes  proposed  by  General  Newton. 

At  the  present  moment  the  rate  for  dredging  would  be  higher,  vary- 
ing from  25  to  30  ceut^  per  cubic  yard  m^a^ured  in  place. 

To  carry  out  the  project  of  the  Board,  there  were  appropriated  as 
follows : 

By  the  act  approved  August  14,  1876,  $10,000. 

As  Stated,  the  serious  decline  in  thecommerceofElizabethport  between 
the  dates  of  the  dike  project  and  of  the  assembling  of  the  special  Board 
furnished  a  sufficient  motive  to  stop  the  operations  under  that  design. 
In  1877  the  stagnation  in  business  appeared  to  be  even  more  serious, 
so  that  the  officer  temporarily  in  charge,  receiving  no  reply  to  a  commu- 
nication addressed  to  citizens  of  the  place  as  to  the  best  mode  of  apply- 
ing the  available  funds,  amounting  to  a  tiitte  over  $10,000,  decided  to 
let  the  matter  lie  over,  and  await  further  developments. 

By  act  of  June  18, 1878,  a  further  appropriation  of  $15,000  was  granted. 

In  December,  1878,  a  communication  was  received  fipom  the  Hon.  F. 
S.  Lathrop,  Receiver  of  the  Central  Eailroad  of  New  Jersey,  stating  that 
the  shipping  capacity  of  Port  Johnston  was  nearly  employed,  and  that, 
in  consequence,  faciUties  at  Elizabethport  were  in  demand.  He  further 
stated  that  18  feet  of  depth  of  channel  and  abundance  of  sea-room  were 
necessary  for  an  active  business  there. 

The  local  engineer,  in  forwarding  this  communication  to  the  Chief  of 
Engineers/ submitted  a  project  for  dredging  and  for  the  construction  of  a 
deflecting  short  dike  to  maintain  the  dredged  channel  near  the  corner 
stake,  which  could,  if  necessary,  be  afterwards  extended  to  connect  with 
deep"  water  in  Newark  Bay. 

In  January,  1880,  another  communication  was  received  from  Mr. 
Lathrop,  and  forwarded,  which  stated,  among  other  matters,  that  the 
Central  Railway  Company  had  expended  over  $100,000  in  1879  in  the 
improvement  of  wharves,  boat-docks,  and  slips,  at  Elizabethport,  and 
that  the  Philadolpbia  and  Reading  Railway  Company  would  expend  a 
like  amount  upon  adjoining  docks. 

In  this  communication  Mr.  Lathrop  gives  the  delivery  of  coal  at 
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Elizabethport  in  1879  as  2,000,000  of  tons,  with  a  probable  addition  of 
500,000  in  1880,  and  the  delivery  of  500,000  to  1,000,000  tons  additional 
by  the  Philadelphia  Hnd  Eeading  Railway.  The  amount  of  pig-iron 
received  was  45,000  tons,  and  of  east-iron  pipes  30,000  tons.  There  was 
also  of  miscellaneous  freight  20,0(K)  to  30,000  tons. 

The  local  engineer  recommended  that  operations  be  commenced  apon 
the  channel  between  Elizabethijort  and  Shootei-'s  Island,  and  tliat  an 
additional  appropriation  of  $29,000  be  asked  for. 

Besides  these  communications  from  the  Receiver  of  the  Central  Rail- 
way Company  of  New  Jersey,  the  Board  has  caused  further  inquiries  to 
be  made  at  the  same  office,  and  have  received  additional  information 
both  by  letter  and  personal  inter\iews  from  the  receiver,  and  are  satis- 
fied'that  considerable  additions  to  the  depth  and  width  of  the  channel 
leading  from  Kill  Von  KuU  to  Arthur  Kill  have  now  become  necessary 
for  the  commercial  business  of  the  port. 

The  Board  accordingly  recommends  the  dredging  of  the  present  chan- 
nel to  a  width  of  -400  feet  and  a  depth  of  12  feet  at  mean  low- water, 
with  additional  dredging  of  1  foot  deeper  for  a  portion  of  the  width,  so 
as  to  afford  a  depth  of  13  feet  over  a  width  of  200  feet.  Tl^e  lines  of 
tlie  13-foot  channel  are  laid  down  also,  but  intended  only  as  an  approx- 
imate, since  observation  alone  ought  to  determine  their  final  positions. 

By  this  means  a  depth  of  17^  feet  at  mean  high-water  would  l>e 
obtained,  and  a  great  relief  afforded  to  the  commerce  of  the  port. 

The  cuiTcnts  here,  which  have  been  the  principal  agents  in  keeping 
open  the  existing  channel,  are  those  of  the  flood  from  Arthur  Kill  and 
Kill  Von  Kull.  The  former  on  entering  the  bay  divide  into  two 
branches;  the  one  following  a  direction  nearly  northeast,  along  the 
shore,  and  losing  its  force  by  dispersion  before  reaching  the  railroad 
bridge  across  the  bay ;  the  other  flowing  nearly  east  along  the  channel 
aud  near  the  corner  stake  light,  trending  and  dispersing  towards  the 
northeast. 

A  portion  of  the  flood  from  Kill  Von  Kull  ex)ntinues  its  western 
course  through  the  channel  south  of  Shooter's  Island,  and,  rounding  its 
southwest  side,  flows  in  a  northwesterly  direction  towards  the  corner 
stake,  and  then  disperses  in  a  northeasterly  direction.  * 

The  two  flood  currents,  one  from  the  east  and  the  other  from  the 
west,  do  not  actually  come  into  opposition,  being  at  the  corner  stake 
nearly  coincident  in  general  direction.  A  salient  point  is  therefore  the 
result  at  the  corner  stake,  which  has  been  somewhat  rounded  off  bj'  the 
agitation  incident  to  steam  navigation. 

Though  it  is  evident  that  the  depth  in  the  channel  may  be  increased 
by  the  action  of  dikes  pro])erly  placed,  as  has  been  the  case  in  front  of 
a  section  of  diking  formerly  constructed,  yet  it  would  not  answer  to 
confine  the  currents  by  continuous  parallel  walls  throughout  the  whole 
extent  of  the  channel,"  since  the  currents  flowing  in  opposite  directions 
would  thereby  be  brought  into  direct  conflict.  ^ 

However,  a  beneficial  result  and  the  maintenance  of  the  dredged 
depths  may  be  a^ssisted  by  partial  lengths  of  dikes  indicated  at  A,  B, 
C,  I),  and  probably  at  otlier  points  to  be  suggested  by  the  lighto  of 
experience. 

If  the  material  dredged  contain  much  adhesive  matter,  as  is  probably 
the  case,  it  may  be  deposited  along  the  indicated  lines  of  diking  to  form 
eft'ective  sections  of  an  artificial  bank,  which  might  be  further  protected 
from  waves,  currents,  and  ice  by  timber  and  pile  structures  where  found 
to  be  necessary. 

The  system  of  partial  diking  would  at  least  diminish  the  amounts  ol 
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future  deposits,  for  it  is  not  probable  that  the  depths  recommended  in 
tliis  report  to  be  given  to  the  channel  could  be  maintained  without  some 
confinement  of  the  currents. 

ESTIMATE. 

For  a  channel  400  feet  wide  and  12  feet  deep  at  mean  low-wa^e^: 
232, 900  cubic  yards  (in  place)  of  dredging?,  at  35  cents $81, 515  (X) 

For  an  additional  depth  of  1  foot  for  a  width  of  200  feet : 
117, 300  cubic  yanls  (in  place)  of  dredging,  at  30  cents 35, 190  00 

11(5,705  00 
Contingencies 9,000  00 

Total 125,705  00 

The  price  of  dredging  is  now  very  much  advanced;  and  when  the 
difficulty  of  disposing  of  this  large  amount  is  considered,  it  is  possible 
that  it«  deposit  along  A,  B,  C,  I),  and  also  behind  the  existing  dike,  may 
not  increase  the  cost  materially. 

If  the  partial  dikes  should  be  of  the  form  known  as  pile  dikes,  the 
estimate,  in  iwidition  to  that  of  dredging,  would  be  about  $00,000. 

Tbe  complete  dike  8ystem,.as  adopted  In  1873,  would  be  more  effective 
in  maintaining  the  depths  in  the  channel,  and  would  secure  a  greater 
depth  than  the  project  recommended;  but,  when  it  is  considered  that  a 
greater  depth  than  14  feet  would  not  avail  because  of  the  depth  over 
the  bar  in  Kfiritan  Bay,  the  superior  advantage  in  this  respect  of  the 
first  project  becomes  less  marked.  The  estimated  cost,  also,  of  the  full 
dike  system  would  be  about  twice  that  of  the  system  recommended. 

It  is  likewise  recommended  that  the  amount  available  for  this  work 
*be  devoted  to  dredging  in  the  channel,  as  laid  down  on  the  sketch 
accompanying  this  report. 

The  inclosed  communication  of  Mr.  P.  H.  Wyckoff,  in  reference  to  the 
vessels  engaged  in  the  commerce  of  Elizabethport,  was  handed  to  the 
Board  by  Mr.  F.  S.  Lathrop,  receiver  of  the  Central  Railroad  of  New 
Jersey. 
Respectfully  submitted. 

Z.  B.  Tower, 
Colonel  of  Engineers  and  Bvt,  Maj,  Gen. 

JoxiN  New^ton, 
Colonel  of  Engineers  and  Bvt  Maj,  Gen, 
Henry  L.  Abbot, 
Lieutenant- Colonel  of  Engineers  and  Bvt,  Brig.  Gen. 

Brig.  Gen.  H.  G.  Wright, 

Chief  of  Engineers  J  U.  8.  A. 


E  4. 
IMPROVEMENT  OF  SHREWSBURY  RIVER,  NEW  JERSEY. 

A  prqjec't  for  the  thorough  improvement  of  both  branches  of  the  river, 
resulting  from  a  survey  and  examination  made  under  the  direction  of 
Col.  J.  N.  Macomb,  was  adopted  in  1879.  With  the  money  appropri- 
ated prior  to  June  14,  1880,  the  two  dikes  at  the  junction  of  the  north 
and  south  branches  of  the  river  were  constructed  ;  and  a  total  of  7,007 
cubic  yards  of  sand  dredged  from  the  north  branch.  The  dredging  was 
confined  principally  to  the  new  channel  around  Lower.  Rocky  Point, 
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where  a  direct  channel  about  70  feet  in  width  and  not  less  than  6  feet  in 
depth  at  mean  low-water  was  found.  A  cut  about  30  feet  wide,  and  6 
feet  deep,  was  also  excavated  through  the  '^crossover"  at  Upper  Rocky 
Point  to  afford  temporary  relief  to  the  vessels  plying  on  the  river  as  high 
up  as  Bed  Bank,  until  the  direct  channel  past  Barley  Point  can  be 
opened.  For  reasons  stated  in  the  letter  of  the  local  engineer,  dnted 
August  23, 1880,  a  modification  of  the  project  previously  adopte<l,  as 
far  as  tbe  same  related  to  the  portion  of  the  river  fronting  alon^  the 
town  of  tSeabright  above  the  bridge,  was  submitted  to  the  Chief  of  Engi- 
neers for  his  consideration  and  approval.  The  modification  proposed  was 
adopted  after  being  referred  to  the  Board  of  Engineers  for  Fortifications 
and  River  and  Harbor  Improvements;  a  copy  of  the  report  of  the  Board, 
as  also  that  of  the  letter  of  the  local  engineer  on  the  subject,  is  appended 
for  incorporation  herewith. 

By  the  river  and  harbor  act  of  June  14, 1880,  $30,000  were  appropriated 
to  continue  the  improvement.  This  amount,  as  far  as  expended  during 
the  fiscal  year,  was  applied  to  constructing  the  dike  in  the  South  Branch 
^at  the  entrance  to  Pleasure  Bay  in  accordance  with  the  modified  i>lai^ 
and  to  dredging  a  cut  90  feet  wide,  and  6  feet  deep,  through  the  flat  at 
the  entrance  to  the  South  Branch,  and  to  dredging  the  direct  channel 
at  Barley  Point,  in  the  North  Branch.  In  these  operations  a  total  of 
24,017  cubic  yards  of  sand  was  removed.  Owing  to  the  long  and  severe 
winter  the  contractor  was  unable  to  complete  the  dredging  under  con- 
tract by  the  close  of  the  fiscal  year,  and  an  extension  of  time  from  July 
1  to  September  20, 1881,  was  granted. 

The  results  thus  far  attained  are  most  marked  at  the  junction  of  tlie 
north  and  south  branches  of  the  river.  By  the  scouring  action  of  the. 
currents  the  channel  of  the  North  Branch  around  Lower  Rocky  Point, 
which  was  originally  dredged  to  a  width  of  70  feet,  and  6  feet  deep  at 
low-water,  has  widened  to  about  100  feet  in  its  narrowest  part,  and  this 
channel  is  now  exclusively  used  by  the  vessels  going  up  and  down  the 
North  Shrewsbury.  A  marked  improvement  has  been  effected  at  the 
entrance  to  the  South  Branch;  the  depth  on  the  bar  at  this  locality  be- 
fore improvement  was  about  3J  feet,  and  at  present  6  feet  at  low- 
water  can  be  carried  from  the  deep  water  of  the  main  branch  up  to  above 
Bellvue;  between  this  point  and  Seabright  Bridge  the  least  depth  in 
the  channel  is  5  feet.  As  these  improved  channel  ways  are  in  a 
great  measure  due  to  the  current  action  as  moitied  by  the  construction  of 
the  training  dikes,  it  is  safe  to  conclude  that  the  improvement  will  be 
permanent,  and  that  the  channels  will,  in  all  probability,  deepen  bj'  the 
action  of  the  natural  agencies. 

By  the  river  and  harbor  act  of  March  3, 1881,  an  appropriation. of 
$86,000  was  made  for  the  completion  of  this  improvement,  $36,000  of 
which,  by  the  terms  of  the  act,  shall  be  expended  in  the  improvemeat 
of  the  South  Branch. 

It  is  proposed  to  apply  these  amounts  in  accordance  with  the  existing 
project,  as  follows:  South  Branch,  tbe  $36,000  to  be  applied  to  dredging 
channel  150  feet  wide  and  6  feet  deep  at  low-water,  from  Seabright 
Bridge  to  entrance  to  Pleasure  Bay ;  to  constructing  dike  across  "  Polly's 
Gut,"  and  widening  the  cut  through  the  flat  off  Bellvue;  also  dredging^ 
at  such  other  points  of  the  channel  above  where  the  present  depth  is 
less  than  6  feet  at  mean  low- water.  Main  and  North  Branch:  the 
$50,000  it  is  proposed  to  exi)end  in  constructing  the  dike  below  Island 
Beach ;  to  dredging  channel  150  feet  in  width  and  6  feet  in  depth  be- 
tween Island  Beach  and  the  bar;  also  to  dredging  at  such  other  points 
between  Island  Beach  and  Highlands  drawbridge,  where  the  present         < 
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depth  is  1688  than  6  fe^t;  and  to  dredging  the  channel  of  the  North 
Branch  in  the  vicinity  of  Lower  Rocky  Point  and  Barley  Point;  also 
between  Barley  Point  and  Oceanic  Dock,  so  as  to  widen  the  6-foot 
channel  already  formed  and  in  course  of  construction.  It  is  proposed 
to  extend  the  operations  as  far  as  the  funds  will  admit,  and  in  accord- 
ance with  the  dimensions  contemplated  by  the  existing  project. 

It  is  believed  by  applying  the  appropriations  as  suggested  that  an 
uninterrupted  channel  of  not  less  than  6  feet  deep  at  low-water.can  be 
formed  and  maintained  from  the  entrance  to  the  river  to  Oceanic  Dock, 
on  the  North  Branch,  and  to  Pleasure  Bay  on  theBouth  Branch;  it  will 
only  remain  to  widen  this  channel  at  some  points  to  the  full  width  con- 
templated, in  order  to  complete  the  improvement  in  accordance  with 
the  existing  project.  Owing  to  the  difference  between  the  estimated 
cost  of  dredging,  viz,  25  cents  per  cubic  yard,  on  which  estimate  the 
present  appropriation  is  based,  and  the  price,  34  cents,  that  is  being 
paid  at  present;  and  also  owing  to  the  increased  amount  of  material  to 
be  removed,  which  will  become  necessary  by  the  modification  of  the 
project  in  the  vicinity  of  Seabright,  it  is  estimated  that  an  additional 
appropriation  of  $47,000  will  be  required  for  dredging,  in  order  to  widen 
the  channels  to  the  full  dimensions  contemplated. 

Shrewsburj^  River  is  in  the  collection  district  of  Perth  Amboy,  N.  J.  Nearest  port 
of  entry,  New  York.  The  nearest  light-house  is  Navesink  light,  and  fort  at  Sandy 
Hook  is  the  nearest  fort. 

Amount  of  revenue  collected  at  Perth  Amboy  during  the  fiscal  year  ending  June 
:«),  1881,  $:}7,456.74. 

AMOUNTS  APPROPRIATED. 

By  act  of  Congress  approved  August  30,  1852 $1,500  00 

By  act  of  Congress  approved  March  3,  1871 14,000  00 

By  act  of  Congress  approved  March  3,  1873 5,000  00 

By  act  of  Congress  approved  June  18,  1878 16,000  00 

By  act  of  Congress  approved  March  3,  1879 10,000  00 

By  act  of  Congress  approved  June  14,  1880 *. 30,000  00 

By  act  of  Congress  approved  March  3,  1881 86,000  00 

Total  amount  appropriated 164,500  00 

Total  amount  expended '. 67,086  23 

Money  statement 

July  1,  1880,  amount  available $34,702  48 

Amount  appropriated  by  act  approved  March  3,  1881 86, 000  00 

1120,702  48 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive 

of  outstanding  liabilities  July  1,  1880 15, 073  11 

July  1,  1881,  outstanding  liabilities 8,215  60 

23,288  71 

July  1,  1881,  amount  available 97,413  77 

Amount  (estimated)  required  for  completion  of  existing  project 47, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30,1883.      47, 000  00 
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Abstract  of  proposals  for  dredging  in  Shrewsbury  Bher,  New  Jersey^  opened  August  30, 1880, 
by  Lieut,  Col.  }l,  Michlery  Corps  of  Engineers. 


1 

Names  of  bidders. 

Price  per  cu- 
bic yard. 

Date  of  comiQencemoiit. 

Date  of  completion. 

1 

..:  $0  95 

*> 

Frank  Pidgeou,  jr 

William  Flannery 

Eliiah  Brainard 

November  15, 1880 

AnKDSt  30, 1881. 
Prosecute  vigorously  until  com- 
pleted. 
June  30, 1881. 

3 
4 

Soon  as  ordered 

September  16, 1880 

Abstract  of  proposals  for  the  construction  of  lybOO  linear  feet  of  pile  dike  in  the  South  Branch 
of  the  ShreiPsbury  Hirer ^  JVew?  Jersey j  awrf  opened  October  11,  1880,  by  Lieut.  Col.  X. 
Michlerj  Corps  of  Engineers. 


I 


Names  of  bidders. 


First  section  and  250  linear 
feet  of  second  section. 


"-^e^    ^^^-- 


Amount 


Second  section  and  remain- 
ing portion  of  dike. 


Aggregate 


Linear  | 
feet    I 


Price.      Amount. 


John  Kelly 550 

William  H.  Wood 550 

Henrv  Dn  Bois  &  Sons 550  < 

F.&A.  Walsh 550' 

Frank  Pidgeon,  Jr 550  . 


$5  25 
7  10 

6  50 

7  00 
7  73 


$2,887  50 

050 

$3  95      $; 

3.  905  00 

950 

3  65         i 

3,  575  00 

950 

5  00         , 

3,  850  00 

950 

4  00      : 

4.  251  50  1 

950 

3  99        : 

$3,752  50 
3, 467  50 
4. 750  00 
3,800  00 
3,790  50 

$6,640  00 
7.372  60 
8,325  00 
7,650  00 
8.042  00 

Contract  awarded  John  Kelly,  the  lowest  bidder,  with  the  approval  of  the  Chief  of 
Engineers. 


Abstract  of  proposals  for  the  construction  of  about  3,800  linear  feet  of  pile  dihe  at  the  tnouth 
of  Shrewsbury  River,  New  Jersey ^  opened  June  21,  1881,  by  Lieut.  Col.  N.  Michler,  Corps 
of  Engineers. 


B  ' 

p  • 
^.  ' 

1 
2 
3 
4 


Names  of  bidders- 


John  Brady 3,800 

William  H.  Wood I  3,800 

Frank  Pidgeon,  jr 3, 800 

H.  Du  Bois  &  Sons 3,800 

John  Kelly ,  3,800 


1,200 
1,200 
1,200 
1,200 
1,200 


$9  50  $11.400  00 

5  46  I      6,  552  00 

6  49  I  7,  788  00 
6  00  '  7, 200  00 
6  00  7,  200  00 


1,  200  $10  50 

1,  500  I      7  68 

1,200  9  97 

1, 200  I      8  50 

1, 200  8  85 


$12,600  00 

9, 216  00 

11,964  00 

10, 200  00 

10, 620  00 


l! 


Names  of  bidders. 


'I 

H 


t^ 

s      * 

a 

S      i 

S^ 

II 

-^  •     1 

to     1 

^ 

"u 

^^  . 

5g 

1  JohnBradr '  1,300  i  $12  00 

2  William  H'.  Wood |  1, 300         8  19 

3  Frank  Pidgeon,  jr 1, 300       14  49 

4  H.  Dn  Bois  &  Sons I  1,300        9  25 

5  John  Kellv 1,300         8  85 


S 
<1 


$15,  600  00 
10,  647  00 
13,637  00 
12, 025  00 
11. 505  00 


c 
Ex 

100  , 
100  I 
100 
100 
100 


$15  00 

11  67 
14  22  , 

12  00 
8  85  , 


S 


$1,  500  00  , 
1,157  00  ; 
1,  422  00 
1, 200  00 

885  00  j 


Total. 


$41, 100  00 
27.  572  00 
34.  811  00 
30,625  M 
30,  210  00 


Contract  awarded  to  lowest  bidder,  William  H.  Wood,  with  the  approval  of  the 
Chief  of  Enj^ineers. 
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Commerd^il  staiUtics  ofexporU  and  imports  from  May  1,  1880,  to  May  1,  1881. 

EXPORTS. 


Articles. 


Quantity.  {     Yalae. 


Straw tons.                200  $2,800 

Hay do..               .240,  3,840 

Fruits , ' I  300,000 

Potatoes barrels  ,         57,700  86,250 

frarden  truck ' i !  100,000 

Clams barrels. I           2,000  I  5,000 

Oysters baskets. '         50,000  115,000 

Fish .* ! 100,000 

Miscellaneous  merchandise ' 25,000 

Total  value  of  exports ' '  737,890 


IMPORTS. 


Oysters 

bushels. 

100,000 
10,  000 

$20,000 

Peaches 

haAk(>ln 

7,500 

Hardware - 

100,  000 

Lumber 

feet 

5, 666, 666 

2,000 

2,000 

1,600 

400,  000 

150,000 
2,000 

Lime 

bam'ls . 

Cement 

do.. 

2,500 

Plaster 

do.. 

1,760 

Shingles 

number. 

6,000 
2,500 

Limestone  and  building  stone 

Guano 

...............  tons 

150 
43, 752 

85,500 

131, 434 

3,000 

Coal 

do.. 

Phosphates 

Bricks  

.   "RUmbpr 

2, 900,  000 
40,000 
9,000 
4,800 

15,000 

3,400 

360 

Agricultural  lime 

Gas  lime 

bushels. 

do.. 

Shell  lime .... 

An 

480 

Mapnr** 

5  000 

Sawdust 

ViArrnlH 

2,000 
1,  500,  000 

600 

Laths 

3,000 

Glass 

5,000 

Paint ---     

8, 000 

Ice 

_   tnnH 

1,100 

5,500 

Miscellaneous  (merchandise  and  provisions) 

500,  000 

Total  value  of  imports 

1,058,034 

ARRIVAL  AND  DEPARTURE  OF  VESSELS. 


Class. 

Ko. 

Tonnage. 

Crews. 

Steamers - 

675 
426 

520,311 
218,261 

10, 088 
1,704 

Sailing  "vflsiM^U  ..TT-.,rT tt.,, ,.,t ..., 

1,001 

738,  671 

11,792 

Fares  received  for  passengers  on  steamers,  118,420.30. 


project  op  lieut.  col.  n.  miohler,  corps  of  engmneers. 

United  States  Engineer  Office, 

New  YorJc^  August  23, 1880. 
General  :  After  a  thorough  personal  examination  of  the  channel  ways 
of  the  South  Shrewsbury  River  in  the  State  of  Kew  Jersey,  in  connec- 
tion with  the  results  of  the  survey  recently  made  during  the  latter  part 
of  May,  and  of  Which  a  map  is  beiiig  prepared,  together  with  a  careful 
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consideration  of  the  great  commercial  interest  involved;'!  have  the 
honor  to  submit  for  your  cousideration  and  approval  a  modification  of 
the  project  already  submitted  by  my  predecessor  in  regard  to  that  por- 
tion of  the  river  fronting  along  ttie  town  of  Seabright  above  the  bridge, 
and  opposite  to  a  point  on  the  west  shore  so  frequently  referred  to  in 
previous  reports  as  ^^  Jumping  Point."  The  accompanying  sketch  will 
fully  indicate  the  proposed  change,  the  course  of  the  new  channel, 
and  the  lines  of  the  jlroposed  dikes  being  represented  in  blue,  while  the 
plan  already  approved  is  shown  in  red.  The  work  on  the  latter  has  not 
as  yet  been  commenced,  and  therefore  no  loss  in  labor  or  material  will 
be  sustained  by  the  contemplated  change.  Many  strong  reasons  can 
be  urged  in  favor  of  the  modified  project,  while  a  departure  from  the 
first  twlopted  cannot  in  any  conceivable  way  interfere  with  the  interests 
of  any  party  or  parties;  some  of  these  may  be  briefly  stated  as  follows: 

First.  On  the  east,  or  Seabright,  side  of  the  river  the  land  and  prop- 
erty have  become  very  valuable,  and  are  becoming  yearly  more  so.  The 
town  itself  as  well  as  the  magnificent  villas,  cottages,  and  adjoiniDg 
parks,  already  constructed  and  in  course  of  construction,  and  upon  which 
large  sums  of  money  have  been  expended,  will  be  greatly  benefited  by 
having  the  channel  run  along  the  line  of  docks  or  wharves  which  will 
in  time  extend  out  from  the  exterior  line  for  solid  filling  as  adopted  by 
the  riparian  comitiissioners  of  the  State. 

On  the  opposite  side  of  the  river  is  a  large  extent  of  marshy  ground, 
but  one  or  two  small  houses  occupying  the  highest  points,  and  which 
during  more  than  ordinary  high-tides  is  covered  with  water. 

Secondly.  By  the  plan  first  proposed  there  is  great  danger  that,  after 
it  is  completed,  the  bed  of  the  river  between  the  dike  H  and  the  Sea- 
bright line  of  solid  filling,  will  gradually  shoal  up  and  ultimately  be  con- 
verted into  an  extensive  marsh.  This  is  not  a  mere  supposition,  as  facts 
have  already  demonstrated  this  probable  result;  the  formation  of  the 
mai*shy  ground  marked  A  was  commenced  onlyfouror  five  years  ago  by  the 
dumping  of  some  few  loads  of  dredging  material ;  the  accidental  throw- 
ing of  some  roots  of  grass  upon  the  lump  thus  formed,  and  the  growth 
of  the  same,  gave  consistency  to  it;  since  that  time  the  spot  has  been 
constantly  increasing,  and,  as  shown  by  the  sketch,  a  shoal  is  forming 
out  towards  the  Seabright  side.  This  shoaling  would  not  only  interfere 
with  the  approach  to  the  town,  but  in  a  sanitary  point  of  view  would 
prove  detrimental,  as  the  outlets  to  the  drainage  and  sewerage  might 
become  closed. 

Thirdly.  In  the  present  condition  of  affairs  the  flood-tide  flows  up  the 
west  channel  and  the  ebb  seeks  an  outlet  by  the  east  one.  By  observa- 
tions made  at  the  bridge  under  the  direction  of  Captain  Ludlow,  Corps 
of  Engineers,  it  was  ascertained  that  the  average  rise  of  tide  is  Only  1.3 
feet,  and  that  the  tidal  wave  ascends  with  a  velocity  less  than  2|  miles 
per  hour. 

As  a  permanent  improvement  is  absolutely  necessary,  it  stands  to 
reason  that  the  first  important  step  is  to  confine  the  river,  as  far  as 
practicable,  to  one  channel  way;  not  only  as  its  construction  will  prove 
more  economical  in  the  end,  but  it  will  be  the  means  of  confining  the 
two  tides  in  the  same  cut,  and  thus  a  greater  benefit  will  be  derived 
from  their  scouring  process.  As  has  already  been  shown,  the  one  which 
will  prove  to  be  of  most  benefit  is  on  the  Seabright  side;  this,  therefore, 
should  be  properly  opened  and  the  other  closed. 

Fourthly.  The  modified  plan  will  not  in  the  least  interfere  with  the 
entrance  into  or  navigation  of  Pleasure  Bay,  as  by  either  plan  there  will 
be  easy  access  or  egress  to  and  from  its  waters.    Should  either  channel 
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be  deepened'  to  the  proper  depth,  6  feet  at  mean  low- water,  there  will 
be  a  less  interrupted  flow  of  water  at  high-tide,  and  consequently  a  cor- 
responding rise  in  the  bay. 

Fifthly.  It  is  stated  by  those  acquainted  with  the  navigation  of  these 
waters  that  sailing  vessels  in  passing  up  the  west  channel  find  great 
difficulty  in  tacking  past  Jumping  Point  with  winds  blowing  from  cer- 
taih  quarters,  but  that  the  same  difficulty  does  not  arise  in  parsing 
through  the  channel  as  proposed  in  the  modified  plan. 

Sixthly.  To  render  the  improvement  complete  and  i)ermanent,  a  dike, 
marked  L  on  the  sketch,  about  650  feet  in  length,  should  be  constructed 
across  the  entrance  to  Polly's  Gut,  between  I^dge  Island  and  Jumping 
Point,  to  prevent  the  flow  of  any  portion  of  the  flood-tide  through  it. 
As  there  is  but  little  water  upon  the  bar,  it  will  only  be  necessary  to 
throw  up  a  low  dike  of  stone  at  small  expense,  which  will  fully  answer 
the  purpose. 

Seventhly.  The  length  of  the  east  channel  will  not  be  greater  than 
the  other,  the  width  and  depth  to  be  obtained  in  either  case  being  the 
same.  There  will  be,  as  indicated  by  the  soundings,  a  greater  amount 
of  dredging  in  the  former,  but  the  length  of  the  training-dike  K  will  be 
about  350  feet  less  than  the  one  marked  H,  as  proposed  in  the  first 
adopted.  It  is,  moreover,  confidently  expected,  upon  the  completion 
of  the  modified  line  of  dike,  that  before  any  dredging  is  undertaken,  and 
during  that  operation,  the  scouring  action  of  the  tides,  the  bottom  of 
the  river  being  entirely  composed  of  sand,  will  very  greatly  reduce  the 
amount  of  material  to  be  removed.  During  the  construction  of  the  dike 
K,  extending  from  Gunning  Island  to  the  Marsh  Island  A,  it  is  intended 
to  leave  for  the  present  a  gap  in  the  line  where  it  crosses  the  west  or 
Jumping  Point  channel;  this  can  be  closed  upon  the  completion  of  the 
dredging  in  the  east  or  Seabright  one.  It  is  not  contemplated  to  close 
the  water-way  between  Ledge  Island  and  the  opposite  shore,  that  chan- 
nel being  left  open  for  the  purpose  of  drainage  and  sewerage.  Even 
should  the  scouring  process  of  the  tides  prove  ineffectual,  the  estimated 
additional  cost  of  the  modified  over  that  by  the  first  plan^proposed  will  not 
very  much  exceed  $10,000;  in  consideration  of  the  greater  amount  of 
benefit  to  be  derived,  this  increase  is  but  a  trifling  one.  As  can  be  seen 
from  the  sketch,  the  channel  will  make  a  more  convenient  entrance  into 
or  departure  from  Pleasure  Bay ;  the  citizens  and  visitors  of  both  Long 
Branch  and  Seabright  will  be  benefited  by  steamboat  navigation  be- 
tween the  two  places.  It  is  already  in  contemplation,  as  soon  as  the 
improvement  of  the  South  Shrewsbury  is  completed,  to  operate  a  swift 
line  of  steamers  between  these  and  adjacent  points  directly  through  to 
]^ew  York  City. 

Pleasfure  Bay  is  a  beautiful  body  of  water,  and  offers  great  induce- 
ments not  only  for  excursion  and  fishing  parties,  but  for  very  consider- 
able commercial  enterprise.  There  are  several  arms  to  this  bay  leading 
up  to  different  localities,  such  as  Branch  Port,  Ocean  Port,  and  towards 
Monmouth  Beach.  One  of  the  principal  landings  on  the  bay  is  very 
little  over  a  mile  from  some  of  the  principal  hotels  along  Ocean  avenue 
at  Long  Branch.  The  whole  of  Long  Branch  is  deeply  interested  in  the 
improvement  of  the  South  Shrewsbury.  At  present  all  horses  and  car- 
riages from  !New  York  for  this  place  have  to  go  to  Red  Beach,  on  the 
Navesink,  or  North  Shrewsbury,  and  then  be  driven  some  7  miles;  while 
if  the  channel  at  Seabright  and  near  the  junction  of  the  two  branches  is 
deepened  boats  will  be  able  to  go  directly  to  Ocean  Port  and  Branch 
Port,  and  all  freight,  horses  and  carriages  included,  can  be  landed  within 
1  and  2  miles  of  Long 'Branch. 
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It  may  be  finally  stated  that  the  course  of  the  new  channel  can  be  best 
determined  upon  by  a  series  of  current  observations,  after  the  construc- 
tion of  the  dike  K.  The  material  to  be  removed  can  be  deposited  behind 
the  line  of  bulkheads  which  will  probably  be  constructed  by  the  prop- 
erty owners  along  the  line  of  solid  filling  adopted  by  the  riparian  coni- 
missioners,  or  can  be  conveniently  dumped  behind  the  dike  K,  and  by 
this  means  aid  in  closing  up  the  old  channel. 

The  present  appropriation  will  only  admit  of  the  dredging  out  of  the 
channel  ways  of  the  north  and  south  branches  opposite  the  dikes  recently 
built  and  in  the  construction  of  the  dike  K  of  the  modified  plan. 
Very  respectfully,  your  obedient  servant, 

N.   MiCHLER, 

lAeutetiant'Colonel  of  Engifieers. 
The  Chief  of  Engineers,  U.  S.  A. 


^  [ludorseraeiit.] 

Office  of  Board  of  Engineers  for  Fortifications 

AND   FOR  lilVER  AND   HARBOR   IMPROVEMENTS, 

New  York^  fSepUmher  10, 1880. 
Respectfully  returned  with  the  following  remarks  : 
The  Board  concur  with  General  Michler  in  the  proposed  diange  of 
channel  from  the  west  to  the  east  side  of  Island  A  in  the  south  branch 
of  Shrewsbury  River,  on  the  ground  that  the  latter  channel  would  Iwjst 
subserve  existing  business  interests  of  the  neighborhood,  with  the  sug- 
gestion that  a  short  dike  extending  from  the  north  end  of  Sedge  Island 
in  a  general  northeast  direction  may  be  found  necessary. 
In  behalf  of  the  Board : 

Z.  B.  Tower, 
Colonel  of  Engineers  and  Bvt.  Maj.  Ocn.j 

President  oj  the  Board, 


E  5. 

IMPROVEMENT  OF  RAHWAY  RIVER,  NEW  JERSEY. 

The  improvement  of  this  river  was  commenced  in  1879,  in  pursuaiA;e 
of  a  project  resulting  from  a  survey  and  examination  made  under  the 
direction  of  Col.  J.  N.  Macomb,  Corps  of  Engineers,  United  States  Army, 
during  the  fall  of  1878.  This  project  provides  for  the  formation  of  a 
channel  8  feet  in  depth  at  mean  high -water,  and  varying  from  100  to 
125  in  width ;  it  is  proposed  to  extend  it  from  Bricktown  up  to  Main  street 
bridge,  at  the  head  of  navigation .  Dredging  opef-ations  were  commenced 
October,  1879,  and  continued  until  November  22,  when  work  was  sus- 
pended for  the  winter.  During  this  period  2,773  cubic  yards  of  material 
was  removed,  the  excavation  having  been  carried  up  stream  400  feet 
above  the  place  of  beginning.  Owing  to  the  failure  of  the  contractor, 
Mr.  E.  G.  Brown,  of  Elizabeth,  to  resume  work  after  the  suspension  of 
operations  in  the  fall  of  1879,  but  little  was  done  towards  carrying  out 
the  plan  of  impro\^ement  during  the  fiscal  year  ending  June  30,  1880. 
By  the  river  and  harbor  act  of  June  14,  1880,  an  additional  sum  of 
$io,000  was  appropriated  for  this  work.  Under  this  amount  proposals 
were  invited  for  continuing  the  dredging,  but  as  the  two  bids  received 
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^ere  considered  informal  by  the  department,  they  were  both  rejected 
and  no  award  of  contract  was  made.  Subsequently  the  agreement  of 
Mr.  E.  G.  Brown  was  annulled,  the  time  for  the  completion  of  his  con- 
tract having  expired^  nothing  had  been  done  by  the  contractor  towards 
resuming  work.  The  unexpended  balance  of  previous  appropriation 
was  added  to  that  of  June  14, 1880,  and  the  work  readvertised.  The 
proposals  received  under  this  advertisement  were  opened  on  October  25, 
1880.  Mr.  John  Van  Patten  being  the  lowest  responsible  bidder,  the  con- 
tract was  awarded  to  him.  Owing  to  the  lateness  of  the  season  work 
under  this  contract  was  not  begun  until  April  16,  1881 ;  from  this  date 
the  work  was  vigorously  prosecuted,  and  is  still  in  progress,  an  exten- 
sion of  time  for  its  completion  being  granted  from  Ji^y  1  to  October  31, 
1881. 

This  work  is  in  the  coUection  district  of  Perth  Amboy,  K.  J.,  wMoh  is  the  nearest 
port  of  entry.  The  nearest  light-house  is  Prince  Bay  light.  Fort  Tompkins  is  the 
nearest  fort. 

The  amonnt  of  reyenne  coUected  at  Perth  Amboy  during  the  fiscal  year  ending  June 
30,  1880,  was  $37,456.74. 

AMOUNTS  APPROPRIATED. 

By  act  of  Congress  approved  March  3,  1879 $10,000  00 

By  act  of  Congress  approved  June  14.  1880 10,00Q  00 

By  act  of  Congress  approved  March  3,  1881 10,000  00 

Total  amount  appropriated 30,000  00 

TTotal  amount  expended 10,50S  46 

M(ytiey  Statement. 

Julyl,  1880,  amount  available ! $17,891  74 

Amount  appropriated  by  act  approved  March  3, 1881 10, 000  00 

$27,891  74 

July  h  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1. 1880 5,532  44 

July  1,  1881,  outstanding  liabilities 2,861  76 

8,394  20 

July  1,  1881,  amount  available 19,497  54 

Amount  (estimated)  required  for  completion  of  existing  project.. 7, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.      7, 000  00 


Abstract  of  proposals  fw  ike  removal  of  sandy  graveL  mud,  and  stone  from  the  channel  of 
Bahway  Hiver,  New  Jersey ^  opened  October  25, 1880,  by  Lient.  Col.  JN,  Michler,  Corps  of 
Sngineers. 


li'amet  of  bidden. 


g 


g 


? 


Amoimt. 


John  Ytti  Psttea . 
John  MoDermott . 
William  Flannery 


18»000 
18,000 
18,000 


$0  8H 

124 

97 


$16,390  00 
22,820  00 
17,400  00 


Contract  awarded  to  John  Yan  Fatten,  lowest  ladder,  with  the  approval  of  the  Chief 
of  Engineers. 
45  B 
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Kunee  of  •hippen,  &a 


Artklea. 


Tons. 


YaliM. 


Cokmel  BnaMll..... 
Hurlngton  Book. . 
Anohindaw  Dock. 

Charles  Steel 

Hampton  CnUor... 

BrokawACo 

PaUicdook 

JamealCay 

H.  X.  Pienon 

XdnrDock 

X.F.  Tappaii 

ICicbaelFHeM).... 
Brewster  &  Co 


Poadrette,  Ac . 


Clay  and  coal..., 
Coal  and  Ume.... 
Timber  shipped  . 


fiamnnl  Ayers.  ^ 
WilUam  dhambeilaln  . 
Ayen  &  SnfBy. 


Ayers  dtSafflv 

Xahway  Gas  Compaij . 

Tloe'sdook 

Almeth  White 

Hall's  dock 

Spear's  dock 


Timber  shipped 

Coal,  &c 

Srerything 

Coal,  &e 

Coal,4u3 

Coal,  Inmber,  Ac  ... 

Coal,  &c 

Coal,  Ac 

Limber 

Baiters  and  timber . 

Coal 

Coal,  Ac 

loe 


1^000 


S,000 

6,0M 
ft,  000 
6.000 
6,000 
8,000 
8,000 
8.000 
8,000 
6,000 
2,000 
8L000 
8,000 
6,000 

900 
1,000 
8,000 
1,000 

400 


1180,000 
8.MD 
!,•«► 

60,00» 
60,000 
60^000 
10,000 
16^000 
U^OOO 
16^000 
ti^OOO 
10, 000 
88.000 


Ik  400 

8.000 

181,000 

8^000 

a.  000 


68,000 


6X1,000 


Tonnage  of  merchandiae  would  increaoe  oonsiderably  if  we  had  depth  of  wator, 
which  io  now  carried  by  railroad,  owing  to  the  difficulty  of  gettins  boato  to  come  up 
the  Rah  way  River.  Have  had  two  steamboato  running  between  iTew  York  and  Bah- 
wavy  but  had  to  suspend  on  account  of  the  low  depdi  of  water.  As  soon  as  the  rirer 
is  deepened  there  will  be  a  steamboat  put  on  to  run  freight  and  passengers  between 
Kew  York  and  Rahway. 

Wm.  Chambbriaih. 


£  6. 
IMPROVEMENT  OF  ELIZABETH  RIVER,  NEW  JERSEY, 

The  improyement  of  this  river  was  commenced  in  1879,  an  appropri- 
ation of  $Ty50Q  having  been  made  by  the  river  and  harbor  act  of  March 
3, 1879,  according  to  the  recommendations  contained  in  the  report  cMf 
OoL  J.  N.  Macomb,  Corps  of  Engineers,  submitted  December,  1878. 

With  this  amonnt,  dredging  operations  were  carried  on,  under  con- 
tract with  E.  O.  Brown,  of  Elizabeth,  N.  J.,  up  to  September  6, 1880, 
when  the  funds  became  exhausted,  and  further  operations  were  sus- 
pended. The  river  and  harbor  act  of  June  14, 1880,  having  appropriated 
an  additional  sum  of  $7,500  for  the  continuance  of  the  work,  a  oontraot 
was  entered  into  with  Thomas  H.  Benton  to  continue  the  dredging  in 
accordance  with  the  existing  plan,  which  provides  for  a  channel  60  feet 
wide  and  7  feet  deep  at  mean  high-water.  Operations  under  this  con- 
tract were  commenced  October  1, 1880,  and  continued  until  November 
27,  when  work  was  suspend^  for  the  winter.  It  was  resumed  Mardi 
14, 1881,  and  continued  to  April  26,  when  the  available  funds  became 
exhausted,  and  further  operations  were  suspended.  During  the  year  a 
total  of  9,200  cubic  yards  of  material  was  excavated  and  placed  on  the 
adjacent  river  banks;  the  7  feet  depth  has  been  carried  up  stream  to  a 
point  about  150  feet  below  South  Street  Bridge. 

Up  to  the  present  time  21,078  cubic  yards  have  been  removed;  the 
total  amount  to  be  excavated  in  order  to  carry  the  7-foot  channel  up 
stream  to  the  first  permanent  bridge  at  Broad  street,  aecordinff  to  the 
original  plan,  is  44,400  cubic  yards;  this  leaves  23,322  cubic  yards  to  be 
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0till  taken  ont  The  cost  of  dredging  was  originally  estimated  at  50 
cents  per  cable  yard,  and  the  price  paid  nnder  the  first  agreement  was 
87  cents  per  cubic  yard. 

Under  this  contract,  however,  the  work  was  done  at  a  heavy  loss  to 
the  contractor.  The  lowest  proposal  received  at  the  next  letting  of  the 
work  was  $1.06  per  cubic  yard,  which  bid  was  approved  an^ia^M^pted. 
As  the  natural  disadvantages  under  which  the  dredging  must  be  prose- 
cuted will  increase  as  the  cutting  advances  up  stream,  it  is  not  probable 
that  the  work  hereafter  will  be  done  at  a  less  cost  than  the  above  ($1.06) 
per  cubic  yard.  On  this  basis  of  cost  for  dredging,  and  adding  15  per 
cent,  for  contingencies  and  superintendence,  there  will  be  required  to 
complete  the  improvement  in  accordance  witihi  the  existing  plan  $28,160. 

The  river  and  harbor  act  approved  March  3. 1881,  appropriates  $4,000 
to  continue  the  work.  An  additional  sum  of  $24,160  will  therefore  be 
required  to  complete  the  improvement,  and  this  amount  can  be  profit- 
ably expended  during  the  fiscal  year  ending  June  30, 1883. 

Elizabeth  is  in  the  coUection  district  of  Newark,  N.  J.    Nearest  light-bonae,  New 
ark  Bay,  New  Jersey,  and  the  nearest  fort  is  Fort  Tompkins. 
Amonnt  of  reyenne  coUected  during  the  fiscal  year  ending  Jone  90, 1881,  t  > 

AMOTTNTS  ▲PPROFBIA.TBD. 

Byaotof  Congress  approved  liarchSy  1879. |7,500  00 

By  act  of  Congress  approYcdJnne  14, 1880 7,500  00 

By  aot  of  Congress  approyed  March  3, 1881 4,000  00 

Total  amount  appropriated.... •»» 19,000  00 

Total  amount  expended 15,049  84 

Money  statement. 

Jnlyl,  1880,  amount  ayailable 1^,455  69 

Amount  appropriated  by  act  approved  March  3,  1881 4, 000  00 

$13,455  69 

July  1, 1881,  amount  expended  during  fiscal  year,  exdnsiye  of  outstanding 
liabiHties  July  1,1880. : .....7     9,506  53 

Julyl,  1881,  amount  available 3,950  16 

Amount  (estimated)  required  for  completion  of  existing  project 24, 160  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  encung  June  30, 1883 .    24, 160  00 


Abstract  of  propoMUfor  dredging  in  Eligaleth  Biver,  New  Jersev,  opened  Auguet  31, 1880. 
ImlAeut.  Col.  N.  MiM^,  Qwpeof  Engineers: 


1 

SamMof  bJddm. 

1^ 
1^ 

BateofoamaMiaoe 

mant 

1 

Jolm  VoBmnotk -..— - — ^ 

ni4 

100 
100 

• 

? 

'w^mifun Flannwy 

3 

ThoTDM  H.  BontooL 

Contract  awarded  Thomas  H.  Benton,  the  lowest  bidder,  with  the  approval  of  the 
Chief  of  Engineers. 
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AUiraet  of  jtrapMole  for  dredging  in  Elbiaheih  Bivetf  New  Jersey ,  opened  Jeme  16^  1881, 
iy  Lieut,  Col,  N,  Mickler,  Corps  of  Engineers, 


NameB  of  bidden. 


is 


Date  of  commeiioemeiit. 


Date  of  oompletiosL 


Blliah  Brainard,  Jr. 
Wuliam  Flannery . 
Thomas  H.  Benton 
John  MoDeimott.. 


$1  15 
1  29 
1  05 
1  25 


April  1, 1662 
Ifot  stated.. 

do 

do 


June  30, 1863. 
Not  stated. 
October  1, 1881. 
December  30, 1881. 


Contract  awarded  to  Thomaa  H.  Benton,  the  lowest  bidder,  with  the  approval  of  the 
Chief  of  Engineers. 


COMMERCIAL  STATISTICS. 

Elizabeth,  N.  J.,  May  23, 188L 

DsAB  Sib  :  Owing  to  the  bankruptcy  of  the  city  two  years  ago,  which  caused  a 
regular  stagnation  in  nearly  all  branches  of  trade  here,  the  tonnage  on  the  river  shows 
but  a  slight  increase  during  that  time.  No  large  manufacturing  Interests  have  located 
on  its  bainks  recently  and  will  use  it  extensively.  Two  large  iron  interests  contem- 
plate locating  here  and  will  utilize  the  river  to  a  great  extent.  These,  with  a  settle- 
ment of  the  city's  financial  troubles,  will  more  fiian  double  the  present  amount  of 
tonnap^e. 

So  lar  aa  the  work  of  dred^ng  has  progressed  it  gives  entire  satisfaction  and  proves 
of  great  value  to  manufacturing  and  boatmg  interests.  When  the  work  has  progressed 
an  eighth  of  a  mile  farther  it  will  reach  several  large  concerns  (manufacturers  and 
dealers  in  building  material),  who  will  use  the  river  extensively  in  its  improved  oon- 
dition. 

As  near  as  I  can  estimate  fh>m  inquiry,  dbc.,  the  tonnage  for  the  past  year  ex- 
ceeded 45,000.  There  is  a  gradual  increase  with  a  possibility  of  its  reaching  (100,000 
this  year. 

Very  respectftiUy, 

H.  F.  J.  Drake. 

Thomas  Franklin,  Esq., 

Assistant  Engineer. 


£  7. 
niPEOVEMENT  OF  WOODBEIDGE  CEEEK,  NEW  JERSEY. 

The  appropriation  of  $5,000  made  by  the  river  and  harbor  act  of  Jane 
14, 1880,  for  the  continaance  of  the  improvement  was  applied  to  dredging 
a  cat  through  the  bar  at  the  moath  of  the  creek.  Operations  ander  con- 
tract, dated  September  28  with  Elijah  Brainard,  jr.,  were  commenced 
Octooer  4, 1880,  and  continued  to  November  24,  when  the  appropriation 
becameexhaasted  and  work  suspended.  Under  this  contract  7,022  cubic 
yards  of  material  was  removed,  resulting  in  the  formation  of  a  cut  through 
the  bar  at  the  mouth  of  the  creek,  connecting  the  12-foot  curve  of  Staten 
Island  Sound  with  the  12-foot  curve  of  the  creek  above  Hie  first  bend. 
This  cut  is  12  feet  deep  at  mean  high-water,  and  80  feet  wide  as  &r  up 
stream  as  Boynton's  Dock,  above  which  point  it  gradually  diminishes 
,to  a  width  of  20  feet. 

The  existing  project  for  the  improvement  of  this  stream  provides  for 
a  uniform  depth'  of  12  feet  at  mean  high- water  in  a  channel  80  feet  wide 
from  the  mouth  of  the  creek  as  &r  up  as  the  Salamander  Dock.    The 
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estimated  amount  of  material  to  be  removed  by  dredging  is  34,000  cubic 
yards.  Up  to  the  present  time  12,554  cubic  yards  have  been  excavated, 
leaving  21,446  cubic  yards  yet  to  be  removed.  The  cost  of  dredging 
was  originally  estimated  at  30  cents  per  cubic  yard.  The  price  paid  un- 
der the  last  agreement  was  68J  cents  per  cubic  yard.  As  the  dredging 
under  the  first  contract  at  20  cents  per  cubic  yard  was  done  at  a  heavy 
loss  to  the  contractor,  it  is  not  probable  that  the  work  hereafter  will  be 
done  for  much  less  than  the  price  paid  under  the  last  contract;  on  this 
basis  of  cost  for  dredging,  there  will  be  required  $14,000  to  complete  the 
'improvement  in  accordance  with  the  existing  plan. 

Deducting  the  $5,000  appropriated  by  the  river  and  harbor  act  of 
March  3, 1881,  which  it  is  proposed  to  apply  to  widening  the  cut  through 
the  bar  to  the  full  width  contemplated,  and  continuing  the  12-foot  depth 
up  stream  as  far  as  the  funds  will  permit,  an  additional  appropriation 
of  $9,000  will  be  necessary  to  complete  the  improvement;  this  amount 
can  be  profitably  expended  during  the  fiscal  year  ending  June  30, 1883. 

Woodbridge  Creek  is  in  the  coUection  district  of  Perth,  Amboy,  N.  J.  Nearest  Ught- 
house,  Prince's  Bay,  and  nearest  fort,  fort  at  Sand^  Hook. 

Amount  of  revenue  ooUected  in  the  district  daring  the  fiscal  year  ending  June  30, 
1881, 137,456.74. 

AMOUNTS  APPBOPRIATBD. 

By  act  of  Congress  approved  March  3,  1879 $4,000  00 

By  act  of  Congress  approved  June  14, 1880 6,000  00 

By  act  of  Congress  approved  March  3, 1881 5,000  00 

Total  amount  appropriated 14,000  00 

Total  amount  expended 8,737  73 

Money  statement 

July  1,1880,  amount  available I t5|176  99 

Amount  appropriated  by  act  approved  March  3, 1881 5, 000  00 

tlO,  176  99 

July  1,  1881,  amountexpended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 4.914  72 

July  1,1881,  amount  available 5,263  27 

Amount  (estimaticd)  required  for  completion  of  existing  project 9, 000  00 

Amount  that  can  beprontably  expended  in  fiscal  year  ending  June  30, 1883.      9, 000  00 


Ahstract  of  proposals  for  dredging  in  Woodbridge  Creek,  New  Jersey ,  opened  September  2, 
1880,  by  Lieut.  Col  N.  MicKler,  Corps  of  Engine^s, 


yi 

Names  of  bidders. 

Date   of  commenoe* 
ment. 

Date  of  completion. 

1 

Xheo>  Tti  ChApuDAn  ...*.*... 

$0  72 
87 

68 
681 

Continue  work  nntll  completion. 
Proeecnte  the  same  vi^rooaly  on- 

til  completion. 
In  fiscal  year. 
On  or  before  November  20, 1880. 

? 

Wffliam  Flftunery 

September  10, 1880  ... 

When  ordered 

On  or  before  Septem- 
ber 30, 1880. 

^ 

■RVi^nli;  PJdff^Mm,  Jr  r.«....^.- 

4 

"RiyiOi  BT1i^ft'^,''jT.    

Contract  awafded  El^ab  Brainard,  Jr.^  the  lowest  bidder,  with  the  approval  of  the 
Chief  of  Engineers. 
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Abtttraat  ofprop09aU  for  ike  diredgiti§  4m  Woodbridge  Ormk,  Xew  JeneMjmmeA  Jwm$  16b 
1881,  ^  LimU.  Col  K.  MiMm',  Cw^  of  Engin 


1 

XTameofbiddeEB. 

1^ 

Datecf  oompletlaa. 

1 

"xnmiifiw  inmnfiTV  .«........•»««.■.•...- 

$0  77 
66 

Notgiveii 

June  80, 1882. 

2 

John  Van  PAttan 

September  1, 1881 

Contract  awarded  John  Van  Fatten,  the  lowest  bidder,  with  the  approval  of  the 
Chief  of  Engineers. 


OOMMEBCIAI.  STATISTICS. 


Btafemmt  of  the  tonnage  of  the  eh^mente  of  clay  and  fire  briekf  and  reoetptB  ofeodl  amd  mer- 
okandiae  through  WoodMdge  Creek,  from  May  1, 1880,  to  May  1, 1881. 


Shippers  and  reoehren. 


Shipped. 


Beoeived. 


TotiL 


BIrkett  ftPattenoii 

H.  V.  Demareat 

Wfttson  Fire  Briok  Company. 

Hampton,  Cutter  St  Son 

William  H.  Cntter 

C.F.  Inslee 

Samuel  Dally 

C.  Patter 

Warren  Dmmmond 

Salamander  Worka 

X.  J.  Thomi 


mompaon. 
Flood 


David 

C.  W.  Bovnton 

Obarlee  Anneea  ft.  Son... 

Angnatin  Flood 

Henxy  Kaurer 

K.  D.  Valentine  ft  Bro... 

F.W.  Meeker 

F.  Bawland 

William  H.  Beny  ft  Co  . 

P.B.MeHck. 

John  Powers  ft  Co 

Albert  Martin.......... < 

Daniel  Ayres 

Henry  Koch 

J.MattisonMeUok 


Total. 


Tont. 
8,848 


2,400 
7.418 
8,048 
2,641 
1,006 

400 
8,160 
4.882 

804 
2,000 

490 
4,688 

105 
6,000 
8,000 
8,400 
1,000 
1,616 
7,000 
6.158 
1.500 

400 
1,945 

260 


72,267 


Tone, 


2,060 


1,247 


1,400 
8,500 


2,279 


Ibnt. 
2.  Ml 

808 

2.408 
7,418 

2.641 
!,«• 

408 
8,150 
7,788 

501 
2.088 

xvm 

5^888 

108 

7,408 

6;  500 

8.488 
1.088 
8.888 
7.008 

Sbiai 

1,508 

408 


12,616 


84,788 


£  8. 

IMPROVEMENT  OP  MANASQUAK  RIVER,  NEW  JERSEY. 

A  sarvey  of  the  Manasquan  Biver  was  made  under  the  direction  of 
Col.  John  K  Macomb,  Corps  of  Engineers,  in  September,  1878,  resnlting 
in  a  plan  of  improTement  submitted  to  the  Chief  of  Engineers,  through 
a  report  of  January  27, 1879. 

The  river  and  harbor  act  of  March  3, 1879,  contained  an  appropriation 
of  $12,000,  "for  improving  Manasquan  Biver,  New  Jersey.''  For  the 
application  of  this  amount.  Colonel  Macomb  submitted  a  project,  dated 
May  10, 1879 ;  this  plan  was  approved,  and  for  the  carrying  out  of  wfaidi, 
a  contract  was  entered  into  with  C.  r*  Drake,  April  18, 1879. 

The  contractor  having  failed  to  commence  oi)erations  under  his  oon« 
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tract,  it  was  annnlled,  and  salt  is  now  x)€nding  against  him  and  the  snre- 
ties  on  his  bond.  Farther  prosecation  of  the  work  was  deferred  antil 
the  project  tor  improvement  coald,  be  submitted  to  the  Board  of  Engi- 
neers for  Fortifications  and  for  Biver  and  Harbor  Improvements.  The 
majority  and  minority  reports  of  the  Board  were  submitted  to  the  Chief 
of  Engineers  on  April  13,  page  548-556,  Annual  Eeport  of  Ghief  of  Engi- 
neers, 1880;  the  report  of  the  mjgority  of  the  Board  being  concurred  in 
by  the  Ghief  of  Engineers.  Copies  of  these  reports  were  transmitted  by 
the  latter,  through  letter  of  June  9, 1880,  for  my  information  and  guid- 
ance, with  the  request  that  the  subject  receive  my  early  attention,  to  enable 
me  to  report  my  views  and  recommendations  in  regard  to  the  application 
of  such  fiinds  to  the  work  as  might  become  available  by  the  river  and 
harbor  bill,  then  pending  in  Congress,  in  addition  to  the  balance  of  the 
former  appropriation  for  the  same  object. 

By  the  river  and  harbor  act  of  June  14, 1880,  an  additional  appropria- 
tion of  $20,000,  for  continuing  the  improvement  of  the  Manasquan  Biver 
was  made.  A  report  was  submitted  to  the  Chief  of  Engineers,  Septem- 
ber 17,  giving  my  views  and  recommendatiotis  in  regard  to  the  applica- 
tion of  the  funds  available  for  the  work  of  improvement.  Instructions 
were  received  ftom  the  Chief  of  Engineers,  November  17,  directing  that 
steps  be  taken  for  carrying  on  the  improvement  in  accordance  with  the 
second  of  the  two  projects  submitted  by  me,  viz:  the  '^ opening  a  direct 
channel- way  across  the  beach,  and  protecting  the  same  from  the  flow  of 
the  tidal  currents  between  the  river  and  the  ocean,  so  as  to  obtain  and 
maintain  a  suitable  depth  for  the  passage  of  similar  vessels  to  those  now 
employed  in  the  basins  of  the  river,  above  its  mouth,  and  for  coasters  of 
light  dranghf  Also,  that  in  preparing  the  details  of  the  project  and 
fiI>ecifications,  the  views  of  the  Chief  of  Engineers,  as  expressed  during 
an  interview  had  with  him  in  regard  to  the  subject,  be  as  far  as  practi- 
cable carried  out. 

In  accordance  herewith,  specifications  were  prepared*  and  a  contract 
Was  entered  into  with  Messrs.  Henry  Du  Bois  &  Sons,  for  the  construc- 
tion of  the  timber  jetties  at  the  mouth  of  the  river;  the  north  jetty  to  be 
first  constructed,  the  construction  of  the  south  jetty  being  optional  with 
the  officer  in  charge.  Owing  to  lateness  of  the  season,  and  the  excep- 
tionally severe  winter,  operations  under  this  contract  were  not  com- 
menced until  June  17, 1881. 

MaDasquan  River  is  in  the  collection  district  of  Perth  Amboy,  N.  J.,  which  is  the 
nearest  port  of  entry.  Nearest  light-house  is  Bamegat  light,  and  nearest  fort,  fort 
at  Sandy  Hook. 

Amount  of  reyenne  collected  at  Perth  Amboy  during  the  fiscal  year  ending  June  30, 
1881,  $37,456.74. 

COMMEBOIAJL  STATISTIOS. 

Manasquan  is  at  present  measurably  without  commerce.  Prior  to 
1870  from  12  to  15  vessels,  principally  schooners  drawing  from  4  to  6 
feet,  were  owned  in  Manasquan,  and  plied  regularly  between  this  port 
and  New  York  and  Philadelphia.  They  entered  the  inlet  on  a  rising 
tide,  and  are  said  to  have  experienced  no  difficulty,  even  when  blowing 
a  gale.  The  cargoes  taken  out  consisted  generally  of  wood  and  produce, 
and  those  brought  in  of  coal  and  merchandise.  At  present,  whenever 
the  inlet  is  in  such  condition  as  to  admit  of  navigating  it,  vessels  enter 
with  freights,  but  the  uncertainty  must,  so  long  as  it  exists,  operate  as 
:an  effectual  bar  to  the  growth  of  any  permanent  trade.  This,  it  is 
believed,  would  rapidly  follow  in  the  accomplishment  of  any  success* 
fdl  improvement. 
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AMOUNTS  AFPBOFRIATBD. 

By  act  of  Congress  approved  March  3,  1879 • 912^.000  0(^ 

By  act  of  Congress  approved  June  14,  1880.: 20,000  00 

Total  amount  appropriated 32,000  DO 

Total  amount  expended ^ 3,418  0^ 

Money  statement 

July  1, 1880,  amount  available $30,658  4S 

July  1, 1881,  amount  expended  during  fiscal  year,  excluslTe  of  outstanding 
liabiUties  July  1, 1880 2,076  54 

July  1,1881, amount  available 28,581  91 

Amount  (estimated)  reouired  for  completion  of  existing  project 21, 000  00 

Amount  that  can  be  profitably  expended  in  Hscal  year  ending  June  30;  1883 .    21, 000  00 


Aheiraoi  of  propoeaUfor  the  conatruetlon  of  a  Umher  jetty  at  Man<uquan  InUty  New  Jereetfy 
opened  December  27, 1880,  bff  Lieut,  Col.  N.  Michler,  Corpe  of  Engineers, 


'Stone  of  bidden. 


I 


II 
II 

2  ® 
9fl 


I 

I 


I 


RDnBoisftSoDS  . 
W.H.Wood 


200 
200 


$30  17 
30  00 


$6,084 
7,800 


400 


$0  50 

8  50 


$3,800  I  1,100  :$8  00 
8.400   1,100  5  16 


$8.«00 
5^065 


$18,484 
18;  86- 


'  Contract  awarded  to  the  lowest  bidder,  Messrs.  Henry  Du  Bois  St  Sons,  with  fhe^ 
approval  of  the  Chief  of  Engineers. 


pbojeot  of  lieut.  ool.  n.  miohleb,  coups  of  enginsebs. 

United  States  Enoinbeb  office, 

New  Yarkj  September  17, 1880. 
General:  I  have  the  honor  to  acknowledge  the  receipt  of  copy  of 
the  report  of  the  Board  of  Engineers  for  Fortifications  and  for  Biver 
and  Harbor  Improvements,  dated  April  6, 1880,  upon  the  project  sub- 
mitted by  Col.  J.  K.  Macomb,  Corps  of  Engineers,  fbr  the  improvement 
of  Manasquan  Eiver,  Few  Jersey,  and  copy  of  tne  minority  report  on 
same  subject,  dated  April  13,  1880,  the  report  of  the  majority  of  the 
Board  being  concurred  in  by  the  Chief  of  Engineers.  These  papers 
were  transmitted  by  the  latter  through  letter  of  June  9, 1880,  for  my 
information  and  guidance  with  the  request  that  the  subject  receive  my 
early  aittention  to  enable  me  to  report  my  views  and  recommendations 
in  regard  to  the  application  of  such  funds  to  the  work  as  might  become 
available  by  the  river  and  harbor  bill  then  pending  in  Congress  in  addi- 
tion to  the  balance  of  a  former  appropriation  for  the  same  object.  M]r 
attention  was  also  called  to  the  previous  history  of  the  work  as  found 
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printed  in  pages  463, 464,  Beport  of  the  Chief  of  Engineers  for  1879,  and 
also  a  statement  as  to  what  steps  had  already  been  taken  towards  its 
execution. 

For  the  application  of  the  first  appropriation  of  March  3, 1879,  Colonel 
Macomb  sumbitted  a  project  dated  May  10, 1879,  which  was  approved^ 
and  a  contract  was  entered  into  for  carrying  out  the  same.  The  con- 
tractor failing  to  conform  to  the  same,  the  fhrther  prosecution  of  the 
work  was  deferred  until  the  project  for  improvement  could  be  sub* 
mitted  to  the  Board  of  Engineers.  In  connection  with  the  report  spe- 
cially referred  to  me  and  with  that  of  Capt.  William  Ludlow,  of  January 
24, 1879,  addressed  to  Colonel  Macomb,  there  is  the  map  of  the  Manas* 
quan  Inlet,  a  tracing  of  which  is  herewith  inclosed,  prex>ared  from  the 
recent  survey  of  August,  1879.  With  all  this  information  before  me, 
and  to  enable  me  to  become  better  acquainted  with,  the  locality ^  a  per-  • 
sonal  examination  or  reconnaissance  was  made  in  company  with  my 
principal  assistant  engineer.  From  the  several  reports  abready  rendered 
and  the  inclosed  tracing  a  very  accurate  de8criJ)tion  can  be  obtained  of 
the  Manasquan  Inlet,  and  it  would  therefore  be  superfluous  to  enter  uxk>ii 
a  repetition  of  the  same. 

The  present  inquiry  will  be  confined  to  an  expression  of  my  "views 
and  recommendations  in  regard  to  the  application  of  the  funds  availa- 
ble'' for  this  work  of  improvement.  In  the  project  for  the  prosecution 
(rf  the  latter  two  objects  are  sought  to  be  obtained  j  one  having  in  view 
the  establishment  of  a  harbor  of  refuge  on  the'long  reach  of  unbroken 
Shore  of  New  Jersey,  between  Sandy  Hook  and  Bamegat  Inlet,  for  the 
benefit  of  coasters  of  light  draught;  and  the  other  in  opening  a  direct 
channel- way  across  the  beach,  and  protecting  the  same  for  the  plow  of 
the  tidal  currents  between  the  river  and  the  ocean,  so  as  to  obtain  and 
maintain  a  suitable  depth  for  the  passage  of  similar  vessels  to  those 
how  employed  on  the  basins  of  the  river  above  its  mouth,  and  for  coasters 
of  light  draught.  After  the  most  careful  consideration  of  the  subject 
the  conclusion  has  been  reached  that  a  harbor  of  refuge  cannot  be  con- 
structed at  this  locality  without  great  expense,  not  at  all  proportionate 
to  its  utility  or  importance.  As  the  Board  observes,  it  would  not  prove 
of  much  public  benefit. 

A  harbor  of  refuge  is  probably  needed  along  this  coast,  but  it  should 
be  sufBciently  deep  and  spacious  to  admit  the  larger  class  of  coasting 
vessels.  Such  harbor  could  be  constructed  only  upon  "the  plan  modi- 
fled  considerably  from  the  one  presented,  and  at  much  greater  cost.^ 
Any  project  for  its  construction  will  have  to  include  the  extension  of 
the  piers  out  beyond  the  line  of  heavy  surf,  and  the  entrance  to  the 
channel  between  them  covered  by  a  breakwater  of  suflftcient  length  to 
diminish  the  force  of  the  heaviest  of  the  ocean  waves.  The  iron  pier  at 
Long  Branch  extends  out  about  800  feet  to  beyond  the  line  of  surf,  and 
still  steamers  do  not  land  at  its  end  on  account  of  the  heavy  sweU,  but 
•  tie  up  along  the  side  to  the  windward  5  they  never  attempt  to  reach  the 
pier  unless  able  to  cross  the  bar  safely  at  Sandy  Hook.  Some  of  the 
wooden  pilei^,  which  act  as  fenders  to  the  iron  ones,  show  some  very 
rough  usage  from  the  effects  of  storms.  It  is  very  doubtful  whether 
even  small  vessels  of  4  or  5  feet  draught  would  venture  during  rough- 
weather  to  enter  between  the  piers  as  projected  in  the  proposed  plan  of 
improvement;  the  heavy  seas  would  have  a  tendency  to  make  them 
touch  bottom  in  a  channel-way  of  6  or  7  feet  in  depth.  As  both  Sandy 
Hook  and  Bamegat  are  each  within  25  miles  of  the  locaHty,  it  is  more 
than  likely  that  an  experienced  sailor'woUld  make  for  either  of  these 
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harbors  in  prefereaoe  to  attempting  a  passage  thiongh  suoh  a  long  nar- 
zow  enter  entrance  into  the  inner  harbor. 

For  these  and  other  reasons,  to  say  nothing  of  the  the  insufficiency  of 
the  appropriation,  the  idea  of  constructing  a  harbor  of  refage  at  this 
inlet  cannot  reasonably  be  entertained. 

As  to  the  second  proposition,  the  opening  of  a  direct  channel- way, 
across  the  beach  for  ^e  flow  of  tne  tidal  currents  between  the  ocean  and 
the  lower  basin  of  the  river  for  the  accomoiodation  of  such  small  craft 
as  can  be  employed  in  faciliating  the  trade  of  the  valley  of  the  Manao- 
qnan,  the  following  observations  are  submitted.  As  sta^  in  the  report 
cf  the  Board  of  Engineers,  the  object  of  the  proposed  work  is  simply  to 
restrain  the  wanderings  of  the  inlet  and  to  direct  the  flow  of  the  tidal 
currents  through  the  outlet  in  a  constant  channel  across  the  beach. 
I  To  effect  this  object  my  views  are  in  accordance  with  those  of  the 
Board,  that  there  can  be  no  durable  or  permanent  improvement  unless 
the  piers  be  extended  out  sufficiently  far  by  artificial  works  so  that  the 
mouth  or  entrance  to  the  inlet  be  established  at  such  a  d^th  as  to  pre- 
vent by  the  resultant  forces  of  the  waves  and  currents  the  formation  of 
a  similar  bar  as  that  which  now  exists.  To  accomplish  this  the  piers 
must  necessarily  be  prolonged  to  a  much  greater  length  than  tiiose 
adopted  in  the  project  submitted  for  this  improvement.  As  the  funds 
at  present  available  are  not  sufficient  to  construct  this  desired  extensioD, 
and  to  furnish  the  necessary  strength  and  stability  to  the  work,  the 
question  arises  as  to  the  most  advantageous  application  to  be  made  of 
the  same  so  as  to  secure  the  greater  amount  of  benefit  to  the  comm^- 
cial  interests  of  the  locality  immediately  interested. 

It  may  be  necessary  to  state  that  since  this  subject  was  first  discussed 
the  facilities  of  communication  and  transportation  to  and  firom  the  val- 
ley have  been  very  much  increased  within  the  last  few  months:  in  £eM2t 
all  difficulties  removed  by  the  extension  of  the  Long  Branch  Division 
of  the  Jersey  Central  Railroad,  to  and  across  the  Mauasquan  Biver,  as 
&r  as  Point  Pleasant.  The  road  crosses  the  river  over  a  pile  bridge, 
about  1  mile  above  its  mouth.  The  construction  of  this  road  obviates  to 
a  great  degree  the  necessity  for  the  proposed  improvement,  as  now  the 
lack  of  communication  is  supplied. 

Should  it  be  decided,  however,  to  attempt  some  plan  of  improvement, 
and  to  prosecute  it  towards  completion,  the  general  lines  of  dike  as  pro- 
posed by  Colonel  Macomb,  and  as  described  in  his  report  and  in  that  of 
the  Board  of  ]E<ngineers,  might  be  successfully  adopted;  many  of  the 
actual  details  of  construction  may  require  alteration,  and  the  plan  modi- 
fied as  the  work  progresses.  There  will  be  no  great  difficulty  in  con- 
structing the  two  lines  of  dikes  across  the  interior  basin,  or  of  the  revet- 
ments across  the  beach.  As  recommended,  the  north  dike  should  be 
first  built,  the  work  across  the  beach  being  carried  on  simultaneously. 
As  there  is  no  material  at  hand  for  the  construction  of  mattresses  the  pUe 
structure  will  have  to  be  adopted;  in  other  respects  the  suggestions  of 
the  Board  of  Engineers  should  receive  every  consideration.  The  exterior 
lines  of  piers  beyond  the  beach  will  be  of  an  experimental  nature;  the 
effects  of  storms  upon  them  will  prove  their  stability,  and  the  movable, 
drifting  nature  of  the  sands  will  in  one  way  or  another  decide  the  prob- 
lem as  to  the  formation  of  a  new  bar  across  the  artificial  entrance  to  the 
inlet 

Owing  to  the  absence  and  untried  character  of  any  similar  work  along 
the  Atiantic  coast,  none  so  exposed  to  the  fierce  elements  of  that  ocean, 
a  safe  estimate  cannot  be  made  as  to  the  probable  final  cost  One  sin- 
gle storm  may  demolish  the  whole  structure,  as  it  is  now  a  well-estab- 
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fished  faet  that  a  single  gale  changes  the  entire  nature  and  position  of 
fhe  inlet  under  discussion }  in  fact  it  is  claimed  that  owing  to  the  insta- 
bility of  the  sandy  shores,  every  change  of  tide  affects  the  entrance  to  a 
more  or  less  degree.  The  question  will  arise  as  to  whether  the  enor- 
mous exi)ense  of  constructing  and  maintaining  such  a  work  will  prove 
commensurate  to  any  beneficial  result  that  may  be  gained.  There  are 
some  speculative  minds  who  see  in  this  improvement  the  saving  of  mil- 
lions of  property  fh>m  destruction  by  storms,  but  the  experience  of  the 
past  will  scarcely  justify  such  an  assertion. 

Should  the  Chief  of  Engineers  approve  and  authorize  the  construc- 
tion of  this  work  of  improvement  according  to  the  project  of  Gplonel 
Macomb,  and  as  modified  by  the  recommendation  of  the  Board  of  En- 
gineers, authority  is  respectfully  requested  to  have  the  work  done  by 
contract,  and  that  proi)osals  for  its  execution  be  invited  by  the  usual 
mode  of  advertising. 

Very  respectfully,  your  obedient  servant, 

K  MiGHLEB, 

lAeutenant-Colonel  of  Engineers. 
The  Ohiep  op  Engineebs,  U.  8.  A. 


B  9. 

mPBOVEMENT  OF  KABITAN  BAY,  NEW  JERSEY. 

The  survey  for  this  improvement  was  directed  by  the  river  and  har- 
bor act  of  June  14, 1880,  and  on  December  29, 1880,  the  results  of  this 
isurvey,  together  with  a  project  and  estimate,  were  submitted  to  the  Chief 
of  Engineers. 

By  the  river  and  harbor  act  of  March  3, 1881,  an  appropriation  of 
$50,000  was  made,  and  this  amount  will  be  applied  to  dredging  a  chan- 
nel across  the  shoal  off  Seguine  Point.  It  is  estimated  that  tiie  available 
funds  will  be  sufficient  to  excavate  a  channel  about  120  feet  wide  and  21 
feet  deep  at  mean  low- water  through  the  shoal,  leaving  it  to  future  ap- 
propriations to  widen  this  channel  to  the  full  width  of  300  feet  as  con- 
templated. 

The  amount  asked  for  the  year  ending  June  30, 1883,  will  be  applied 
to  continue  the  existing  project. 

This  work  is  in  the  collection  district  of  Perth  Amboy ;  nearest  port  of  entry,  Perth 
Amboy ;  nearest  light-house,  Prince's  Bay,  and  nearest  fort,  fort  at  Sandy  Hook. 

Amount  of  revenue  collected  in  the  district  duilDg  the  nseal  year  ending  June  30, 
1881,  $37,456.74. 

AHOX72YT  APPROPRIATED. 

By  act  of  Congress  approyed  March  3,  1881 $50,000  00 

Total  amount  expended 315  68 

Money  statement. 

Amount  appropriated  by  act  approved  March  3, 1881 |50,000  00 

Idurii] 


July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

Uahilities  July  1, 1880 315  68 

July  1,1881, amount  avaUable 49,684  3S 

Amount  (estimated)  reouired  for  completion  of  existing  project 76, 500  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  endmg  June  30, 1883.  76, 500  00 
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'  SegwisM 
nffineers. 


Ahatraet  of  proposals  for  dredging  in  Raritan  Bay,  New  Jersey,  off  Segvine  Point,  cpemei 
June  17, 1881,  ly  lAenU,  CoU  N,  MiMer,  Corps  of  Eng' 


Karnes  of  bidden. 


M 


It 


John  MoDermott . . 


Atlantic  Dredging  Company,  by  K.  G.  Partard,  president 
Joseph  earnings,  president  Morris  &  Cuming  IDredging  C 


Company., 


460,000 
460,000 
460,000 


$1  00 
28 
30 


Contraot  awarded  Atlantic  Dredging  Company,  the  lowest  bidder,  with  the  approval 
of  the  Chief  of  Engineers. 


Yessels  entered  and  cleared  at  the  port  of  Perth  Aniboy,  N.  J,,  from  June  ;M),  1877,  to  Jwm$ 

30,  1881. 

VESSELS  EKTEBED. 


Coastwise. 

American  vessels. 

Foreign  ressels. 

TotaL 

Tear. 

Nnm- 
ber. 

Tons. 

ITum. 
ber. 

Tons. 

Num. 
ber. 

Tona 

If  am- 
ber. 

Tona. 

1877 

69 
137 
190 
184 

72 

18,955 
31,296 
43,765 
26,693 

15,211 

2' 
8 

4 
17 

4 

243 

716 

1,667 

4,677 

2,199 

2 
9 
9 
IS 

14 

609 

1,557 

4,474 

6,725 

17,125 

78 
172 
212 
166 

90 

14.707 

1878 

86,560 

1879 

^800 

1880 

V7,9» 

1881 

84, 6» 

VESSELS  CLEAEEl 

X 

1877 

31 
57 
90 
63 
58 

6,704 
9,170 
18,547 
16,504 
28,136 

6 

82 

40 

.       9 

19 

1,511 
11,262 
15,286 
2,880 
7,746 

14 
87 
25 
22 
27 

2,911 
5,944 
8,718 
3.938 
7,927 

61 

176 
156 
84 
104 

11,136 

1878 

26,376 

1879 

37,546 

1880 

23,8a 

1881 

43,800 

Value  of  exports  and  trnportSj  and  duUes  eollectedand  aocmed  at  port  of  Perth  Awibay,  JYl  J, 


Tear. 

Exports. 

Imports  for 

Imports  for 
warehouse. 

Total. 

Duties  col- 
lected. 

Duties  ao- 
CTued. 

TotaL 

1877 

$64, 818  16 
134, 081  00 
184,657  00 
81,158  00 
84,126  00 

$2.533  00 

4,503  00 

17,980  00 

61, 076  77 

111,  298  00 

$3,583  00 
4,508  bo 
17,080  00 
61,076  77 
192,408  00 

$46  20 

247  60 

2,851  40 

15,466  25 

37,456  74 

$46  ao 

1878       

247  00 

1879   

2,85140 
15,466  25 

1880 

"si'ioi'oo' 

'$U,"732"25* 

1881 

82,188  99 

Statement  of  number  and  tonnage  of  vessels  belonging  to  and  documented  at  port  of  PerA 

Amboyy  y.  J. 


Steam  vessels. 

Barges. 

Canal  boats. 

TotaL 

Tears. 

ITum* 
ber. 

Tonnage. 

dum- 
ber. 

Tonnage. 

Num- 
ber. 

Tonnage. 

Num- 
ber. 

Tonnage. 

Num- 
ber. 

TonnacA. 

1877 

1878 

1879 

1880 

1881 

302 
302 
311 
318 
326 

17,060.45 
13,998.38. 
16,001.66 
16,848.87 
18,664.31 

42 
51 
57 
62 
69 

8.339.82 
.   8,744.59 

9,356.20 
10;21L87 
11,208.06 

48 
51 
65 
61 
73 

7,490.64 
7,838.52 
8,278.76 
10,660.87 
14, 947. 28 

80 
85 
137 
137 
188 

8,552.56 
8.912.13 
14,848.05 
14,784.30 
14,940.08 

472 
480 

560 
578 
006 

41,446197 
30.483.Q 
48,484.6t 
52,506  91 
6^779171 
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stjevby  fbom  perth  and  south  amboy  to  main  ship  channel 
off  great  kills,  rasitan  bay. 

United  States  Engineer  Offuck, 

New  Yorkj  December  29, 1880. 

General:  Section  2^ of  the  river  and  harbor  act,  approved  June  14, 
1880,  provides  •^  that  the  Secretary  of  War  be  directed,  at  his  discretion, 
to  cause  examinations  or  snrveys,  or  both,  and  estimates  of  cost  of  im- 
provement proper  to  be  made"  at  certain  i)oint8. 

Of  those  named  in  the  act  the  following,  among  others,  was  assigned 
by  your  direction  to  my  charge :  "  Perth  and  South  Aniboy  to  main  ship 
channel  off  Great  Elills,  Earitan  Bay." 

Li  this  case  it  was  decided  to  make  a  detailed  survey,  in  order  to  deter- 
mine upon  the  nature  of  the  proposed  improvement  to  the  channel,  so 
as  to  render  it  navigable  for  tine  largest  class  of  sea-going  vessels.  The 
Bccompanying  report  of  the  survey  in  detail,  prepared  by  my  principal 
assistant  engineer,  is  respectfully  submitted ;  it  is  accompanied  by  a 
map  of  the  same,  together  with  a  project  for  and  an  estimate  of  the  cost 
of  the  necessary  improvement. 

The  appended  letters  from  and  summaiy  statements  furnished  by  the 
collector  of  the  port  of  Perth  Amboy  embrace  such  information  concern- 
ing the  commercial  importance,  present  and  prospective,  of  the  improve- 
ment contemplated  thereby,  and  such  general  commercial  statistics  as 
could  be  procured  at  the  time. 

The  project  for  deex)ening  the  channel  appears,  after  a  carefhl  personal 
inspection  of  the  locality,  to  be  the  only  one  applicable,  and  one  which 
can  be  practically  and  snceessiblly  executed. 

The  greatly  increased  demands  of  commerce  will  justify,  as  is  believed 
by  those  who  have  studied  the  great  commercial  interests  of  the  countiy, 
the  expenditure  of  the  amount  required  for  its  execution.  The  grand 
chain  of  railroads  already  in  operation  or  in  course  of  construction  or 
farther  extension  will  render  the  approach  to  the  safe  and  beautifol 
harbor  of  Perth  Amboy  by  the  largest  of  sea-going  vessels  an  absolute 
necessity.  The  estimated  cost  of  making  the  partial  improvement  as 
proposed  at  this  time  is  $126,500.  The  price  per  cubic  yard  for  dredg- 
ing is  deemed  reasonable,  and  is  based  upon  that  paid  at  other  localities, 
and  in  consideration  of  the  probable  decrease  in  the  number  of  working 
^ys,  owing  to  the  exposure  to  severe  weather  in  an  open  and  exposed 
sheet  of  water  as  extensive  as  the  Baritan  Bay.  The  latter  is  certainly 
one  of  the  most  beautiful  inland  bays  on  the  coast,  and  offers  at  all  times 
a  safe  anchorage  and  harbor  of  refuge  for  outward  or  inward  bound  sea- 
faring vessels  or  sea-coasters  during  the  prevalence  of  severe  storms. 
'The  table  on  the  map  affords  information  in  regard  to  the  currents  and 

lades. 

•  •  •  •  •  •      -        • 

Very  respectfully,  your  obedient  servant, 

K  Michler, 
Lieutena/nt-  Colonel  of  Engineers. 

-The  Chief  op  Engineers,  U.  8.  A. 
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BXPOBT  OF  HB.  A.  DOSRTLIKaXR,  AflSIBTAnT  BKGINXBB. 

United  States  Engikeer  Offick, 

New  York,  JMomber  27,  1880. 
Sir  :  I  have  leapeotftill^  to  submit  the  following  report  on  the  Boryey  from  Perth  snd 
Sonth  Amboy  to  main  ship-channel  off  Great  KUls,  I&ritan  Bay.    The  field  work  was 
ezecnted  between  Angast  87  and  October  16 ;  it  embraced  the  development  of  aboat 
d4  square  miles  of  hyflEography,  and  the  snirey  of  about  22  miles  of  shore  line. 

The  plane  of  mean  high  and  low  water  at  Sontk  Amboy  beintf  already  established 
by  observations  previously  made  under  the  direction  of  CoL  Jolin  Newton,  Corps  of 
Jlngineers^ no  continuous  tidal  observations  were  necessary;  gauges  were,  howevei^ 
set  up  at  Forth  Amboy,  Seeuine  Point,  entrance  to  Cheesequake  Creek,  and  Keyport^ 
and  observed  simultaneously  with  the  established  gauge  at  Sout&  Amboy  at  diffennt 
periods  of  one  lunation. 

From  these  observations  it  appears  that  the  tidal  rise  and  &n,  as  also  the  tidal  intflr> 
Tals  at  the  different  points  mentioued,  are  practically  the  same,  except  during  the  prevs- 
^  lenoe  of  high  winds  from  certain  quarters,  when  small  differences  in  the  tidal  range 
and  tidal  intervals  occur.  In  order  to  determine  the  velocity  and  direction  of  the  tidsl 
drift,  current  observations  were  made  in  the  vicinity  of  Great  Beds  li^ht  and  off 
Segmne  Point,  dnxing  the  maximum  velocity  of  ebb  and  flood  currents,  ^r  this  puw 
pose  ftee  spar-float&  extending  from  the  surface  to  below  mid-depth,  were  used,  tbe 
position  of  the  float  oeing  determined  at  intervals  of  one  minute  by  means  of  transit 
observations  ftom  two  stations  on  shore.  From  these  observations  it  appears  that  it 
both  localities  the  ebb  and  flood  currents  run  in  nearly  opposite  ^Uiections,  the  ebb 
attaining  its  minimum  about  ^  20»  after  the  preceding  hiffh-water,  and  the  flood 
its  maximum  about  2^25™  afber  the  preceding  low-water;  tne  change  from  ebb  to 
flood  and  from  flood  to  ebb  current  happening  at  about  the  time  of  low  and  high  water 
stand  respectively. 

An  inspection  of  the  map  shows  that  the  deep  water  of  the  main  ship-channel  ex* 
tends  to  within  about  2  miles  of  Seguine  Point,  whence  the  depth  gradually  decreases 
from  24  feet  to  14^  feet.  From  Seguine  Point  to  the  docks  of  Perth  Amboy  there  is 
again  a  good  channel,  with  a  least  depth  of  21  feet  at  mean  low-water.  As  shown  hj 
the  borings  made  to  a  depth  of  28  feet  below  low-water,  the  shoal  separating  these  two 
channels  consists  entirely  of  soft  mud,  anid  its  existence  seems  to  be  due  mainly  totbo 
action  of  the  tidal  currents.  The  current  observations  e^ow  that  as  the  ebb  cuirent 
leaves  Seguine  Point  a  gradual  diminution  of  velocity  takes  place.  The  canying' 
capacitor  and  force  of  the  current  being  thus  reduced,  the  material  held  in  suspension 
is  aeposited,'the  shoal  being  the  result  of  this  action.  Any  plan  of  improvement  look> 
ing  to  a  permanent  deepening  of  the  channel  across  this  shoal  will-therefore  necoawEih 
involve  the  construction  of  works  having  for  their  aim  a  modifloation  of  the  tidal 
currents. 

Dredging  a  channel  across  the  shoal  alone  will  in  all  probability  not  effect  a  perns* 
nent  improvement^  and  the  same  operation  may  have  to  be  renewed  ttom  time  to  tiioe 
in  order  to  maintain  a  sufficient  depth.  As  almost  the  entire  bay  is,  however,  takes 
up  with  oyster-beds,  the  inhabitants  of  the  adjacent  shores  beine  largely  engaged  in 
oyster-culture,  the  execution  of  any  work,  such  as  the  construction  of  a  jetty  acroei 
the  shoal,  will  likely  meet  with  opposition  fiom  this  interest.  Owing  to  the  fbrcible 
action  of  the  waves,  to  which  the  work  would  necessarily  be  exposed,  and  the  diA- 
oult;^  of  obtaining  a  solid  foundation,  the  construction  would  also  be  of  a  very  ex- 
pensive character.  The  system  of  construction  best  suited  to  the  local  conditiouft 
seems  to  be  a  Jetty  of  rubble-stone  of  suitable  size,  thrown  in  d  pierre  perdue^  and 
built  up  above  high-water.  As  the  settlement  of  stone  in  the  soft  mud  bottom  will 
likely  be  very  great,  and  cannot  be  definitely  determined  beforehand,  an  approximate 
estimate  only  of  cost  can  be  given,  which  would  be  probably  not  less  than  ^60  per 
linear  foot.  To  be  effecCive  the  Jetty  would  have  to  be  carried  out  fh>m  Seguine  Point 
at  least  as  far  as  the  18-foot  curve  of  the  main  ship-channel,  a  distance  or  7,500  feet; 
the  probable  cost  would  therefore  be  about  $450,000.  In  addition  to  the  great  cotl 
of  such  a  work,  another  objection  to  its  execution  presents  itself;  this  arises  from  the 
fact  that  while  facilitating  the  passage  of  deep-draught  vessels  from  the  main  ship- 
channel  to  Perth  Amboy,  the  structure  would  form  a  serious  obstruction  to  the  numer- 
ous light-draught  vessels  plying  between  New  York  Harbor  and  Perth  Amboy,  sad 
other  points  on  the  Baritan  River,  since  they  wonld  then  have  to  round  its  outer  ex- 
tremity, and  be  compelled  to  keep  farther  off  from  the  Staten  Island  shore,  under  the 
lee  of  which  the^  now  pass  during  the  prevalence  of  high  north  and  westerly  winds. 
From  the  foregoiuff  considerations  it  seems  that  all  the  interests  concerned  would  bo 
best  conserved  by  forming  a  channel  across  the  shoal  entirely  by  means  of  dredging. 
As  this  would  form  part  of  the  project,  even  should  the  jetty  be  constructed,  it  appesn 
advisable  to  resort  to  this  remedy  first ;  should  it  be  subsequently  found  necessary  to 
construct  the  Jetty  in  order  to  maintain  the  depth  in  the  dredged  channel,  and  should 
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the  oommeroial  interests  of  Perth  Amboy  Justify  the  increased  ezpenditnrey  this  can 
he  done  without  any  great  additional  oost  for  dredging. 

The  following  is  the  estimate  of  oost  of  opening  by  means  of  dredging  a  channel  300 
feet  in  width  and  21  feet  in  depth  at  mean  low-water,  to  connect  the  deep  water  of 
the  main  ship- channel  with  the  deep  water  to  the  west  of  Segoine  Point : 

Ihmdging  460,000  eabio  yards  of  mod,  at  85  cents  per  cabie  yard ••*  |115, 000 

Sn^nemng  and  oontingenoieBy  at  10  per  cent «,.• 11,500 

Total • 126,500 

The  esEecutlon  of  the  detailed  instromental  sorvey  was  intrusted  to  Assistant  En- 
gineers IL  A.  Lacy  and  Frank  D.  Y.  Carpenter. 
Very  respectfully,  your  obedient  seryant, 

A.  DosBFLmasR. 
Frinei^  AnMafU  JEngmmr* 
lient  Col.  K.  Michiab, 

Corp$  qf  Engineera,  BvU  Brig,  Gen.,  U.  8.  A. 


Swrnmoff  9ial9mmt  aihovHnff  the  numiber  and  tonnmge  of  temU  eiiieri$^g  Ukio  tmd  eU^ug 
from  ikBpofi  of  Perth  Aniboy  with  eargoeo;  iko  nwmior  owned  and  doommented  in  ike  iKa- 
trietf  with  tonnage  ;  and  ike  number  of  men  emploifed  in  navigation  of  eamOf  forjiooal  year 
ending  June  90,  1^79. 


Yeemia, 


I 


h 


Bnter«d  ooMtwiae 

Cleared  ooMtwise 

BBtex«d  fttmi  foreign  porto  (Amerioui) 
Entered  ttom  foreign  ports  (foreign)... 
CleAred  to  foreign  ports  (Amerloan) .... 

Cleared  to  foieini  ports  (foreign) 

'Bocnmentedinoinriot 

TetiOs 


IM 
90 
4 
9 
40 
25 
600 


4S766 

18,647 
1,667 
4,474 

16^286 
8,713 

48,485 


1.026 

847 

29 

08 

270 
168 

a,»4 


927 


185,887 


4.209 


OtJBTOlf-HOUflB,  Pbbth  Ambot,  K.  J., 

GoOsetor'f  Qfiee,  February  21, 1880. 

Yalue  of  merchandise  exported  to  foreign  countries  from  the  district  of  Perth  Am- 
boy,  New  Jersey,  vis : 

1878 $134,081  00 

1879 134,657  00 

And  6  months  of  1879 r 16,889  00 

Yalue  in  gold  of  merchandise  imported  into  the  district  of  Perth  Amboy,  New 
Jersey,  viz : 

1875 119,589  69 

1876 9,816  11 

1877 3,533  00 

1878 4,503  00 

1879. ......     ...   ...............   ...........................  ....  •....      17  980  00 

And"for6nioiath8  ending  De"oember'3i,'i879 .'.."".'. .1'.^^  42|985  85 

Bespectfully  submitted, 

Chabubs  H.  Houghton, 

Collector. 
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£   ID. 

mPROVEMEin?  OF  MATTAWAN  CREEK,  NEW  JERSEY.      • 

The  survey  of  this  creek  was  directed  by  the  river  and  harbor  aot  of 
Jnne  14, 1880,  and  on  January  3, 1881,  a  project  and  estimate  for  the 
improvement  of  the  creek  jfrom  Earitan  Bay,  at  Keyport,  to  the  head  of 
navigation,  at  the  crossing  of  the  Kew  York  and  Long  Branch  Bailroad 
bridge,  was  submitted  to  the  Chief  of  Engineers  by  me.  By  the  river 
and  harbor  act  of  March  3, 1881,  an  appropriation  of  $15,000  was  made, 
and  this  amount  will  be  applied  to  dredging  the  channel  through  the 
flat  at  the  mouth  of  the  creek,  100  feet  wide  and  4  feet  deep  at  mean 
low-water,  and  to  dredgiag  the  channel  above  Winkson  Greek,  as  &r  as 
the  funds  available  will  permit. 

The  amount  asked  for  the  year  ending  June  30, 1883,  will  be  applied 
to  continue  the  dredging  as  contemplated  by  the  existing  project. 

The  work  is  in  the  collection  district  of  Perth  Amboy.  Nearest  port  of  entry,  Perth 
Amboy;  nearest  light-house,  Princess. Bay.     Fort  at  Sandy  Hook  is  the  naarest  fozt. 

Amount  of  revenue  collected  at  Perth  Ajnboy  daring  the  fiscal  year  ending  June  30, 
1881,  $37,456.74. 

Money  statement 

Amount  appropriated  by  act  approved  March  3,  1881 $15,000  00 

July  1, 1861,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 •. 267  28 

July  1, 1881,  amount  available 14,732  72 

Amount  (estimated)  reauired  for  completion  of  existing  project 18, 120  00 

.Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    18, 180  00 


^Utraet  of  propoeale  for  dredging  in  Maiiawan  Creek,  New  Jersey ,  opened  June  17, 1881, 
bg  Lient,  Col.  N,  Mickler,  Corps  of  Engineers. 


» 

Karnes  of  bidders. 

ft 

Date  of  commencement. 

1 

"Wnilaxn  Flranery. .  r .......... . 

48,000 
48,000 
48,000 

48,000 
48,000 

$0  77 
120 
085 

0  01 
048 

Kot  riven ,,.. 

•••■••do......  ........ 

Not  riven. 

? 

tTohn  McD<M*inon 

3 

Thomas  H.  Benton ,..-. 

do^....: 

Before  end   of  flaoal 

4 

Elijah  Brainard,  jp 

Octoberl,  1881 

September  15»  1881.... 

yeast. 
June  80,  1882. 
May  30, 1883. 

5 

.Tnhii  Van  Patten.. ---..--...-., 

Contract  awarded  John  Van  Patten,  the  lowest  bidder,  with  the  approval  of  the 
'Chief  of  Engineers. 


fiUBYBT  OP   MATTAWAN   OEEEK,  tfiOM   BABITAN   BAY   OHAI^NBL  TO 

oentbal  bailboad  bbidge,  head  op  navigation. 

United  States  Engineeb  Office, 

New  Yorhj  January  3,  1881. 
Genebal:  Section  2  of  the  river  and  harbor  act,  approved  June  14, 
1880,  directs  the  Secretary  of  War  to  caose  an  examination  or  survey, 
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or  both,  to  be  made  of  "Mattawan  Creek,  from  Karitan  Bay  channel  to 
Central  Kailroad  bridge,  head  of  navigation.'' 

This  stream  is  designated  on  Coast  Chart  No.  2,  New  York  Bay  and 
Harbor,  a«  Middletown  Creek,  and  empties  into  the  bay  a  short  distance 
west  of  Keyport,  N.  J.  It  was  decided  to  make  a  careful  survey  of  the 
locality  so  as  to  decide  npon  the  nature  of  the  improvement  to  its  chan- 
nel, should  any  be  deemed  necessary. 

The  accompanying  report  of  Assistant  Engineer  Doerflinger  furnishes 
in  detail  the  manner  in  which  the  survey  of  the  creek  was  conducted, 
aod  proposes  the  only  plan  by  which  its  navigation  can  be  improved  for 
the  benefit  of  the  adjacent  country,  together  with  an  approximate  esti- 
mate of  the  cost  of  the  undertaking.  The  inclosed  map  supplies  all 
additional  information  as  to  the  nature  of  the  banks,  the  meanderings  of 
the  stream,  and  the  soundings  reduced  to  the  i)lane  of  mean  low- water; 
it  also  indicates  the  localities,  as  well  as  the  limits  and  extent  of  the  sec: 
tions  to  be  dredged,  should  it  be  deemed  advisable  to  prosecute  the  work. 
At  present  the  locality  is  accessible  by  the  New  York  and  Long  Branch 
division  of  the  Central  Kailroad ;  a  steam  propeller  also  plies  daily  at  some 
seasons  of  the  year,  and  at  others  triweekly,  between  the  creek  and  New 
York,  and  a  few  sailing  vessels  and  canal-boats  are  employed.  The 
principal  articles  of  shipment  are  country  produce,  assorted  merchan- 
dise, brick,  lumber,  coal,  lime,  iron  ore,  and  wood;  these  are  valued,  at 
present,  at  about  $800,000  annually.  By  the  pioposed  enlargement  of 
the  channel-way  and  increased  fa(dlities  for  shipiiing  goods,  it  is  com- 
puted that  there  would  be  a  growth  in  the  commerce  of  from  one-third 
to  one-half,  and  that  a  large  portion  of  Monmouth  County  would  be 
benefited.  Manufacturers  would  also  be  induced  to  locate  there,  as  in- 
quiries have  already  been  made  as  to  whether  the  creek  is  easy  of  access 
by  water.  It  is  estimated  tha't  $33,120  will  be  required  for  the  comple- 
tion of  this  work  of  imi)rovement. 

A^ery  respectfully,  your  obedient  servant, 

N.  MiClILER, 

Lieutenant- Colonel  of  Engineers^ 

Bvt.  Brig.  Gen.,  U.  S.  A. 
The  Chief  of  Engineers,  L\  S.  A. 


keport  of  mr.  a.  doerflinger,  assistant  engineer. 

United  States  Engineer  Office, 

New  York,  January  '.{,  1881. 

Sir:  I  have  respectfully  to  submit  the  following  report  on  the  survey  of  Mattawan 
Cre*  k,  New  Jersey  : 

The  field  work  embraced  the  course  of  the  creek  from  its  mouth,  where  it  discharges 
into  Raritan  Bay  at  Keyport,  to  the  head  of  navigation,  at  the  crossing  of  the  New 
York  and  Long  Branch  Railroad  bridge,  a  distance  of  2  milos.  The  bed  of  the  stream 
lies  generally  through  low  marsh  and  nieadow,lands,  the  average  level  of  which  is  about 
that  of  mean  high-water.  It  is  a  characteristic  feature  of  the  stream,  andone  very 
lavorable  to  its  navigation,  that  its  course  is  less  sinuous  than  is  generally  found  in 
streams  of  this  class;  this  sinuosity,  in  aildition  to  the  shoal  water  generally  found, 
makes  navigation  difficult  on  account  of  the  many  sharp  bends  that  are  encountered. 

The  plane  of  mean  high  and  low  water  at  Keypoit  having  been  alreadj-  established 
by  observations  made  under  the  direction  of  Col.  John  Newton,  Corps  of  Engineers, 
iu  1872,  no  additional  ones  were  necessary;  two  tide-gauges  were,  however,  set  up, 
one  at  Matt  a  wan  Dock,  Keyport.  and  the  other  on  the  railroad  bridge  at  the  upper 
limit  of  the  survey  ;  these  were  conuect«*.d  by  a  line  of  levels  with  the  l)en(>h-inark  at 
Keyport,  as  established  by  the  survey  of  lb72.     From  simultaneous  observations  made 
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on  these  gauges  it  was  found  that  the  tidal  wave  on  its  passage  up  the  creek  under- 
goes  but  little  change,  the  range  being  practically  the  same  at  both  gauges ;  this  shows 
that  no  undue  obstruction  to  the  tidal  flow  exists  between  the  two  points,  and  ac- 
counts for  the  generally  good  depth  of  water  found  in  the  lower  part  of  tlie  creek. 
From  the  mouth  of  the  Mattawau  up  that  of  Winksou  Creek,  wh«re  the  latter 
empties  into  the  main  stream,  between  4  and  5  feet  of  water  at  low-tidt^  can  he 
carried  with  from  50  to  75  feet,  between  the  curves  of  4  feet.  Above  Winksou 
Creek  the  4-foot  curve  contracts  very  rapidly,  and  finally  disappears,  only  occasional 
spots,  with  a  depth  of  4  feet  occurring  further  up  stream.  Betwexju  the  mouth 
of  the  main  creek  and  Mattawan  Dock,  Ke^^ort,  the  4-foot  curve  is  again  inter- 
rupted by  a  mud  flat  with  only  from  2  to  3  feet  depth  of  water  in  the  channel  across 
the  same.  A  channel  of  4  feet  at  mean  low-water  and  about  100  feet  in  width  acrof«H 
this  flat,  together  with  a  deepening  of  the  channel  above  Winksou  Creek  to  the  same 
depth  and  to  a  width  of  75  feet,  w<mld  probably  meet  all  the  present  requirements  c»f 
the  shipping  interests  of  the  locality.  A  steamboat  now  plies  regularly  between  Elliei 
Dock  and  New  York  City,  her  general  freight  being  garden  produce  from  the  rich  farmei 
of  Monmouth  County.  The  other  shipping  of  the  creek  consists  principally  of  brick  from 
the  factories  located  along  and  adjacent  to  it.  This  traffic  is  generally  carried  on  in 
sloops  and  schooners  drawmg  from  4  to  7  feet.  A  4-foot  channel  would  allow  the  smaller 
of  these  vessels  to  ascend  the  creek  at  or  near  low- water,  and  the  larger  at  aboat  half- 
tide.  The  most  practicable  plan  of  executing  any  desired  improvement  is  by  widening; 
and  deepening  the  channel  by  means  of  dredging.  It  may  bo  necessary,  however,  to 
renew  this  operation  from  time  to  time,  especially  across  the  flat  at  the 'mouth  of  the 
cre<ik.  Owing  to  the  difficulty  of  disposing  of  the  dredged  material,  and  the  slio.al 
water  in  whic*n  the  operations  are  to  be  carried  on,  the  cost  of  dredging  will  be  high  ; 
probably  not  less  than  60  cents  per  cubic  yard. 

The  estimated  cost  of  the  improvement  is  as  follows : 

(.'lib;**  yainls. 
Dredging  channel  through  flat  at  the  mouth  of  the  creek  1(^0  feet  wide  and 

4  feet  deep  at  mean  low-water 12.  IKM» 

Dredging  channel  from  Winksou  Creek  to  Central  Railroad  bridge  7r>  Iret 

wide  and  4  feet  deep  at  mean  low-water ;?ii,  fH»0 

SUMMARY. 

To  48, 000  cubic  yards  of  dredging,  at  60  cents  pei'  cubic  yard • |2S,  ^IK) 

To  contingencies  and  engineering,  15  per  cent ' 4,  ;W<> 

Total  estimated  cost  of  improvement :w,  1:>0 

Very  respectfully,  your  obedient  servant. 


Bvt.  Brig.  Gen.  N.  Michler, 

Lieutenant-Colonel  of  Eng^ineerHj  U.  S.  A. 


A.  DOERFLINtiKR, 

Principal  AsHiatunt  Engineer, 


E  II. 
IMPROVEMENT  OF  HARBOR  AT  PLATTSBURGH,  NEW  YORK. 

Under  the  appropriation  of  March  3,  1879,  together  with  that  of  June 
14,  1880,  the  depth  of  water  has  been  increased  by  dredging  uj)()u  the 
shoals  lying  nearest  the  breakwater,  bet  ween  the  north  and  south  wharves 
and  along  the  approach  of  the  "Slip''  and  the  sand-bar  at  the  sonth- 
east  corner  of  the  south  wharf,  to  8  feet  at  mean  low- water  of  the  lake ; 
but  as  the  lake,  during  September  and  October,  1880,  by  reason  of  the 
great  drought  prevailing  in  the  vicinity,  was  1  foot  lower  than  its  usual 
]uinimuni,  there  were  places  in  the  harbor  where  but  7  feet  of  water 
was  had.  Gonse<iuently,  the  larger  class  of  vessels,  during  this  period, 
found  it  difficult  to  move  about  the  harbor. 

In  making  an  unsuccessful  attempt  to  dredge  off  these  shoal  places, 
which  are  composed  of  hard  pan  (the  original  bottom),  the  dredge  em- 
ployed, and  the  only  one  available  in  the  lake,  breaking  down,  was  haule<l 
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off  for  repairs,  its  machinery  being  too  light  for  this  class  of  dredging. 
To  prevent  the  recurrence  of  this  state  of  things,  it  is  proposed,  during 
the  season,  to  apply  the  unexpended  balance  of  the  last  appropriation 
for  this  work  to  dredging  off  these  prominent  places. 

Plattfibiirgh  is  iu  the  collection  district  of  Champlain,  and  is  a  port  of  entry.  Near- 
est ligbt-honse,  Cumberland  Head;  beacon  lights  are  maintained  upon  either  end  of 
the  breakwater  in  this  harbor.  Fort  Montgomery,  Rouse's  Point,  N.  Y.,  is  the  nearest 
fort. 

Amount  of  revenue  collected  at  this  port  during  the  fiscal  year  ending  June  30, 1881, 
is . 

ORIGINAL  ESTIMATE, 

Extension  of  breakwater,  400  linear  feet f40, 000  00 

Revetment  of  the  United  States  reservation 7, 000  00 

Dredging 16,000  00 

Contingencies 2,000  00 

65,000  OO 

AMOUNTS  APPUOPRIATKI). 

liy  act  of  Congress  approved  July  11,  1870 |10, 000  00 

By  act  of  Congress  approved  March  9,  1871 15,000  00 

i^y  act  of  Congress  approved  June  10, 1872 \ 10, 000  GO 

By  act  of  Congress  approved  March  3,  1873 10,000  00 

By  act  of  Congress  approved  June  23, 1874 5,000  00 

By  act  of  Congress  approved  Maix-h  3,  1879 2, 000  00 

By  act  of  Congniss  approved  June  14, 18.^0 1, 000  00 

Total 53,000  00 

Amount  expended 51, 227  58 

Money  statemenf, 

July  1,  1H80,  amount  available $3, 879  91 

July  1,  1881,  amount  expended  during  fiscal  vear,  exclusive  of  outstanding 
liabilities  July  1, 1880 ."^ 2,107  58 

July  1, 1881,  amount  available 1,772  33 

Amount  (estimated)  required  for  completion  of  existing  project 12, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     5, 000  00 


E    12. 

IMPROVEMENT  OF  HARBOR  AT  BURLINGTON.  VERMONT. 

The  superstructure  of  rfe  111  linear  feet  of  breakwater  extension  Jias 
been  completed.  Under  the  appropriation  of  June  14,  1880,  the  crib- 
work  of  70  linear  feet  of  breakwater  extension  has  been  constructed, 
sunk  iu  position,  and  about  three-fourths  of  the  stone  filling  put  in,  the 
work  being  done  by  the  purchase  of  material  in  open  market,  and  by 
hired  labor.  The  superstructure  of  this  extension  will  be  put  in  as  soon 
as  tlie  lake  shall  have  reached  a  sufficiently  low  stage  to  enable  the 
work  to  be  prosecuted  with  advantage.  With  the  appropriation  of 
March  3, 1881,  it  is  proposed  to  continue  the  extension  of  the  breakwater 
in  a  northwesterly  direction. 

This  work  is  in  the  collection  district  of  Vermont.     Burlington  is  a  port  of  entry. - 
Nearest  light-house^  Jnniper  Island;  beacon  lights  are  also  maintained  on  either  end 
of  the  breakwater  in  this  harbor.     Fort  Montgomery,  Rouse's  Point,  N.  Y.,  is  the 
nearest  fort. 

Anionnt  of  commerce  and  navigation  to  be  benefited  by  this  improvement,  % . 
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ORIGINAL  ESTIMATE. 

I 

For  2,0(X)  linear  feet  of  breakwater  extension,  as  recommended  in  the  re- 
port of  Col,  John  Newton,  Corps  of  Engineers,  in  1874 $340,  00i» 

AMOUNTS  APPROPRIATED. 

By  act  of  Congress  approved  March  3,  1875 $25,000  00 

By  act  of  Congress  approved  Augngt  14,  1876 20, 000  On 

By  act  of  Congress  approved  June  18,  1878 20,000  <M> 

By  act  of  Congress  approved  March  3,  1879 15,000  (HI 

By  act  of  Congress  approved  June  14,  1880 10,000  (M) 

By  act  of  Congress  approved  March  3,  1881 10,  OOO  Oii 

Total 100,000  00 

Amount  expended 86,208  6U 


Money  statement. 


July  1,  1880,  amount  available $17,295  53 

Amount  appropriated  by  act  approved  March  3,  1881 10,000  00 

$27,295  TvJ 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 \ IS.niM   19 

July  1,  1881,  amount  available 13,  TJl   'M 

Amount  (estimated)  required  for  completion  of  existing  project 250,  000  (Mi 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     40,  0fM>  ito 


E   13. 
IMPROVEMENT  OF  SW ANTON  HARBOR,  VERMONT. 

The  work  of  wideniug  the  foundation  of  the  breakwater  by  the  pur- 
chase and  application  of  rubble-stone  has  been  completed.  With  tlie 
appropriation  of  March  3,  1881,  together  with  the  unexpended  balance 
of  the  previous  appropriations,  it  is  proposed  to  complete  the  repair  of 
this  breakwater. 

Swanton  Harbor  is  in  the  collection  district  of  Vermont.  Nearest  port  of  entry, 
Alburgh,  Vt.  Fort  Montgomery  is  the  nearest  fort.  The  ne.arest  light-house,  I«,le 
Laraotte,  Vermont. 

The  amount  of  commerce  and  navigation  to  be  benefited  by  this  improvement. 

I . 

OKIGINAL  ESTIMATE. 

1,900  linear  foot  of  breakwater |240,  OOO  *W 

AMOUNTS  APPROPRIATKI*. 

Hy  act  of  Congress  approved  March  3,  1H73 $15,000  00 

By  act  of  Congress  approved  June  23, 1874 8,  OOO  00 

By  act  of  Congress  approved  March  3.  1875 10,000  IM) 

By  act  of  Congress  approved  August  14,  1876 2,  OOO  00 

By  act  of  Congress  approved  June  18,  1878 20,000  Oo 

By  act  of  Congress  approved  March  3,  1879 6,000  00 

By  act  of  Congress  approved  June  14,  1880 2,500  00 

By  act  of  Congress  approved  March  3,  1H81 2, 500  in\ 

Total 66,000  00 

Amonnt  expended 59, 661  74 
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Money  statement. 

July  1,  1880,  amount  available $r»,  635  92 

Amount  appropriated  bv  a«:t  approved  March  3,  1881 2,500  00 

18, 1:55  1)2 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  IJ^O 1,787  Q^ 

July  1,  1881,  amount  available 0,348  26 

Amount  (estimated)  required  for  completion  of  existing  project 174, 500  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     15,  000  00 


£  14. 

IMPROVEMENT  OF  OTTER  CREEK,  VERMONT. 

During  tbe  early  part  of  the  season  an  examination  of  this  stream 
was  made  by  a  series  of  soundings  extending  from  the  foot  of  the  falls, 
A^ergennes  Basin — to  Fort  Cassin  Point,  the  outlet  of  the  creek,  by  which 
it  was  found  that  improvements  were  needed  at  Yergennes  Basin,  Bull- 
brook  and  Brickyard  bends.  In  the  basin,  an  increased  depth  of  water 
being  needed  at  the  steamboat  landing;  the  irregular  formations  on 
either  side  of  the  channel  from  the  steamboat  landing  to  the  upper  coal 
dock  removed ;  the  navigation  in  the  vicinity  of  the  upper  coal  dock, 
and  extending  along  the  west  shore  of  the  basin  to  the  Horse  Nail  Fac- 
tory, improved.  At  Bullbrook  and  Brickyard  bends  the  channel  needs 
both  widening  and  straightening. 

The  dredge  employed  to  do  the  work  in  this  stream  and  at  Plattsburgh 
Harbor  (the  only  available  one  in  this  vicinity),  breaking  down  while  at 
work  in  the  latter  place  in  October,  wa«  hauled  oil*  for  repairs,  and  be- 
fore these  repairs  couhl  be  effected  the  season  had  become  so  aidvanced 
that  it  was  thought  advisable  to  postpone  operations  until  the  following 
season. 

It  is  now  proposed  to  resume  operations  and  effect  these  needed  im- 
provements as  early  as  practicable. 

,    Vergennes  is  in  the  collection  district  of  Vermont.     Nearest  port  of  entry,  Burling- 
ton, Vt ;  nearest  light-bouse,  Split  Rock.     Fort  Montgomery,  Rouse's  Point,  N.  Y.,  is  the 
nearest  fort. 
Amount  of  commerce  and  navigation  to  be  benefited  by  this  improvement,  % . 

ORIGINAL  ESTIMATE. 

Dredging,  dike  and  fascine  work $87,(>46  00  ' 

iiemoviug  trees 500  00 

58, 146  00 

AMOUNTS  APPROPRIATED. 

By  act  of  Congress  approved  June  10,  1872 $10,000  00 

Hy  act  of  Congress  approved  March  3,  1875 5,000  00 

By  act  of  Congress  approved  J  one  18,  1878 8,000  00 

By  act  of  CJongress  approved  March  3,  1879 5, 000  00 

Bvactof  Congress  approved  June  14,  1880 1 2,000  00 

By  act  of  Congress  approved  March  3, 1881 2, 000  00 

Total 32.000  00 

Amount  expended 23,569  m 
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Mo)iey  statement 

July  1,  1880,  amount  available $8,130  fio 

Amount  appropriated  by  act  approved  March  3,  1881 2, 000  00 

$10, 130  ezt 

July  1,  1881,  amount  expended  during  fiscal  year,  excluBive  of  out«tanding 

liabilities  July  1,  1880 1,699  74 

July  1,  1881,  amount  available 8, 430  91 

Amount  (estimated)  required  for  completion  of  existing  project 26, 146  00 

Amount  tba  t  caif  be  profitably  expended  in  fiscal  year  ending  J  unc  30, 1883 .      5, 000  00 


E  IS. 
IMPROVEMENT  OF  TICONDEROGA  RIVER,  NEW  YORK. 

Under  the  appropriation  of  March  3, 1881,  it  is  proposed  to  bej^n  the 
improvement  of  this  river  in  accordance  with  the  recommendations 
made  iu  the  report  of  survey  and  examination  of  the  same  submitted 
under  date  of  January  10,  1881. 

To  dredge  a  channel  from  the  railroad  bridge  extending  eastwardly  to  8-foot  curve, 
and  to  improve  the  channel  from  the  railroad  bridge  to  the  foot  of  the  falls. 

Ticonderoga,  N.  Y.,  is  in  the  collection  district  of  Champlain.  Nearest  port  of  en- 
try, Burlington^  Vt.:  nearest  light-house,  Crown  Point;  and  nearest  fort.  Fort 
Montgomery,  Rouse's  Point,  N.  Y.. 

Amount  of  commerce  and  navigation  to  be  benefited  by  this  improvement,  | 

K8T1MATED  COST  OF  IMPROVEMENT,  1880. 

Dredging $^,290  71 

Pile  revetment  of  cut  below  railroad  bridge 9,660  00 

Contingencies  .* 5,545  29 

Total 42,516  OO 

AMOINT    APPROPKIATED. 

By  act  of  Congress  approved  March  3,  18dl $5,000 

Money  statement 

Amount  appropriated  by  act  approved  March  3,  1881 $5,  OOO  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,1880 34  55 

July  1,  1881,  amount  available 4,965  4'> 

Amount  ( estimat^^d  )  required  for  completion  of  existing  project 37, 516  Oi^ 

Amount  that  can  be  protitably  expended  in  fiscal  year  ending  June  30,1883.     10, 000  Oi* 


si'rvev  of  ticonderoga  river,  new  york. 

United  States  Engineer  Office, 

New  Yarkj  January  10,  1881- 
General:  The  act,  approvedJune  14, 1880,  ^<  making  appropriatioDs 
for  the  eonstractioD,  repair,  completion,  and  preservation  of  certain 
MTorks  on  rivers  and  harbors,"  authorizes,  in  one  of  its  sections,  the  Sec- 
retary of  War  to  cause  an  examination  or  survey,  or  both,  to  be  made 
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of  Ticonderoga  River,  New  York,  and  to  submit  an  estimate  of  the  plan 
and  cost  of  any  imi)rovement  of  the  same,  should  it  prove  advisable  to 
make  any.  This  duty  having  been  assigned  to  n)e,  instructions  were 
given  to  Assistant  Engineer  D.  White  to  make  a  detailed  survey  of 
the  river.  His  rejiort,  together  with  a  traeing  of  the  map  prepared  by 
him,  are  herewith  inclosed,  and  respectfully  submitted  for  the  informa- 
tion of  the  Chief  of  Engineers.  As  they  aftbrd  so  much  useful  informa- 
tion in  regard  to  the  past  and  present  navigation  of  the  river^  and  fur- 
nish such  reliable  statistics  concerning  the  extensive  manufacturing 
interests  centered  along  it,  presenting  at  the  same  time  a  comprehensive 
plan  of  i  luprovement  to  meet  any  x>resent  requirements,  with  the  esti- 
mated cost  of  the  same,  the  subject  becomes  one  of  considerable  impor- 
tance, and  worthy  of  a  favorable  consideration.  In  the  future,  should 
the  commercial  interests  demand  it,  a  continuous  channel-way  connect- 
ing the  waters  of  Lake^  George  and  Champlain  might  be  made  avail- 
able by  the  construction  of  locks  to  overcome  the  several  intervening 
waterfalls.  The  estimated  cost  of  dredging  a  new  channel- way  at  such 
lK)ints  as  are  necessary  throughout  the  entire  length  of  the  river,  and  of 
the  protection  by  piling  of  one  of  the  sections  near  its  outlet  into  Lake 
Gham]>]ain,  is  placed  at  $42,510. 

X'ery  respectfully,  your  obedient  servant, 

N.  MiCHLER, 
Lieut.  Col.  of  Etufineers,  Bet.  Brig.  Oen.,  V.  S,  A. 
The  Chief  of  E:nginkkrs,  r.  8.  A. 


REPOUT  OF   Mil.    [>.  WHITE,  ASSISTANT  ENGIXKKK. 

FoKT  Montgomery,  Rouse's  Foist,  New  York, 

Ihcemher  28,  1880. 

Sir:  I  liave  the  liouor  to  submit  the  following  report  of  the  examination  of  Ticonde- 
TO^dk  Kiver,  New  York,  made  in  conformity  with  your  instructions,  "For  the  pur- 
pose of  making  ;in  examination  and  estimate  of  the  cost  of  improvement  proper  to  be 
made  at  that  point.''  Ticonderoga  River  is  wholly  within  Essex  County,  New  York, 
and  lies  in  a  deep  valley  formed  by  the  foot-hills  of  the  Adirondack  Mountains,  which 
tower  up  fr(»m  its  banks  on  either  side.  It  has  a  length  of  about  3  miles,  and  extends 
in  a  circuitous  course,  northeasterly  to  southeasterljj',  from  the  northern  end  of  Lake 
George  through  the  village  of  Ticonderoga,  where  it  forms  a  ** basin'*  at  the  foot  of 
the  falls.  This  part" of  the  river  is  about  1  mile  in  length,  and  has  an  average  width 
of  aboat  90  feet.  From  Ticonderoga  for  a  distance  of  2  miles,  with  a  varying  width 
between  banks  of  from  125  to  1,8(M)  feet,  it  flows  in  an  easterly  direction,  emptying 
iuto  Lake  Champlain  25  miles  north  of  Whitehall,  the  head  of  the  lake.  This  stream 
conveys  the  waste  waters  of  Lake  George,  together  with  the  drainage  of  the  adjacent 
hills,  to  Lake  Champlain.  Its  declivity  from  Lake  George  to  the  basin  is  222  feet,  con- 
sisting of  five  consecutive  water-falls;  these  are  said  to  have  an  average  flow  amount- 
ing to  26,700  cubic  fe«t  per  minute,  thus  affording  an  almost  unlimited  amount  of 
power  for  purposes  of  manufacture.  Its  current  below  the  falls,  however,  is  sluggish, 
and  evidently  too  feeble  to  produce  any  verj'  material  scouring  effect  upon  its  bed. 

In  con8e(|uence  of  ice  at  tlie  time  of  the  survey  the  velocity  of  the  current  could  be 
<letermined  in  the  basin  only,  where  it  was  found  to  amount  to  6,800  feet  per  hour. 
It«  velocity  is  probably  not  much  greater  at  any  time,  as  the  stream  is  not  subject  to 
violent  freshets,  owing  to  the  presence  of  a  dam  across  the  outlet  of  Lake  George; 
this  converts  the  lake  into  a  storage  reservoir  for  the  surplus  waters  at  spring  and 
fall,  and  the  discharge  is  regulated  by  gates  in  the  dam.  About  If  miles  below 
Ticonderoga  village  there  was  extended  across  the  river  in  187^^74  an  embankment 
forming  a  part  of  the  New  York  and  Canada  Railroad,  which  skirts  the  western  shore 
of  Lake  Cham]»lain.  In  this  embankment,  at  the  north  bank  of  the  stream,  there  is 
a  drawbridge  with  openings  of  JW  and  50  feet  respectively,  at  either  side  of  the  cen- 
tral pier,  for  the  egress  of  the  waters  and  the  passage  of  boats. 

As  will  be  seen  by  the  chart  herewith  respectfully  inclosed,  the  water-way  both 
Above  and  below  the'railroad  embankment  has  become  so  contracted  and  filled  by  flats 
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or  "intervals"  as  to  red  ace  its  width  to  abont  120  feet  and  its  depth  has  1m»ooiih? 
so  shallow  as  to  render  Davlgation  almost  impracticable. 

The  surface  of  the  flats  or  inter\'a1s  is  about  six  inches  above  the  plane  of  lotr-water; 
these  are  covered  with  a  heavy  growth  of  marine  plants,  and  in  some  cases  with  yooDK 
willows.  On  an  examination  of  the  flats  the  strata  of  de]>o8it  is  found  to  vary  in  'depth 
from  10  to  20  feet,  and  their  nature  as  well  as  that  afiecting  the  water-way  is  as  fol- 
lows: In  the  basin,  sand,  clay,  gravel,  and  mud;  below  the  basin  to  the  railroafd  em- 
bankment, silt,  sand,  gravel,  and  mud,  with  a  small  percentage  of  saw-roill  dcbrit: 
below  the  railroa<l  embankment,  saw-mill  debris  and  silt.  The  manufacture  of  lumber 
on  this  stream,  was,  as,  I  am  informed,  commenced  in  1756,  a  saw-mill  having  been 
enacted  on  the  falls  in  that  year  by  the  French,  the  second  by  the  English  in  1763,  and 
a  tiouring-mill  in  1772.  From  1771  up  to  the  present  time  there  have  been  not  less  than 
two,  and  at  times  sixteen,  saw-mills  in  operation,  constantly  washing  their  dtbris  into 
the  stream.  This,  together  with  the  material  washed  down  from  the  slopes  of  the  sur- 
rounding hills  for  more  than  a  centurj'',  has  resulted  in  nearly  destroying  its  uavin- 
tiou.  Up  to  183(5  sail  crafts  and  steamboats  could  reach  the  foot  of  the  falls ,  since  that 
date,  however,  by  the  gradual  growth  of  shoals,  vessels  have  been  obliged,  from  time  to 
time,  to  relinquish  a  higher  ror  a  lower  landing  place  in  the  river,  until  the  last 
steamer  plying  between  Ticonderoga  and  Whitehall  for  freight  and  passengers  ceased 
running  with  the  season  of  1878.  At  present  vessels  parti  v  laden  go  up  to  the  Caasey 
J  )ock. 

In  the  spring  of  the  year,  when  Lake  Champlaiu  is  at  its  maximum,  and  the  river 
thereby  swollen,  boat«  with  full  cargo  can  reach  the  foot  of  the  falls.  The  freight 
business  of  Ticonderoga  is,  consequently,  carried  cm  by  railroad  transportation  through 
''Addison  .Junction  Station/'  on  the  New  York  and  Canada  Railroad,  2  miles eant  of  tht* 
village;  the  latter  is  then  reached  by  a  clay  road  over  an  elevation  of  150  feet-  Oc- 
casionally special  freights  are  brought  over  the  Lake  George  branch  into  the  village. 
This  branch  was  built  for  the  transportation  of  passengers  <luring  the  months  of  bodi- 
mer  travel;  it  has  a  grade  of  150  feet  in  the  first  mile  and  100  in  the  second,  aud  ex- 
t<Mids  from  "Fort  Marshall,"  on  Lake  Champlain,  to  ** Baldwin," on  Lake  (ieorpe, Ti 
miles  distant.  Ticonderoga  is  a  njanufacturing,  mining,  and  milling  village,  of  about 
3,000  inhabitants.  Its  principal  manufactories  are  as  follows:  Two  woolen  mills,  tw» 
cotton  mills,  three  pulp  mills,  two  flouring  mills,  two  saw-mills,  one  graphite  mill, 
key  mill,  machine  shop  and  foundry,  and  an  iron  forge. 

The  mining  is  of  iron  ore  at  a  locality  west  of  the  village  and  abont  5  miles  distant : 
emery,  about  half  a  mile  southeasterly ;  graphite,  used  by  Dixon  &  Co.  for  pencils  and 
<*ruciDles,  about  4  miles  west,  and  at  Hagen,  8  miles  south  of  the  village.  Its  impor- 
tance will  be  best  shown  by  the  certilled  statement  herewith  transmitted  of  the  busi- 
ness done  in  1H79.  This  statement  was  furnished  by  three  of  its  leading  men;  a  snm- 
niary  of  which  gives  :^,586  tonnage,  and  8lil56,22:i  as  the  money  value  of  its  buaincik^ 
for  the  year.  From  the  above  facts  it  will  be  seen  that  the  village  is  already  a  thriv- 
ing place,  but  almost  entirely  dependent  upon  a  railroad,  whose  station  is  2  miles  di«i- 
tant  from  the  village,  for  the  transportation  of  its  raw  material  and  mamifHctnre<t 
wares  ;  this  is  att<»nded  with  much  expense  and  inconvenience.  In  view  of  the  for»'- 
goin^  facts  it  is  proposed  to  give  to  the  business  interests  centered  here  the  additional 
facilities  of  water  transportation,  which  its  importance  would  seem  to  require,  l»^ 
making  the  following  improvements  to  the  navigation  of  the  river: 

In  the  first  place  to  dredge  a  channel  100  feet  in  width  and  to  a  depth  of  8  feet  at 
mean  low-water,  the  depth  required  for  vessels  engaged  in  the  commerce  of  Lake 
Champlain,  from  the  8-foot  curve  at  the  ontlet  to  the  railroad  bridge,  as  indicated  by 
the  dotted  line  on  the  chart.  In  the  second  place  to  dredge  the  channel  60  fc'^t  wide 
and  8  feet  deep  from  the  railroad  bridge  to  the  foot  of  the  falls.  Afterwards  in  front 
of  Cassey  and  Hishop  docks,  and  from  the  pulp  mill  extending  400  feet  northwardly 
along  the  right  shore  of  the  basin,  to  widen  this  channel  to  100  feet ;  then  from  the 
r)0-foot  channel  extend  another  cut  100  feet  wide  diagorally  across  the  basin  to  the 
north  end  of  the  old  dock,  at  the  iron  forge ;  and  thence  parallel  to  the  face  of  th** 
dock  for  200  feet  and  100  feet  in  width,  as  shown  by  the  dotted  lines  in  the  chart.  The 
river  thus  improved  would,  I  think,  meet  all  the  present  reqftirements  of  conimercf : 
aud  the  improvement  of  the  biisin  could  be  enlarge<l  from  time  to  time  as  the  devel- 
opment of  business  may  demand.  The  cut  from  the  railroa<l  bridge  to  the  8-foot  enrt'e 
will  probablv  need  revetting  to  prevent  its  refilling.  For  this  pnrpose  a  line  of  pilui;: 
is  proposed  ior  each  side  of  the  cut,  the  two  lines  100  feet  apart ;  the  piles  of  each 
line  to  be  driven  close  to  each  other,  and  connected  at  top  by  waling  timber?  boltt^l 
to  them. 

ESTIMATED   COST  OF  THE   FOREtJOIK<t  IMPROVEMEXTS. 

For  dredging  32,592  cubic  yards  of  saw-mill  debris  and  silt,  at  the  outlet,  at 
18c.  per  cubic  yard $5, 866  ;"»! 

Dredging  85,697  cubic  yards  of  material  in  the  channel  and  basin,  from  the 
drawbridge  to  the  foot  of  the  falls,  at  25c .* 21, 424  !•'» 
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For  3,520  pilea,  27  Jfeet  lonj?,  at  fjl.:i5  each $4,752  00 

Driving  3,520  piles,  at  $1  ea<-h 3,520  00 

Waling  timbers,  6  by  12  inches,  26,400  feet,  board  measure,  iucluding  saw- 
ing and  labor,  at  $20  per  M 528  00 

3  520  f -inch  bolts.  15  inches  Ion jr,  at  25c.  each 880  00 

Contingent 5,545  29 

42,516  00 

Ticonderoga  village  is  iu  the  collection  district  of  Champlaiii ;  nearest  port  of  entry* 
Buriington,  Vermont;  nearest  light-liouse,  Crown  Point;   and  the  nearest  fort,  Fort 
Montgomery,  at  the  outlet  of  Lake  Champlain. 
Very  respectfully,  your  obodic«nt  servant, 

D.  White, 
Aasistani  Engineer, 
Lieut.  Col.  N.  Michler, 

C<n^8  of  Engineers  f  BvL  Brigadier- General,  U.  S.  A. 


Statement  of  the  annual  commerce,  r?>,  corporis  and  imports^  of  the  rillage  of  Ticonderoga^ 
Essex  County,  New  York,  located  on  the  Ticondvroga  Hirer, 


Names  of  corporations  anil  firms. 


Tloricon  Iron  Company 

TicoDderopi  Pulp  Company 

American  Graphite  Company 

Liike  (Tei>rgp  Manufacturing  Company 

Glens  Falls  Pulp  Company 

Lake  George  Pulp  Company 

I^akp  Champlain  Manuractnring  Company 

Ticonderoga  Woolen  Mills 

William  Hooper  &  Co 

Patterson  &  Merchant 

(>eorffe  C.  Weed 

W.  I).  Coates , 

Peck  &  Howard ! 

John  Jolet 

Xeedham  Brothers 

Gilligan  &  Stevens 

2t>  mercantile  firms 

All  other  shippers 

Total  tons  and  value ,      37 


Tonnage. 

Value. 

Remarks. 

12.  r.oo 

$59,  500 

Iron  and  iron  ore. 

4,0t0 

30,  750 

Wood;  coal,  and  pnlp. 

[i,  000 

30, 000 

Leail. 

l.cl'fj 

L'si),  vm 

Cotton,  cloth,  Slc. 

2,500 

27,  750 

Wood  and  pulp. 

i,r.oo 

30,500 

Do. 

500 

13,  000 

Lumber,  A-c. 

•.120 

120,310 

Wool  and  clotli. 

:m 

50,  000 

ilacliinery,  Alc. 
Grain  and  plaster. 

504 

11.075 

1.0'iO 

]:{.000 

Ltimber. 

l,9^0 

1!).  500 

Do. 

1,  500 

21,000 

Do. 

500 

12,500 

Do. 

:{i>o 

4.  620 

Spwd  stock. 
Sliipperrt.  Scv. 

:{.755 

100.  750 

1,  2M 

208,  700 

Merchandise. 

:ioo 

50,  000 

HorMes.  &c. 

5^0  j     1. 15t;,223  i 


E  i6. 

KEMOVING   SUNKEN  VESSELS   OR   CRAFT  OH.S'l'RrCTING   OR  ENDANGER- 
ING NAVIGATION. 

The  Dutch  bark  Samaran^,  loaded  with  ^rain,  was  sunk  by  col- 
lision with  the  steamer  Germanic,  November  7,  1880,  the  wrt»ck"lying 
on  the  east  side  of  the  South  Channel  entrance  to  New  York  Harbor,  in 
about  22  feet  of  water.  Instructions  were  received  from  the  Chief  of 
Engineers,  November  22,  directing  that  steps  be  taken  for  the  immediate 
removal  of  the  wieck.  In  accordance  therewith  a  contract  was  entered 
into  with  Atlantic  Dredging  Company  for  its  removal,  together  with 
the  cargo.  On  February  8,  1881,  the  contractors'  plant  was  taken  to 
the  buoy  placed  by  Rear  Admiral  Nichols,  inspector  third  light  house 
district,  to  mark  the  position  of  the  wreck,  and  preparations  were  made 
to  commence  operations  at  once.  An  attempt  was  made  to  find  the 
wreck  with  the  sounding  line  from  a  yawl-boat,  but  had  to  be  aban- 
doned owing  to  the  great  quantity  of  drift-ice.  The  weather  looking 
very  threatening,  it  was  decided  by  tiie  contractors  to  return  with  their 
plant  to  New  York  until  such  time  as  the  position  and  condition  of  the 
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wreck  could  be  definitely  determined.  An  examination  subsequently 
made,  under  the  direction  of  Eear  Admiral  Nichols,  revealed  the  fact 
that  not  a  vestige  of  the  wreck  could  be  found  near  the  locality  where 
the  same  went  down,  and  that  in  all  probability  it  had  been  broken  up 
by  the  action  of  the  waves  and  the  fragments  carried  out  to  sea  or 
washed  ashore.  As  no  complaints  have  been  heard  from  i^ilots  or 
others,  it  is  believed  that  no  portion  of  the  wreck  has  lodged  in  any  of 
the  channels  leading  to  New  York  Harbor. 


E  17. 

EXAMINATION  AND  SURVEY  OF  SHARK  RIVER,  NEW  JERSEY. 

United  States  ENCriNEER  Office, 

New  Tork^  January  3,  1881. 

General:  Section  2  of  "An  act  making  appropriations  for  the  con- 
struction, repair,  completion,  and  preservation  of  certain  works  on  rivers 
and  harbors,  and  for  other  purposes,"  approved  June  14,  1880,  directs 
the  Secretary  of  War  to  cause  an  examination  or  survey,  or  both,  and 
an  estimate  of  the  cost  of  improvement,  to  be  made  of  "  Shark  River, 
New  Jersey." 

The  inclosed  report  of  Assistant  Engineer  Doorflinger,  in  connection 
with  the  accompanying  map  of  the  river,  furnishes  all  desired  informa- 
tion in  regard  to  the  detailed  survey. 

As  will  be  fully  understood  from  the  facts  as  presented,  the  actual 
condition  of  the  commercial  interests  of  the  immediate  locality  and  of 
the  adjacent  country  does  not  appear  to  justify  the  expenditure  of  the 
large  amount  necessarily  required  to  construct  such  works  as  wouhl 
render  the  small  harbor  formed  by  the  lower  basin  of  Shark  Kiver  either 
accessible  to  seagoing  vessels,  or  sufficiently  commodious  for  anchorage 
ground.  Under  the  present  condition  of  affairs  it  does  not  seem  advis- 
able to  undertake  any  work  of  improvement,  and  therefore  no  i)roject 
is  submitted  for  the  consideration  of  the  Chief  of  Engineers. 
Very  respectlnlly,  your  obedient  serx^ant, 

K   MiCHLBR, 

Lieutenant- Colonel  of  Enffineerft^ 

Bvt.  Jiri^.  Gen.]  U,  8.  A. 
The  Chief  of  ENaiNEERS,  U.  S.  A. 


report  of  mr.  a.  doerflinger,  assistant  engineer. 

United  States  Engineer  Office, 

New  York,  January  2,  1881. 

Sir  :  I  have  the  houor  to  submit  the  followiug  report  on  the  examiuation  and  sur- 
vey of  Shark  River,  New  Jersey  : 

Shark  River  discharges  into  the  Atlantic  Ocean  about  20  miles  miles  south  of  Jf*an<ly 
Hook.  It  extends  inland  nearly  10  miles,  and  drains  a  comparatively  small  section  of 
the  adjacent  country.  Some  2  miles  above  its  mouth  it  enlarges  from  a  narrow  stream 
to  a  basin  over  a  mile  wide,  and  of  nearly  the  same  length.  The  depth  of  this  basin 
varies  from  1  to  3  feet.  At  its  lower  end  its  width  contracts  to  at)Out  900  feet,  but  the 
actual  water  section  is  still  further  reduced  to  about  600  feet  by  islands  of  low  marsh 
lands ;  the  tidal  flow  is  further  obstnicted  by  the  piles  and  timbers  of  the  wooden 
trestle- bridge  of  the  Long  Branch  Railroad,  which  spans  the  river  at  this  i)oint.    Five 
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kundred  feet  beluw  the  latter  structure  again  the  river  is  crossed  hy  a  secoud  wooden 
trestle-bridge,  the  length  of  which  is  900  feet.  Neither  of  these  bridges  is  provided 
with  a  draw,  and  they  therefor©  shnt  off  all  connnunioation,  other  than  by  row-boats, 
l>etween  the  upper  basin  and  the  lower  portion  of  the  river.  The  section  immediately 
above  the  month  is  the  one  had  under  examination  with  a  view  to  its  improvement. 

*  *  *  A  glance  at  the  map  shows  that  the  river  bed,  which  consists  of  sand,  is 
very  irregular  in  figure,  being  made  up  of  a  series  of  pools  from  4  to  8  feet  deep,  and 
of  shoals  dry  at  low-water.  The  inlet,  at  the  date  of  the  survey,  had  the  position 
»hown  on  the  chart,  the  bar  on  the  outside  being  dry  at  low-water,  and  was  slowly 
working  to  the  northward  in  a  manner  characteristic  of  similar  ones  along  this  coast. 
This  shifting  tendency  of  the  inlet  accounts  in  a  measure  for  the  irregularity  of  the 
river  bottom ;  since,  as  the  position  of  the  inlet  changes,  the  force  and  direction  of  the 
tidal  cnrrents  are  also  changed,  and  thus  new  channels  arc  scoured  out  and  new  shoals 
tbrown  up. 

Owing  to  the  limited  amount  available  for  the  purposes  of  the  snrvey,  no  extended 
fteries  of  tidal  observations  were  made ;  two  gauges  were,  however,  set  up,  one  directly 
iuside  of  the  inlet  and  the  other  at  the  railroad  oridge,  and  observed  simultaneously 
during  the  progress  of  the  survey.  The  time  of  change  of  current  in  the  inlet  and  at 
the  railroad  bridge  was  also  noted.  From  these  observations  it  was  found  that  the 
average  rise  and  fall  of  tides  at  the  inlet  is  1^  feet,  which  decreases  to  iV  of  a  foot  at 
the  bridge.  The  rise  and  fall  of  tide  in  the  ocean  at  this  point  is  about  4  feet.  This 
great  difference  in  the  tidal  range  gives  rise  to  strong  currents  in  the  inlet,  the  velocity^ 
of  which,  by  observations  made  on  surface  tloats,  was  found  to  be  5  miles  per  hour. 
Although  no  systematic  series  of  current  observations  were  made,  the  following  consider- 
ations seem  to  warrant  the  conclusion  that  the  flood  current  is  considerably  stronger 
than  the  ebb.  The  mean  duration  of  fall  of  tide  was  found  to  be  7*^  30*",  and  mean 
duration  of  rise  5*»  6™.  Also  mean  duration  of  ebb  current  8*»  10™,  whilst  the  mean 
<iuration  of  flood  current  is  but  4*»  15"™.  As  the  average  volume  of  water  passing  in 
through  the  inlet  is  equal  to  that  passing  out,  less  the  fresh-water  discharge  of  the 
river,  the  latt-er  being  very  small  compared  to  the  tidal  prism,  and  as  it  takes  nearly 
twice  as  long  to  discharge  this  volume  as  it  takes  the  same  to  pass  in  throng  the  in- 
let, the  above  conclusion  seems  justifled.  The  fl(N)d  current  being  stronger  than  the 
ebb,  the  natural  tendency  of  the  cunent  action  must  be  that  the  material  n^moved  by 
iicour  will,  under  the  preponderating  action  of  the  flood  current,  work  its  way  up 
stream',  now  shoals  in  the  river  and  in  the  basin  being  the  result  of  this  action. 

To  secure  permaneucy  to  the  inlet  and  a  modification  of  the  existing  current  con- 
ditions must,  therefore,  be  essential  features  of  any  plan  of  permanent  improvement. 
To  effect  this  object  would  necessarily  involve  the  construction  of  extensive  works,  the 
cost  of  which  would  be  entirely  disproportionate  to  any  benefits  to  be  derived  from  the 
improvement.  As  far  as  could  be  learned,  the  river  at  present  is  entirely  without  com- 
merce, and  no  commercial  or  agricultural  interests  would  be  benefited,*  oven  were  the 
inlet  iff  a  condition  to  admit  light-draught  vessels  to  enter  and  pass  out  of  the  same. 
The  river  at  present  is  available  only  for  the  use  of  fishing  and  pleasure  boats  during 
the  warm  season,  the  greater  number  of  which  are  owned  and  used  by  residents  of 
Ocean  Beach,  a  summer  report  located  on  the  south  sluJte  of  the  river. 
I  am,  very  respectfully,  your  obedient  servant, 

A.    DOKRFLIXGKR, 

Principal  Anmstafit  Engineer, 
Lieut.  Col.  N.  MiciiLER, 

Corps  of  Engineers f  Bvi.  Brig.  Gen.,  f\  S.  A. 
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IMPROVEMENT  OF  DELAWARK  AND  SCHUYLKILL  RIVERS;  OF  THE 
SUSQUEHANNA  ABOVE  RICHARD'S  ISLAND,  AND  RIVERS  IN  NEW 
JERSEY  AND  DELAWARE —HARBOR  IMPROVEMENTS  IN  DELAWARE 
RIVER  AND  BAY— CONSTRUCTION  OF  PtER  AT  LEWES— DELAWARE 
BREAKWATER. 


I 

report  of  colonel  j.  x.  macomb,  corps  of  exgixkers,  officer  ix 
chardk  for  the  fiscal  year  endixg  juxe  30, 1«81,  with  other 
documexts  relating  to  the  works. 

United  States  Engineer  Office. 

rhiladelphiaj  Pa.j  September  20, 1881. 
General  ;  lu  conformity  with  the  requirements  of*General  OrderaNo. 
1,  dated  Headquarters  Corps  of  Engineers,  United  States  Army,  Wash- 
ington, D.  C,  May  26, 1881, 1  have  the  honor  to  transmit  herewith  the 
annual  reports  on  the  surveys  and  examinations,  and  the  several  works 
of  improvement  of  rivers  and  harbors  intrusted  to  my  care,  for  the  fiscal 
year  ending  June  30,  1881. 

In  transmitting  these  reports  I  desire  to  acknowledge  the  services  of 
Capt.  AV.  Ludlow,  Corps  of  Engineers,  U.  S.  Army,  to  whom  I  am 
indebted  for  the  intelligent,  zealous,  and  cheerful  manner  in  which  he 
has  forwarded  these  works  during  the  past  fiscal  year. 

I  remain,  very  respectfully,  your  most  obedient  servant, 

J.  K  Macomb, 
Colonel  of  Engineers, 
Brig.  (»en.  II.  G.  Wrioht, 

Chief  of  Engineer H^  U.  IS,  A. 


F  I. 

improvement  of  DELAWARE  RIVER  BETWEEN  TRENTON,  NEW  JERSEY, 
AND  BRIDESBURG,  PENNSYLVANIA. 

The  act  of  June  14,  1880,  appropriated  $10,000  for  continuing  this 
improvement. 

The  Delaware  River  at  Bordertown  is  divided  into  two  channels,  of 
which  the  western  one  is  used  for  the  up-river  traffic  to  Trenton,  and  the 
eastern  one  is  the  outlet  for  the  Delaware  and  liaritan  Canal. 

Both  are  shallow  and  for  the  improvement  a  selection  had  to  be  made. 

The  eastern  channel,  into  which  the  canal  debouches,  would  be  equally 
available  for  the  general  traffic  as  well. 

In  1878  it  was,  therefore,  determined  to  open  this  and  deepen  it  to  7 
feet  at  low-water  for  the  benefit  of  the  canal  navigation,  an<  i  continue  the 
work  with  the  view  of  making  it  the  main  channel  of  the  river.  Dredg- 
ing began  in  1878  and  the  canal  traffic  was  relieved.  As  the  work 
progressed  it  was  found  necessary  to  build  two  dikes  for  the  purpose 
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of  preventing  a  portion  of  the  river  flow  from  passing  around  Dnck 
Island  and  entering  the  channel  from  the  other  side  with  injurious  effect 

The  dikes  were  built  in  1879  with  good  results,  both  in  tiieir  immediate 
vicinity  and  to  the  dredged  channel  below,  in  which  operations  were 
continued. 

•  Contract  was  made  in  August,  1880,  with  Mr.  Herron,  at  22  cents  per 
cubic  yard.  The  channel  as  projected  having  a  length  of  1,500  yaniu, 
width  of  50  yards,  and  depth  of  7  feet  at  mean  low-water. 

By  November  20,  when  the  presence  of  heavy  ice  drove  off  the  dredge^ 
30,000  cubic  yards  had  been  removed. 

The  ensuing  winter  was  exceptionally  severe  ai^d  its  effects  were  espe- 
cially noticeable  in  the  vicinity  of  Bordentown.  A  heavy  gorge  formed 
at  Kincora  Bar  about  2^  miles  below,  backing  up  the  river  to  an  unnsnal 
extent,  and  a  second  gorge  at  Periwig,  about  the  same  distance  above 
and  <jlose  to  the  new  dikes,  which  threw  the  whole  force  of  the  river  and 
the  heavy  running  ice  against  them,  the  ice  and  water  flowing  over 
them  to  a  depth  of  6  or  7  feet,  tearing  off  the  cap  timbers  aud  successively 
some  of  those  below,  and  carrying  out  a  considerable  amount  of  the 
gravel  filling  and  backing. 

The  improved  channel  below,  however,  exhibited  a  gratifying  stability. 

Dredging  was  resumeil  in  A])ril,  1881,  and  continued  until  near  the 
<»nd  of  the  month,  when  the  ap[)ro[>riation  was  exhausted,  47,045  cubic 
yards  having  been  removed  under  the  contract  of  1880. 

On  June  ;iO,  1881,  the  7-foot  channel  from  the  canal  entrance  upward* 
was  within  800  feet  of  the  7-foot  curve  abreast  of  iJuck  Island. 

With  a  portion  of  the  $10,000  appro] )riat ion  of  .March  3,  1881,  tbti 
restoration  of  the  dikes  was  nearly  comi)leted  in  May  and  June. 

The  bids  received  in  response  to  advertisement  of  May  11,  for  continn- 
ing  dredging  operations  w(»re  rejected  an  exi'cssive  an<l  a  S]i>ecial  agree- 
ment was  Anally  made  with  ^Ir.  Herron  to  dredge  all  sand  salable  for 
building  ]>urposes  at  22  cents,  and  at  50  cents  for  other  material,  not 
salable,  to  be  hmded  on  the  shore. 

The  contract  is  to  be  completed  during  the  present  season  and  should 
carry  the  7foot  channel  through  to  abreast  of  Duck  Island. 

As  has  been  heretofore  reported,  it  is  probable  that  a  deflecting  dike 
from  the  Pennsylvania  shore  will  utimately  be  required  to  partiallj 
obstruct  the  flow  down  the  west  channel  and  direct  it  into  the  one  under 
improvement. 

The  river  be<l  in  this  vicinity  is  nearly  clear  sand,  i>ermeated  with 
springs,  and  easily  acted  upon  by  water  in  motibn. 

Dredging  in  such  material  is  simple  enough  as  a  mechanical  operatiou, 
but  the  results  of  the  dredging  are  more  obscure.  The  liveliness  of  the 
sand  is  such  that  a  general  lowering  of  the  river  bed  is  eft'ected  in  the 
vicinity  of  the  dredge,  rendering  it  diflicult  to  deepen  witliin  fixed  limits 
and  to  make  the  advances  due  to  actual  amount  of  excavation. 

,The  indications  of  stability,  however,  are  better  than  might  be  expected 
with  such  material. 

For  the  continuance  of  the  improvement,  including  the  survey  of  the 
river  to  Trenton,  and  tlie  dredging  at  Kincoi*a  Bar  hitherto  estimated 
for  but  not  accomplished  on  account  of  the  lack  of  funds  and  the  pre 
dominance  of  the  Bordentown  dredging,  an  appropriation  of  ♦25,000i'? 
required  for  fiscal  year  1882-83. 

This  improvement  is  in  the  collection  diBtrict  of  Burlington,  N.  J.,  wliicb  is  alsotb* 
nearest  port  of  entry.  Tbe  nearest  fort  and  light  bouse  ai-e,  respectively,  Fort  Mifflin 
and  Fort  MiOlin  light. 

Total  amount  appropriated  to  June  30,  1881 $81,  OOU  OO 

Total  am  unt  expended  to  Juno  30,  iHbl 70,91^  3» 
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Money  statement 

July  1,  1880,  amount  available $10,002  42 

Amoniit  appropriated  by  act  approvml  March  3,  1881 -^.     10, 000  00 

^20,002  42 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,1H>*0 9,995  38 

July  1;  lbe:?l,  out8t4Uiding  liabilities 323  63 

10,319  01 

July  1,  18^1,  amount^available 9,683  41 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  1^0,1883.     25, 000  00 


COMMERCIAL   STATISTICS. 

The  navigation  of  the  Upper  Delaware  River  depends  chiefly  upon  the  business  of 
the  two  canals  Avhicli  have  outlets  into  the  river,  one  at  Bordentown,  N.  J.,  and  tho 
other  at  Bristol,  Pa.  / 

The  Upper  Delaware  and  the  Delaware  and  Raritan  Canal,  which  has  an  outlet  at 
Ik>rdentown,  N.  J.,  forms  one  of  the  navigable  routes  between  Philadelphia  and  New 
York  for  steamers,  sailing  vessels,  barges,  &c. 

During  the  year  1879  the  number  of  vessels  passing  in  and  out  of  the  river  at  the 
outlet  of  the  canal  at  Bordentown  was  as  follows:  2,134  freight  steamers,  631  sailing 
vessels,  14,332  barges,  and,  112  rafts. 

The  tonnage  was  l,p<7H,134,  an  increase  in  the  number  of  vessels  over  1878  of  1,337, 
and  tonnage  250,000. 

The  Delaware  Division  cf  the  Lehigh  Canal  has  an  outlet  at  Bristol,  Pa.  The  num- 
ber of  vessels  passing  in  and  out  of  the  river  at  this  outlet  during  1879  was  2,564  all 
kinds,  and  tonnage  ^7,246.     « 

Eight  steamboat  companies  use  this  {loriion  of  the  river  between  Trenton  and  Phil- 
adelphia, employing  twenty-two  steamers  and  seventeen  barges  in  the  transportation 
of  passengers  and  freight.  ^ 

No  statistics  for  the  year  just  past  have  been  received. 


Abstract  of  proposah  receited  by  Col,  J.  X.  Mtuiomb,  Corps  of  Engineers,  at  12  o'clock  m. 
Jttyust  27,  18H(),/or  dredging  in  Velatcare  River ,  near  Bordentown j  X,  J, 


Names  of  bidden}.  '        Residence.  rubi^vard    To  commence,  j  To  complete. 

*l  i 

(}.  H.  Ferris !  Baltimore,  Md....  $0  45     Spring     of  •  Oct.  1,1881.. 

I  1881.  ' 

Mi«  hael  Herron ...  I  Bordentown,  N .  J .  22     Sept.  1 .  18t<  1 . .  I  May  30, 1881 . 


Kemarks. 


Lowest  bidder. 


Abstract  of  contract  entered  into  by  CoJ.  J.  X.  Macomby  Corps  of  EngineerSy  during  thejincat 
ytar  ending  June  30,  Id-^l,  for  improvement  of  Delaware  River,  mar  Bordentown,  X.  J, 


Name  uf  conti-actor. 


Kewdt*nc<'. 


Dredging. 


Dat«'  of  cou- 


Remarks. 


Per  cu.  yd.  I  i 

Michael  Herron Bordentown,  X.  J $0  22     Sept.  1. 18«0.'  Complet«d    May     30, 

•      1881. 
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F  2. 

improvement  of  dei.awake  itlver  below  bridesburo,  fennsyl- 

vania'. 

The  points  at  or  near  which  obstructions  to  the  free  navigation  of  the 
Delaware  River,  below  Bridesburg,  now  exist  may  be  summarized  aa 
follows : 

1.  Five-Mile  Point,  between  Bridesburg  and  Philadelphia. 

2.  Between  Petty'«  Island  and  Philadelphia. 

3.  Smith's  Island  Bar,  between  Philadelphia  and  Camden. 

4.  A  shoal  in  mid-channel,  near  Greenwich,  Philadelphia. 

5.  The  Horseshoe,  between  Philadelphia  and  the  Leagae  Island 
Navy  Yard. 

These  five  localities  may  be  considered  as  lying  within  the  harbor  of 
Philadelphia  proper. 

6.  Mifflin  Bar,  3  or  3i  mil(»s  below  League  Island. 

7.  Schooner  Ledge,  between  Chester  and  Marcus  Hook. 

8.  Cherry  Island  Flats,  opposite  Wilmington,  Del. 

0.  Bulkhead  Shoals,  above  Pea  Patch  Island,  upon  which  Fort  Dela- 
ware is  built. 

10.  Dan  Baker  Shoals,  half  way  between  Philadelphia  and  the  sea. 

Below  these  shoals  which  are  usually  considered  as  lying  at  the  beivd  of 
Delaware  Bay,  there  are  other  shoals  with  a  draught  of  water  over  them 
insufficient  for  the  present  requirements  of  commerce. 

The  river  and  harbor  act  of  Juue  14, 1880,  made  special  appropriations 
for  Schooner  Ledge  and  Cherry  Island  Flats  (which  are  therefore  else- 
where reported  upon  in  detail)^  and  appropriated  t85,000  for  the  gen- 
eral improvement  of  the  Delaware,  allotting,  however,  $40,000  for  opera- 
tions near  Pett^'s  Island,  and  810,000  for  Smith's  Island  Bar.  Thej«' 
allotments  left  a  balance  of  $35,000  only,  for  the  remaining  points. 

It  was  impossible  with  this  limited  amount  to  do  more  than  continue 
operations  where  they  had  been  in  i)rogress  at  the  most  important 
points. 

The  re])orts  in  dt^tail  for  each  locality  are  as  follows: 

FIVE-MILE   POINT. 

The  deep-water  chaiuiel  lying  along  the  Phila<lelphia  front,  tennmatei* 
below  Five-Mile  Point,  and  is  separated  by  a  bar  from  the  deep  water 
which  exists  opposite  Bridesburg,  and  extends  down  towards  the  east, 
or  New  Jersey  side  of  Petty's  Island.  A  narrow  curved  channel  with  a 
low- water  depth  of  Ofeet  only,  connects  the  two  close  under  Five  Mile 
Point,  and  the  up-river  navigation,  consisting  of  numerous  passenger 
steamboats  and  heavy  tows  of  canal  barges  en  route  to  and  from  the  two 
canals  debouching  into  the  Delaware  at  Bristol  and  Bordentown,  is 
greatly  inconvenienced  by  the  frequent  injury  and  delay  due  to  ground- 
ing. 

During  the  past  year,  for  the  relief  of  this  traffic,  the  channel  across 
the  bar  was  dredged  to  0  feet  at  low-water,  with  a  width  of  75  feet,  over 
a  distance  of  about  700  feet,  at  an  expense  of  $2,500.  This  was  regarded 
as  a  temporary  expedient  only,  and  no  degree  of  permanence  was  antici- 
pated. In  fact,  by  the  end  of  the  fiscal  year  the  channel  had  again 
shoaled  to  within  a  foot  of  its  original  depth.  It  may  be  assumed  that 
no  further  expenditure  at  this  point  would  be  judicious,  unless  the 
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amount  to  be  expended  be  large  enough  to  effect  a  radical  alteration  in 
the  regimen  of  the  river. 

Fortunately  the  latest  charts  have  shown  the  existence  of  a  narrow 
but  straight  up-river  channel,  close  under  the  upper  end  of  Petty's 
Island,  through  which  the  river  currents  run  true.  It  seems  probable 
that  this  channel  is  due  in  some  measure  to  the  building  up  of  the  point 
of  the  island  by  dredging  contractors  as  a  dumi>ing-ground,  and  that 
the  deepening  and  widening  of  it  by  dredging  would  be  permanent. 

It  is  proposed  to  effect  this  during  the  ensuing  season. 

BETWEEN  PETTY'S  ISLAND   AND  PHILADELPHIA. 

The  construction  of  the  artificial  channel  through  the  bar  in  this 
vicinity  that  separated  the  deep  water  lying  off  the  upper  part  of  Phil- 
adelphia from  the  main  channel  below,  was  begun  in  1879,  and,  under 
one  temporary  and  two  regular  contracts,  has  continued  until  the  present 
time. 

As  reported  last  year,  the  channel  on  July  19, 1880,  had  a  width  of  100 
feet,  24  feet  deep  at  mean  low- water. 

With  the  $40,000  allotment  of  river  and  harbor  act  of  June  14, 1880, 
further  contract  was  made  in  August,  and  by  June  30, 1881,  the  24-feet 
channel  had  been  widened  125  feet,  giving  it  a  total  width  of  225  feet. 
The  current  contract  will  be  completed  in  August,  and  a  new  one  will 
be  thereafter  made  for  continuing  the  widening. 

The  business  of  this  portion  of  the  harbor,  due  to  the  Beading  ship- 
ments, and  the  large  grain  elevator  recently  put  in  operation,  is,  as 
shown  by  the  commercial  statistics,  rapidly  increasing  in  extent  and 
value.  Accommodation  for  this  business  can  only  be  effected  by  a  con- 
siderable increase  of  channel  width,  for  which  liberal  expenditures  will 
be  required. 

BAR  BETWEEN  PHILADELPHIA  AND  CAMDEN. 

From  both  ends  of  Smith's  Island  bars  extend  up  and  down  stream 
to  the  great  inconvenience  of  vessels  passing  from  one  side  of  the  island 
to  the  other,  and  particularly  of  the  passenger  traffic  between  the  two 
'  cities. 

The  up-river  bar  in  especial  has  a  great  development  and  nearly  unites 
with  one  coming  down  from  the  lower  end  of  Petty's  Island.  An  allot- 
ment of  $10,000.  was  made  in  the  river  and  harbor  act  of  1880,  out  of 
the  general  appropriation  for  the  river.  In  view  of  the  doubts  that 
were  felt  as  to  the  permanency  of  any  channel  dredged  through  this 
bar,  careful  examination  was  made,  resulting  in  the  recommendation 
that  with  a  portion  of  the  appropriation  a  channel  should  be  opened  to 
a  depth  of  9  feet  in  a  direction  as  nearly  as  possible  in  the  line  of  flow 
from  Cooper's  Point,  Camden,  toward  Shackamaxon  street,"Philadel- 
phia.  ' 

Between  September  13  and  September  30,  1880,  10,000  yards  were 
dredged,  resulting  in  a  channel  10  feet  deep  and  200  feet  wide. 

The  work  was  executed  a«  rapidly  as  possible  and  with  unexpectedly 
favorable  results.  The  flow  of  the  currents  appeared  competent  to 
maintain,  and  even  slightly  to  deepen,  the  channel,  and  suggested  an 
anticipation  that  the  channel  east  of  Smith's  Island  might  become  the 
route  for  many  of  the  vessels  drawing  12  and  15  feet  that  now  throng 
the  narrow  main  passage  between  Smith's  Island  and  Philadelphia. 

It  is  proposed  during  the  ensuing  season  to  expend  the  balance  of 
the  appropriation  of  June,  1880,  in  widening  this  channel  to  400  feet. 
47  E 
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SHOAL  NEAR  GREENWICH. 

As  reported  last  year,  this  slioal  has  16  or  18  feet  only  over  it  at  low- 
water,  and  should  undoubtedly  be  removed  aKS  soon  as  the  funds  can  be 
provided. 

The  estimated  amount  of  dredging  required  above  the  24  feet  mean 
low- water  place  is  250,000  cubic  yards,  which  will  cost  about  $75,000. 

THE  HORSESHOE. 

This  portion  of  the  river  is  so  named  from  its  peculiar  topography. 
It  constitutes  the  lower  part  of  the  harbor  proper  of  Philadelphia,  and 
while  the  curved  fomi  of  the  channel,  is,  to  a  certain  extent,  disadvan- 
tageous the  channel  depths  are  ample  for  all  present  requirements. 

The  lighting  of  the  course  by  means  of  two  sets  of  light-houses,  now 
constructing,  will  obviate  most  of  the  summer  difficulties.  The  serious 
ones  are  developed  during  the  winter  season. 

The  Horseshoe  may  be  said  to  begin  at  Gloucester  and  terminate  at 
Eagle  Point.  Between,  the  river  widens  to  double  its  dimensions,  with 
broad  shallows  in  the  concavity  on  the  New  Jersey  side,  and  the  Horse- 
shoe shoals  extending  out  from  the  convex  shore. " 

The  ice  fills  this  enlargement,  lodging  on  the  flats  and  becoming  fixed 
in  position,  while  the  channel  is  choked  with  floating  masses  that  acca- 
miilate  until  gorged,  and  movement  ceases  until  a  change  of  tide  partly 
relieves  the  pressure.  The  city  ice-boats  are  frequently,  though  not  al- 
ways, successful  in  loosening  the  jam  sufficiently  to  get  vessels  through. 

An  incidental  disadvantage  in  this  locality  is  caused  by  the  opening 
back  of  League  Island,  by  means  of  which  a  certain  loss  of  flow  in  the 
Delaware  occurs,  injurious  both  to  the  Delaware  and  to  the  maintenance 
of  the  channel  depths  in  the  Schuylkill,  near  the  mouth  of  which  the 
lower  end  of  Back  Channel  discharges. 

Suitable  means  should  be  found  both  to  correct  the  difficulties  of  the 
winter  navigation  of  the  Horseshoe  and  those  due  to  the  flow  through 
Back  Channel. 

The  subject  has  been  heretofore  investigated,  but  owing  to  the  con- 
siderable expense  involved  in  any  adequate  measures  and  the  greater 
pressure  for  expenditures  at  other  points,  no  decisive  steps  have  ever 
been  taken. 

Further  report  will  hereafter  be  made. 

MIFFLIN  BAR. 

This  obstruction  is  the  first  common  to  all  vessels  trading  to  this  port, 
and  consists  of  an  up  and  down  stream  bar  separating  two  deep  chan- 
nels. 

An  artificial  channel  having  a  diagonal  direction  across  the  bar  was 
begun  in  1873,  and  dredging  has  progressed  yearly  since.  The  original 
depth  at  low-water  was  17  feet. 

The  Annual  Report  of  the  Chief  of  Engineers,  1879,  page  426,  shows 
that  at  that  time  a  channel  26  feet  deep  at  mean  low- water  existed,  after 
vigorous  operations  by  two  powerful  dredges. 

The  report  for  1880  indicates  a  reduction  in  depth  to  24  feet,  notwith- 
standing that  dredging  was  continued,  the  reduction  in  draught  being 
due  to  the  fact  that  but  one  dredge  was  employed,  and  that  of  a  character 
not  suited  to  such  deep  work. 

During  the  past  year  the  work  has  been  still  less  satisfactory.    Con- 
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tract  was  made  in  October,  1880,  with  $25,000  of  the  $85,000  of  the  ap- 
propriation of  June  14, 1880.  A  small  amount  of  work  was  done  in  No- 
vember and  early  December,  when  the  ice  compelled  the  withdrawal  of 
the  plant.  Instead  of  resuming  operations  early  in  the  spring,  the  con- 
tractor was  backward  in  providing  a  suitable  dumping  place  for  the 
dredgings,  and  in  consequence  did  not  begin  until  May.  By  the  30th 
June,  13,252  cubic  yards  only  had  been  dredged. 

The  consequence  of  this  inefficient  execution  is  that  at  the  close  of  the 
fiscal  year  the  low- water  depth  of  the  channel  has  decreased  to  22  feet, 
which  is  entirely  inadequate  to  the  requirements  of  the  Delaware  traffic. 
The  contract  was  to  have  terminated  on  June  30,  but  the  time  was 
extended  to  September  30. 

The  improvement  of  Mifflin  Bar  has  some  features  not  shared  by  any 
other  locality  now  under  treatment,  except  possibly  the  channel  through 
Cherry  Island  Flats. 

Experience  has  demonstrated  that,  in  order  to  counteract  the  filling 
due  to  natural  causes,  an  annual  expenditure  is  required  for  dredging, 
and  it  is  possible  that  in  time  the  successive  yearly  removal  of  deposits 
would  at  length  establish  a  satisfactory  regimen.  The  amount  of  dredg- 
ing required,  however,  would  be  immense.  There  is  reason  to  believe 
that  this  amount  could  be  largely  reduced  by  such  rapid  and  energetic 
work  as  would  suffice  to  compel  the  tidal  currents  to  aid  rather  than 
oppose. 

The  construction  of  permanent  works  in  the  alluvial  bed  of  a  tidal 
stream  of  the  dimensions  of  the  Delaware  would  involve  a  great  cost, 
and  should  be  postponed  until  clearly  proven  to  be  necessary. 

It  is  proposed  during  the  ensuing  fiscal  year  to  expend  $45,000  of  the 
appropnation  of  March  3, 1881,  in  dredging  to  a  depth  of  26  feet  at 
mean  low-water,  and  by  rapid  work  to  ascertain  what  width  of  channel 
of  that  depth  can  be  secured,  and  observe  the  resulting  action  of  the 
tides. 

SCHOONER  LEDGE  AND  CHERRY  ISLAND  FLATS, 

respectively  18  and  27  miles  below  Philadelphia,  are  obstructions  whose 
removal  is  of  great  import9>nce.  Each  has  its  distinct  appropriation 
and  separate  report. 

BULKHEAD   SHOALS. 

With  the  increased  dimensions  of  shipping  and  the  improvements  in 
progress  at  other  points,  these  shoals  are  becoming  a  more  serious  ob- 
struction every  year. 

The  channel  is  now  22  feet  in  depth  and  narrow,  and  vessels  are  con-, 
stantly  grounding,  or  compelled  to  anchor  above  and  below  to  await  the 
rise  of  tide.  A  considerable  expenditure  will  be  required  to  deepen  and 
widen  the  channel  in  the  vicinity  of  the  Deep- Water  Point  Ranges. 
Being  a  flood-tide  channel,  the  obstructions  are  found  near  the  upper 
end,  and  it  is  probable  with  the  removal  of  the  wrecks  lying  in  the 
vicinity  that  the  depth  of  24  or  25  feet  can,  with  a  few  years'  work,  be 
made  permanent. 

In  consequence  of  the  lack  of  sufficient  funds  to  accomplish  any  val- 
uable results,  no  expenditures  were  made  upon  these  shoals  daring  the 
past  year,  although  an  allotment  of  $8,000  or  $10,000  was  reser\^ed  there- 
for out  of  $86,000  appropriated  in  June,  1880.  With  this  balance,  and 
a  further  sum  of  $32,000  out  of  the  $100,000  appropriated  March  3, 1881, 
contract  will  be  made  during  the  ensuing  season  for  dredging  a  24-foot 
channel  to  as  great  a  width  as  the  funds  available  will  admit. 
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DAN  BAKER  SHOALS. 

These  shoals  lie  across  the  expansion  of  Delaware  River,  below  Reedy 
Island,  and  are  probably  due  in  part  to  this  spreading  of  the  shores,  and 
in  part  to  the  change  of  direction  in  the  course  of  the  stream. 

As  in  the  case  of  Bulkhead  Shoals,  two  sets  of  range  lights  are  re- 
quired to  mark  the  course. 

The  channel  depths  are  22  and  23  feet,  and  while  hitherto  no  expend- 
itures have  been  made  in  this  locality  by  reason  of  the  insufficient 
appropriations  and  the  urgency  at  other  points,  the  pressure  for  a  modi- 
fication of  the  difficulties  encountered  is  steadily  increasing.  The  chart 
from  a  recent  survey  shows  that  in  order  to  connect  the  24-foot  curves 
above  and  below  the  shoals  dredging  will  be  required  for  a  distance  of 
about  1,800  yards  with  an  average  depth  of  cut  of  about  1  yard.  In 
order  to  meet  the  requirements  of  navigation,  the  channel  width  should 
not  be  less  that  300  yards.  The  material  to  be  removed  is  sand  and  mad, 
and  since  the  excavation  would  be  made  along  the  natural  channel,  that 
is,  the  line  of  present  deepest  water,  it  is  not  believed  that  any  extraor- 
dinary tendency  to  fill  would  be  developed  by  the  deepening. 

The  improvement  might  therefore  be  expected  to  prove  at  least  semi- 
permanent in  its  character. 

PROPOSED  APPUCATION  OF  THE  J100,000  APPROPRIATED  IN  ACT  OF   MARCH  3,    1881, 
FOR  DELAWARE   RIVER  BELOW  BRIDE6BURG. 

Contiuuing  operations  at  Mifflin  Bar $45,  000 

Begin  operations  at  Bulkhead  Shoals 32,  000 

Continuing  operations  at  Petty's  Island  Bar 20,  000 

Constructing  new  up-river  channel  past  head  of  Petty's  Island 3,  000 

Total 100,000 

WRECKS. 

The  complete  removal  of  wrecks  within  as  brief  a  period  as  possible 
after  their  occurrence  will  always  be  an  important  feature  of  river  and 
harbor  improvements. 

Besides  being  dangerous  obstructions  themselves,  the  interference 
with  the  regular  flow  of  the  currents  due  to  their  presence  in  the  easily 
abraded  bed  of  an  alluvial  tidal  stream  like  the  Delaware,  which  has 
velocities  of  2  and  2^  miles  per  hour,  is  liable  to  cause  immediate  changes 
of  channel  and  the  formation  of  shoals  that  rapidly  become  formidable 
in  dimensions  and  consequent  cost  of  removal. 

Up  to  June,  1880,  there  was  no  general  legislation  authoriziug  the 
executive  officers  of  the  United  States  to  remove  these  wrecks,  and  the 
accompaning  list,  furnished  by  Mr.  G.  K.  Koss,  master  warden  of  this 
port,  shows  the  result  Of  this  inaction. 

(Section  4  of  the  river  and  harbor  act  of  June  14, 1880,  marks  the  inten- 
tion of  Congress  to  provide  generally  for  the  removal  of  all  wrecks  prej- 
udicial to  the  navigation  of  the  navigable  waters  of  the  United  States, 
and  is  an  invaluable  step  in  the  right  direction.  Some  difficulty  may, 
however,  be  encountered  in  carrying  out  the  provisions  of  the  act.  It 
may  prove  that  the  failure  to  mention  a  specific  sum  to  be  drawn  against 
by  the  Secretary  of  War  for  the  removal  of  wrecks  is  a  defect  in  the  law, 
and  the  condition  that  the  vessel  and  cargo  shall  be  sold  to  the  highest 
bidder  after  removal  is  clearly  disadvantageous  to  the  United  States. 

If  the  wreck  and  cargo  are  worth  more  than  the  cost  of  removal,  the 
owners  or  underwriters  may  generally  be  relied  upon  to  effect  it.    The 
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wrecks  remaining  to  be  removed  by  the  United  States  will  not  usually 
repay  this  cost.  Contract  having  been  made  for  removal,  the  value  of 
material  landed  will  in  a  great  measure  depend  ux)on  the  care  and  means 
employed. 

The  divers  who  do  such  work  will  expedite  their  own  labor  by  per- 
forming it  by  the  readiest  method,  irrespective  of  resulting  values,  and 
their  operations  cannot  be  easily  supervised. 

If  the  executive  officers  charged  with  the  removal  of  these  derelicts 
were  authorized  to  use  the  existing  values  in  the  wrecks,  to  reduce  the 
cost  of  removal,  by  surrendering  the  wreck  and  cargo  to  the  contractors 
at  the  time  of  making  contract,  an  important  economy  would  be  attained, 
since  the  wreckers  would  have  an  interest  in  conserving  as  much  value 
as  possible,  and  could  therefore  offer  more  for  it  in  situ  than  any  one 
else,  either  then  or  later.  The  value  of  the  wreck  and  cargo  could  then 
be  made  a  direct  offset  to  the  cost  of  removal  with  resulting  economy 
and  simplicity  of  account.  It  is  assumed  that  the  officer  charged  with 
the  duty  shall  have  informed  himself  as  fully  as  possible  of  the  condition, 
cargo,  &c.,  of  the  wreck. 

In  order  to  cover  this  point  as  well  as  to  meet  the  objection  to  an 
"  indefinite''  appropriation,  I  respectfully  recommend,  1st,  an  appropri- 
ation of  $5,000  ''  for  the  removal  of  wrecks  in  Delaware  Bay  and  River,'' 
to  be  used  in  getting  rid  of  the  more  formidable  obstructions  now  exist- 
ing or  that  may  hereafter  occur,  and,  2d,  that  the  slight  modification  be 
made  in  the  existing  law  of  June  14,  1880,  necessary  to  allow  of  the 
values  in  wreck  and  cargo  (when  declared  derelict  after  due  notice  to 
owners)  being  used  as  an  offset  to  the  cost  of  removal  at  the  time  of 
malcing  contra/st. 

In  other  words,  that  the  vessels  and  contents  may  be  sold  to  the 
wreckers,  who  nine  times  out  of  ten  will  bid  more  for  them  than-  any 
one  can  after  removal.    The  existing  law  covers  the  tenth  case. 

The  appended  list  of  iwrrecks  is  not  necessarily  complete,  the  informa- 
tion having  been  coUected  by  Mr.  Ross  in  the  only  method  now  practi- 
cable, viz,  from  the  pilots.  The  names  of  both  vessels  and  owners  are 
in  many  cases  wanting. 

ICE  HARBORS. 

The  manifest  necessity  for  the  protection  of  the  commerce  of  the  Del- 
aware by  the  construction  of  ice  harbors  at  suitable  points  for  the  shelter 
of  vessels  is  an  accepted  proposition  having  the  sanction  of  Congress  by 
repeated  legislation. 

The  following  quotation  is  made  from  Captain  Ludlow's  report  of  Jan- 
uary 24,  1880 : 

In  average  years  there  are  about  three  months,  viz,  between  December  15  and 
March  15,  during  which  more  or  less  ice  is  running  in  the  Delaware.  This  ice  moves 
up  and  down  stroam  with  the  tides  and  from  side  to  side  of  the  channel,  according  to 
the  direction  and  velocity  of  the  wind,  and  at  times  from  repeated  packing  may 
become  heavy  enough  to  crush  in  the  bows  of  a  large  iron  steamer,  if  they  be  not  suf- 
ficiently protected  against  it.  At  other  times  the  ice  may  be  only  an  inch  or  so  in 
thickness,  but  in  either  condition  is  dangerous  to  shipping,  and  especially  to  wooden 
vessels,  the  thin  ice,  from  its  sharp,  cutting  action  at  the  water-line,  being  frequently 
rather  more  so  than  the  heavier  floes. 

The  past  winter  exhibited  some  abnormal  phenomena  for  this  lati- 
tude, freezing  taking  pla<ce  at  an  extraordinarily  early  day,  and  with  pro- 
longed periods  of  steady  cold  weather,  lasting  until  late  in  the  spring. 

At  one  time,  and  for  several  days,  the  entire  surface  of  the  river  and 
bay,  and  as  far  seaward  as  the  eye  could  reach,  was  covered  with  an 
unbroken  sheet  of  ice.    Fortunately  such  winters  do  liot  occur  twice  in 
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a  century.  Again,  an  open  winter  occurs,  such  as  that  of  187^'80,  when 
scarcely  any  ice  formed.  It  is,  however,  ttie  average  condition  at  least 
that  must  be  provided  for,  and  it  may  be  assumed,  for  this  purpose,  that 
during  three  months  the  safety  of  the  Delaware  navigation  requires  the 
protection  of  ice  harbors. 

The  two  principal  existing  ones  are  at  New  Castle  and  Marcus  Hook, 
the  former  inclosing  about  6  acres  and  the  latter  recently  increased  from 
4  to  8  acres  by  the  construction  of  two  additional  piers. 

The  Chester  Harbor  is  small  and  incapable  of  enlargement,  and  the 
Eeedy  Island  Harbor  has  completely  gone  to  decay. 

The  restoration  of  the  Reedy  Island  Harbor,  or  rather  its  reconstruc- 
tion about  6  or  7  miles  further  down,  is  today  most  urgently  demanded 
by  the  navigation  interest.  Vessels  entering  from  sea  are  apt  to  en- 
counter heavy  freshwater  ice,  discharged  by  the  river,  while  those  on 
the  outward  journey,  having  come  down  from  New  Castle  with  one  tide, 
should  be  able  safely  to  await  a  favorable  wind  and  tide  for  goin^  to 
sea.  It  is  understood  that  in  the  absence  of  a  suitable  harbor,  vessels 
must  either  resort  to  the  dangerous  and  often  futile  expedient  of  an- 
choring in  the  moving  ice,  or  submit  to  drifting  with  it,  thereby  losing 
the  distance  gained  and  running  the  risk  of  grounding. 

The  two  harbors  at  New  Castle  and  Marcus  Hook  are  so  essential  to 
the  moving  traffic  of  the  river  and  are  so  crowded  with  vessels  at  cer- 
tain times  as  to  call  for  protection,  against  a  yearly  increasing  evil, 
which  is  stated  in  the  report  by  Colonel  Ludlow,  previously  referred  to, 
as  follows : 

The  pre-emption  of  these  costly  structures,  intended  to  protect  vessels  prtrsaiDg 
their  voyages  and  caught  in  the  ice,  by  other  vessels  that  occupy  them  during  the 
winter  merely  as  a  lying-up  place,  is  an  abuse  that  has  increased  until  the  utility  of 
the  harbors  to  the  interests  intended  to  be  beneiited  has  been  largely  reduced. 

And  the  recommendation  was  made  that  a  harbor-master  should  be 
appointed  by  the  United  States  to  exercise  coutrol  over  all  vessels  en- 
tering the  harbor. 

It  is  desired  to  renew  and  emphasize  this  recommendation.  No  doabt 
exists  as  to  the  desirability  of  an  efficient  supervision  of  these  harbors 
for  at  least  three  months  in  the  year.  The  only  question  is  as  to  the 
means. 

Both  Marcus  Hook  and  New  Castle  are  places  of  small  population, 
and  the  appointment  of  a  harbor-master  by  the  local  authorities,  even 
were  it  desirable  to  transfer  the  duty  to  them,  would  fail  to  carry  witli 
it  the  requisite  weight  to  enforce  necessary  measures.  In  order  to  a 
thorough  discharge  of  his  duties,  the  harbor-master  should  be  a  United 
States  officer;  and  since  neither  of  these  harbors  is  yet  completed,  and 
both  are  therefore  in  charge  of  the  Engineer  Department,  United  States 
Army,  it  is  strongly  recommended  that  by  suitable  legislation  Congress 
should  authorize  the  temporary  appointment,  by  the  engineer  officer  in 
charge  of  the  river  and  harbor  improvements,  of  harbor- masters,  who 
shall  receive  their  instructions  from  the  United  States  Engineer  office, 
and  be  empowered  to  compel  a  vessel  either  to  change  her  position  or  to 
leave  the  harbor,  as  he  may  direct. 

Entirely  suitable  and  capable  persons  for  this  duty  can  be  engaged 
at  $3.50  per  day  for  the  period  of  employment,  which  should  continae 
during  the  ice  season. 

DISPOSAL,   OF  DREDGINGS. 

The  system  inaugurated  in  1879,  of  providing  in  all  dredging  contracts 
that  the  materials  dredged  shall  be  removed  from  the  tidal  limits  of  tht 
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river,  either  by  landing  them  above  high- water  or  confining  them  by  a 
permanent  dike  or  bulkhead,  has  since  been  pursued,  with  marked  benefit 
to  the  navigation. 

The  material,  which  was  formerly  dredged  at  one  point  and  wasted  by 
dumping  it  at  another,  is  now  taken  entirely  out  of  the  stream  and  used 
in  filling  up  lowlands,  or  otherwise  usefully  disposed  of. 

Furthermore,  the  serious  injury  to  navigation  caused  by  the  indiscrimi- 
nate dumping  of  dredgings  to  the  annual  amount  of  millions  of  cubic 
yards,  both  in  deep  channels  and  where  too  little  depth  already  existed, 
has  been  checked,  and  the  local  authorities  have  been  enabled  to  promote 
a  wholesome  respect  for  existing  salutary  laws.  While  infractions  of 
these  laws  have  occurred,  their  open  violation  has  ceased  and  is  no  longer 
justified  by  public  opinion. 

The  cost  of  the  work  as  now  performed  is  not  much,  if  any,  greater 
than  formerly,  but  the  price  of  dredgings  is  a  function  of  many  variables 
and  cannot  be  clearly  solved  for  one.  A  comparison  of  existing  prices 
with  those  of  former  ^ears  shows  that  they  are  both  less  and  greater. 

As  might  be  anticipated,  the  contractors  adapt  their  methods  to  the 
altered  circumstances,  and  make  a  profit  by  filling  lowlands,  either  their 
own  or  otherwise,  that  under  competition  reduces  the  actual  cost  of 
dredging  to  nearly  or  quite  the  old  figures. 

The  economy  resulting  from  the  fact  that  a  great  source  of  injury  to 
the  navigation  has  been  cut  oft',  and  that  the  materials  now  dredged 
will  not  hereafter  have  to  be  rehandled,  is  beyond  computatioD. 

SURVEY  OF  DELAWARE  RIVER. 

The  act  of  June  14, 1880,  directed  a  continuance  of  the  survey  of 
Delaware  Eiver  which  was  begun  in  1878. 

For  the  purposes  of  the  survey  the  limit  of  the  river  was  assumed  to  be 
in  the  vicinity  of  Listen's,  where  engineering  constructions  have  been 
proposed,  and  which  is  usually  regarded  as  the  head  of  the  bay. 

The  Annual  Report  of  the  Chief  of  Engineers,  1879,  pages  485-6,  gives 
the  progress  of  the  work  to  June  30, 1879. 

In  the  absence  of  any  special  appropriation,  and  with  funds  derived 
from  the  amount  allotted  in  the  survey  section  of  the  act  of  1880,  the 
work  has  been  continued  the  past  year  until  the  river  has  now  been  com- 
pletely surveyed  from  League  Island  to  below  Listen's  Point,  and  charts 
are  in  course  of  preparation  on  a  scale  of  800  feet  to  the  inch,  which  will 
be  hereafter  submitted.  The  sextaiit  was  freely  used  in  this  work  not 
only  from  the  surveying  launch  for  the  hydrography,  but  for  a  rapid 
sketching  in  of  the  shore  lines  between  the  trigonometrical  stations. 

In  addition  to  the  surveys  specially  ordered,  frequent  examinations 
have  been  made  of  the  various  localities  under  improvement.  As  a  rule, 
a  survey  is  made  in  the  spring  preliminary  to  resumption  of  work,  occas- 
ionally again  as  the  work  progresses,  and  in  the  fall  before  the  close  of 
navigation.  In  the  case  of  a  work  completed  during  the  season,  the  re- 
sults are  ascertained  before  final  payment.  The  successive  charts  con- 
stitute a  practical  history  of  each  work  essential  to  a  proper  understand- 
ing of  its  local  features  and  special  peculiarities. 

In  order  to  complete  the  survey  and  chart  of  the  tidal  section  of  the 
Delaware,  an  appropriation  of  $3,000  is  recommended  for  continuing  the 
survey  from  Philadelphia  toward  Trenton. 

GENERAL  REMARKS  AND  RECOMMENDATIONS. 

The  task  of  regulating  a  stream  of  the  dimensions  of  the  Delaware  must 
be  regarded  as  a  formidable  one,  whether  from  the  point  of  view  of  time 
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or  cost.  In  order  to  attain  a  continuous  low-water  navigation  of  25  or 
26  feet  from  Philadelphia  to  the  sea,  large  annual  expenditures  will  l>e 
required  for  many  years  to  come,  and  the  greater  portion  of  these  will 
probably  be  needed  for  the  dredging  operations  necessary  for  the  re- 
moval of  shoals  and  silt  from  the  bed  of  the  stream.  In  addition  to  the 
Delaware  itself,  an  amount  of  dredging,  perhaps  half  as  great,  will  be 
demanded  for  the  improvement  of  its  numerous  affluents. 

Under  these  circumstances,  any  practicable  reduction  of  the  cost  of 
dredging  is  of  great  importance,  both  to  the  navigation  and  to  the  United 
States  Treasury. 

The  contract  system  generally  in  force  for  this  work  has  some  serious 
defects. 

The  appliances  owned  by  the  contractors  have  not  as  a  rule  been  radi- 
cally improved  for  many  years.  The  requirements  of  their  business  are 
such  that  they  must  be  ready  to  take  any  sort  of  work  at  short  notice. 
The  dredging  plant  is,  therefore,  not  perfectly  adapted  to  any  one  kind 
of  work,  and  in  the  majority  of  cases  is  not  callable  of  economical  or 
scientific  work  at  all.  The  English  and  Canadian  authorities  get  their 
dredging  done  at  stated  cost,  averaging  about  one-half  those  paid  for 
similar  work  in  this  country.  It  follows  that  either  the  American  con- 
tractors make  immense  profits  (which  is  certainly  not  the  case),  or  that 
the  average  dredge  is  an  unscientific  and  costly  machine.  '  As  a  matter 
of  fact,  regarded  as  pieces  of  machinery  adapted  to  a  special  piirx>o6e, 
they  are  as  a  rule  extremely  defective. 

So  far  as  the  government  work  is  concerned,  the  remedy  is  obvious. 
In  any  stream  where  it  is  certain  that  large  amounts  of  dredging  will  be 
annually  required,  the  United  States  should  build  their  own  plant  upon 
the  most  approved  plans  and  use  the  most  recently  perfected  appli- 
ances. In  the  Delaware  there  will  be  full  employment  for  at  least  three 
powerful  dredges,  with  the  necessary  scows  and  other  appliances.  The 
advantages  of  the  possession  by  the  United  States  of  an  efiicient  dredg- 
ing* plant  would  be  several. 

The  cost  of  dredging  would  be  greatly  reduced,  and  the  ultimate  ef- 
fectiveness of  the  appropriations  for  river  and  harbor  works  woidd  be 
correspondingly  augmented. 

.  When  rapid  and  thorough  execution  is  required,  such  as  that  on  Mif- 
flin Bar,  the  government  dredges  could  be  trusted  to  do  the  work,  when 
few  contractors  could  be  found  with  proper  plant. 

At  such  times  as  an  emergency  called  for  the  immediate  use  of  a 
dredge,  it  could  be  had  without  loss  of  time. 

The  cost  of  many  of  the  smaller  dredging  works  would  be  reduced 
one-half  or  even  two-thirds.  For  the  larger  works  competition  tends  to 
keep  down  prices.  The  smaller  ones  fall  to  those  having  unemployed 
dredges  in  the  vicipity  at  prices  frequently  two  or  three  times  greater 
than  the  real  cost  of  the  work. 

The  appropriations  in  the  river  and  harbor  acts  for  improvements, 
being  usually  less  than  are  needed  for  the  execution  of  the  work  itself 
allow  no  margin  for  the  accumulation  of  plant  by  the  government,  ana 
special  authority  and  provision  are  therefore  required.  I  respectfully 
recommend  that  a  beginning  be  made  during  the  ensuing  year  by  means 
of  a  special  appropriation  of  $75,000,  independent  of  the  amounts  of 
appropriations  for  particular  streams,  for  the  construction,  under  plans 
to  be  prepared  in  this  office,  of  one  improved  dredge  and  three  scows, 
for  general  use  in  this  district,  wherever  they  may  be  useftd. 

It  should  be  understood  that  even  were  three  dredges  owned  by  the 


Digitized  by 


Google 


APPENDIX   F.  745 

government,  there  would  still  be  Ml  occupation  for  all  serviceable  plant 
owned  by  contractors. 

Another  point  to  which  it  is  desired  to  invite  attention  is  the  proba- 
bility that  in  the  near  future  some  action  may  be  necessary  looking  to 
a  certain  regulation  or  supervision  of  shore  structures  on  the  banks  of 
streams  under  improvement  by  the  United  States. 

State  laws  generally  concede  to  riparian  owners  the  right  to  build  to 
low- water  mark  without  interference.  Under  these  laws,  and  with  ex- 
tensions beyond  low-water  authorized  by  the  local  authorities,  struc- 
tures have  been  built  whose  effects  are  manifestly  injurious  to  naviga- 
tion, and  will  continue  until  their  removal. 

It  often  escapes  observation  that  a  shore  structure  extending  into  the 
stream  so  as  to  interfere  with  the  flow  of  the  currents  may  -be  as  detri- 
mental both  in  the  present  and  future  as  though  it  had  been  built  in  the 
middle  of  the  stream. 

Some  general  legislation  will  be  needed  to  correct  existing  and  possi- 
ble encroachments  of  this  character. 

ESTIMATE  FOR  1882-'83. 

For  the  continuance  of  the  works  now  in  progress,. there  will  be 
required  during  the  fiscal  year  ending  June  30,  1883,  not  less  than 
$150,000. 

This  estimate  makes  no  allowance  for  beginning  operations  on  Dan 
Baker  Shoals.  Should  su(ih  allowance  be  made,  the  estimate  would  be 
increased  by  $50,000. 

SUMMARY  OF  AMOUNTS  RKCOMMENDED  FOR  APPROPRIATIONS  IN  THIS  REPORT. 

Improving  Delaware  River  below  Bridesburg,  Pa $150, 000  00 

Beginning  operations  on  Dan  Baker  Shoals 50, 000  00 

Removal  of  wrecks  in  Delaware  Bay  and  River 5, 000  00 

Continuing  survey  from  Philadelphia  to  Trenton 3, 000  00 

Construction  of  one  improved  dredge  and  appliances 75, 000  00 

Total 283,000  00 

The  total  appropriations  for  the  improvement  of  this  river  to  June  30,  1881,  are 
$535,000. 

Money  statement. 

July  1,  1880,  amount  available $88,525  31 

Amount  appropriated  by  act  approved  March  3,  ISfcJl 100,000  00 

$188,525  31 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1, 1880 43, 403  54 

July  1,  1881,  outstanding  liabilities 2,883  99 

46,287  53 

July  1,  1881,  amount  available .^ 142,237  78 

Amount  that  can  be. profitably  expended  in  fiscal  year  ending  June  30, 

1883,  for  the  Delaware  River 150,000  00 

Ditto,  for  special  purposes  above  enumerated 133,000  00 

Total 283,000  OO 
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LIST  OF  VESSELS  SUNK  IN  DELAWARE  BAY  AND  RIYEB. 

Brig,  on  Duck  Creek  Flats.  (Buoyed.)  Sunk  about  five  years.  Owned  by  Ayra 
&  Prescott. 

Two  schooners,  about  3  or  4  miles  above  Now  Castle.     (Buoyed.)    Sunk  in  1879. 

Schooner  Chas.  Devins,  about  three-fourth  of  a  mile  below  the  Buoy  of  the  Middle,  in 
the  channel.    (Buoyed.) 

Schooner,  close  to  the  turn  buoy  in  the  Pea  Patch,  Bight  of  New  Castle.  (Buoyed.) 
Sunk  in  1879. 

Schooner,  below  Morris  Liston's,  upper  part  of. Duck  Creek  Flats.    (Buoyed.) 

United  States  steamer  Ironsides,  lower  inward'part  Horse  Shoe. 

Oyster  boat,  about  1  mile  above  New  Castle,  in  the  channel,  in  about  4  [fathoms 
water.    (No  buoy. ) 

Oyster  boat,  above  Reedy  Island,  in  the  channel,  in  about  5  fathoms  water.  (So 
buoy.) 

Schooner,  one-quarter  mile  below  light-ship,  14-foot  bank.     (Buoyed.) 

Schooner,  1  mile  northeast  of  flats  (Miah-Maul),  sunk  August  24,  1880.  Owned  is 
Lewiston,  Del. 

Schooner,  upper  end  of  Bombay  Hook  Woods. 

Three-masted  schooner,  below  channel  buoy,  a  little  to  the  westward  below  New  Cas- 
tle.   (Channel  buoy.)    Sunk  about  two  j^ears. 

Four  canal-boats,  a  little  below  Christian  street  wharf. 


Abstract  of  proposals  received  by  Col.  J,  N,  Macomh^  Corps  of  EngineerSy  at  12  o^clock  w^ 
August  17,  IbSO,  for  dredging  in  Delaware  River  near  Pettj/'s  Island. 


No. 

Names  of  bidden. 

Residence. 

Price  per 
cabic  yard. 

Time  of  com- 
mencing. 

Time  of  com- 
pleting. 

Remarks. 

1 

2 
3 

G.H.  Ferris 

Frank  Pidfreon,  jr. 
American  Dredg- 
ing Company. 

Baltimore,  Md... 

New  York  City.. 
Philadelphia,  ^a. 

$0  40 

51 
46 

When  notified 
that  bid  is  ac- 
cepted. 

In  60  days.... 

Oct.  1,1880.... 

Dec  1,  1881 

Nov.  1. 1881 
Oct.  1,  1881 

Lowest  bidder. 

Abstract  of  proposals  received  by  Col.  J.  N,  Macomb f  Carps  of  Engineers,  at  12  o'ciofJfc*.' 
August  28,  1880,  for  dredging  in  Delaware  Biver  between  Camden,  N.  J.,  and  PUlM- 
phia^  Pa. 


No. 


Names  of  bidders. 


Residence.       leublry^.'  Tocommence. 


G.  H.  Ferris Baltimore,  Md . . . 

American  D  r  e  d  g  •     Philadelphia,  Pa. 
ing  Company. 


$0  441 


Sept  1,  1880 
At  once 


To  complete.        Remarks 


Dea    1.    1880 

Remove  about   Lowest  bidder 

1,000  yards  i 

per  day.       i 


Abstract  of  informal  proposals  received  by  Col.  J.  N.  Macomb,  Cotps  of  Engineers,  in  r»p6t9i 
to  a  circular  letter  of  September  9,  1880,  inviting  same  for  dredging  at  Five-Mile  Poi»i^ 


Delaware  River, 


No. 

Names  of  bidders. 

Residence. 

Dredging.           Remarks. 

1 

ATnPiHr&n  DrAflirincr  (^nmniUlV   . . .  r  - 1 

Philadelphia.  Pa 

Baltimore,  Md 

New  York  City 

Per^.^d. 

? 

G.  H  f"?iS^.  . 7^^^^ 

42 

3 

Frank  Pidgeon,  jr 

38A     Lowest  bidder. 
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Abstract  of  proposals  received  by  Col,  J.  X.  Macomby  Corps  of  JEngineers,  at  12  &  clock  m., 
October  11,  1880,  for  dredging  in  Belaxoare  River  at  Mifflin  Bar. 


Besidence. 

Dredging. 

Na 

Names  of  bidders. 

Contractor  to  use  his 
own  plant  and  se- 
cure his  own  place 
of  deposit. 

Contractor  to  use 
government  plant 
and  deposit  on  gov- 
ernment lands. 

Bemarks. 

1 
2 
3 

National  Dredging  Com- 
pany. 

American  Dredging  Com- 
pany. 

Prank  Pidgeon,  jr 

Washington,  D.C. 
Philadelphia,  Pa.. 
New  York.  N.Y.. 

1 
Per  cu.  yd.    Per  eu.  yd. 
$0  37i  ,           $0  34 

i 
43    1                41 

3, 

Provided  that  they  are 
awarded  the  contract 
for  Schuylkill  River. 

Provided  that  they  have 
the  exclusive  use  of  the 
government  plant 

Lowest  bidder. 

Abstract  of  contracts  entered  into  by  Col.  J.  X.  Macombj  Corps  of  Engineers,  during  the  fiscal 
year  ending  June  30,  1881,  fw  improvement  of  Delaware  River  below  Bridesburg,  Pa. 


Names  of  contrac- 
tors. 

Besidence. 

Locality. 

P 

Date  of  con- 
tract 

Bemarks. 

Araerian  Dredging 
Company. 
Do ..... 

Phihidelphia,Pa. 
.-  do    .... 

^Pereu.yd. 
Near  Petty '8  Ishuid.     $0  46 

Smith's  Island                      30 

1880. 
Aug.  26 

Sept  6 

Sept  18 
Oct.  25 

Completed  Septem- 
ber 30,  1880. 
Completed. 

Frank  Pidgeon,  Jr.. . 
Do 

New  York,  City. 
do 

Five-Mile  Point  .... 
Mifflin  Bar 

33 

COMMKRCIAL  STATISTICS. 

[Taken  from  the  books  of  the  Maritime  Exchange,  Philadelphia,  from  January  1  to  December  31, 1880.] 

Americau  vessels  entered  from  foreign  ports : 

Vessels  (cargo) 474 

Tons  (cargo) 282,362 

Vessels  (ballast) 10 

Tons  (ballast) 8,744 

American  vessels  cleared  for  foreign  ports : 

'Vessels  (cargo) 313 

Tons  (cargo) 228,428 

Vessels  (ballast) 34 

Tons  (ballast) 10,534 

Foreign  vessels  entered  from  foreign  ports : 

Vessels  (cargo) 1,059 

Tons  (cargo) 882,611 

Vessels  (ballast) ^ 170 

Tons  (ballast) .7. 119,443 

Foreign  vessels  cleared  for  foreign  ports : 

Vessels  (cargo) 1,136 

Tons  (cargo) 899.996 

Vessels  (ballast) 22 

Tons  (ballast) 10,579 
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Number  of  coastwise  arrivals : 

Steamers 1,8T2 

Ships 7 

Barks 50 

Brigs 44 

Schooners 4, 152 

Number  of  coastwise  clearances : 

Steamers 1,846 

Ships 19 

'     Barks 54 

Brigs 49 

Schooners 3,393 

Exports  of  grain  and  petroleum  from  the  port  of  Philadelphia  from  1870  to  1880,  inclusive. 


Grain. 


BtuheU, 

1870 ! 

1871 1        2,797,946 

1872 1        8,666,763 

1873 1        3,691,035 

1874 5.241,865 

1875 !        7,631,916 

1876 1      20,839,420 

1877 1      12,888,269 

1878 1      28,684,487 

1879 31,387,851 

1880 1      27,892,234 


oa. 


Barrel*. 
1, 101.  836 
1,  250,  866 
1.  221.  258 
1,801.764 
1. 572,  242 
1, 8«7, 574 
1,898.983 
968»79» 
1,503,833 
1, 726, 116 
1,084.68S 


Shipments  of  anthracite  coal  from  Port  Richmond  hy  th^e  Philadelphia  and  Beading  Rail- 
road Companyy  from  1870  to  1880,  inclusive. 


Tons. 

1870 1,951,467 

1871 2,343,025 

1872 2,238,850 

1873 2,226,865 

1874  2,051,127 

1875  1,703,459 


Tons. 

1876 1,832,607 

1877 2,784,657 

1878 2;  136,215 

1879 2,618,309 

1880 1,631,603 


Exports  to  foreign  countries  from  the  port  of  Philadelphia  during  1880. 

Bacon  and  hams $4,800,872 

Beef;  salt 222,909 

Beef;  fresh 576,718 

Boards,  lumber,  bark,  &c 715,733 

Books 30,928 

Butter 94,978 

Cars,  carriages,  &c 71,582 

Chemicals  and  drugs 74,581 

Cheese 23,526 

Coal 208,237 

Com 9,951,936 

Corn  meal 56,356 

Cotton 2,883,830 

Fruits  and  vegetables 64,937 

Furs  and  fur-skins 109,454 

Iron  and  iron  manufactures 483,330 

Lard 1.017,273 

Lard  oil -•. 25,002 

Leather  and  leather  manufactures 434, 350 

Hides  and  skins 9,650 

Livestock 221,207 

Miscellaneous  articles 321,644 

Miscellaneous  breadstuffs 696,769 

Misoellaneous  manufactures 627,424 

Molasses 138,836 
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Naphtha $88,936 

Oats 16,492 

Oil-cake 378,967 

Petroleum  (crude) 316,330 

Petroleum  (refined) 4,640,459 

Other  oils 41,940 

Residuum  ..-'. 16,034 

Rye -• 5,600 

Sugar ...w 4,486 

Tallow 554,298 

Tobacco,  leaf ;....  837,070 

Wheat 14,548,054 

Wheat  flour 1,478.856 


46,589,584 


RECAPITULATION. 


Stafcment  of  the  value  of  exports  to  the  following  foreign  countries  from  Philadelphia  for 
year  ending  December  31,  18!^0. 


Countries. 


Aastria  . 
Belginm. 


Brazil . 

China 

Denmark 

Daniah  West  Indies 

France 

Frt»nch  "West  Indies 

French  Possessions  in  Africa 

Germany 

Enf^land ^ 

Scotland 

Ii'eland 

Gibraltar 

Nova  Scotia  and  New  Brunswick  . 
Quebec . 


British  West  Indies 

Brit ish  Guiana 

British  Honduras 

British  Possessions  in  Australasia  . 
Hayti 


Italy  . 

Japan  

Mexico 

Netherlands 

Danish  West  Indies : 

Portugal 

Russia  on  the  Baltic. , 
San  Domingo 
Sp  • 


Spi 

cVi 


ain. 


Jiiba . 

Porto  Rico 

Sweden 

Norway , 

Turkey  in  Africa 

United  States  of  Colombia. 
Venezuela 


Totals 

Total  exports  during  the  year  1879  . 


Decrease  in  ] 


American 
vessels. 


4,904 
138,864 
67,593 


41, 857 
5,  547, 653 
21,298 
222, 414 
37,175 
10, 125 


118,258 

134,363 

17, 421 

5,654 

223,670 


2,284 


580,229 
2,793 


24,829 


199, 575 

76,832 

2  156 

162,  728 


Foreign 
vessels. 


$127,  016 

4, 291, 460 

43,033 

5, 012 

679, 314 


6.  557,  601 

50, 269 

7,125 

2.  031,  547 

13,  899,  817 

238.  613 

5, 114, 757 

718,  985 

32,312 

3,718 

242,327 

5,080 


6,188 

901.760 

47, 229 

729 

1, 598, 184 

2,424 

1,  691, 181 

24,734 


^46,343 
133,555 
9,222 
87,272 
65,179 
27,528 
9,717 
2,793 


Total  value. 


7, 687, 560    38. 902, 024 


$127, 016 

4, 291, 460 

88,018 

5,012 

679,  314 

4.904 

6,  696, 465 

117,  862 

7,125 

2, 073, 404 

19, 447,  370 

259,  911 

6, 337. 171 

756,160 

42,437 

3,718 

441, 902 

81, 912 

2,156 

162, 728 

6.188 

901,760 

165,487 

135,092 

1,  616, 605 

8,078 

1, 914, 851 

24,734 

2.284 

246,343 

713,  784 

12,015 

87,272 

66,179 

27,528 

9,717 

27,622 


46, 589,  584 
50,685,838 


4, 096, 254 


Foreign  imports  during  1880. 

Bark $621,805 

Books 152,951 

Coflee  and  spicea 91,680 

Drugs,  chemicals,  and  dyestoffs 2,462,753 

Eartnenware  and  stoneware 631, 053 

Fish  and  provisions 44,475 

Grass  and  seeds 89,544 
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Hair  and  skins $540,49^ 

India-rubber  (crude) , 523,247 

Iron  and  hardware 8,602, 144 

Jewelry  and  precious  stones 395, 34.'< 

Kryolite 93,662 

Marble 80,762 

Metal  and  manufactures 095,447 

Mineral  and  mineral  substances .• 571, 130 

Miscellaneous  articles - 1,936,090 

Miscellaneous  manufactures 6,239,252 

Molasses 3,221,635 

Oils,  paints,  and  glassware 2j^,  266 

Paper  material 257,332 

Salt 252,604 

Sugar 5,464,677 

Tin 2,5(55,679 

Vegetables  and  fruit l,57t>,  195 

Wines  and  liquors 303. 7?C 

Wool l,-<i32,bl6 


RECAPITULATION. 


38,933,a'e 


statement  of  th^  value  of  goods  imparted  direct  from  foreign  counti'iee  to  port  of  Philadel- 
phia for  the  year  ending  December  31,  1880. 


Countries. 


In  American  , 
I      vefMelft.      I 


In     foreign  < 
yesselH.     , 


Totals  1880.  j  Totals  1979. 


Azores 

BelKinm 

Brazil 

Cape  Colony 

Central  America. 
Chili. 


$256,987  I 


$17, 303 

2,165.498  I 

102, 667 


Cuba. 

Denmark 

Danish  West  Indies 

Dutch  West  Indies 

England 

British  Possessions  in  Airica. 

British  East  Indies 

British  West  Indies 

British  Guinea 

British  Possessions,  all  other. , 

France 

French  West  Indies 

French  Possessions  in  Airica., 

Germany , 

Greenland 

Greece 


5, 731, 100 


106, 571 

1, 857, 723 

7,268 


22.294 
8, 368,  976 


274.666 


3,444 
423.480 


31,426 
14.854 


Hayti.. 

Ireland 

Italy ^ 

Mexico 

Netherlands 

Nova  Scotia 

Ontario 

Peru 

Portu^l 

Porto  Klco 

Rassia  on  the  Baltic 

Russia  on  the  Black  Sea  . . . 

Scotland 

Spain 

Sweden  and  Norway 

Turkey  in  Europe 

Turkev  in  Asia 

United  States  of  Colombia. 

Uruguay 

Venezuela 


76, 421 


74, 745 
52,063 


21739 


42, 175 
25,873 
30,396 


30,581 
3,216 


20,  372 


Totals  for  1880  . 
Totals  for  1879. 


.|   15,505,167 
.   15,500,064 


Increase  1880  over  1879. 


5,103 


12,752,465 

420 

4,525 

189,702 

24,289 

2,925 

449,906 

494. 057 

96.499 

672,125 

78,808 

180,598 

31,679 

25,783 

1, 200, 790 


225.694 

14,663 

660 


2:M.026 

18.  361 

565.517 

486.203 

158,  576 

688,131 

462,  008 

16,446 

31,100 

9,635 

4.502 

44,064 


23, 428,  665 
11,724,485 


11, 704, 180 


$17,303 

2,165,498 

350,644 


106,571 

7, 588,  823 

7,268 


21, 121, 441 

420 

4,525 

464,368 

24,289 

2,925 

453,350 

917,537 

96,499 

703. 551 

93,662 

180,508 

108^000 

25,783 

1, 275, 535 

52,063 

225,694 

36.302 

660 


276,201 

44.234 

595,  913 

486.203 

189, 157 

691.347 

462,367 

16,446 

31,100 

9,635 

4,502 

64,436 


38, 033. 832 
27. 224, 549 


11, 700, 283 


$1, 179.  986 

1.350,300 

25 

S23 

45,  CU 

7, 296, 003 

46,298 

10» 


13, 954, 089 


95,380 
302;  321 


77.974 

380,021 

90,068 

208,  g» 

70,681 
20,354 
93,441 
62 
912. 369 
72.183 
66,044 
50,020 


4«.540 

80.710 

133,540 

25,713 


348,110 
73,018 


14. 613 
11,601 


156,373 


27,224.549 
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Importations  of  sugar  and  molasses  at  the  port  of  Philadelphia,  1879  and  1880. 

SUGAR. 


Years. 

Barrels. 

Hogsheads. 

Boxes. 

Baskets. 

Tierces. 

Bags. 

New  Orleans^ 
hogsheads. 

1879 

93, 012 
78,105 

1,010 
691 

446 

3,316 
2,058 

0,10» 

1880 

i'ioe 

1,741 

MOLASSES. 


Years. 


1W9. 

1880. 


Hogsheads.!  Tierces.    Barrels. 


99,003 
92,664 


9,929  , 
8,683  ' 


186 

804 


Value  of  the  exports  and  imports  at  Philadelphia  for  the  last  ten  years. 


Years. 

Exports. 

Imports. 

1871 

$20,688,651 
20, 484, 803 
29, 683, 186 
29,878,911 
31, 836, 727 
50,  539,  450 
37,82.3,856 
48,  362, 116 
50. 685, 838 
46,  589,  584 

$20. 820, 374 
26,824,333 
29, 186, 925 
25, 004,  784 
24,  Oil,  014 
21.  000, 000 
20, 126,  032 
21, 048, 197 
27, 224, 549 
88,933.832 

1872 

1873 

1874 

1875 

1876 

1877 

1878 

1879 

1880 

LETTTER  of  the  PHILADELPHIA  AND  READING  RAILROAD   COMPANY. 

Office  of  the  Philadelphia  and  reading  railroad  company, 

227  South  Fourth  street,  Philadelphia,  September  5,  1881. 
XXear  Sir  :  The  tonnage  of  this  company  passed  over  its  piers  on  the  Upper  Dela- 
ware front  in  1880  was  as  follows : 

Tons. 

Anthracite  coal 1,711,134 

General  merchandise 864,826 

Grain  (13,597,000  bushels) 407,910 

For  this  year  the  tonnage  will  certainly  aggregate  3,400,000  tons,  and  our  abiHty 
to  increase  our  water  traffic  depends  mainly  upon  our  ability  to  float  large  ships  to 
Port  Richmond,  where  all  our  mture  development  must  be  made. 

As  a  matter  of  interest  in  showins  you  the  development  of  tonnage,  I  beg  to  sub- 
mit below  the  aggregate  tonnage  of  each  year  as  far  oack  as  1874. 

Tons. 

1874 2,236,878 

1875 1,881,950 

1876 2,0:iO,482 

1877 3,043,881 

1878 2,533,856 

1879 3,241,817 

1880 2,983,870 

Total  for  seven  years 17,952,734 

Yours,  truly, 

I.  LowRY  Bell, 

G.  T.  M. 
Col.  William  Lfdlow, 

United  States  Engineer. 
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F3. 

IMPROVEMENT  OF  DELAWARE  RIVER,  AT  SCHOONER  LEDGE, 

The  original  special  report  upon  this  ledge  is  given  with  chart,  in  the 
Annual  Report,  Chief  of  Engineers,  1879,  and  may  be  referred  to  as 
covering  the  argument  for  the  necessity  of  the  imi^rovemeut. 

The  main  channel  for  heavy  vessels  follows  the  western  shore  of  the 
Delaware  River  from  Marcus  Hook  to  Chester,  in  a  nearly  straight 
course,  with  general  depths  of  25  to  30  feet.  Opposite  Marcus  Hook 
the  channel  has  a  width  of  700  or  800  yards  between  the  24  feet  low- 
water  contours,  but,  about  1  mile  above  there  is  a  rocky  shoal  some 
1,200  yards  long,  up  and  down  stream,  by  250  yards  in  width,  with 
reduced  depths  of  20  to  22  feet  over  the  greater  portion. 

This  shoal  lies  in  mid  river,  and  separates  it  into  two  24- foot  chan- 
nels, the  eastern  one  having  a  width  of  400  to  500  yards,  and  the  west- 
ern one  200  yards.  The  eastern  channel  is  intercepted  near  its  upper 
end  by  Chester  Island  Bar,  and  is  moreover  considerably  curved,  so  as 
to  be  unsuitable  for  long  vessels  and  for  lighting  or  improvement. 

The  western  channel  is  obstructed  at  the  upper  end  by  Schooner 
Ledge,  lying  directly  in  the  channel,  which  originally  left  a  narrow  and 
dangerous  passage  between  it  and  the  west  bank  of  less  than  45  feet 
width  between  the  24-foot  contours,  with  high  projecting  points  close  at 
hand,  ha^'ing  but  18  and  19  feet  of  water  over  them. 

By  reason  of  the  greater  depth  and  directness,  this  was  necessiirily 
the  main  channel  for  deep  draughts,  and  with  the  increased  dimensions 
of  ships  the  ledge  became  so  serious  an  obstruction  that  vessels  draw- 
ing 23  to  26  feet  could  with  difficulty  pass,  excex^t  at  high- water,  and 
even  then  incurred  great  risk  of  striking. 

This  difficulty  was  enhanced  by  reason  6f  the  imperfection  of  the 
ranges  used  by  the  pilots  in  passing  the  ledge. 

These  ranges  were  two  chimneys  at  Chester,  which  from  their  size 
•and  proximity  were  not  delicate  enough  for  so  narrow  and  dangerous 
a  passage,  and  furthermore,  as  generally  used,  brought  a  vessel  too  far 
to  the  westward  of  the  best  water,  and  exposed  it  to  touching  on  the 
rocky  bottom  of  the  west  shore.  In  the  absence  of  better  guides,  they 
answered  their  purpose  tolembly  well,  so  long  as  the  draughts  were 
not  too  great. 

In  September,  1880,  as  the  steamer  Illinois  wjis  going  to  sea,  drawing 
22  feet  of  water,  the  ledge  was  passed  in  safety,  but  while  running  the 
pilot's  range  ana  at  a  point  about  200  yards  south  of  the  main  ledge,  a 
hitherto  unreported  rock  was  struck.  The  extent  of  the  damage  to  the 
steamer  is  stated  by  the  agents  to  have  exceeded  $20,000,  actual  cost  of 
repairs,  in  addition  to  loss  of  time,  &c. 

A  survey  of  the  rock  ensued.  It  stood  in  26  to  27  feet  of  water  with 
about  20  feet  of  water  over  it  at  low-water. 

At  the  24-foot  plane  its  base  was  less  than  10  feet  diameter,  the  main 
head  4  feet  across  either  way  by  4  feet  high,  with  a  ridge  2  feet  by  1  foot 
by  3  feet  high.  The  river  bottom  in  the  vicinity  was  rough,  with  pro- 
jecting points  above  the  24-foot  plane. 

One  of  a  line  of  soundings  run  in  October  and  November,  1878,  gave 
27.7  feet  close  to  the  rock,  without  aflFording  any  indications  of  its  exist- 
ence, which,  so  far  as  can  be  ascertained,  was  entirely  unknown  to  pilots 
or  shipmasters. 

It  was  supposed  that  the  rock,  from  the  steepness  of  its  sides  and  com- 
paratively small  dimensions,  oftered  a  favorable  opportunity  for  speedy 
removal  by  means  of  surface  blasting. 


Digitized  by 


Google  1 


APPENDIX   F.  753 

Accordingly,  on  December  1, 1880,  three  charges  of  dynamite  of  50 
pounds  each,  judiciously  placed,  one  on  fhe  back  of  the  rock  and  one  on 
either  side  at  the  foot,  were  simultaneously  discharged  at  high-water, 
when  the  depth  was  about  32  feet. 

A  heavy  ^eohinin  was  projected  to  a  height  of  40  to  50  feet,  but  the 
effect  up^ai  the  rock  was  disappointing.  Although  largely  reduced  in 
bulk,  the  summit  was  lowered  only  0.7  foot.  Owing  to  the  severity  of 
the  season  further  operations  were  necessarily  postponed. 

On  December  15, 1880,  the  improved  channel  past  the  ledge  was  aligned 
by  the  Light  House  Establishment,  by  two  range-lights  on  the  shore 
above  Chester,  giving  a  straight  course  thence  to  a  point  160  yards 
outside  the  outer  pier  at  Marcus  Hook,  and  passing  parallel  to,  and  23 
>  ards  west  of,  the  present  western  border  of  the  ledge.  This  channel  is 
therefore  now  available  tor  navigation  by  day  and  night,  although  the 
restricted  width  still  demands  caretiil  steering  and  the  closest  attention 
to  the  superposition  of  the  ranges. 

Drilling  and  blasting  operations  were  resumed  as  early  in  the  spring 
a^  the  late  season  and  disappearance  of  the  ice  would  admit,  and  atten- 
tion was  again  given  to  the  Illinois  Rock. 

The  surface  blasts  having  failed,  the  drill  platform  was  placed  over  it 
on  May  16,  1881,  and  six  holes  reaching  3  to  4  feet  below  grade  (24  feet 
plane)  were  drilled,  and  charged  with  35  pounds  of  explosive. 

By  the  simultaneous  discharge  of  these  the  rock  was  completely  oblit- 
erated to  25  feet  at  mean  low- water,  and  14  cubic  yards  were  subsequently 
hoisted  by  the  diver. 

In  the  course  of  the  examination,  another  fixed  rock  was  discovered, 
about  60  feet  directly  up  stream,  with  about  25  s(iuare  feet  top  surface, 
at  21.3  feet  below  mean  low-water.  This  rock  it  is  proposed  to  remove 
at.an  early  day. 

The  whole  channel  in  the  vicinity  of  the  ledge  and  along  the  range 
line  must  be  thoroughly  swept  to  insure  the  discovery  of  these  small 
peaks,  which  are  so  exceedingly  dangerous  to  shipping. 

This  work  is  now  in  progress,  and  the  results  will  be  hereafter  reported. 

Judging  from  the  numerous  fragments  of  copper  sheathing  collected 
by  the  diver,  collisions  with  the  peaks  mast  have  been  frequent,  and  it 
is  difficult  under  the  circnmstances  to  account  for  the  entire  reticence  of 
pilots  and  masters  with  reference  to  these  hidden  dangers. 

Every  projecting  point  examined  gives  evidence  of  destructton.  The 
dredge  operating  on  the  ledge,  brought  up  the  blade  of  an  ocean  propel- 
ler 8  feet  in  length. 

The  regular  work  on  the  ledge  continued  throughout  the  summer  and 
fall  of  1880,  and  into  the  winter  until  December  9,  1880.  During  that 
time  1,244  square  yards  of  ledge  surface  were  reduced  to  the  24-foot 
plane  by  drilling  and  blasting,  while  a  still  greater  area  was  covered  by 
the  operations  of  a  dredge,  removing  sand,  gravel,  and  bowlders,  and 
tearing  up  portions  of  solid  reef. 

The  entire  area  worked  over  between  IS'ovember,  1879,  and  June,  1880^ 
was  about  6,733  square  yards.  Between  the  latter  date  and  June  30^ 
1881,  there  have  been  removed  from  the  leflge,  of  rock  and  bowlders,  47G 
cubic  yards,  and  of  gravel  and  sand  1,740  cubic  yards. 

The  entire  quantity  removed  since  commencement  of  work  in  1879  is — 

Cubic  yards. 

Of  rock  and  bowlders 2,062 

Of  gravel,  sand,  &c 4,049 

Making  a  total  of 6.111 

48  E 
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This  quantity  represents  an  average  depth  of  excavation  of  2.72  feet 
over  the  entire  sudTace. 

The  expenditures  aggregate  to  June  30,  1881,  $61,787.69,  and  there- 
fore indicate  a  cost  of  $7.69  per  square  yard  of  ledge  surface  worked 
over,  $25.11  i)er  cubic  yard  of  rock  and  bowlders  removed,  and  $8.47 
per  cubic  yard  for  the  average  of  all  material. 

The  result  of  these  operations  to  date  has  been  the  widening,  b3' mean* 
of  a  succession  of  straight  cuts  along  the  west  side  of  the  ledge,  of  the 
24-foot  mean  low- water  channel  from  45  to  150  feet. 

The  bed-rock  of  the  ledge,  as  stated  in  the  original  report,  is  a  strati- 
fied gneiss,  generally  solid,  and  without  seams,  but  extremely  irregular 
in  surface,  with  ragged  peaks  i)rojecting  above  the  general  level,  due  to 
the  verticality  of  the  strata.  Between  these  projections  lie  bowlders  of 
all  sizes^  compacted  together  with  sand  and  gravel. 

The  presence  of  the  gravel  and  sand  interferes  greatly  with  the  opei'a- 
tion  of  the  drills,  which  must  be  kept  clear  by  means  of  a  jet  of  water. 

When  the  sand  stratum  has  any  depth,  it  must  be  removed  by  dredg- 
ing, to  clear  the  rock. 

The  drilling  platform  (described  in  report  of  1880)  consists  of  a  heavy 
frame  supported  on  four  spuds,  of  adjustable  length,  which  have  iron 
shoes  resting  on  the  bottom.  A  traveler  on  the  frame  carries  two  Biu- 
leigh drills.  The  whole  is  substantially  constructed,  and  is  transimited 
by  floating  a  scow  under  it  at  low-water,  and  as  the  tide  rises  hoisting 
the  spuds. 

During  the  past  year  an  apron  extending  up  stream  at  an  angle  of 
about  450,  resting  upon  the  platform  and  the  bottom,  was  added  as  a 
water-break  for  the  protection  of  the  diver  while  placing  the  drills.  Star- 
drills  3  inches  in  diameter  and  reducing  as  drilling  progresses  have,  since 
the  a])phcation  of  the  water  jet  at  the  foot,  been  satisfa<Jtorily  used  by 
the  contractors. 

The  delay  in  the  completion  of  the  first  contract  was  due  to  several 
causes,  the  i)rincipal  ones  being,  1st,  the  necessarily  experimental  char- 
acter of  such  work  at  the  commencement ;  2d,  the  limited  appropriation 
and  the  uncertainty  of  obtaining  a  second  contract,  which  prevented  the 
contractor  from  at  first  securing  the  expensive  plant  required  for  rapid 
and  economical  work;  and  3d,  the  unfavorable  character  of  the  locality. 

The  contractor's  plant  was  in  close  proximity  to  the  channel,  and  the 
passage  of  *large  vessels  occiasioned  frequent  accidents. 

The  tidal  currents  are  strong,  and  the  winds,  frequently  raise  a  heavy 
sea  that  suspends  work.  The  winter  began  early,  and  nothing  could  be 
done  in  the  spring  before  April  25, 1881. 

Contract  under  the  $40,000  appropriation  of  June,  1880,  was  made  in 
August,  1880,  and  is  now  in  force.  The  result  will  probably  be  the  re- 
moval of  an  additional  strip  of  ledge  35  feet  in  width,  with  a  length  of 
about  750  feet  and  an  average  depth  to  reach  24  feet,  of  2.7  ieet,  of  all 
material,  mostly  of  solid  rock. 

Under  the  appropriation  of  March  3, 1881,  of  $40,000,  a  third  contract 
ha«  been  made,  which  it  is  estimated  will  suffice  to  take  off  another  strip 
of  similar  dimensions  and  remove  some  of  the  remaining  peaks. 

The  two  contracts,  which  are  held  by  the  same  contractors,  will  make 
an  effective  addition  of  70  feet  to  the  existing  150  feet  wide  channel,  24 
feet  deep,  increasing  it  to  220  feet. 

Although  the  stipulated  time  for  the  completion  of  this  third  contract  is 
twelve  months  from  next  March,  yet  the  contra^jtors  holding  bK)th  the  sec- 
ond and  third  contracts  will  thereby  be  enabled  to  work  to  much  greater 
advantage.   They  intend,  and  express  confidence  in  their  ability,  to  corn- 
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plete  them  both  before  the  close  of  the  fiscal  year  1881-'82,  when  work 
will  be  suspended,  unless  further  appropriation  shall  have  been  pre- 
viously made. 

It  is  scarcely  possible  to  overstate  the  value  of  this  improvement  to 
the  commerce  of  the  Delaware  River,  especially  that  to  foreign  ports,  as 
well  as  to  the  naval  interests  of  the  United  States. 

Nothing  short  of  the  complete  obliteration  of  this  reef,  and  of  the 
minor,  though  not  less  dangerous  peaks  in  its  vicinity,  can  prevent  con- 
tinued disaster,  and  satisfy  the  urgent  demands  for  safe  navigation. 

The  amount  of  appropriation  for  the  year  1882-'83  should  not  be  less 
than  the  balance  of  the  estimated  amount  necessary  to  remove  it,  viz, 
$97,000,  and  this  sum  should  be  allotted  at  one  time,  in  order  to  admit 
of  making  contracts  at  favorable  prices. 

Should  this  appropriation  be  made,  the  completion  of  the  improvement 
as  originally  estimated  may  be  confidently  relied  upon,  but  the  more 
recent  knowledge  of  the  details  of  the  river-bed,  derived  from  the  re- 
peated and  minute  examinations  which  the  work  has  occasioned,  has  made 
it  evident  that  the  scope  of  operations  must  ultimately  be  increased. 
Additional  lumps  and  peaks  have  been  and  will  be  discovered,  and  surfaces 
of  considerable  area  will  be  found  to  have  a  depth  less  than  is  required. 
Immunity  from  serious  accidents  can  only  be  purchased  by  the  removal 
of  these  obstructions,  the  only  ones  of  similar  character  at  present  known 
to  exist  in  the  Delaware  Eiver. 

The  commerce  to  be  benefited  by  this  improvement  is  nearly  the  whole 
maritime  business  of  the  Delaware,  given  in  the  report  of  Delaware  Eiver 
below  Bridesburg,  Pa. 

This  work  is  in  the  coUection  district  of  Philadelphia,  which  is  its  nearest  port  of  entry, 
the  revenue  collected  there  during  the  past  fiscal  year  amounting  to  $11,1213,825. 44. 

The  nearest  fort  and  light-house  are  respectively  Fort  Mifflin,  and  Schooner  Ledge 
Kange  lights. 

Total  appropriations  to  June  30,  1881" $130,000  00 

Totalexpeudituresto  June  30, 1881 w 51,792  60 

Original  estimated  cost  of  the  work 227,000  09 

Money  statement 

July  1,  1880,  amount  available $55,558  59 

Amount  appropriated  by  act  approved  March  3, 1381 40, 000  00 

$95, 558  59 

July  1,  1881,  amount  expended  during  fiscal  year  exclusive  of  outstanding 

UabilitiesJuly  1,1880 17,346  28 

July  1,  1881,  amount  available 78,212  31 

Amount  (estimated)  required  for  completion  of  existing  project 97, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    97, 000  00 


Abstract  of  proposaU  received  hy  Col.  J.  N.  Macomb,  Corps  of  Engineers^  at  12  o^cloch  m, 
August  5, 1880,  for  removal  of  rock  for  improvement  of  Schooner  Ledge,  Delautare  River. 


No. 

Names  of  Bidders. 

Besidence. 

Bemoval  of 
rock. 

Bemarks. 

1 

National  Dred^ng  Company 

Washington,  D.  C... 

Philadelphia,  Pa 

Karkensack,  N.  J 

Per  eu,  yd. 

$25  00 
17  00 
26  80 

? 

Am<)iican  Drf^iriiiir  Comnanv .....; 

liOwest  hi<ldfir 

3 

Thomas  CiiminK •. 
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Abstract  of  contract  entered  into  by  Col.  J,  N.  Macomb ^  dnys  of  Engineers^  during  the  Ji9emL 
jyecT  ending  June  30,  1881,  for  removal  of  Schooner  Ledge^  Deluware  Birder. 


Name  of  contractor. 


American  Dredging  Company. 


Besidenoe. 


Phaadelphia,Pa.... 


Kemoving 
rock. 


Per  cti.  yd. 
$17  00 


Date  of  contract. 


AnguBt  28, 1880. 


F4. 
IMPROVEMENT  OF  DELAWARE   RIVER,   NEAR   CHERRY  ISLAND   FLATS. 

The  construction  of  the  channel  through  Cherry  Island  Flats  was  con- 
tinued during  the  past  fiscal  year,  partly  under  the  contract  of  Septem- 
ber, 1879,  made  pursuant  to  the  original  appropriation,  act  of  March  3, 
1879,  and  completed  in  August,  1880,  and  partly  under  a  second  contract 
made  August  16,  1880,  pursuant  to  act  of  June  14,  1880. 

The  second  contract  will  have  been  completed  in  August,  1881,  and 
thereafter  the  work  will  proceed  without  interuption  under  a  third  con- 
tract to  be  made  in  pursuance  of  act  of  March  3,  1881. 

The  original  project  (Annual  Eeport  Chief  of  Engineers,  1879,  pages 
436,  438),  contemplated  a  channel  24  feet  deep  at  mean  low-water,  with 
a  width  of  900  feet.  The  estimated  amount  of  dredging  required  was 
1,520,000  cubic  yards,  which,  at  20  cents,  would  cost  $304,000. 

The  progress  of  the  work  since  its  commencement  is  shown  in  the  fol- 
lowing tables  the  "cuts"  being  the  successive  longitudinal  excavations 
made  by  the  dredges  from  end  to  end  of  the  channel. 

Table  I. — Details  of  dredging  operations. 


No.  of  cut. 

• 
Begun. 

t 

Width. 

Cubic  yards 
removed. 

Bemarks. 

1 

Oct.  10,  1879 

Mar.  5,  1880 

May  8,  1880 
June  24, 1880 
Aug.  6,  1880 
Sept.  26, 1880 
Apr.  20, 1881 

Mar.  4,  1880 

May  17, 1880 

Jane  23, 1880 

Aug.  5,  1880 

Sept.  24, 1880 

Dec.  3,  1880 

600  yards  to 
complete. 

Feet. 
46 

40 

25 

40 
40 
40 
40 

^     100,890 

118, 612 

70,053 

93,922 

82, 957 

119,065 

124,875 

West  side  of  cut  located  60  feet 

weat  of  axis. 
(West  side  of  out  located  15  feet 

2 

3 

]  East  side  of  cut  located  25  feet 

I      east  of  axis. 

East  side  of  out  located  50  feet 

east  of  axis 
East  side  of  cut  located  90  fe<>t 

east  of  axis. 
East  side  of  cut  located  180  feet 

east  of  axis. 
East  side  of  cut  located  170   feet 

east  of  axis. 
East  side  of  cut  loeated  210  feet 

east  of  axis. 

4 

5 

6 

7 

Totals 

June  30, 1881 

705, 374 
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Table  II. — Summarif  of  appropriations  and  eontracta-. 


i 

125 

Appropriati 

ons. 

Contracts. 

Work. 

Money. 

Date. 

1 

Made. 

n 

Begun. 

Ended. 

Removed 
cubic  yards. 

11 

Expended. 

Not  expend- 
ed. 

1 
2. 

Mar.  8,  1879 
June  14, 1880 

Mar.  3, 1881 

$100, 000 
100,000 

100,000 

Sept.  8,  1879 
Aug.  16. 1880 

Aug.   1881 

Ots. 

23 

21.7 

21 

Oct  1879 
Aug.1880 

Anir  1M1 

Ang.  1880  396, 235 
Julyl,'8l,|300,139 
incom-1 
plet**.     1 
Aug.  1882 

cu. 

25.24 
24.03 

23.10 

$100, 000  00 
74,288  42 

None. 
$25, 711  58 

100.000  00 

Totals.. 

300,000 

705.374 

174, 288  42  .125. 711  SR 

*  This  co8t  iudades  all  engineering  and  incidental  expenses,  which  amounted  to  10  per  cent,  on  the 
oontract  prices  very  nearly. 

It  appears  from  table  I  that  the  average  contents  of  each  cut  was 
100,(KK)  cubic  yards,  and  the  average  time  required  for  each  was  two 
months,  omitting  the  first  cut  as  exceptional,  both  on  account  of  the 
seastm  and  the  incompleteness  of  the  contractors'  preparations.  The 
average  product  per  month  was  therefore  50,000  cubic  yards. 

The  total  width  of  channel  attained  to  July  1, 1881,  was  270  feet,  of 
which  60  feet  lay  to  the  west  of  the  axis  (which  is  also  the  line  of  range- 
lights)  and  210  feet  to  the  east,  the  greater  part  of  the  work  having 
been  done  on  that  side  on  account  of  the  deeper  cutting  and  greater 
proportion  of  sand  to  mud.  Also,  that  while  operations  continued 
during  the  open  winter  of  1879~'80,  they  were  suspended  in  1880-'81, 
from  early  in  December  till  late  in  April.  The  early  and  long  continued 
formation  of  ice  was  the  cause  of  this. 

Table  II  shows  that  three  successive  appropriations  have  been  made 
of  $100,000  each,  making  nearly  the  full  amount  of  the  original  estimate ; 
that  up  to  July  1,  1881,  there  had  been  removed  705,374  cubic  yards, 
and  that  $25,700  of  the  second  appropriation  and  the  whole  of  the  third 
were  unexpended  at  that  date;  that  the  second  contract  would  be 
completed  in  August,  1881,  and  the  third  by  August,  1882. 

The  amount  of  material  to  be  removed  under  the  remainder  of  the 
second  contract  is  107,725  cubic  yards.  Under  the  third  contract  it  is 
^.stimated  there  will  be  dredged  432,900  cubic  yards.  The  total  under 
the  three  appropriations  will  therefore  be  1,246,000  against  the  1,520,000 
of  the  original  estimate.  The  remainder,  274,000  cubic  yards,  will,  at  the 
latest  cost  of  23.1  cents,  require  an  additional  amount  of  $63,300  for  its 
removal.  The  shortage  is  due  to  the  fact  that  the  price  of  20  cents  per 
yard  has  never  been  realized,  and  for  this  the  system  that  gives  out  the 
work  in  annual  amounts  with  no  guarantee  of  continuance  is  directly 
responsible.  The  successive  lowering  of  price  year  by  year  shows  this. 
The  plant  required  to  accomplish  so  large  an  amount  of  work  in  one 
year  is  costly,  and  in  the  absence  of  any  security  of  renewal  the  con- 
tractor is  compelled  to  make  such  prices  as  will  compensate  him  for 
getting  it  together.  The  contract  rates  are,  for  1879, 23  cents;  for  1880, 
21.7  cents,  and  for  1881,  21  cents.  Had  it  been  possible  to  put  the 
whole  $300,000  under  contract  at  one  time,  20  cents  would  have  covered 
the  cost.  The  loss  to  the  government,  therefore,  due  to  this  cause,  is 
20  per  cent,  of  the  total,  without  any  corresponding  advantage  to  the 
contractor. 
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But  the  amount  required  for  oompletiou  of  the  dredging  must  be  still 
further  enlarged  for  another  reason. 

The  original  project  was  based  upon  a  chart  made  for  the  Light-House 
Establishment  from  recent  surveys.  When  actual  work  began  the  line, 
which  was  to  be  both  the  axis  of  the  new  channel  and  that  of  the  range 
lights  to  be  built  by  the  Boaid,  was  readily  laid  down  on  the  ground. 
The  plane  of  reference,  viz,  the  height  of  mean  low-water  which  <'on- 
trolled  the  depth  of  cutting,  remained  to  be  determined.  This  office 
was  in  possession  of  records  giving  the  plane  pf  mean  low-water  at 
Marcus  Hook  and  at  Fort  Delaware  with  accuracy. 

These  localities  are  respectively  about  8J  miles  above  and  10  miles 
below  the  middle  of  the  cut  at  Cherry  Island  Flats,  and  having  been 
connected  by  a  line  of  levels,  the  low-water  slope  of  the  river  was  de- 
termined. 

From  this  plane  the  elevation  of  mean  low-water  at  Cherry  Island 
Flats  was  assumed. 

Actual  tidal  observations  in  the  vicinity  of  the  work  since  June,  1879. 
have  corroborated  the  assumed  elevation  and  established  an  accurate 
low  water  plane  within  ±  0.1  foot. 

Almost  as  soon  as  the  dredging  began  it  became  evident  that,  in  order 
to  obtain  24  feet  at  mean  low-water,  it  was  necessary  to  dig  about  1.5 
feet  deeper  than  the  original  estimate,  and  that  this  amount  must  be 
added  to  the  depth  to  be  removed  over  the  entire  width  of  the  cut. 
Furthermore,  since  the  cutting  was  deeper,  the  length  of  these  cuts 
measured  along  the  axis  was  correspondingly  increased.  Instead  of 
being  3,620  yards  long,  as  measured  in  the  project  of  1878,  the  leugth 
of  the  cuts  was  about  4,600  yards.  The  original  project  must  theretbre 
be  amended  as  follows: 

To  connect  the  24-foot  curve  near  the  upper  end  of  the  flat«  with  the  cori-eBpoiicling 
curve  helow  wiU  require  dredging  over  a  distance  of  4,5()0  yards. 

The  least  depth  for  any  considerable  distance  along  the  axis  is  17  feet.  The  av#»r- 
age  depth  over  the  surface  to  be  removed  is  19.5  feet,  and  allowing  0.2  feet  for  work- 
ing depth  the  average  cut  is  4.7  feet.  The  entire  quantity  of  material  to  be  reuioved 
is  2,115,000  cubic  yards. 

As  originally  estimated  this  amount  was  $1,520,000.  The  diiference 
equals  595,000  cubic  yards,  which,  at  23.1  cents  per  yard,  equals  $137,445. 
This  represents  the  increase  to  the  original  estimate  due  to  the  error 
in  elevation  of  the  plane  of  mean  low-water  on  the  chart  of  1878. 

There  is  a  third  cause  of  increase  much  less  in  amount  and  obscured 
.by  coordinated  complications.  After  completing  the  third  cut  the 
breaking  up  of  the  bottom  and  the  energetic  action  of  the  incre»«ed 
flow  developed  a  scour  that  tended  towards  filling  up  the  channel,  par- 
ticularly about  two-thirds  of  the  distance,  through  measuring  down 
stream.  The  shoaling  in  the  absence  of  any  marked  lowering  of  the 
bottom  outside  the  cut  is  apparently  due  to  the  current  attacking  the 
bed  at  some  point  of  least  resistance  and  deeply  excavating  it.  The 
lighter  material  floats  off,  while  the  sandy  component  »ccumulates  and 
forms  a  wave  in  the  channel  below  the  excavation.  It  was  necessary 
to  counteract  this,  and  in  consequence  31,372  cubic  yards  were  redredged 
at  the  price  of  the  first  contract. 

Furthermore,  the  scow  measurement  of  material  exceeded  on  June 
30  the  measurement  in  place,  assuming  the  sides  of  the  cut  to  be  ver- 
tical, by  71,00d  yards.  This  quantity  was  in  most  part  due  to  the  break- 
ing down  of  the  sides  of  the  cut,  which  would  have  made  no  difference 
had  the  contra<;t  price  for  all  the  work  been  the  same.  It  came,  how- 
ever, almost  entirely  as  an  extra  to  the  first  contract,  at  the  highest 
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rate.    From  both  causes  tlie  amount  involved  is  $17,920.    The  additions 
to  the  original  estimate  are  therefore  as  follows: 

For  correction  of  mean  lo  w-wat  er  plane $137, 5fl0 

For  excess  of  cost  over  estimate 63, 300 

For  excess  of  work  on  firet  three  cuts 17, 920 

Total  required 218,720 

It  is  as  yet  impossible  to  assert  positively  what  precise  action  the  tidal 
currents  will  have  upon  the  deposit  or  removal  of  silt.  As  previously 
stated  on  the  completion  of  the  third  cut,  when  the  sum  of  the  widths  was 
110  feet,  it  was  found  that  cutsNos.  1  and  2  had  filled  considerably,  but 
a  certain  portion  of  this  certainly  came  from  the  breaking  down  of  the 
vertical  margins.  Again,  after  the  completion  of  the  sixth  cut,  the  chan- 
nel width  being  250  feet,  a  slight  tilling  was  found  along  the  middle,  and 
the  redredging  required  amounted  to  30  yards  only  to  regain  the  24  feet 
at  mean  low-water. 

A  survey  of  the  whole  locality  made  in  March  and  Aprjl,  1881,  gave 
interesting  results.  A  large  portion  of  the  new  channel,  notwithstand- 
ing the  suspension  of  dredging  since  the  previous  December,  exhibited 
evidences  of  scour.  Much  of  the  bottom  was  below  grade  to  27  and  29 
feet,  and  upon  comparison  with  the  1878  chart,  connected  to  the  true  low- 
water  ])lane,  it  was  found  that  no  less  than  73,700  cubic  yards  had  been 
scoured  below  the  24  feet  plane.  The  result  during  the  ensuing  winter, 
as  it  will  be  reported  next  year,  will  exhibit  with  some  assurance  of  cer- 
tainty the  probable  action  of  the  currents.  It  can,  however,  be  asserted 
that  hitherto,  with  the  exception  of  a  spreading  apart  of  the  entrances 
to  the  channel,  the  scouring  action  has  tended  to  deepen  the  channel 
rather  than  to  widen  it.  It  seems  probable  that  as  the  channel  is  wid- 
ened the  scour  will  increase  and  the  silt  be  abraded  rather  from  the 
sides  than  from  the  bottom. 

In  April,  1880,  the  new  range  lights  constructed  for  this  channel  were 
lighted  and  the  channel  has  since  been  available  for  shipping.  The 
inconvenience  of  the  partial  occupation  of  the  channel  by  the  contract- 
or's plant  with  the  mooring  lines  and  buoys  has  been  considerable,  but 
as  the  cut  widens  these  disadvantages  decrease. 

On  June  30,  1881,  the  channel  had  a  width  of  90  yardsi 

The  unexpended  balances  of  the  second  and  third  appropriations  will 
widen  this  to  105  yards,  leaving  a  further  width  of  135  yards  to  be 
obtained. 

In  accordance  with  the  recommendations  of  this  office,  approved  by  a 
Board  of  Engineers  (Annual  Report  of  the  Chief  of  Engineers,  1880,  pages 
574-'76),  the  dredgings  are  deposited  upon  the  low  lands  which  border 
the  Delaware  and  Christiana  rivers  and  are  protected  from  overflow  by 
means  of  dikes. 

The  dredge  in  the  channel  loads  the  spoil  into  scows  which,  when 
filled,  are  towed  to  a  basin  opposite  the  work  on  the  Delaware  shore 
and  (lumped.  A  second  dredge  working  in  the  basin  lilts  the  dredgings 
into  cars  (run  out  on  a  '*  tramway,"  the  local  name  for  a  railroad  track 
on  piles),  which  are  coupled  in  trains  of  five  to  eight,  and,  when  filled, 
are  hauled  out  by  a  locomotive  over  the  marsh  and  their  loads  discharged. 
The  material,  consisting  mainly  of  soft  mud  and  sand,  flows  100  to  200 
yards  and  is  filled  to  a  depth  of  10  to  17  feet.  The  surface  exposed  to 
sun  and  air  soon  dries  and  the  solidification  gradually  extends  to  the 
bottom.  A  United  States  inspector,  on  the  channel  dredge,  keeps  the 
position  of  his  dredge  by  sextant  angles,  sees  that  the  cutting  is  done 


Digitized  by 


Google 


760    REPORT  OF  .THE  CHIEF  OF  ENGmEERS,  U.  8.  ARMY. 

to  tbe  proper  depth  and  on  the  line  of  shore  ranges  constructed  for  the 
purpose,  and  sends  a  bill  of  lading  with  each  scow  load.  The  bill  of 
lading  is  received  by  a  shore  inspector  who  verifies  it,  8uper\'i8es  the 
dumping,  and  also  the  redrexiging  into  cars.  The  inspectors  raake 
weekly  reports,  inclosing  the  bills  of  lading.  The  material  is  paid  for 
by  the  scow  measurement  received  at  the  basin,  after  the  spoil  has  been 
redredged  and  deposited  on  the  marsh. 

When  the  channel  dredge  sends  spoil  to  the  basin  in  greater  quanti- 
ties than  the  second  dredge  can  dispose  of  it,  the  contractor  continues 
operations  at  night  by  aid  of  the  electric  lights. 

Great  benefit  to  the  work  has  resulted  from  the  successive  contracts 
having  been  secured  by  the  same  contractor,  operations  having  been 
continuous  and  at  a  gradually  decreasing  cost. 

While  it  is  a  matter  of  regret  that  the  total  estimate  for  the  comple- 
tion of  this  work  must  be  increased  so  largely,  the  importance  of  it  can- 
not well  be  overestimated. 

The  length  of  the  cut,  nearly  2J  miles,  renders  it  necessary  that  the 
width  should  bear  some  proportion  thereto,  and  admit  of  the  safe  passaire 
of  two  large  steamers  in  opposite  directions.  The  width  originally  con- 
templated, 900  feet,  is  as  small  as  will  admit  of  this. 

The  value  of  the  improvement,  wl>en  completed,  to  the  commerce  of 
the  Delaware,  will  justify  the  cost  and  the  sectional  area  should  be  fully 
reached  in  order  that  a  volume  of  water  sufficient  to  prevent  accumnla- 
tious  and  to  produce  a  beneficial  scouring  action,  shall  be  enabled  to 
traverse  the  channel. 

For  the  fiscal  year  1882-.'83,  an  appropriation  of  $136,000  could  be 
profitably  expended. 

The  commerce  to  be  benefited  by  the  improvement  is  nearly  the  whole 
maritime  business  of  the  Delaware,  given  in  the  report  of  the  Delaware 
River,  below  Bridcsburg,  Pa. 

This  work  is  in  the  collectiou  district  of  Delaware,  the  nearest  port  of  entry  l>eiDg 
WihiiiiifTton,  Del. 

Fort  Delaware  and  Cherry  Island  range  lights  arc^  respectively,  the  nearest  fort  ami 
light-house. 

Original  estimated  cost  of  the  work $304,  (KH)  Jifi 

Additions,  as  explained  above *218, 7'JQ  W 

Total  estimated  cost  of  the  work 522,7"-20(W 

Total  appropriations  to  June  30,  1881 300,000  »» 

Total  expended  to  June 30, 1881 179,tftA)^ 

Money  statement. 

July  1,  1830,  amount  available $123,952  86 

Amount  appropriated  by  act  approved  March  3,  1881 100, 000  00 

$223, 9.V2  c5 

July  I,  1881,  amount  expended  during  fiscal  year,  exclusive 

of  outstanding  liabilities  July  1,  1880 79,880  54 

July  1,  1881,  outstanding  liabilities 18, 360  74 

July  1,  1881,  amount  available 125,71158 

Amount  (estimated)  required  for  completion  of  existing  project 222, 7*20  CJ 

Amouut  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     136,000  W 
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Abstract 


of  proposals  received  hy  CoL  J.  N.  Mactmby  Corps  of  Engineers,  at  12  &  clock  m., 
August  5,  1880,  for  dredging  of  Delaware  Eiver,  at  Cherry  Island  Flats. 


Ko.                       Uamee  of  bidders. 

Besidence. 

1 
Dredging.         Remarks. 

1  '  American  Dredging  Company 

Pere^i.yd. 

Philadelphia,  Pa ,       $0  26 

Washington,  D.  C  . . . .  1            21. 7 

2     National  Dredg&g^ompany' 

Lowest  bidder. 

Abstract  of  contract  entered  into  by  Col.  J.  N.  Macomb,  Corps  of  Engineers,  during  the  fiscal 
year  ending  June  30, 1881,  for  improvement  of  Delaware  River,  at  Cherry  Island  Flats. 


Kame  of  contractor. 


Residence. 


Dredging. 


Date  of  contract. 


NationaiDredging  Company Washington,  D.  C  . 


Per  eu.  yd. ; 

$0  21. 7     August  16,  1880. 


F5. 

IMPROVEMKNT  OF  SCHUYLKILL  RIVER,  FDNNSYLVANrA. 

With  the  $40,000  appropriation  of  June  14,  1880,  contract  was  made 
in  October,  1880,  for  continuing  the  improvement  of  the  Schuylkill,  in 
accordance  with  the  project  heretofore  in  force,  viz,  the  attainment  of  a 
24-foot  mean  low-water  channel,  from  the  entrance  to  Penrose  Ferry 
Bridge,  and  thence  to  Gibson's  20  feet. 

In  the  specifications  the  option  was  offered  the  contractor  either  to 
sei'ure  his  own  place  of  deposit,  behind  a  suitable  dike  or  bulkhead,  or 
to  use  the  Government  plant  at  Fort  Mifflin,  consisting  of  two  tram- 
ways, with  engines,  cars  and  track,  and  land  his  dredgings  upon  the 
Fort  reservation. 

He  preferred  to  make  4iidependent  arrangements,  and  the  contract 
was  so  drawn,  but  the  delay  in  providing  a  suitable  place  of  deposit  was 
so  great,  combined  with  the  early  and  long-continued  winter,  that  active 
operations  on  the  river  were  not  begun  until  May,  1881,  and  an  exten- 
sion of  time  for  the  completion  of  the  contract  was  asked  for  and  granted 
from  June  until  September,  30,  1881. 

The  dredges  were  put  at  work  first  in  the  lower  section  of  the  stream, 
and  by  June  30,  1881,  progress  being  slow,  there  had  been  excavated 
about  7,000  cubic  yards  below  G.irard  Point,  and  1,500  cubic  yards  between 
that  point  and  the  bridge,  a  total  of  8,500  yards. 

The  examination  of  the  work  showed  at  the  end  of  the  fiscal  year  a 
channel  from  the  Delaware  to  Girard  Point  24  feet  deep  and  200  feet 
wide ;  thence  to  Penrose  Ferry  Bridge,  20  feet  deep,  with  the  same 
width ;  and  thence  to  Gibson's  a  channel  substantially  20  feet  deep  and 
150  feet  wide. 

Contract  under  the  appropriation  of  $40,000,  of  March  3,  1881,  will 
be  made  previous  to  close  of  operation  under  the  present  contract,  di- 
viding the  river  into  five  sections,  corresponding  to  the  nature  of  the 
material  to  be  excavated  in  each.  This  varies  from  mud,  at  the  en- 
trance, to  coarse,  heavy  mixture  of  all  materials,  near  Gibson's,  and  the 
cost  of  handling  increases  accordingly. 

It  is  expected  that  the  appropriation  will  suffice  to  remove  a  total  of 
about  100,000  yards,  and  that  this  amount  of  work,  together  with  that 
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HOW  under  contract,  will  make  a  channel  24/feet  deep,  and  250  feet  wide 
from  tbe  Delaware  to  1,500  feet  above  Girard  Point;  and  thence  to  Gib- 
son's, a  20-foot  channel  175  feet  wide. 

These  channel  dimensions  are  quite  inadequate  to  the  accommodation 
of  the  heavy  traffic  of  the  Schuylkill,  and  it  has  been  in  con  tern  plation, 
for  some  time  past,  to  prepare  a  new  project,  having  greater  widths  and 
depths  in  view ;  but,  as  stated  in  the  last  annual  report,  the  establish- 
ment of  carefully  considered  Port  Wardens'  lines,  which  shall  define 
the  position  and  character,  and  limit  the  extension  of  structures  ufwii 
both  banks,  has  so  important  a  bearing  upon  the  perm9.nent  improve- 
ment of  the  navigation  that  the  final  adoption  of  such  lines  should  pre- 
cede the  preparation  of  the  project.^ 

The  work  of  the  commission  of  United  States  ofiicers,  Advisory  to 
the  Board  of  Harbor  Commissioners,  is  elsewhere  referre<l  to  under  the 
title,  "Port  Wardens' line,  Philadelphia";  and  although  there  basl^eeo 
unexpected  delay,  due  perhaps  to  the  cumbrousness  of  the  local  machin- 
ery for  effecting  such  determinations,  it  is  expected  that  the  matter 
will  be  finally  concluded  in  time  to  admit  of  the  preparation  of  the  projett 
during  the  ensuing  winter, 

Resurveys  were  made  of  the  hydrography  from  the  Delaware  to 
Yankee  Poiiit  in  October,  1880,  and  again  from  the  entrance  to  channel 
back  of  League  Island  in  March,  1881.  The  charts  of  these  examiua 
tions,  which  are  rapidly  and  inexpensively  made,  are  essential  to  a 
proper  knowledge  of  the  stream,  and  constitute  in  effect  a  history  of  tbe 
improvement. 

In  view  of  the  increased  channel  dimensions  required  an  appropria- 
tion of  $50,000  is  asked  for  the  fiscal  year  1882-'83,  an  amount  $10,OW 
greater  than  the  appropriations  made  In  1880  and  1881. 

The  total  of  appropriations  to  the  present  time  is  still  $75,000  short 
of  the  estimated  cost  of  the  restricted  project  now  in  force. 

This  work  is  in  the  collection  district  of  Philadelphia,  at  which,  as  a  port  of  entn, 
there  was  collected  during  the  past  fiscal  year  revenue  to  the  amount  of  $11,213,825.44. 

The  nearest  fort  and  light-house  arc  respectively,  Fort  Mifflin  and  Schuylkill  range 
lights. 

Total  amount  appropriated  to  June  30,  1881 |3OO.0(W&» 

Total  amount  expended  to  June  30, 1881 222,G74Sil 

Estimated  cost  of  present  project , 374,700  W 

Money  statement 

July  1,  1880,  amount  available $40,001  21 

Amount  appropriated  by  act  approved  March  3,  1881  40, 000  00 

f80,OOl-il 

July  1. 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabiUties  July  1,  1880 2,675  42 

July  1,  1881,  amount  available 77,325  7» 

Amount  (estimated)  required  for  completion  of  existing  project 174, 700  (^' 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1H83.    50, 000  &^ 
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Abstract  of  proposals  received  by  Col,  J.  N,  Macomb ^  Corps  of  Engineers,  at  Philadelphia, 
Pennsylvania,  at  12  o'clock  m.,  October  11,  1880,  for  dredging  in  the  SchuylkiH  Eiver, 
Pennsylvania, 


No. 


Names  of  bidders. 


Residence. 


Contractor  to  use  his  own  plant  and  seoure  his  own 
place  of  deposit. 


■Col 


Kate. 


National  Dre  d  g  i  n  g 

Company. 
American  Dredging 

Company. 
Frank  JPidgeon,  jr  . . . 


Washington, 

D.C. 
Philadelphia, 

Pa. 
New  York,  N.Y. 


OUi. 
374 


III 


Amt.    Rate. 


$16,500 
14, 080 
12,780 


Cts. 

m 

35 
20 


Amt. 

$10, 875 
10,150 
8,410 


4,   fl   « 
^  (0  " 

.Sc.2 

(Sis 


Rate. 


374 

42 

34 


Amt. 


$7,500 
8,400 
6,800 


Rate. 


Cts. 
371 

48 

34 


Amt. 


$5,625 
7,200 
5,100 


No. 


Names  of  bidders. 


National  Dred  g  i  u  g 

Company. 
American  Dredging 

Company. 
Frank  Pidgeon,  jr. .. 


n 

11 

H 


$40,500 
39,830 
33,  070 


Contractor  to  use  government  plant  and  deposit  on  gov- 
ernment lands. 


g^.2 
io« 

5  1 


.sii 

"2  S'S  »s 


J  e  t'.2 


I      So... 


Rate.   Amt.    1  Rate. 


a*. 

34 

304 

34 


$14,960 
13, 420  I 
14,960  I 


34 

334  I 
34 


Amt. 

Rate. 

Amt. 

Rate. 

$9,860 

Cts. 
34 

$8,800 

Ct^. 
34 

9,715 

414 

8,300 

464 

9,860 

39 

7,800 

39 

$5,100 
6,975 
5.850 


n 
II 


in 


$36,720* 
38,410t 
38, 470 1 


*  Provided  they  are  awarded  contract  for  MifHin  Bar. 

t  Provided  they  are  allowed  the  exclusive  use  of  the  government  plant. 

X  Lowest  bidder. 

Abstract  of  contract  entered  into  by  Col,  J.  N,  Macomb ^  Corps  of  EngineerSy  during  the  fiscal 
year  ending  June  30,  1881, /or  improv&msnt  of  Schuylkill  River,  Pennsylvania, 


Name  of  contrjctor. 


Residence. 


2-33 

a  «  ..<S 
BOSS'S 


SO 


Pl  II 


i&^ 


h®.2 
c  «S 

fed''    . 


3 


1^1 


a  H  ^ 


Date  of  con- 
tract. 


5"a«>. 


Frank  Pidgeon,  jr New  York  City. . 


$0  29 


$0  29 


$0  34 


Og 


$0  34       Oct.  25, 1880 
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COMMERCIAL  STATISTICS  OF  8CHUYLKIIX  RIVER,   PENNSTLVAinA. 

Number  of  vessels  at  Point  Breeze  from  July  1, 1880,  to  June  30, 1881,  and  total  skipmemis  ef 
petroleum  within  same  period. 

Steamers ■. 7 

Ships 44 

Barks 212 

Brigs 22 

Schooners 91 

Sloops 

Barges 24 

Total  vessels 339 

Total  barrels 994,313 

yumber  of  vesselk  and  estimated  shipments  of  petroleum  from  Gibsou^s  Point  from  Jmijf  1, 

1880,  to  June  30,  1881. 

Ships 17 

Barks 84 

Brigs 9 

Schooners 2 

Barges 15 

Total  vessels 127 

Total  barrels 269,847 

Number  of  vessels  at  and  shipments  of  grain  from  Girard  Point  elevator  from  July  1, 1880, 

to  Jane  30,  1881. 

Steamers 59 

Ships 31 

Barks 148 

Brigs 2 

Schooners  and  barges 17 

Sloops 13 

Total  vessels 270 

Total  bushels 9,548,123 

Elevator  burned  April  28,  1881. 


F  6. 

ICE  HARBOR  AT  MARCUS  HOOK,  PENNSYLVANIA. 

The  construction  of  this  harbor  in  its  modem  improved  condition  was 
begun  in  1867  and  completed  in  1871.  It  then  consisted  of  two  landing- 
piers  of  wood,  about  000  feet  apart,  each  connected  with  the  shore  by  a 
bridge  and  causewaj^,  with  a  total  length  of  about  380  feet,  and  four 
detached  piers  of  stone,  inclosing  an  availal)le  harbor  space  of  about 
000  feet  by  250  feet — 3J  acres — the  low-water  mark  reaching  nearly  to 
the  ends  of  the  landing-piers. 

With  the  increasing  commerce  of  the  Delaware,  the  nbeof  the  harbor 
rapidly  augmented,  and  these  dimensions  being  found  inadequate  to 
furnish  the  necessary  shelter,  the  river  and  harbor  act  of  March  3, 1879, 
directed  an  examination  and  report  to  be  made,  with  the  view  of  enlarg- 
ing them.  The  report,  dated  January  24, 1880,  was  printed  in  Annual 
Eeport  Chief  of  Engineers  for  1880,  pages  612-014. 

The  project  for  enlargement,  as  there  presented,  was — 

Ist.  To  construct  a  third  line  of  piers  about  600  feet  farther  dovra 
stream,  either  of  iron,  continuous  to  the  shore,  or  of  three  detached 
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stone  piers  similar  to  the  others,  thereby  increasing  the  harbor  space 
from  3|  to  7  acres.  The  third  pier  on  the  new  line  was  to  take  the  place 
of  the  landing-piers  on  the  other  two.  In  the  printed  report  a  misjmnt 
is  made  of  two  piers  for  three. 

2d.  To  again  donble  the  acreage  to  1 4  by  dredging  shoreward  about 
250  feet  inside  the  low- water  mark  and  within  the  enlarged  limits  of 
the  harbor.  \ 

The  estimated  cost  of  this  project  was  $90,000,  by  which  the  sheltered 
area  would  be  increased  fourfold.  Towards  its  execution  the  river  and 
harbor  act  of  1880  made  an  appropriation  of  $35,000,  and  under  this  a 
contract  was  made  in  August,  1880,  for  the  construction  of  the  two  outer 
piers.  These  piers  differ  from  the  others  only  in  having  pile  instead  of 
crib  foundations,  a  method  of  construction  offering  certain  advantages 
in  rapidity  and  economy  of  execution,  with  equal  efticiency  if  properly 
done.  For  the  rest,  the  superstructure  above  low- water  has  stone  faces 
bonded  and  clamped  with  nibble,  and  concrete  filling  and  parallel  sides, 
with  starling  ends  up  and  down  stream,  the  upper  surface  paved,  and 
70  feet  long  from  point  to  point  by  30  feet  wide  from  side  to  side. 

The  third  pier  was  not  contracted  for,  because  it  had  become  evident 
that,  by  a  modification  of  the  project,  its  usefulness  could  be  greatly 
increased. 

The  two  piers  were  to  have  been  completed  by  December  1, 1880,  at 
a  cost  of  about  $21,000,  but  various  delays  occurred,  and  the  winter  clos- 
ing in  sharply  an  extension  of  time  was  given  to  June  1,  1881,  and 
subsequently  to  August  31, 1881. 

Meanwhile  seven  clusters  of  mooring-piles  of  white  oak,  five  in  each 
cluster,  were  driven  along  low-water  mark  about  150  feet  apart,  the 
work  being  completed  at  a  cost  of  $432,  in  time  to  be  of  great  service 
to  vessels  during  the  winter. 

By  June  30, 1881,  the  outer  pier  had  been  nearly  completed,  and  of  the 
inner  pier  the  foundation  and  two  courses  of  superstructure  had  been 
bnilt.    Both  are  to  be  completed  by  September  1,  1881. 

By  the  act  of  March  3, 1881,  a  further  sum  of  $30,000  was  appropri- 
ated, making  a  total  of  $65,000  out  of  the  $90,000  of  the  original  esti- 
mate. 

A  more  complete  study  of  the  present  and  future  requirements  of  this 
harbor,  and  examination  of  the  locality,  indicate  that  without  unduly 
increasing  the  ultimate  cost  its  dimensions  may  be  made  adequate  to 
the  needs  of  navigation  for  some  years  to  come. 

An  amended  project,  embodying  the  results  of  this  study,  will  shortly 
be  submitted.    Its  general  features  may  by  stated  as  follows : 

Ist.  The  suppression  of  the  innermost  pier  of  the  third  line  now  con- 
structing and  its  transfer  to  a  point  500  feet  down  stream  and  about  200 
feet  distant  from  and  opposite  to  a  private  pier ;  the  two  to  constitute, 
in  effect,  a  fourth  line  of  piers  and  the  lower  limit  of  the  harbor. 

2d.  The  construction  of  a  subsUiiitial  bulkhead  with  mooring-posts  the 
entire  length  of  the  harbor,  on  a  line  about  half  way  between  high  and 
low  water  marks. 

3d.  To  dredge  the  bed  of  the  harbor  from  the  15-foot  low-water  curve, 
shoreward  shoaling  to  about  10  feet  alongside  the  bulkhead. 

4th.  To  fill  the  space  between  the  bulkhead  and  high-water  mark  to 
about  9  feet  above  low-water  with  the  material  dredged  from  the  outer 
space. 

The  effect  of  these  constructions  will  be  the  increase  of  the  harbor 
space  to  over  18  acres,  about  4  acres  in  excess  of  that  hitherto  proposed. 
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and  these  4  acres  will  be  gained  at  an  exx)en8e  of  $8,000  only  over  the 
cost  of  the  original  project,  viz,  $90,000. 

The  Board  of  Port  Wardens,  and  others  interested  in  the  navigation 
and  commerce  of  the  Delaware,  are  in  full  accord  with  this  project,  and 
the  great  majority,  both  in  numbers  and  interest,  of  the  riparian  owners 
are  earnestly  desirous  of  its  early  accomplisliment  The  accompanying 
tracing  illustrates  the  project. 

I  respectfully  recommend  that  Congress  be  asked  to  formally  author- 
ize this  project,  including  the  construction  of  the  bulkhead  and  the 
dredging,  and  that  in  addition  to  the  sum  now  available  appropriation 
be  made,  for  fiscal  year  1882-1883,  of  $25,000. 

The  necessity  for  some  supervision  and  control  of  the  use  of  the  harbor 
during  the  ice  season  is  referred  to  in  the  reports  for  New  Castle  ice 
harbor,  and  in  the  report  of  the  Delaware  River,  under  the  title  "  Ice 
Harbors,"  to  which  attention  is  respectftilly  invited.'  It  is  strongly 
recommended  that  the  United  States  engineer  officer  in  charge  of  con- 
struction shall  be  authorized,  so  long  at  least  as  the  harbor  shaU  be 
constructing,  to  appoint  a  harbor-master,  who  shall  be  empowered  to 
suitably  regulate  the  use  and  occupancy  of  the  harbor  and  prevent 
abuse  of  its  advantages. 

The  commerce  to  be  benefited  by  this  harbor  is  nearly  the  whole  mari- 
time business  of  the  Delaware,  given  in  the  report  of  the  "Delaware 
Kiver  below  Bridesburg,  Pa.'' 

Marcus  Hook  is  in  the  collection  district  of  Philadelphia,  at  which,  as  the  nearest 
port  of  entry,  the  revenue  collected  during  the  past  fiscal  year  amounted  to 
$11,213,825.44. 

The  nearest  fort  and  light-house  are,  respectively,  Fort  Mifflin  and  Christiana  light 

Total  estimated  cost  of  project $90,000  W 

Increase,  as  herein  recommended '. 8,000  00 

Total,  as  now  estimated - 98,000  W 

Total  appropriations  for  this  harhor  to  June  30,  1881 169, 000  W 

Total  expenditures  to  June  30, 1881 107,826  ftl 

Money  statement. 

July  1,  1880,  amount  available |35,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 30, 000  00 

$65,00000 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 3,826  09 

July  1,  1881,  outstanding  liabilities 20,495  00 

24,32109 

July  1,  1881,  amount  available 40,678  91 

Amount  (estimated)  required  for  completion  of  existing  project 33,00000 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    ti5, 000  00 
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AhBtract  of  proposals  received  by  Col,  J.  N.  Maoomh,  Corps  of  Engineers^  ai  12  o^elock  m., 
August  17,  1880,  for  construction  of  piers  in  Marcus  Hook  Harbor,  Pennsylvania. 


Residence. 

Constmction      of 
two  piers. 

Time  of 
completing. 

-No. 

Names  of  bidders. 

1^ 

Remarks. 

1 

Lf^iD^r  Sl  TjfiwiB            .   . 

Chester,  Pa 

Colnmbia,  Pa  .   ... 

$32,700 

$31,900 
32,000 
35,150 
24,076 

July    1,1881 

«> 

Wifiiam  Wesley  ITpp. . . . 

Frank  Pidgeon,  jr 

John  T.  Itowe,  president 

Monnt  Waldo  Granite 

Works. 

3 

4 

Kew  York  City... 
Frankfort,  Me ... . 

,   25,840 
20,495 

Nov.  15, 1880 
Dec.  10,1880 

Lowest  bidder 

Abstract  of  contract  entered  into  by  Col.  J,  N,  Macomby  Corps  of  EngineerSy  during  the 
fiscal  year  ending  June  30,  1881,  for  constniction  of  piers  in  Marcus  Hook  Harbor. 


Name  of  contractor. 
/ 

Residence. 

11 

Date  of  contract. 

Mount  Waldo  Granite  Works,  John  T.  Rowe, 
president. 

Frankfort,  Me 

$20,495 

September   1,  1880 

F  7. 
ICE-HARBOR  AT  CHESTER,  PENNSYLVANIA. 

The  annual  report  for  1879-'80  suggests  that  so  soon  as  suitable  accom- 
modations shall  have  been  elsewhere  provided,  this  harbor  should  be 
abandoned  to  general  uses,  and  expenditures  upon  it«  maintenance  omit- 
ted. The  reasons  for  this  are  the  limited  space  now  available,  the  im- 
practicability of  any  extension,  and  the  i)erishable  character  of  its  wooden 
piers  and  the  connecting  bridges.  The  piers  are  now  used  as  a  landing 
for  the  steamboats  and  other  vessels  having  occasion  to  touch  at  Chester, 
and  since  the  value  of  the  harbor  to  the  general  commerce  is  small  and 
constantly  diminishing,  it  would  seem  proper  that  such  repairs  and  ex- 
penditures as  are  required  should  be'made  either  by  the  city  of  Chester 
or  by  the  persons  making  use  of  it. 

No  further  appropriations  are  asked. 

Total  appropriations  to  June  30, 1881 |32,933  00 

Total  expenditures  to  June  30,  1881 32,900  76 

Money  statement 

July  1,  18H0,  amount  available ^2  24 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusiye  of  outstand- 
ing liabilities  July  1,1880 $50  00 

July  1,  1881,  amount  available 32  24 
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F  8. 

ICE-HARBOR  AT  NEW  CASTLE,  DELAWARE. 

In  accordance  with  the  recommendations  made  in  the  last  two  annual 
reports,  the  act  of  March  3, 1881,  appropriated  $20,00()  for  the  constrac- 
tion  of  the  additional  pier  needed  to  perfect  the  design  of  this  harlM)r, 
and  to  secure  shipping,  seeking  shelter  therein,  against  the  impact  of  ice 
during  flood  tide.  While  awaiting  the  action  of  Congress  in  this  regard, 
no  application  was  made  of  the  balance  of  $3,700  on  hand  at  the  li^gin- 
niiig  of  the  fiscal  year. 

During  the  winter,  which  was  one  of  extraordinary  severity,  two  of 
the  piers  were  struck  by  vessels,  several  of  the  stones  being  broken,  and 
others  thrown  off  into  the  deep  water  alongside.  ^^ 

Advertisements  were  issued  in  May,  and  bids  opened  June  18,  for  the 
construction  of  the  new  pier.  Owing  to  advance  in  cost,  both  of  labor 
and  material,  the  lowest  bid  ($21,949)  w^as  in  excess  of  the  estimate 
($20,000)  by  nearly  $2,000.  The  contract  was  made  July  6,  the  work  to 
be  completed  by  January  1, 1882,  in  time  to  be  available  for  the  winter. 

By  reason  of  this  increased  cost,  and  in  order  to  i)rovide  for  making 
the  necessary  repairs  and  complete  the  dredging  required  to  put  the  har- 
bor in  good  condition,  an  additional  appropriation  of  $3,000  is  needed, 
the  expenditure  of  which,  unless  further  accidents  should  occur,  will 
render  the  harbor  thoroughly  efficient  for  many  years. 

Until  the  construction  of  the  proposed  harbor  at  or  near  Lisbon^ 
shall  have  so  far  advanced  as  to  fdrnish  shelter  for  shipping  during  the 
ice  season,  the  6J  acres  of  the  New  Castle  Harbor  is  the  most  important 
and  necessary  refuge  on  the  Delaw^are  River,  and  after  its  completion  the 
use  and  occupation  of  the  harbor  space  should  not  be  left  without  proper 
supervision.  Attention  has  been  called  to  the  necessity  for  this  in  pre- 
vious reports,  and  the  matter  is  referred  to  anew,  with  recommendations, 
in  the  annual  report  for  Delaware  Biver,  under  the  heading  of  ice  harbors 

This  harbor  is  in  the  coUection  district  of  Delaware,  V^Tilmin^ton  being  its  neare*! 
port  of  entry.  The  nearest  fort  and  light-house  are,  respectively,  Fort  Delaware  aod 
the  Bulkhead  Shoals  range-light. 

Total  appropriations  to  June  30, 1881 $130,000 

Total  expenditures  to  June  30,  1881 106,«1 

Money  statement  \ 

July  1,  1880,  amount  available 3,739  76  ' 

Amount  appropriated  by  act  approved  March  3,  1881 20, 000  00 

— $23,739  76 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1.  1880 86  51 

July  1,  1881,  outstanding  liabibties * 86  61 

m\i 

July  1,  1881,  amount  available 23,566  64 

Amount  (estimated)  required  for  completion  of  existing  project 3, 000  <"• 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 . .       3,  OUO  (K) 
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Abstract  ofproposaU  received  by  Col,  J.  N,  Macomb j  Corps  of  Engineers,  PMIadielphiaj  Pa,j 
at  12  0* clock  m.  of  June  18,  1881,  for  the  constrtujtion  of  an  ice  pier  in  New  Casile  Harbor, 
Delaware, 


No. 

Names  of  bidders. 

Besidenee. 

Price  com- 
pleted. 

Commence 
work* 

Complete  work. 

Bemarks. 

1 

Monnt     Waldo 

Granite  Works . 

Leiper  &.  Lewis. . 

W.  Wesley  TTpp . 
FrankPidgeonJr. 

Frankfort,  Me.. 
Media,  Pa 

Colnmbia,Pa... 
Philadelphia,  Pa. 

$21,966 
23,995 

28,400 
21,949 

Present    sea- 

soii 
January     1, 

1882. 

January     L 

1882. 
Before    navi- 
gation closes. 

2 

3- 

10  days  after 
contract  is 
awarded 

4 

Within  60 
days  of  no- 
tice of  award. 

Lowemt     bid- 
der 

Fg. 
IMPROVEMENT  OF  WILMINGTON  HARBOR,  DELAWARE. 

The  improvement  of  the  entrance  to  and  channel  of  Christiana  Eiver, 
which  constitutes  the  harbor  of  Wilmington,  was  begun  in  1871,  under 
a>  project  for  securing  a  12-foot  mean  low-water  navigation  to  the  city. 

The  estimated  cost  of  the  necessary  rock  and  silt  excavation  was 
^83,000,  and  the  actual  cost,  including  the  $10,000  appropriated  in  act 
of  June  14, 1880,  has  been  $83,500. 

The  operations  of  the  past  fiscal  year  have  completed  this  work  by 
dredging  the  bar  at  the  entrance  from  9  or  10  feet,  at  low- water  to  13 
feet. 

The  contract  wa«  made  with  the  !N'ational  Dredging  Company,  at  24 
cents  per  cubic  yard )  the  material  to  be  landed  on  the  meadows  border- 
ing the  Christiana. 

Operations  began  in  October,  and  were  completed  in  November,  after 
dredging  and  landing  35,630  cubic  yards  of  mud. 

The  resulting  channel  has  a  depth  of  full  13  feet  at  low-water,  with 
width  of  150  feet  connecting  the  deep  water  inside  the  Christiana  en- 
trance with  that  in  the  Delaware. 

An  examination  of  the  mouth  in  April,  1881,"showed  that  the  channel 
through  the  bar  had  maintained  itself',  and  even  slightly  improved  dur-  • 
ing  the  winter. 

The  second  section  of  the  act  of  June,  1880,  called  for  a  survey  of  the 
^^  Christiana  Eiver  from  the  Delaware  Eailroad  Bridge  to  the  mouth  of 
the  river,  with. an  estimate  of  the  cost  of  procuring  a  mean  depth  of  i5r. 
feet  in  the  channel  thereof." 

The  results  of  the  survey  were  exhibited  on  a  chart  submitted  with 
report  of  January  7, 1881,  a  copy  of  which  is  forwarded  for  incorpora- 
tion herewith. 

The  chart  shows  that  the  originally  projected  12-foot  low-water  navi- 
gation has  been  attained,  and  that  of  the  distance  of  16,200  feet  from  the 
buoy  depot  at  the  entrance  to  the  bridge  of  the  Delaware  W^estern  Eail- 
road,  about  6,800  feet,  or  42  per  cent.,  has  a  mean  low- water  channel 
depth  of  15  feet  and  over.  If  the  distance  from  the  bridge  in  question 
to  the  pulp  works,  2,400  feet,  be  added,  the  percentage  of  15-foot  chan- 
nel in  the  whole  distance,  viz,  18,600  feet,  is  37  per  cent. 

The  rise  of  tide  at  the  upper  limit  of  the  survey  was  nearly  as  great 
ds  at  the  mouth,  and  the  conditions  generally  appeared  favorable  to 
49  E 
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the  construction  of  a  15-foot  low-water  navigation,  with  two  exceptions, 
viz: 

First.  After  escaping  the  confinement  between  the  dikes,  which  con- 
stitute the  high-water  banks  of  the  stream,  the  effluent  waters  o£  the 
Christiana  spread  fan  wise,  and  are  exposed  to  the  influence  of  the  tides 
and  waves  of  the  Delaware.  Under  these  circumstances  their  scoaring- 
effect  is  partially  destroyed,  and  the  normal  low-water  depth  on  the 
bar  appears  to  be  9  or  10  feet  only. 

The  manifest  remedy  is  the  construction  of  a  jetty,  so  planned  as  to 
control  and  direbt  the  Christiana  ebb,  and  protect  it  from  the  greater 
volume  of  the  Delaware  currents,  without  injurious  interference  with 
the  free  admission  of  the  flood  tide. 

By  the  aid  of  such  a  jetty  the  channel  to  be  thereafter  dredged  should 
be  able  to  maintain  itself,  although  the  occasional  assistance  of  artifi- 
cial deepening  may  be  required. 

Second. — The  city  of  Wilmington,  built  on  a  sloping  site,  with  over 
40,000  inhabitants,  engaged  in  extensive  and  varied  manufacturing  in- 
dustries, has  no  sewer  system,  nor  effective  street-cleaning  regulations. 

In  consequence,  the  accumulation  of  solid  material  in  the  bed  of  the 
stream  is  very  large,  and  the  river  front  is  constantly  filling  up,  by 
reason  of  the  general  deposit  therein  of  street  washings,  waste  products, 
sewage,  and  other  refuse.  This  primitive  method  of  getting  rid  of  use- 
less or  objectionable  matter,  probably  did  no  great  harm  when  the 
town  was  small,  and  the  absolute  amount  of  refuse  not  great.  With 
the  increased  population  and  business,  the  river  is  no  longer  able  to 
absorb  it,  and  evils  already  existing  cannot  fail  to  become  more  for- 
midable year  by  year. 

Until  the  city  shall  have  taken  the  necessary  steps  to  protect  a  navi- 
gation so  valuable  to  its  commerce,  attempts  to  deepen,  or  even  maintain 
it,  would  be  unadvisable.  Information  has  been  received  that  the  nec- 
essary action  by  the  city  authorities  has  been  taken,  and  that  the  pro- 
tective measures  are  in.  progress. 

With  the  entrance  provided  for,  and  the  channel  along  the  city  £ront 
relieved  of  extraneous  sources  of  injury,  the  attainment  of  a  15-foot  low- 
water  na\igation  would  resolve  itself  into  a  simple  matter  of  rock  and 
mud  excavation. 

The  amount  of  the  former  is  fortunately  small.  With  regard  to  the 
question  of  future  maintenance,  it  may  be  said  that,  in  this  respect,  the 
Christiana  does  not  differ  from  other  tidal  streams,  and  that  so  long  as 
materials  for  filling  are  brought  into  it,  their  removal  at  points  of  deposit 
will  always  be  necessary. 

Aside  from  washings  from  banks,  and  other  natural  sources,  the  de- 
pendence of  the  Christiana  upon  the  Delaware  for  the  filling  of  its  tidal 
prism  will  alone  serve  to  bring  into  the  stream  a  considerable  amount 
of  mud  and  light  material  in  suspension. 

The  removal  of  this  will  constitute  an  annual  charge  upon  the  navi- 
gation, the  amount  of  which  could  not  probably  be  calculated  in  advance 
with  any  approach  to  accuracy. 

The  total  of  the  estimate  for  making  a  15-foot  navigation,  as  far  as 
the  Pulp  Works,  and  thence  to  the  Delaware  Railroad  bridge,  a  12-foot 
navigation,  is,  according  to  the  report  of  January  7,  1881,  $175,551^ 
based  upon  prices  considered  probable  at  that  time,  and  the  report 
recommended  that  for  an  economical  prosecution  of  it  the  work  should 
be  completed  in  four  years. 

The  act  of  March  3, 1881,  appropriated  $50,000,  in  pursuance  of  this 
report. 
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The  project  for  the  expenditure  of  this  appropriation  is  to  construct 
the  jetty  at  the  entrance,  and  extend  the  present  12-foot  low-water 
channel  as  far  as  the  Pulp  Works,  as  necessary  preliminary  steps  to  tt.e 
commencement  of  the  16-foot  low-water  channel.  This  should  then  be 
begun,  and  carried  upward. 

The  project  having  been  referred  to  the  Board  of  Engineers,  at  New 
York,  was  approved  by  them,  and  will  be  carried  out  during  the  flscil 
year  1881-'82. 

Bo  soon  as  the  details  of  the  construction  of  the  jetty  shall  have  be<  n 
decided  upon,  both  works  will  be  put  under  contract. 

There  will  be  required  for  the  continuance  of  this  work,  under  the 
approved  project,  a  further  sum  of  $50,000  for  the  fiscal  year  1882-'8.3, 
with  which  the  construction  of  the  15-foot  channel  will  be  commenced. 

Wilmington  is  in  the  coUeotion  district  of  Delaware,  and  is  a  port  of  entry. 
The  nearest  fort  and  light-house  are  respectiyely  Fort  Delaware  and  Christiaua 
light. 

Total  amount  appropriated  to  June  30,  1881 fl33,000  00 

Total  amount  expended  to  June  30,  1881 83,656  00 

Total  estimated  cost  of  project  (of  January  7,  1881) 175, 551  4Q 

Money  statement, 

July  1,  1880,  amount  available |10,672  36 

Amount  appropriated  by  act  approved  March  3, 1881 50, 000  00 

160,672  36 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1, 1880 10,828  44 

July  1,1881,  amount  available 49,843  92 

Amount  (estimated)  required  for  completion  of  existing  project 125, 551  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    50, 000  W 


Abstract  of  proposals  received  by  Col,  J,  N,  Maoombj  Corps  of  EngineerSf  at  12  o^clooJc  m., 
August  18, 1880,  for  dredging  in  Christiana  Biver,  Wilmingtony  Del. 


No. 

Names  of  bidders. 

Kesidence. 

Price  per 
cubic  yard. 

To  commence. 

To  complete. 

1 

National  Dredging  Company. 

Washington,  D.  C. 

$0  24.7 

Sept.  9. 1880. 

Dec.  30, 1880. 

Abstract  of  contract  entered  into  by  Col.  J,  N,  Macomb,  Corps  of  EngineerSf  during  the  fiscal 
year  ending  June  30,  1881,  for  improvement  of  Wilmingto^i  Harbor,  Delaware, 


Name  of  contractor. 

Besidence. 

Dredging. 

Date  of  contract. 

Bemarks. 

National  Dredging  Com- 
pany. 

Washington,  D.  C. 

Pereu.  yd. 
M24.7 

August  28,  1880. 

Completed  November 
15,  1880. 

survey  op  ohbistiana  biveb,  delawabe,  fbom  the  delawabb 
bailboad  bbidoe  to  the  mouth  of  the  biveb. 

United  States  Engtneeb  Office, 

Philadelphia,  Pa.,  January  7, 1881. 
Genebal:  I  have  the  honor  to  forward  herewith  report  and  tracings 
of  chart  of  Christiana  Eiver,  Delaware,  in  conformity  with  the  require- 
ments of  the  river  and  harbor  act  of  June  14, 1880. 


Digitized  by 


Google 


772         REPORT   OF   THE    CHIEF   OF   ENGINEERS,  U.  S.  ARMY. 

The  improvement  of  Christiana  Eiver,  which  constitutes  the  harbor 
of  Wilmington,  has  been  in  progress  since  1871,  under  the  projeol; 
adopted  at  that  time,  and  carried  to  its  completion  during  the  past  seak- 
son  by  the  expenditure  of  the  $10,000  appropriated  in  the  last  river  and 
harbor  act. 

This  project  called  for  a  12-foot  low-water  navigation,  of  between  lOO 
and  200  feet  width,  to  be  secured  by  dredging  and  blasting,  at  an  esti- 
mated cost  of  $83,000.  The  amount  that  has  been  a}>propriated  and 
expended  is  $83,500,  and  the  chart  shows  that  the  full  object  of  tho 
expenditure  has  been  attained.  The  condition  of  the  navigation,  some- 
what in  detail,  is  as  follows: 

There  is  a  clear  depth  of  13  feet  at  the  entrance,  with  a  width  between, 
the  12-foot  curves  of  from  100  to  200  feet.    Near  the  rolling-mill  wharf 
about  5,000  feet  above  the  mouth,  the  channel  deepens  to  18  and  20 
feet.    Between  this  point  and  the  mouth  of  the  Brandy  wine,  4,000  feet, 
the  12-foot  channel  averages  125  feet  in  width,  with  maximum  depths  of 
15  and  16  feet.    Between  Brandy  wine  and  Third  street  bridge,  3,500 
feet,  the  greater  portion  of  the  channel  exceeds  15  feet  in  depth. 
Ledges  of  rock  exist  above  and  below  Third  street  bridge,  and  numer- 
ous borings  were  made  in  the  vicinity  to  ascertain  its  development.     Be- 
tween Tliird  street  and  Market  street  bridges,  4,000  feet,  covering  the 
main  city  front  of  Wilmington,  the  12-foot  navigation  continues  with  a 
reduced  width,  averaging  about  50  feet,  and  the  15-foot  low- water  depth 
occupies  about  one-fourth  of  the  distance.    Between  Market  street  and 
the  Delaware  Western  Eailroad  bridges,  2,500  feet,  the  12-foot  channel 
increases  in  both  dimensions,  with  numerous  soundings  of  over  20  feet, 
and  an  average  width  of  100  feet.    The  improvemente  hitherto  made 
have  terminated  just  above  Market  street.    At  the  Delaware  Western 
Eailroad  bridge  the  12-foot  curve  disappears  from  the  chart     The 
soundings  thence  to  the  Pulp  Works,  2,400  feet,  are  from  9  to  11  feet, 
and  thence  to  the  Delaware  Eailroad  bridge,  7,500  feet,  the  depth  re- 
mains about  the  same,  with  the  exception  of  a  distance  of  2,000  feet  in 
the  straight  reach  below  Dupont^s  powder  wharf,  over  which  the  aver- 
age low- water  depth  is  4  to  5  feet.    The  low -water  width  of  Christiana 
Eiver  is  quite  uniformly  about  300  feet  from  ttte  Delaware  Eailroard 
bridge  to  the  junction  with  the  Brandy  wine;  thence  to  the  mouth  it  is 
about  500  feet.    The  mean  range  of  tide  is  also  uniform  within  the  limits 
of  the  survey,  5J  miles,  varying  from  5.7  feet  at  the  buoy  depot,  near 
the  entrance,  to  5.8  feet  at  the  upper  bridge.    This  uniformity,  both  in 
cross-section  and  tidal  range,  indicates  conditions  quite  favorable  to  sta- 
bility for  any  future  improvement,  if  not  impaired  by  faulty  works. 

There  is  every  reason  to  suppose  that  a  15-foot  low- water  navigation, 
as  called  for  by  the  river  and  harbor  act,  can  be  secured  and  maintained, 
if  the  proper  precautions  are  taken. 

The  only  point  naturally  presenting  difficulties  is  the  entrance,  where 
the  ordinary  depth  is  8  or  9  feet,  and  the  greater  draught  could  not  be 
maintained  without  constant  dredging  in  the  absence  of  permanent 
works.  The  construction  of  the  deflecting  jetty  shown  on  the  tracing, 
would  in  all  probability  suffice  to  maintain  an  entrance  depth  of  not 
less  than  12  feet,  after  the  necessary  dredging  had  been  done,  by  pro- 
tecting the  ebb  current  of  the  Christiana  against  interference  from  that 
in  the  Delaware  before  attaining  its  proper  direction,  and  by  tending  to 
gather  the  flood  current  without  the  creation  of  cross-currents. 

As  this  jetty  will  have  to  sustain  a  considerable  pressure  of  ice  at  cer- 
tain seasons,  it  must  be  made  of  sufficient  strength,  and  the  outer  end 
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should  be  made,  especially  solid  to  insure  its  ability  to  carry  a  beacon 
to  mark  the  entrance.  To  reduce  the  cost  without  impairing  the  effi- 
ciency in  any  marked  degree,  the  height  of  the  jetty  may  be  kept  be- 
low that  of  high- water. 

The  borings  in  the  vicinity  of  the  rock  ledges  near  Third  street 
bridge  prove  that  the  amount  of  that  material  to  be  excavated  for  a 
15-foot  channel  is  fortunately  small.  The  estimate  of  cost  given  in  the 
accompanying  table  separates  the  river  into  six  sections,  lettered  re- 
spectively from  A  to  F,  with  channel  dimensions  diminishing  upward. 
In  the  lowest  section  the  15-foot  channel  has  a  width  of  150  feet.  In 
the  next  three  secjtious  the  width  is  reduced  to  100  feet,  increasing  at 
the  Third  and  Market  street  bridges,  to  allow  for  the  use  of  both  draws, 
to  150  and  200  feet.  Between  the  Delaware  and  Western  Eailroaa 
Bridge  and  the  Pulp  Works  the  channel  width  is  75  feet,  and  thence 
upward  to  Delaware  Railroad  Bridge,  50  feet,  the  depth  being  uniform. 

The  Pulp  Works  mark  the  present  Jimit  of  extensive  works  dependent 
largely  upon  water  freights.  Should  that  point  be  made  also  the  pres- 
ent  limit  for  the  16-foot  channel,  the  d«pth  of  12  feet  thence  to  the  upper 
railroad  bridge  would  probably  meet  all  immediate  requirements,  and 
effect  a  considerable  saving  in  the  total  estimate. 

Should  sufficient  appropriation  be  made,  I  would  recommend  that  the 
works  be  executed  in  the  following  order: 

1.  The  extension  of  the  present  12-foot  channel  upward  to  the  Pulp 
Works; 

2.  The  construction  of  the  jetty  at  the  mouth: 

3.  The  dredging  of  the  15-foot  channel  from  tne  mouth  upward ;  and 

4.  The  removal  of  the  rock  above  Third  street. 

For  the  completion  of  the  entire  project,  a  period  of  about  four  years 
would  probably  be  required.  The  division  of  labor  would  not  neces- 
sarily follow  the  above  divisions,  which  are  only  intended  to  indicate  the 
sequence  of  work,  and  not  the  annual  amount. 

•     An  undue  protraction  of  time  would  increase  the  ultimate  cost  of  the 
project. 

In  regard  to  the  probable  future  cost  of  maintenance  of  the  projected 
15-foot  low-water  navigation,  it  is  proper  to  say  that  all  the  indications 
are  favorable,  with  the  exception  that  at  the  present  time  no  suitable 
regulations  exist  for  controlling  the  deposit  of  solid  materials  in  the 
stream. 

The  drainage  and  sewage  system  of  the  city  of  Wilmington  are  of 
the  most  primitive  character.  The  city  lies  on  a  sloping  site,  the  streets 
are  imperfectly  paved,  and  the  washings  of  all  sorts  find  their  way  into 
the  Christiana  River,  without  any  provision  whatever  for  intercepting 
their  solid  contents  and  preventing  them  firom  filling  the  river  bed.  To 
this  cause  is  due  the  marked  deterioration  of  the  navigation  between 
the  Third  and  Market  street  bridges  which  exists,  notwithstanding  the 
expenditure  by  the  general  government  and  the  constant  annual  outlay 
by  owners  of  wharf  property.  Unless  this  evil  can  be  remedied  and 
the  navigation  relieved  of  the  great  and  unnecessary  burden  thereb  v 
thrown  upon  it,  the  estimates  accompanying  this  report  must  be  largely 
increased,  and  the  ultimate  maintenance  of  the  improved,  or  even  of 
the  existing,  navigation  rendered  costly  and  uncertain. 
Very  respectfully,  your  obedient  servant, 

J.  N.  Macomb, 
Colonel  of  Engineers. 

The  Chief  of  Engineers,  TJ.  IS.  A. 


Digitized  by 


Google 


7  r4    REPORT  OF  THE  CHIEF  OF  ENGINEERS,  U.  S.  ARMY. 


1 

a 


« 
P 


I 


llllll 


iirgi  1  ^i 


©   >> 

ll 

s 


"I 


'snoftpos         ^pqopp^Pu 


1 


u 

^  « 

g'i 

s 

'^ 

6  i^ 

^ 

i 

1 

& 

to 

i 

1 

? 

s 

i 


Digitized  by 


Google 


APPENDIX  F.  775 

report  of  the  board  of  enaineers. 
Office  of  the  Board  of  Engineers  for  Fortifications 

AND  FOR  ElVER  AND   HARBOR  Im:PR0VE:3O!:NTS,   &:C., 

N^ew  York^  June  7,  1881. 

General:  This  Board,  to  whom  was  referred  the  subject  of  the  im- 
provement of  Christiana  Kiver  and  Wilmington  Harbor,  Delaware,  for 
<5on8ideration  and  report,  has  the  honor  to  present  its  views  thereon  as 
follows : 

The  information  famished  by  the  Engineer  Department  to  guide  us 
in  our  investigations  consists  of  Colonel  Macomb's  report  of  his  survey 
of  Christiana  River,  with  an  accompanying  chart  showing  its  present 
condition  by  soundings  and  bottom  curves  from  its  mouth  up  to  the 
bridge  of  the  Delaware  Railroad,  a  distance  of  5 J  miles.  By  dredging, 
a  low-water  depth  of  12  feet  has  been  attained  in  this  river  as  high  up 
^s  the  llrst  or  Delaware  Western  Railroad  bridge,  as  is  fully  set  forth 
in  the  report  and  indicated  by  the  chart. 

The  last  river  and  harbor  act  calls  for  a  depth  of  15  feet  continued 
throughout  that  portion  of  the  river  embraced  in  the  sun'ey.  Colonel 
Macomb,  in  his  report  (January  7,  1881),  says: 

There  in  every  reason  to  suppose  that  a  15-feet  low- water  navigation  can  be  secured 
And  maintained  if  the  proper  precautions  are  taken. 

He  thinks,  however,  that  such  depth  of  channel  at  this  time  is  needed 
no  farther  up  the  river  than  the  Pulp  Works,  and  that  12  feet  (above  that 
point)  will  quite  satisfy  the  necessities  of  commerce.  To  maintain  the 
•depth  of  15  feet  over  the  bar  at  the  entrance  of  the  Christiana  River  into 
the  Delaware,  in  his  opinion,  will  require  the  construction  of  a  jetty  on 
the  north  side  of  the  channel  curving  down  stream  as  marked  on  chart. 

Colonel  Macomb's  project  (see  his  letter  to  Chief  of  Engineers,  April 
Sj  1881)  for  the  expenditure  of  the  last  appropriation  of  $50,000  made 
by  Congress  for  this  improvement  designs  to  apply  three-fifths  of  it  to 
the  construction  of  the  proposed  jetty  and  two-fifths  to  dredging  a  12-foot 
channel-way  up  stream  as  far  as  the  Pulp  Works. . 

On  the  26th  of  May  Captain  Ludlow,  Colonel  Macomb's  assistant,  a^p- 
peared  before  the  Board  and  gave  valuable  information  in  reference  to 
the  river  and  the  project  for  its  improvement. 

It  appears  that  the  dredging  of  the  Christiana  River  bed,  including 
some  rock  blasting,  has  been  in  progress  for  the  past  ten  years,  under 
small  annual  appropriations;  that  the  successful  accomplishment  of  the 
original  plan  of  improvement,  which  looked  to  the  attainment  of  a  12-feet 
depth  onlj^,  has  prompted  the  further  demand  for  15  feet  and  for  a  longer 
reach  of  the  river. 

The  chart  before  us  shows  the  river  in  that  portion  already  deepened 
as  possessing  a  strongly  curved  outline  throughout  the  greater  portion, 
of  its  length,  a  condition  very  favorable  to  the  maintenance  of  the  depth 
attained.  The  gradual  narrowing  of  the  stream,  with  some  exceptional 
parts  in  ascending,  seems  to  be  about  sufficient  to  i)roduce  uniformity 
of  current  in  the  ebbing  and  flowing  of  tide  waters  and  an  equalization 
in  the  rise  and  fall  throughout  the  section  (3.6  miles  long)  to  first  rail- 
road bridge.  This  condition,  like  the  former,  favors  the  maintenance  of 
improvements  effected. 

From  Major  Bache's  report  we  learn  that  in  the  working  season  of 
1839  the  Christiana  River  bed  was  dredged  under  his  direction,  13,518 
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cubic  yards  being  removed  therefrom.  Of  this  amount  3,505  cubic  yards 
were  excavated  from  the  bar  of  the  river  at  its  mouth,  the  remainder 
being  principally  taken  along  the  wharf  front  of  the  town  of  Wilming- 
ton. The  depth  of  water  thus  secured  enabled  a  vepsel  of  16-feet  draught 
to  pass  out  of  the  river  at  high-water  without  touching,  indicating  that 
there  must  have  been  10  feet  depth  of  river  in  the  shoalest  part  of  the 
channel  at  low- water.  His  chart,  made  in  1835,  prior  to  the  dredging^ 
shows  shoal  water  along  the  town  front  and  at  the  first  bend  and  current 
crossing,  where  the  river  was  wide  comparatively ;  also  at  the  current 
crossing  just  above  the  mouth  and  at  the  bar.  Since  that  date  the  river 
width  has  been  somewhat  reduced  along  the  lower  portion  of  the  city 
front  down  to  the  bend  below  by  structures  on  the  north  side.  Its  pre- 
sent width  is  rather  more  favorable  in  that  portion  to  the  preservation 
of  the  channel  depth  than  its  former  cross-section. 

During  the  past  ten  years  there  have  been  removed  from  the  river 
bed  between  the  Delaware  and  the  first  railroad  bridge,  a  distance  of 
about  3.6  miles,  210,912  cubic  yards  of  mud,  sand,  gravel,  and  rock^ 
giving  it  a  channel  depth  of  12  feet  at  its  shoalest  places,  with  widthi» 
varying  from  75  to  150  feet  up  to  Market  street  bridge.  The  amount 
excavated  was  sufficient  to  have  covered  100  feet  width  of  river  bed 
throughout  the  improved  section  to  a  depth  of  3  feet.  It  appears,  how- 
ever, from  the  yearly  reports  of  the  officer  in  charge  of  this  work,  that 
somewhat  more  than  one-half  of  that  amount  was  taken  from  its  bed  be- 
low the  mouth  of  the  Brandywine  along  three  sections  aggregating  a 
length  of  about  1  mile,  viz,  at  the  current  crossing  and  straight  reach 
below  dredging  company's  wharves,  at  the  current  crossing  above  light- 
house, and  on  bar  at  entrance  into  the  Delaware  Biver. 

As  nearly  as  can  be  ascertained,  the  larger  part  of  the  balance  of 
dredging  was  applied  at  the  current  crossing  at  Third  street,  above  and 
below  bridge,  and  on  the  city  front  just  above  but  mostly  below  Market 
street,  and  the  remainder  near  and  at  the  mouth  of  the  Brandywine. 
The  great  bend  of  the  river  has  continued  deep.  The  fact  of  the  large 
excavation  where  the  two  streams  join  would  seem  to  indicate  deposits 
effected  there  by  the  meeting  of  their  currents  and  the  forcing  back  of 
the  Christiana  waters  along  the  north  side. 

The  Christiana  Eiver,by  the  testimony  of  Captain  Ludlow,  is  sediment- 
bearing  to  about  the  same  extent  as  the  Delaware.  As  the  currents  of 
the  inflowing  and  ebb  tides  exceed  1  mile  an  hour  at  times,  there  mast 
be  movement  of  the  bottom,  consisting  of  fine  sand  and  mud.  From  an  ex- 
amination of  Major  Bache's  map  of  1835,  the  Coast  Survey  map  of  1841^ 
and  Colonel  Macomb's  charts  of  surveys  since  made,  together  with  the 
records  of  the  dredging  for  the  past  ten  years,  we  infer  that  there  ha& 
been  deposit  since  1840  on  the  bar  just  beyond  the  mouth  of  the  river, 
at  the  current  crossing  just  within  its  mouth,  at  the  straight  portion 
below  the  junction  of  the  Brandywine,  at  the  mouth  of  the  Brandy  wine^ 
at  ttie  current  crossing  at  Third  street  bridge,  in  the  vicinity  of  Market 
street  bridge,  and  more  or  less  along  the  city  front.  Now,  it  seems  quite 
probable  that  the  filling  along  the  city  front  is  due  almost  entirely  to 
the  washings  from  the  city,  which  is  built  on  rising  ground  sloping  to- 
the  river.  This  same  material  traveling  on  to  the  mouth  would  natu- 
rally help  to  make  the  deposits  at  the  specified  points  below  the  month 
of  the  Brandywine;  this  latter  river  contributing  also  to  that  eflect, 
Now,  if  the  solid  material  from  its  street  washings  and  sewerage  can  all 
be  prevented  from  entering  the  river,  a  large  source  of  bottom  deposit*^ 
will  be  cut  off',  and  only  those  from  the  Christiana  above  and  the  Brandy- 
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wine  branch,  will  remain.    Of  course  there  is  always  material  brought 
into  the  river  by  the  flood-tide  to  be  carried  out  again  by  the  ebb. 

There  can  be  little  doubt  that  if  the  Christiana  Eiver  be  deepened 
xnuch  beyond  the  bed-level  that  has  resulted  from  natural  causes,  it 
will  in  time  return  to  the  same  bed-level  5  that  is,  other  features  remain- 
ing the  same,  the  excavated  portions  must  gradually  fill  again.  It  would 
require  a  study  of  the  river  from  its  mouth  to  its  sources,  with  observa- 
tions upon  its  currents,  its  bed  movements  in  the  way  of  traveling  bars, 
bank  erosion  and  material  of  bank  anji  bed,  effects  of  floods,  &c.,  to  de- 
termine the  probabilities  as  to  the  rateof  reftlling.  The  river  iafavorable 
for  improvement  in  this,  that  it  is  not  largelysediment-bearing,  from 
the  fact  that  for  a  large  portion  of  its  length  below  the  city  the  least 
low- water  channel  depth  piHor  to  any  excavation  exceeded  12  feet,  and  aa 
the  excavations  already  made  have  not  generally  extended  more  than  2 
feet  below  the  natural  bed,  it  would  seem  but  a  reasonable  inference  that 
the  12-foot  channel  now  reached  may  be  maintained  without  much  ex- 
pense, provided  the  city  drainage  into  the  river  can  be  cut  off. 

The  maintenance  of  a  15-foot  channel  will  be  more  dif&cult,  and  it 
seems  probable  that  dredging  from  time  to  time  will  be  required,  at 
points  before  named,  to  keep  up  that  depth.  A  slight  narrowing  of  the 
river  at  and  near  the  Dredging  Company's  wharves,  and  a  dike  at  the 
crossing  at  the  mouth  extending  from  the  high  to  the  low- water  line,  may 
be  needed  to  hold  the  depth  of  15  feet  at  those  reaches  of  the  river.  The 
crossing  at  the  Old  Ferry  evidently  favors'  deposition  as  well  as  the 
crossing  below  Market  street.  The  tendency  to  fill  at  these  points  may 
be  due  mostly  to  the  large  quantities  of  material  coming  from  the  city 
drainage,  for  the  river  is  narrow  enough  to  give  a  good  scouring  ve- 
locity at  both  of  these  reaches. 

Throughout  the  greater  portion  of  its  length  between  the  two  railBoad 
bridges  the  Christiana  is  somewhat  wider  than  along  the  city  front — a 
condition  favorable,  in  this,  that  it  constitutes  a  basin  to  receive  the  in- 
flowing tide,  and  thus  to  increase  the  velocity  of  the  outflow  to  main- 
tain the  depth  of  river  below.  But  it  is  not  a  condition  favorable  to  the 
wider  portion  of  this  reach  of  the  river,  as  the  slackening  of  the  current, 
due  to  the  greater  width,  both  in  the  influx  and  efllux,  causes  deposition. 
.We  find  the  water  generally  shoal  in  this  reach,  except  in  the  curved  and 
narrow  portions.  Excavating  a  channel  12  feet  deep  will  give  more 
ready  access  to  the  incoming  tide,  and  will  admit  rather  more  water 
above  the  second  railroad  bridge,  provided  the  river  lines  and  bed  are 
favorable  to  its  ready  ascent.  Gaugings  indicate  that  an  average  of 
nearly  50,000,000  cubic  feet  ascend  above  the  second  railroad  bridge 
at  each  influx  of  the  tide.  That  amount  of  water  would  give  an  average 
velocity  of  outflow  through  the  straight  reach  below  Dupont's  Powder 
Mill  of  about  three-fourths  of  a  foot  per  second,  whereas  th6  average 
velocity  of  outflow  in  the  straight  reach  of  the  city  front  below  Market 
street  is  about  1  foot  per  second,  now  that  it  is  excavated  to  a  depth  of 
12  feet.  If  a  channel-way  between  bridges  be  excavated  to  a  depth  of 
12  feet  it  will  not  have  so  great  a  velocity  of  outflow  to  keep  it  open 
as  in  the  city  reach,  unless  it  be  contracted  in  ratio  to  the  quantity  of 
water  flowing  through  it.  Such  contraction,  however,  would  diminish 
the  tidal  basin  that  helps  the  channel  along  the  city. 

This  Board  do  not  think  it  advisable  to  attempt  a  greater  depth  than 
12  feet  above  the  Pulp  Works,  and  it  will  doubtless  require  expenditures, 
from  time  to  time  to  maintain  even  that  depth,  unless  the  river  is  some- 
what narrowed  above  the  bend. 
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BAR  AT  THE  MOUTH  OF  CHRISTIANA  RIVER. 

Major  Bache's  chart  (1835)  shows  a  bar  in  the  Delaware,  just  beyond 
the  mouth  of  the  Christiana,  with  8.7  feet  depth  upon  it  in  its  shoalest 
place  at  low- water.  In  other  words,  the  depth  of  water  in  the  Chris- 
tiana is  not  carried  out  into  the  Delaware,  but  shoals  above  the  bottom 
of  both  streams  to  a  depth  of  less  than  9  feet.  Colonel  Macomb,  in  his 
report  of  January  7, 1881,  states  the  natural  depth  of  water  on  this  bar 
to  be  from  8  to  9  feet.  To  remove  this  bar,  or  rather  to  maintain  the 
depth  dredged  through  it,  he  recommends  the  construction  of  ^  jetty  on 
the  north  side  of  the  channel  of  entrance  to  the  river,  to  be  commenced 
at  the  shore-line  near  the  light-house,  and  to  be  extended  about  1,800 
feet  in  a  southeasterly  direction,  a«  indicated  in  yellow  color  on  his  chart, 
to  the  15  foot  bottom  curve  of  the  Delaware  River.  The  letter  of  the 
Chief  of  Engineers,  referring  this  subject  to  us,  calls  especially  for  an 
opinion  upon  ^'  the  advisability  of  the  proposed  jetty  as  the  mea>ns  of  se- 
curing a  permanent  improvement  at  the  mouth  of  the  river,  as  also  upon 
its  location,  plan,  and  manner  of  construction.'' 

The  chart  of  Cherry  Island  Flats,  Delaware  River,  published  in  Chief 
of  Engineers'  report  for  1879  (page  436),  exhibits  the  bottom  18  and  12 
foot  curves  in  direction  and  position  opposite  mouth  of  the  Christiana, 
about  the  same  as  they  would  be  if  this  latter  river  did  not  pour  its 
waters  into  the  former,  their  scouring  effect  apparently  not  extending  out 
beyond  the  10-foot  bottom  curve  of  the  Delaware  River.  It  seems,  there- 
fore, that  beyond  the  low- water  line  of  the  Delaware,  the  waters  of  the 
Christiana  are  not  sufficiently  concentrated  to  preserve  its  channel  depth. 
To  secure  a  depth  of  15  feet  will  require  the  scouring  effect  to  be  ex- 
tended to  the  15foot  curve  of  the  Delaware,  and  will  therefore  neces- 
sitate a  greater  concentration  of  the  outflow  of  the  Christiana.  It  seems 
probable  that  a  jetty  on  the  north  side  of  the  channel  may  produce  that 
effect,  from  the  fact  that  the  mouth  of  the  Christiana  has  a  direction 
obliquely  up  stream  in  reference  to  the  Delaware.  The  outflowing  waters 
will  therefore  be  pressed  against  the  dike  and  be  kept  concentrated,  so 
as  to  cause  the  required  erosion.  But  the  old  plans  show  from  8  to  10 
feet  of  water  only  at  low-tide  in  the  current  crossing  along  the  river 
reach  from  the  light-house  inward  for  a  distance  of  1,300  feet.  It  seems, 
therefore,  essential  that  this  reach  should  be  contracted  by  a  dike  be- 
tween high  and  low  water  on  the  teouth  side.  Besides  helping  to  pre- 
serve the  channel-depth  opposite  to  itself,  this  dike  will  force  more  of 
the  outflowing  current  over  against  the  north  jetty.  It  will  also  concen- 
trate the  inflowing  tidal  waters  and  prevent  the  wash  of  material  over 
the  shoals  into  the  river  mouth. 

The  north  jetty,  as  described  by  Colonel  Ludlow,  assistant  to  Colonel 
Ma<iomb,  is  to  be  formed  of  two  rows  of  oak  piles  separated  an  average 
distance  of  about  12  feet,  the  piles  in  each  row  to  be  driven  as  closely 
as  they  can  be,  and  to  be  bolted  to  string  pieces  placed  on  the  inner  side, 
near  their  upper  ends.  Cross-timbers  will  bind  the  two  rows  of  piles 
together.  The  space  thus  inclosed,  filled  with  stone  rising  4  feet  above 
low-water  level,  will  constitute  the  jetty.  The  outer  end  is  designed  to 
be  25  feet  square,  and  suited  to  receive  a  beacon-light.  This  jetty,  as 
above  described,  if  the  piles  are  well  driven,  will  doubtless  be  strong 
enough  to  resist  all  ordinary  pressure  to  which  it  may  be  exposed ;  but 
an  unusual  ice  movement  would  injure  it  very  seriously,  and  possibly 
sweep  it  away.  Captain  Ludlow,  however,  states  that  the  ice  of  the 
Delaware  grounds  along  the  shoal  shore,  and  that  its  movement  in  a  way 
to  destroy  the  jetty  is  not  to  be  apprehended.    It  seems  that  piles  and 
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timbers  of  oak  have  been  selected  as  more  durable  than  pine  in  that 
portion  of  the  structure  which  rises  above  lo\^- water,  and  is  for  a  part 
of  the  day  exposed  to  air  and  changes  of  temperature,  inducing  alow 
decay.  It  is  our  opinion  that  it  would  be  better  to  terminate  the  pile 
structure  as  near  the  ordinary  low-water  level  as  economy  of  construc- 
tion will  admit,  and  to  put  on  a  superstructure  of  crib-work  rising  to 
high-water.  This  last,  when  decayed,  can  be  renewed.  The  width  to 
resist  all  pressures  to  which  the  jetty  may  be  exposed  ought,  we  think, 
to  be  equal  to  the  height  lihroughout. 

On  accompanying  chart  (No.  1)  is  marked  a  general  positibn  in  red 
(A  E)  for  the  dike  on  the  south  side  of  the  Christiana,  at  the  mouth 
of  the  river,  proposed  by  us  for  reasons  already  assigned.  We  do  not 
recommend,  however,  that  the  dike  be  commenced  until  the  effect  pro- 
duced by  the  jetty  in  the  channel,  both  outside  and  inside  of  Light- 
house Point,  is  determined. 

This  Board  has  expressed  an  opinion  that  the  jetty  designed  by 
Colonel  Macomb  to  be  built  on  the  north  or  up  stream-side  of  the 
channel  of  entrance  will  probably  be  eflScient  in  deepening  that  channel, 
by  reason  of  the  peculiar  conformation  of  the  mouth  of  the  Christiana 
Eiver,  by  which  the  outflowing  water  will  be  held  to  the  jetty  at  least 
for  a  good  portion  of  its  length.  Still,  we  desire  to  say  that  in  ordinary 
cases  the  lower  or  down  stream  side  of  the  channel  seems  to  us  to  be 
the  proper  position  for  such  jetty,  for  the  outflowing  waters  of  the 
tributary  will,  by  the  down  current  of  the  main  stream,  be  pressed 
against  the  jetty  to  scour  a  deep  channel.  The  Christiana  does  not 
enter  the  Delaware  in  a  direction  favorable  for  a  south-side  jetty.  To 
assimilate  it  to  conditions  more  favorable  requires  the  construction  of 
a  short  jetty  from  Light  House  Point  on  the  north  side  of  the  channel, 
and  to  bring  out  the  receding  south  shore  by  a  parallel  dike  to  guide 
the  waters  of  the  tributary  into  the  main  river  in  a  proper  direction. 
This  south  dike,  prolonged  with  an  inclination  down  stream  to  deep 
water,  would,  by  aid  of  the  pressure  of  the  outflowing  current  of  the 
Delaware,  hold  the  ebb  of  the  Christiana  in  a  channel  along  the  dike, 
and  thus  produce  the  required  depth  of  water.  The  only  question  in 
this  connection  seems  to  be  whether  the  Delaware  current  is  strong 
enough  to  prevent  the  Christiana  waters  from  spreading  after  passing 
the  outer  end  of  the  north  jetty.  If  the  current  be  moderately  strong 
there  can  be  no  doubt  that  this  project  will  be  successful. 

It  will,  however,  require  a  greater  length  of  dikes,  and  consequently 
be  more  costly  than  the  project  submitted  by  Colonel  Macomb.  We  do 
not,  therefore,  urge  its  adoption  in  this  locality,  not  economically 
favorable  to  its  api)lication,  for  reasons  already  set  forth.  Colonel 
Macomb's  project,  however,  has  the  objection  incident  to  all  up-stream 
jetties,  that  of  building  out  the  up-stream  shore  in  process  of  time,  and 
thus  necessitating  its  own  extension,  to  be  followed  by  the  prolongation 
of  the  south  dike,  represented  in  this  case  by  line  A  B,  sketch  1,  accom- 
panying. 

In  conclusion,  this  Board  concurring  generally  in  opinion  with  Colonel 
Macomb,  recommends  the  construction  of  the  north  dike  proposed  by 
him  out  to  the  12-foot  bottom  curve  of  the  Delaware  during  this  work- 
ing season,  and  the  excavation  of  a  12-foot  channel  to  the  Pulp  Works, 
to  be  followed  next  spring  by  a  sufficient  number  of  soundings  on  the 
river  to  determine  where  deposits  take  place  and  where  scouring  occurs. 
From  such  a  survey,  compared  with  that  of  1880,  a  project  for  the 
further  improvement  of  the  Christiana  can  be  arrived  at,  based  upon 
more  full  and  satisfactory  information  than  is  now  available.    All  proj- 
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ecta  will,  however,  to  some  extent  be  inefficient  if  the  drainage  of  the 
city  of  Wilmington,  so  far  as  solid  ^material  is  concerned,  be  not  cat  oft 
from  the  river. 
KespectfuUy  submitted. 

Z.  B.  Towner, 
Colonel  of  Engineers  and  BvU  Maj.  Oen,^  U.  8.  A. 

John  Newton, 
Colonel  of  Engineers^  Bvt  Maj,  OenL 
Henry  L.  Abbot, 
Lieutenant- Colonel  of  Engineers,  Bvt  Brig.  Oen, 
Brig.  Gen.  H.  G.  Wright, 

Chief  of  Engineers^  17.  8.  A, 


F    ID. 

IMPROVEMENT  OF  BROADKILN  RIVER,  DELAWARE. 

The  present  status  of  the  Broadkiln  improvement  is  fully  set  forth  in 
the  accompanying  reports  dated  January  6,  January  29,  and  July  % 
1881. 

It  appears  from  these  that  the  most  serious  obstruction  to  the  present 
and  future  navigation  is  found  at  the  entrance,  vrhere  there  is  a  low- 
water  depth  of  less  than  1  foot  across  a  broad  expanse  of  sand  shoal, 
and  that  the  only  method  of  securing  an  improved  entrance  is  to  cat 
through  the  beach  and  control  the  effluent  water  by  means  of  a  dike. 

The  total  expense,  including  the  removal  of  shoal's  in  the  river,  is 
$51,600,  the  entrance  costing  not  less  than  $11,000  if  the  dike  be  pro- 
longed, as  will  eventually  be  necessary,  to  the  6-foot  low-water  curve  in 
the  bay. 

A  valuable  improvement  can,  however,  be  effected  by  making  the  cut 
through  the  beach  and  temporarily  terminating  the  dike  at  low-water 
mark. 

The  cost  of  this  will  be  $25,000,  leaving,  after  deducting  the  present 
balance  of  $9,000,  a  further  sum  of  not  less  than  $16,000  to  be  appropri- 
ated before  any  advantageous  commencement  of  the  work  can  be  made. 

This  work  is  in  the  collection  district  of  Delaware,  and  Wilmington  is  the  neartft 

B>rt  of  entry.    The  nearest  fort  and  light-hoase  aro^  respectively,  Fort  Delaware  uA 
elaware  Breakwater  light. 

Total  amount  appropriated  to  June  30,  1881 f20,000  » 

Total  amount  expended  to  June  30,  1^81 11, 022  42 

Total  present  estimated  cost  of  project 51,500  00 

Money  statement    . 

July  1,  1880,  amount  available |5,000  00 

Amount  appropriated  by  act  approved  March  3,  1881  .  /- 5, 000  00 

$10,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 
outstanding  liabilities  July  1,  1880 1, 022  4^ 

July  1,  1881,  amount  available 8,977  SB 

Amount  (estimated)  required  for  completion  of  existing  project 41, 500  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30,  1883    16, 000  00 
Required  in  addition  to  amoimt  available  July  1,*  1>^1. 
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BBPOBTS  OF  COL.  J.  N.  klOOHB.  OOBPS  OF  BNGINEEBS. 


United  States  Engineer  Office, 

Fhiladelphiaj  Pa,^  January  6,  1881. 

Oenebal:  I  have  the  honor  to  forward  herewith  the  results  of  an 
examination  of  Broadkiln  River,  Delaware. 

The  original  survey  of  this  stream  for  purposes  of  improvement  was 
ordered  and  made  in  1872.  Colonel  Kurtz's  report  and  project  are  found 
in  the  Annual  Report  Chief  of  Engineers,  1872,  pages  791  and  following. 

The  estimated  cost  of  the  improvement,  to  obtain  a  6-foot  low-water 
navigation,  into  and  up  the  river,  amounted  to  $80,447. 

In  March,  1873,  an  appropriation  of  $10,000  was  made,  and  exx>ended 
during  the  succeeding  fiscal  year  in  dredging  upon  various  shoals  be- 
tween Milton  and  a  point  near  the  mouth,  so  as  to  secure  a  low-water 
channel  at  5  feet  deep  and  35  feet  in  width;  $30,000  were  asked  for  be- 
ginning the  improvement  of  the  entrance,  but  no  further  appropriation 
has  since  been  made  until  that  of  $5,000  in  act  of  June  14, 1880,  of 
which,  after  deducting  cost  of  the  present  re-examination,  there  remains 
available  a  balance  of  $4,000. 

The  normal  capacity  of  the  Broadkiln  navigation  is  about  6  feet  at 
low-water,  and  the  exx>ense  of  obtaining  this  from  inside  the  entrance 
to  Milton  is,  according  to  the  present  estimate,  $6,550. 

The  great  difficulty  is  the  entrance,  which  presents  the  features  com- 
mon to  most  minor  streams  discharging  into  tide- water  through  sand 
beach,  of  a  shallow  mouth,  undergoing  changes,  more  or  less  constant, 
in  position  and  direction. 

The  trend  of  the  shore  is  northwest,  and  that  portion  of  the  bay  into 
which  the  Broadkiln  discharges  faces  the  northeast  and  is  exposed  to 
the  heavy  stoi^ms  from  that  quarter. 

The  Broadkiln  is  joined  near  the  beach  by  Lewes  Creek,  coming  down 
from  the  south  and  east  nearly  parallel  to  the  coast,  and  the  combined 
current  of  the  two  has  gradually  forced  its  way  northward,  extending 
the  narrow  peninsula  of  sand  separating  the  common  waters  from  those 
of  the  bay. 

A  comparison  of  the  present  chart  of  .the  entrance  with  that  of  the 
Coast  Survey  of  1842,  shows  that  the  peninsula  below  the  junction  has 
prolonged  itself  northward  4,500  feet,  double  its  length  at  the  earlier 
date,  being  an  an  nual  advance  of  about  120  feet.  This  advance  appears  to 
have  affected  the  regimen  otherwise  in  no  important  degree,  the  depth 
at  the  entrance  remaining  about  the  same,  namely,  1  and  2  feet  at  low- 
water,  and  the  same  confusion  and  contortion  of  curves  of  depth  outside 
the  entrance  appearing  now  as  then. 

Three  projects  present  themselves  for  the  improvement  of  the  entrance : 

1st.  To  make  a  cut  through  the  beach  near  the  junction  of  the  two 
streams. 

2d.  To  cut  off  the  Broadkiln  below  the  junction  and  to  make  a  new 
entrance  at  some  suitable  point  up  Lewes  Creek. 

3d.  To  make  the  new  entrance  below  the  junction. 

The  principal  objections  to  the  first  plan  are  that  the  beach  at  this 
point  is  wide,  increasing  the  amount  of  material  to  be  removed,  and 
that  the  discharge  from  Lewes  Creek  would  press  against  the  new  out- 
let at  right  angles. 

The  main  objection  to  the  second  plan  is  that  each  stream  would 
directly  oppose  the  discharge  of  the  other  in  the  immediate  vicinity  of 
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their  common  mouth,  and  the  maintenance  of  a  suitable  depth  on  the 
bar  be  rendered  doubtful.  The  third  project  intercepts  the  two  streams 
after  their  united  waters  have  assumed  a  regular  movement  and  by 
means  of  a  curved  dike  deflect  them  into  the  bay  without  conflict* 

In  the  matter  of  final  cost  it  is  probable  that  there  would  be  little  to 
choose  among  the  three,  and  in  considering  how  to  combine,  doing  the 
least  violence  to  the  settled  habits  of  the  two  streams,  with  the  promise 
of  securing  an  improved  entrance  measurably  free  from  the  see4s  of 
future  complications,  I  am  of  opinion  that  the  third  project  shown  on 
the  chart  presents  the  most  favorable  conditions. 

The  construction  of  the  deflecting  dike  is  estimated  to  cost  about 
$19,600. 

The  dredging  estimate  is  probably  in  excess  of  present  requirements. 
It  is  based  upon  securing  a  low- water  area  approximately  the  same  as 
that  above  the  dike,  but  the  substitution  for  one  of  the  banks  of  the 
dike  along  which,  from  its  curvature,  the  channel  would  form^  should 
reduce  somewhat  the  width  necessary  to  secure  the  desired  depth.  It  is 
probable  that  the  dike  will  maintain  along  its  length  a  channel  witii 
a  low-water  depth  of  about  6  or  7  feet,  and  a  depth  outside  of  abont4feet 
At  high-water,  therefore,  a  vessel  drawing  8  feet  could  probably  gain 
admittance.  It  is  to  be  observed  that  the  estimate  for  dredging  to  5 
feet  low-water  in  the  river  is  based  upon  the  present  low-water  plane. 

The  difference  between  this  plane  near  thejunction  of  the  two  streams 
and  that  in  the  bay  is  now  about  1  foot,  due  to  the  distance  of  nearly  3 
miles  to  the  mouth  and  the  obstructions  there. 

With  an  improved  entrance  a  greater  drainage  from  the  river,  and 
therefore  a  lowering  of  its  low- water  plane^  would  be  effected,  necessitat- 
ing an  addition  to  the  dredging  estimate  m  the  river  above. 

The  total  of  the  estimate  given  in  the  recapitulation  is  therefore  prob- 
ably not  in  excess  of  what  will  be  necessary. 

RECAPITULATION. 

Dredging  in  river,  13, 100  cubic  yards,  at  50  ccDts  per  yard $6, 550 

Dredging  for  new  entrance,  84,639  cnbic  yardn,  at  30  cents  per  yard 25, 400 

Jetty  at  new  entrance,  2,600  feet,  at  $7.50  per  foot 19,500 

51,450 

Very  respectfully,  your  obedient  servant, 

J.  N.  Macomb, 
Colonel  of  Engineers. 
The  Chief  of  ENaiNEEKS,  U.  8.  A. 


United  States  Engineer  Office, 

Philadelphia,  Pa.,  January  29,  1881. 

General  :  I  have  to  acknowledge  receipt  of  department  letter  of 
28th  instant,  relating  to  the  Broadkiln  River  (Delaware)  improvement 
and  desiring  me  to  state  the  proposed  application  of  the  available  appro- 
priation, in  case  the  project  recommended  in  my  letter  of  6th  instant  be 
approved. 

The  appropriation  made  in  river  and  harbor  act  of  1880  for  the  Broad- 
kiln  was  $5,000.  Of  this,  after  deducting  expense  of  re-examination  and 
survey  of  the  mouth,  there  remains  a  balance  of  $4,000. 
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The  original  estimated  cost  of  this  re-examination,  as  given  in  my 
letter  of  July  2, 1880,  was  $600.  The  actual  cost  was  $1,000,  the  excess 
being  due  to  two  causes :  first,  the  somewhat  extended  examination  of 
the  entrance  necessary  to  acquire  a  clear  idea  of  the  existing  conditions 
and  the  means  of  modifying  them ;  and,  secondly,  the  nnhealthfulness 
of  the  locality,  the  senior  assistant  being  much  affected  thereby,  and 
the  junior  assistant,  a  graduate  of  the  University  of  Pennsylvania  and 
a  very  promising  young  man,  dying  suddenly  of  typhoid-malaria. 

The  application  of  the  existing  balance  of  appropriation  depends  upon 
whether  or  not  additional  appropriation  shall  be  made. 

The  main  obstruction  to  the  use  and  navigation  of  the  river  is  at  the 
entrance,  which  is  also  the  most  costly  part  of  the  improvement,  the 
necessary  dredging  being  estimated  at  $25,400,  and  the  cost  of  the  jetty 
at  $19,500,  making  a  total  of  $44,900. 

Should  such  appropriation  be  made  as  would  insure  the  completion 
of  the  entrance  improvement,  and  warrant  the  expectation  that  it  could 
be  completed  in  two  seasons,  I  should  recommend  that  the  funds  be  so 
applied.  If  such  appropriation  be  made  as  with  the  available  balance 
would  only  suffice  to  effect  the  improvement  of  the  river  proper,  that 
probably  should  be  its  application ;  and  if  no  appropriation  be  made, 
the  existing  balance  might  be  expended  in  improving  the  navigation  of 
the  stream  to  the  greatest  extent  practicable  by  removal  of  the  more 
important  obstructions. 

Very  respectfully,  your  obedient  servant, 

J.  N.  Macomb, 


,The  Chief  of  Engineers,  IJ.  S.  A. 


Colonel  of  Engineers. 


United  States  Engineer  Office, 

Philadeljphia^  Fa.y  July  6,  1881. 

Sir  :  I  have  the  honor  to  submit  the  following  report  and  recommen- 
dations with  reference  to  the  improvement  of  Broadkiln  Eiver,  Dela- 
ware, for  which  an  appropriation  of  $5,000  was  made  in  the  river  and 
harbor  act  of  March  3,  1881. 

The  original  reports  on  this  stream  were  made  by  Lieutenant-Colonel 
Kurtz  and  Captain  Brown,  Corps  of  Engineers,  under  date  of  Septem- 
ber 11, 1872,  and  printed  in  Annual  Report,  Chief  of  Engineers,  1872, 
page  791  and  following. 

The  project  for  the  improvement  contemplated  the  removal  of  the 
shoals  and  other  obstructions  to  a  depth  of  6  feet  at  low- water,  and 
especially  the  construction  of  a  new  entrance  through  the  cape  or  spit 
of  land  lying  between  the  lowest  reach  and  the  bay. 

The  total  estimate  was  $80,447,  of  which  the  necessary  works  for  the 
entrance  would  cost  $30,000. 

The  appropriation,  based  upon  this  project,  made  in  1873  was  $10,000 
only,  and  failing  a  sufiicient  sum  to  complete  the  improvement  of  the 
entrance,  this  amount  was  expended  in  dredging  the  more  important 
shoals  in  the  river. 

'So  further  appropriation  was  made  until  that  of  June  14,  1880,  of 
$5,000. 

The  considerable  interval  that  had  elapsed  rendered  a  re-examination 
necessary,  report  upon  which  was  made  from  this  office  under  date  of 
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January  6, 188t,  accompanied  by  charts  and  an  estimate  for  the  improve- 
ment, amounting  to  $51,450. 

The  recent  act  of  March  3, 1881,  contains  a  further  appropriation  oi 
^5,000,  which,  with  the  preceding  one,  after  deducting  cost  of  survey 
and  necessary  expenses,  leaves  a  balance  now  available  to  the  credit  of 
the  work  of  $9,000. 

The  accompanying  tracing  shows  the  works  proi)osed  for  the  improve- 
ment of  the  entrance,  differing  from  those  transmitted  with  report  of 
January  6, 1881,  only  in  the  slightly  changed  position  and  greater  curva- 
ture of  the  jetty.  The  objects  of  this  change  are  to  reduce  as  much  as 
possible  the  total  length  of  the  jetty,  and  to  permit  of  its  reaching  the 
shore  line  of  the  bay  approximately  at  right  angles  thereto ;  thenoe 
curving  somewhat  eastwardly  with  the  view  of  securing  partial  shelter 
from  the  northeast  gales. 

An  estimate  has  been  made  of  the  probable  least  amount  that  can  he 
used  advantageously  in  making  the  entrance. 

The  jetty  complete,  at  an  average  of  $8.50  per  ranning  foot,  will  coet |I5, 300 

Adding  contingencies 1.500 

The  total  cost  will  be 16,800 

Dredging  to  obtain  6  feet  at  low -water  through  new  entrance  wiU  cost,  for 

85,000  cubic  yards 24,200 

Total 41,000 

This  amount  can  be  reduced  temporarUy  by  omitting  that  more  cosily 
portion  of  the  jetty  which  projects  into  the  bay,  and  by  attempting  to 
obtain  by  dredging  5  feet  at  low-water  only,  instead  of  6  feet,  with  the 
understanding,  however,  that  the  ultimate  completion  of  the  jetty  and 
the  additional  dredging  will  be  required. 

The  partial  works  suggested  have  this  advantage,  that,  while  falling 
short  of  securing  the  full  results  desired,  they  will  effect  a  very  consider- 
able and  valuable  relief  to  navigation,  semi-permanent  in  its  character, 
at  a  cost  lal:gely  reduced  from  that  of  the  complete  project. 

It  wiU  represent,  in  other  words,  about  one  season's  work.  GThe  esti- 
mated cost  is  as  follows : 

For  a  dike  or  jetty  from  the  left  bank  of  Broadkiln  through  the  beach  termi- 
nating at  low- water  mark,  1,200  feet,  at  an  average  cost  of  |6 $7,200 

Dredging  a  width  of  200  feet  from  5  feet  at  low- water  inside  to  5  feet  in  the 
bay,  60,000  cubic  yards,  at  25  cents 15,000 

Contingencies,  &o • t 2,800 

25,000 

The  jetty  will  intercept  the  outflow  from  Broadkiln  and  Lewes  Creek, 
and  direct  it  in  a  constant  channel  through  and  at  right  angles  to  the 
beach. 

It  is  expected  that  a  low- water  depth  of  3  to  3J  feet  will  be  attained 
by  these  means,  and  prepare  the  way  for  the  subsequent  completion  of 
the  jetty  and  the  securing  of  6  feet.  The  low- water  depth  does  not  at 
present  exceed  1  foot. 

The  present  balance  to  the  credit  of  the  work  is  $9,000,  which  de- 
ducted from  $25,000  leaves  a  further  amount  of  $16,000,  which  is  needed 
to  complete  this  partial  project.  It  is,  therefore,  recommended  that  no 
immediate  application  of  the  existing  balance  be  made  until  Congress 
shall  decide  whether  or  not  the  additional  amount  needed  shall  be  i^ 
propriated, 

CareAil  consideration  has  been  given  to  this  subject,  aided  by  a  fall 
conference  with  those  interested  in  the  navigation.    I  am  assured  that, 
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having  in  view  the  predominating  importance  of  securing  as  good  an 
entrance  as  practicable,  this  recommendation  is  in  accord  with  the 
wishes  of  the  promoters  of  the  project. 

Very  respectfully,  your  obiBdient  servant, 

J.  K  Maoomb, 

OoUmel  of  Ungineers, 
The  Chief  of  Enghneees,  U.  S  A. 


F  IX. 

IMPROVEMENT  OF  MISPILLION  CREEK,  DELAWARE. 

The  improvement  of  Mispillion  Creek  began  with  an  appropriation  of 
$3,000  in  act  of  March  3, 1879,  in  pursuance  of  reconnaissance  and  report 
printed  in  Annual  Report  Chief  of  Engineers,  1879,  pages  467  et  seq. 

The  estimates  of  cost  of  the  projected  improvement,  like  otiiers  made 
at  that  time,  were  found  to  be  too  small,  the  subsequent  contract  prices 
for  dredging  being  36  and,  45  cents,  exclusive  of  cost  of  supervision,  as 
against  the  30  cents  in  the  original  estimate. 

The  improvement  was  begun  near  the  head  of  navigation,  and  with 
the  $3,000  appropriated  in  1879,  and  the  $4,000  of  June,  1880,  work  has 
since  proceeded  downward,  dredging  the  shoals  successively  and  mak- 
ing a  channel  40  feet  in  width  and  6  feet  deep  at  mean  low- water.  Tlie 
Annual  Report  for  1880,  page  588,  presented  a  revised  estimate  of  the 
cost  of  continuing  the  improvement  and  upon  the  basis  of  the  35'Cent 
contract  price  of  1879^  computed  the  amount  necessary  to  complete  the 
6-foot  low-water  navigation  in  the  creek  to  the  entrance,  at  $10,000. 
With  the  $4,000  available  July  1, 1880,  contract  was  made  in  August, 
1880,  with  the  American  Dredging  Company,  the  price  being  45  cents 
per  cubic  yard,  an  increase  of  30  per  cent,  over  that  of  the  previous  year. 

Dredging  began  in  October  and  continued  until  December  6,  7,580 
cubic  yards  of  mud  and  gravel  having  been  dredged,  and  about  4,200 
feet  of  distance  covered  by  the  season's  operations,  carrying  the  6  by  40 
foot  channel  nearly  down  to  the  upper  end  of  the  Mushpot  Shoal. 

There  remain  to  be  dredged  the  localities  and  amounts  given  in  the 
following  table : 


Locality. 


r«6ii||^ii. 


00  p, 


MateriaL 


Pasley's  to  Fork  Shoal 
Fork  to  Reed's  Shoal . . 

May  Shoal 

New  Wharf  Shoal 

■WiUows  Shoal 

Bed  Honae  Shoal 

Flat  Beach 

Total 


Tarda. 
950 

1,400 
300 
150 
200 
200 
230 


Feet, 
4.0 
4.5 
4.5 
4.0 
5.0 
4.5 
5.0 


8,480 


Feet. 
8.0 
8.0 
6.0 
8.0 
6.0 
6.0 
8.0 


5.700 
9,000 
2,500 
l,2to 
850 
1,650 
1,500 


Mnd. 

Hud  and  grayeL 

GraveL 

Gravel  and  mud. 

GraveL 

GrayeL 

Mud. 


22,450 


which,  at  45  cents  per  cubic  yard,  will  cost  $10,000. 

It  will  be  observed  that  the  increase  in  cost  from  35  to  45  cents  nearly 
balanced  the  amount  of  the  appropriation  and  left  the  same  sum  to  be 
again  estimated. 
50  E 
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With  the  $3,500,  appropriated  in  act  of  March  3, 1881,  contract  was 
made  in  Jane,  1881,  with  Frank  Pidgeon,  jr.,  at  43  cents  per  cubic  yard, 
for  continuing  work  during  the  ensuing  year.  A  further  sum  of  $6,500 
is  needed  to  complete  the  6-foot  low- water  navigation  to  the  mouth. 

The  act  of  March  3, 1881,  also  directed  that  a  survey  should  be  made 
of  the  Mispillion  entrance  with  a  view  of  preparing  a  project  for  its  im- 
provement. The  necessary  examination  will  be  made  during  the  ensu- 
ing season,  and  the  report  submitted  as  soon  thereafter  as  practicable. 

It  is  proper  to  invite  attention  to  the  uncertainty  tiiat  always  exists 
with  regard  to  cost  of  dredging  by  contract,  and  the  frequent  high  prices 
it  is  necessary  to  pay  for  such  work,  especially  in  small  streams  and 
when  the  amounts  of  appropriation  are  limited. 

The  contract  prices  obtained  do  not  depend  upon  any  estimate  of  the 
actual  cost  of  the  work  so  much  as  upon  the  engagements  of  the  con- 
tractors and  the  presence  or  absence  of  competition. 

There  is  no  remedy  that  can  be  applied  if  the  improvements  are  to  go 
on  other  than  the  possession  by  the  United  States  of  a  certain  amount 
of  dredging  plant  that  can  be  used  for  the  benefit  of  those  works  for 
which  extravagant  prices  are  asked,  and  which  could  be  kept  in  opera- 
tion with  marked  advantage  in  reducing  cost  of  work  during  the  entire 
season. 

Mispillion  Creek  is  in  the  collection  district  of  Delaware,  Wilmington  being  the 
nearest  port  of  entry.  The  nearest  fort  and  light-honse  are,  respectively,  Fort  Dela- 
-ware  and  MispiUion  Creek  light. 

Total  amount  appropriated  to  Jane  30,1881 $10,000 

Total  amount  expended  to  June  30,  1881 7,000 

Estimated  cost  of  improvement .■ 17,000 

Money  statement 

July  1, 1880,  amount  available |4,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 3, 500  00 

17,500  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1, 1880 4,000  00 

July  1,  1881,  outstanding  liabiUties 48  28 

4,048  28 

July  1, 1881,  amount  available 3,451  72 

Amount  (estimated)  required  for  completion  of  existing  project 6, 500  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 . .     6, 500  00 


Abstr€Uit  of  proposals  received  by  Col.  J.  N,  Maoonib,  Corps  of"  Engineers,  at  12  o^cloek  wl, 
August  7,  1880,  for  dredging  in  MispUUon  Creek,  Delaware, 


Na 

Names  of  bidden. 

Besidence. 

Dredging. 

BemtfkB. 

1 

John  Van  Patten 

Hudson,  N.  Y 

Philadelphia,  Pa 

Perciuyd. 

$0  49 

45 

f{ 

American  T)re<ie1nfir  Oorapanv  ^ , , , , ,  ^  -  r . . . 

Lowest  bidder. 

Digitized  by 


Google 


APPENDIX   P. 


787 


Ab8tr€tct  ofpropoBah  received  fty  Col,  J,  N.  Ma^iomb,  Corps  of  Engineers^  Philadelphia,  Pa,, 
at  12  o'clock  m.,  June  6, 1881 ,  for  dredging  ehoaU  in  Miepillion  Creek,  Delaware, 


No. 


Names  of  bidders. 


Frank  Pidgeon,  jr 

American  Dred^ng  Company. 


Kesidenoe. 


Philadelphia,  Pa.. 
Philadelphia,  Pa. 


Price  per 
cnbio  yard. 


$0  43 
46 


To 


Deo.  1,1881.. 
Dec.  15, 1881 . 


To  complete. 


Jane  80, 1882 
April  1,1882 


Abstract  of  contract  entered  into  by  Col.  J,  N,  Macomb,  Corps  of  Engineers,  during  the  fis- 
cal year  ending  June  30, 1881,  for  improvefnent  of  Mispillion  Creek,  Delaware. 


Name  of  contractor. 

Residence. 

Dredging. 

Date  of  contract. 

Remarks. 

American  Dredging  Com- 
pany. 

Philadelphia.  Pa.. 

P&rcu.yd. 
$0.45 

AngQst86,1880... 

Completed  December 
6,1880. 

F  12. 
IMPROVEMENT  OF  DUCK  CREEK,  DELAWARE. 

The  original  examination  of  this  stream  was  made  in  1878,  and  the 
report,  dated  December  3,  1878,  appears  in  the  Annual  Report  Chief  of 
Engineers,  page  470  et  seq,   , 

In  this  paper  especial  importance  was  attributed  to  the  improvement 
of  the  entrance,  on  account  of  the  evident  desirability  of  harbors  for  the 
use  and  safety  of  the  numerous  small  vessels  engaged  in  fishing,  oyster- 
ing,  and  freighting  that  navigate  the  broad  reaches  of  Delaware  Bay. 

The  Duck  Creek  entrance  offers  natural  advantages  superior  to  those 
at  most  other  points  on  the  Delaware  coast. 

For  the  purpose  of  dredging  a  channel  through  the  bar,  the  estimate 
was  $5,000,  putting  the  cost  of  dredging  at  20  cents  per  cubic  yard. 
The  act  of  June  14, 1880,  appropriated  this  sum  specifically  for  the  en- 
trance, and,  after  a  more  careful  survey  had  been  made,  the  work  was 
put  under  contract  early  in  September  to  the  lowest  bidder  at  26J  cents 
per  cubic  yard. 

The  distance  from  8-foot  water  in  the  month  of  the  creek  to  the  8-foot 
low-water  contour  in  the  bay,  was  found  to  be  600  yards,  with  an  aver- 
age depth  over  the  bar  of  4  feet.  The  channel,  as  projected,  was  to  be  8 
feet  deep,  with  a  width  as  great  as  practicable,  not  less  than  100  feet. 
The  work  proved  to  be  more  difficult  than  was  anticipated.  The  dredg- 
ings  being  deposited  in  the  bay,  the  dredge  necessarily  worked  outside 
the  bar.  Tlie  locality  was  much  exposed  and  fresh  water  for  steam  pur- 
poses was  brought  from  a  distance  up  the  creek.  The  material,  instead  of 
being  principally  mud  and  sand,  was  found  to  be  largely  a  stiff  clay, 
much  more  expensive  to  handle,  although  its  tenacious  character  gave 
greater  promise  of  permanence  of  the  deepened  channel. 

The  expenses  of  supervision,  &c.,  added  to  the  contract  price,  made 
the  cost  of  the  work  about  32  cents,  over  50  per  cent,  greater  than  the 
20  cents  originally  estimated  by  the  assistant  engineer,  before  experi- 
ence of  such  dredging.  The  amount  of  dredging  practicable  with  the 
appropriation  was,  therefore,  correspondingly  reduced,  and  the  result 
of  the  work,  which  closed  in  I^ovember,  was  a  channel  8  feet  deep  with 
a  width  of  50  feet  for  a  greater  portion  of  its  length,  and  25  feet  only  for 
the  remainder. 
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January  24^  1881,  report  of  the  facts  was  made  to  the  Bepartmenty 
and  a  revised  estimate  submitted,  based  upon  previous  experience. 

For  the  completion  of  the  dredging  work  at  the  entrance,  the  estimate 
was  $7,500,  and  for  the  removal  of  shoals  in  the  creek,  $11,500,  making 
a  total  of  $19,000.  The  act  of  March  3, 1881,  appropriated  a  further  sum 
of  $3,000.  Contract  was  made  near  the  end  of  June  for  expending  this 
amount  in  widening  the  existing  channel  to  as  great  an  extent  as  the 
ftinds  would  permit.  The  work  will  be  executed  during  July  and  Au- 
gust, 1881.  A  further  sum  of  $4,500  is  required  to  complete  the  enlarge- 
ment of  the  channel  to  the  100  feet  originally  projected. 

It  seems  probable,  notwithstanding  the  stiff  material  through  which 
the  channel  is  made,  that  some  additional  protective  works  wiU  be  here- 
after required  in  order  to  prevent  the  lighter  sand  and  mud  set  in  motion 
by  the  waves  and  tidal  currents  of  the  bay  from  filling  the  cuts. 

In  nearly  aU  such  cases  the  assistance  of  a  curved  jejty  extending 
from  the  shoal,  usually  on  the  up-stream  side  of  the  creek  (in  order  not 
to  interfere  with  the  ftee  entrance  of  the  flood-tide),  is  indispensable  to 
concentrate  and  direct  the  outflow  from  the  creek  and  prevent  loss  of 
scouring  force  by  spreading. 

Future  observation  must  be  depended  upon  for  the  determination  of 
this  question  with  reference  to  Duck  Greek. 

Dack  Creek  is  in  the  collection  district  of  Delaware,  its  nearest  port  of  entry  being 
Wilmington,  Del.  There  is  a  light-house  at  the  entrance  to  the  creek,  and  Fort  Def 
aware  is  the  nearest  fort. 

Total  amount  appropriated  to  June  30,  1881 $8,000  00 

Total  amount  expended  to  June  30, 1881 4,998  11 

Total  estimated  cost  of  improvement 19,000  00 

Money  statement 

Julyl,  1880,  amount  available $5,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 3, 000  00 

$8,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 4.998  11  ' 

July  1, 1881,  outstanding  liabilities 88  96 

5,087  07 

July  1,  1881,  amount  avaUable 2,912  93 

Amount  (estimated)  required  for  completion  of  existing  project 16,000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 : 

For  the  entrance $4,500  00 

For  the  creek  proper 11,500  00 

16,000  00 


Abstract  of  proposals  received  by  Col.  J»  N,  Maoombj  Corps  of  EKgineers,  at  12  o^  clock  »., 
August  26,  1880,  for  dredging  in  Dmk  Creek,  Delaware. 


Ka 

^taaes  of  bidders. 

\                ... .  . 
Keaidence. 

Price  per 
cubic  yard. 

Commence 
work. 

Complete 
work. 

Bemarka. 

X 

G.  H.  Ferris 

Baltimore,  Md. 
Hndaon,  N.Y. 
Philadelphia, 
Kew  York  City 

$0  27 
27.4 

26k 

November  1, 
1880. 
At  once 

Within  10 

days. 
KovemberlO, 

1880. 

Joly  1, 1881. 

November  20. 

1880. 
KovemberSO, 

1880. 
March  30, 

1881. 

2 

8 
4 

John  Van  Patten 

American  Dredging 

Company. 
FrankTldgeon,Jr 
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Ahatraet  of  proposals  received  by  Col,  J.  IfrMacomb^  Corps  of  Engineers^  at  12  m.,  June  2T, 
1881,  for  dredging  at  the  mouth  of  Duck  Creek,  Delaware. 


No. 

Karnes  of  bidders. 

Residence. 

Price  per 
cubic  y'd. 

Commence 
work. 

Complete 
work. 

1 

Frank  Pidgeon,  1r 

Philadelphia,  Pa 

Philadelphia,  Pa 

$0  38 
25 

Oct  1, 1881. 
Aug.  20,1881. 

2 

American  Dredging  Company. 

Jnlyl5,1881. 

Abstract  of  contract  entered  into  by  Col,  J.  N,  Macomb,  Corps  of  Engineers,  during  the  fiscal 
year  ending  June  30,  1881,  for  improvement  of  Duck  Creek,  Delaware. 


Name  of  contractor. 

Kesidenoe. 

Dredging. 

Date  of  con- 
tract. 

Bemarks. 

Frank  Pidgeon,  jr 

New  York  City... 

Per  eu.  yd. 
$0  26J 

Sept.  1, 1880. 

Completed  Nov.  17, 1880. 

F  13. 

IMPROVEMENT  OF  COHANSEY  CREEK,  NEW  JERSEY. 

The  improvement  of  the  navigation  of  Cohansey  Creek  has  been  in 
progress  since  1872.  The  principal  obstructions  are  found  within  the 
city  limits  of  Bridgeton,  lying  at  the  head  of  navigation,  and  are  in 
great  part  due  to  the  washings  of  sand  and  gravel  from  the  slopes  and 
streets  into  the  stream.  Precautions  have  been  taken  by  the  city  au- 
thorities to  guard  against  this  in  the  future. 

Other  than  these  shoals  at  and  near  Bridgeton,  the  navigation  of  the 
creek,  though  tortuous,  is  deep  and  unobstructed,  with  a  tree  flow  of 
water  and  ample  rise  of  tide. 

The  entrance  to  the  creek  is  over  a  wide  flat  of  soft  mud^  with  5  or  6 
feet  over  it,  at  low- water.  A  dredged  channel  could  not  maintain  itself^ 
and  the  construction  of  a  long  curved  dike,  extending  from  the  east 
bank  of  the  creek,  would  be  required  to  utilize  the  scour  of  the  cur- 
rents. 

The  expenditures  hitherto  made  have  been  at  Bridgeton,  where  a 
considerable  commerce  is  localized.  The  steamer  plying  between  Phila- 
deli^hia  and  Bridgeton  draws  about  7  feet,  and  this  depth  has  been 
kept  in  view. 

With  the  $4,700  available  on  July  1, 1880,  the  enlargement  of  the 
channel  was  continued  during  the  summer  and  fall,  under  contract  with 
Van  Patten. 

In  all,  10,788  cubic  yards  were  removed  from  the  channel,  4,896  cubic 
yards  being  landed  above  high-water,  or  as  filling  behind  bulkheads, 
and  5,892  cubic  yards  deposited  on  the  shores  above  low- water,  where 
it  would  not  be  liable  to  be  washed  back  into  the  channel. 

The  cost  of  the  two  kinds  of  work,  respectively,  was  45  cents  and  32 
cents. 

The  effect  of  the  improvement  is  to  give  a  7-foot  low- water  channel 
60  to  80  feet  wide,  up  to  Broad  Street  Bridge,  and  between  that  and 
Commerce  Street  Bridge  a  narrower  one  of  the  same  depth.  At  Broad 
Street  Bridge  a  space  was  left  undredged,  in  order  not  to  endanger  the 
gas  and  water  pipes  of  the  city,  which  cross  the  creek  at  this  point,  at 
a  depth  of  less  than  5  feet  below  low- water.  Between  Commerce  Street 
and  the  I^ail  Works  Bridge  a  shoal  was  deepened  to  4  feet  at  low- water. 

The  city  authorities  intended  lowering  the  pipes  obstructing  the  navi- 
gation, but  up  to  this  time  they  have  taken  no  positive  action  in  that 
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direction,  with  the  exception  of  some  futile  negotiations  with  Van  Pat- 
ten to  do  the  work.  It  is  absolutely  necessary,  if  the  improvement  of 
this  stream  is  to  continue  as  has  been  hitherto  directed  by  Congress, 
that  these  pipes  should  be  sunk  into  the  bed  of  the  stream  to  such  depth 
as  will  admit  of  obtaining  free  navigation  over  them. 

The  efforts  of  those  interested  in  the  navigation  have  hitherto  been 
ineffectual  in  securing  the  necessary  action,  the  cost  of  which  woald 
represent  but  a  small  fraction  of  the  appropriations  made  from  the 
United  States  Treasury  for  the  improvement  of  the  navigation. 

The  available  ground  for  depositing  dredgings  between  high  and  low- 
water  is  nearly  exhausted,  and  the  greater  part  of  these  hereafter  most 
be  landed  above  high-water.  The  lower  portion  of  the  dredged  channel, 
in  assuming  a  more  settled  regimen,  has  evinced  a  tendency  to  deposit 
at  several  points. 

It  is  proposed  to  make  a  re-examination  from  the  upper  steamboat 
wharf  to  a  point  half  a  mile  below  the  lower  landing  at  Bridgeton,  for 
the  purpose  of  estimating  the  cost  of  necessary  dredging. 

Of  the  $7,000  appropriated  in  act  of  March  3, 1881,  about  $5,000  will 
be  expended  on  this  work,  reserving  the  balance  of  $2,000  until  the 
matter  of  the  pipes  shall  have  been  determined. 

There  is  needed  to  complete  the  project  a  further  appropriation  of 
$10,000. 

Information  has  been  received  from  the  collector  that  the  data  witii 
relation  to  commercial  statistics  furnished  in  last  year's  report  wiU  hke- 
wise  answer  for  this  year,  no  change  of  importance  having  occurred. 

Cobansey  Creek  is  in  the  collection  district  of  Bridgeton,  N.  J.,  which  is  its  nearest 
port  of  entry.  The  nearest  fort  and  light-house  are,  respectively,  Fort  Delaware  and 
Cohansey  light. 

Total  amount  appropriated  to  June  30,  1881 $31,000  00 

Total  amount  expended  to  June  30,  1881 23,997  00 

Total  estimated  cost  of  the  work 41,000  00 

Money  statement 

July  1,  1880,  amount  available 4,70117 

Amount  appropriated  by  act  approved  March  3,  1881 7, 000  00 

$11,701 17 

July  1, 1881,  amount  expended  during  fiscal  year,  exolusiye  of  outstanding 
liabilities  July  1,  1880 4,698  16 

July  1,  1881,  amount  available 7,003  01 

Amount  (estimat<ed)  required  for  completion  of  existing  project 10, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     10, 000  OO 


Ahsiraci  of  proposals  received  hy  Col,  J.  N,  Macomh,  Corps  of  EngineerSy  Philadelphia,  P^ 
at  12  o^ctock  m.  August  5,  1880,  for  dredging  for  improvement  of  Cohansey  Creekj  Set 
Jersey. 


Names  of  bidders. 

Residence. 

Dredging. 

1 

•*»A 

Remarks. 

1 

John  Van  Patten 

Hudson,  N.  Y 

Baltimore,  Md 

Philadelphia,  Pa 

Per.eu.yd. 

$0  32 

40 

83 

Per.  eu.  yd. 

$0  45 

70 

48 

Lowest  bidder. 

2 

liincoln  G.  Penis 

3 

American  Dredging  Com- 
pany. 
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AUiract  of  contraot  entered  into  by  Col,  J,  N,  Maoomb,  Corps  of  EnffineerSf  during  thefieoal 
year  ending  June  30,  1881,  for  improvement  of  Cohaneey  Creek,  New  Jersey. 


Besidence. 

Dredging. 

If ame  of  oontractor. 

Deposit   material 
aboTe  low- water 
mark. 

Deposit  material 
above  high-water 
mark. 

Date  of  contract. 

Jo^fy  VftTi  Patten 

Hudson,  N.  T 

Per.  eu.  yd. 
$0  82 

Per.  eu.  yd. 
$0  45 

Angast  19. 1880. 

F  14. 
IMPROVEMENT  OF  SALEM  BIVER.  NEW  JERSEY. 

Salem  Biver  is  an  affluent  of  the  Delaware,  discharging  through  Salem 
Core  by  means  of  a  6-foot  mean  low-water  channel. 

At  a  bend  in  this  channel,  near  the  entrance  to  the  river,  a  bar  of 
sand,  gravel,  clay,  and  small  bowlders  obstructed  the  passage  of  vessels. 
The  project  for  the  improvement  consisted  in  dredging  through  this  bar 
to  the  depth  of  8  feet  at  mean  low- water. 

The  annual  report  for  1880  proposed  with  the  appropriation  of  $3,000 
of  June  14,  1880,  to  increase  the  width  of  the  dredged  cut,  which  aver- 
aged 65  to  70  feet,  to  about  110  feet,  which  would  suffice  for  the  require- 
ments of  the  existing  navigation. 

Contract  wafi  made  with  the  American  Dredging  Company  at  40  cents 
per  yard,  and  the  work  completed  in  October,  1880,  with  the  result  of 
obtaining  a  channel  with  an  average  width  of  100  feet.  It  is  not  sup- 
posed the  8-foot  channel  will  retain  its  depth,  but  the  banks  and  bottom 
will  be  of  sand  and  mud  instead  of  clay  and  bowlders. 

The  act  of  March  3, 1881,  appropriated  a  further  sum  of  $3,000  for 
improving  Salem  Eiver,  Xew  Jersey. 

It  appeared  from  the  representations  made  irom  the  locality  that  this 
appropriation  was  not  intended  for  the  work  hitherto  in  progress,  and 
which  the  operations  above  reported  completed,  but  for  the  improvement 
of  a  stream  which  formerly  constituted  the  upper  part  of  Salem  Eiver, 
but  some  years  ago  had  been  divided  therefrom  by  a  dam,  and  furnished 
with  a  separate  outlet  by  means  of  a  canal,  IJ  miles  long,  leading  di- 
rectly to  the  Delaware,  in  the  vicinity  of  Deep  Water  Point. 

The  river  and  harbor  act  of  1878  directed  an  examination  of  the  stream 
under  the  title  of  "Salem  River,  New  Jersey,  between  Sharpstown  and 
the  Delaware  Canal,"  and  the  report  was  printed  in  Annual  Report 
of  the  Chief  of  Engineers,  1879,  pages  474,  et  aeq. 

It  was  shown  that  for  a  thorough  improvement  of  the  navigation  there 
were  required,  1st,  the  deepening  and  protection  of  the  mouth,  viz,  the 
canal  entrance ;  2d,  the  enlargement  of  the  canal  itself,  which  had  been 
originally  constructed  with  too  contracted  a  cross-section ;  and,  3d,  the 
removal  of  shoals  in  the  stream  proper. 

The  cost  of  the  first  and  second  items  was  too  large  for  consideration 
with  the  funds  available.  The  main  obstruction  in  the  creek,  between 
the  canal  and  the  head  of  navigation  at  Course's  Landing,  was  a  3  to  5 
foot  low- water  shoal  near  Riddle's  Landing.  Two  other  small  shoals 
existed,  one  in  the  canal,  the  other  near  Webber's  Landing. 
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Contract  was  therefore  made  for  the  removal  of  these  shoals  by  dredg- 
ing to  the  depth  of  6  feet  at  mean  low- water,  and  a  practicable  width  of 
50  to  60  feet,  which  will  answer  all  present  requirements. 

The  work  will  be  completed  during  the  ensuing  season. 

A  further  sum  of  $1,500  will  complete  the  improvements  if  appropri- 
ated for  the  fiscal  year  ending  June  30, 1883. 

Salem  River  is  in  the  collection  district  of  Bridgeton,  N.  J.,  which  is  the  neamt 
port  of  entry. 

Fort  Delaware  is  the  nearest  fort,  and  the  Finn's  Point  range-lights  the  nearest 
light-house. 

Total  appropriations  to  June  30,  1881 $13,000  00 

Total  expenditures  to  June  30,  1881 9,972  66 

Money  statement. 

July  1,  1880,  amount  available $3,000  00 

Amount  appropriated  by  act  approved  March  3, 1881 3, 000  00 

$6,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880. 2,972  86 

July  1,  1881,  amount  available 3,827  14 

Amount  (estimated)  required  for  completion  of  improvement 1, 500  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     1, 500  00 


Aheiraot  ofproposaU  received  J>y  Col.  J.  2f.  Maoomhf  Corps  of  EngineerSf  at  12  c^eioek  ■., 
August  6,  1880,  for  dredging  at  the  tMuth  of  Salem  Bwer,  New  Jereey. 

No. 

irames  of  bidden. 

Beddenoe. 

Dredging. 

fiemarks. 

1 

John  Van  Pfttten 

Hudson.  N.  T 

Philadelphia,  Pa 

P0reu.yd. 

9 

A  mAiH AAn  I>rediFiiiff  Oonmanv .- 

Lowest  biddv. 

Ah9trat4  of  oontract  entered  into  by  Col,  J,  X,  Maoomh,  Corps  of  Engineere.  during  Ai 
fiscal  year  ending  June  30, 1881,  for  impromng  the  channel  at  the  mouth  of  AUem  J&mt, 
New  Jersey, 


Name  of  oontractor. 

Beeidenoe. 

Dredging. 

Date  of  contract 

Bemarka. 

American  Dredging 
Company. 

Philadelphia,  Pa.. 

Per  eu.  yd. 
f0  40 

September  37, 1880 

C^leted  October  & 

F  15. 
IMPROVEMENT  OF  CHESTER  CREEK,  PENNSYLVANIA. 

The  ori^nal  examination  of  this  stream  was  made  during  the  last  sea- 
son, in  compliance  with  river  and  harbor  act  of  Jane  14, 1880.  A  copy 
of  the  report  and  project,  dated  January  4, 1881,  which  was  printed  aa 
part  of  House  Ex.  Doc.  No.  34,  Forty-sixth  Congress,  third  session,  is 
forwarded  for  incorporation  herewith. 

The  total  estimate  was  $10,781  to  obtain  a  channel  7  feet  deep  at  the 
mouth,  diminishing  upwards,  omitting  from  consideration  the  probable 
rock  excavation  that  would  be  required  in  the  upper  portion  of  the 
stream. 

The  bridge  at  Third  street,  1,575  feet  firom  the  mouth,  is  a  pennanent 
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structure,  aflPording  head  room  of  7  or  8  feet,  only  at  high- water;  fifteen 
hundred  feet  further  up  is  that  of  the  Philadelphia,  Wilmington  and 
Baltimore  Eailroad,  also  a  permanent  bridge,  with  head  room  of  16  feet, 
and  600  feet  further  up  is  still  another,  the  Seventh  street  bridge,  with 
the  same  head  room. 

It  will  be  impracticable  by  reason  of  these  bridges  to  operate  dredges 
in  these  sections  of  the  stream,  and  if  the  improvement  is  to  be  contin- 
ued to  include  them,  special  appliances  must  be  devised  to  meet  the  case. 

It  was  decided  to  expend  the  $3,000  appropriated  in  act  of  March  3, 
1881,  between  the  Third  street  bridge  and  the  entrance  from  Delaware 
Eiver,  and  contract  was  made  early  in  July,  at  47.9  cents  per  cubic  yard, 
the  work  to  be  completed  during  the  fiscal  year  1881-'82.  The  contract 
price,  with  10  per  cent,  added  for  supervision,  makes  the  cost  about  63 
cents  per  cubic  yard,  and  admits  of  dredging  about  5,600  cubic  yards, 
This  will  make  a  channel  7^  feet  deep  at  low-water  and  40  feet  wide 
from  the  Third  street  bridge  into  the  Delaware  River.  The  total  of  the 
original  estimate,  less  the  previous  appropriation,  is  $7,781. 

This  work  ie  in  the  collection  district  of  Philadelphia,  which  is  the  nearest  port  of 
entry,  th«  revenae  collected  there  during  past  the  fiscal  year  amounting  to  $11,213,825.44. 
Fort  Mifflin  is  the  nearest  fort  and  the  Schooner  Ledge  range-lights  the  nearest  light- 
house. 

Total  amount  appropriated  to  June  30,  1881 $3,000 

Total  amount  expended  to  June  30,  1881 

Money  statement 

Amount  appropriated  hy  act  approved  March  3, 1861 $3, 000  00 

July  1,  1881,  outstanding  liabilities 36  92 

July  1,  1881,  amount  avaUable 2,963  08 


Abstract  of  proposals  received  hy 
Army,  at  12  m.,  Jwne  27, 

Col.  J.  N,  Macomb,  Corps  of  Engineers,  United  States 
1881,  for  dredging  in  Chester  Creek,  Pennsylvania. 

2^0. 

ITames  of  bidders. 

Bealdenoe. 

Price  per 
cubic  yard. 

Commence 
work. 

Complete 
work. 

1 
2 

Frank  PideeoiL  jr 

American  Dred^g  Company. . 

Phfladelphla,  Pa 

Philadelphia,  Pa 

$0  47.9 
60 

Nov.  16, 1881 
Not.  l(s  1881 

June  30, 1882 
Dec.  16,  1881 

subyet  on  gsbstbb  gbebk,  pennsylvania. 

United  States  Bnghnbeb  Office, 

Philadelphia^  Pa.y  January  4, 1881. 

Oenebal:  1  have  the  honor  to  submit  the  following  report,  accom* 
papied  by  a  tracing  of  the  chart  of  Chester  Creek,  Pennsylvania,  in  ac- 
cordance with  section  2  of  the  river  and  harbor  act  of  June  14^  1880. 

The  creek  rises  in  the  range  of  cultivated  hills  lying  a  few  miles  west 
from  the  city  of  Chester,  a  place  of  large  and  growing  population,  and 
the  seat  of  varied  and  important  industries. 

The  creek  passes  through  the  heart  of  the  city,  and  discharges  into 
the  Delaware  Eiver.  It  therefore  acts  both  as  a  drainage  sewer  for 
the  city,  and  by  means  of  the  small  craft,  canal-boats,  &c.,  a  valuable 
feeder  as  well. 

The  survey  was  carried  from  the  mouth  to  the  village  of  Uplands, 
a  distance  of  two  miles,  by  means  of  triangulation  and  traverse  lines. 
Two  tide-gauges  were  observed,  one  at  the  mouth,  the  other  at  Bunt- 
ing's Wharf,  halfway  to  Uplands.    A  line  of  levels  connected  the  two 
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gauges,  and  the  slope  of  the  surface  at  low-water  was  ascertained  to  be 
0.042,  or  about  0.038  feet  to  the  mile. 

The  entrance  from  the  Delaware,  in  which  the  tidal  range  is  6  feet,  is 
over  a  bar  of  soft  material  having  between  4  and  5  feet  depth  at  low- 
water;  thence  as  far  as  Bunting^s  Wharf,  5,700  feet,  the  6  feet  low-water 
curve  occupies  the  greater  portion  of  the  stream.  The  bridge  at  Third 
street,  however,  is  a  permanent  structure,  with  limited  head  room  at 
high- water,  and  the  navigation  for  masted  vessels,  therefore,  terminates 
at  this  point. 

The  tidal  range  at  Bunting's  is  5.9  feet,  nearly  the  same  as  at  the 
mouth.  Between  these  two  points  the  average  low- water  width  is  about 
70  feet.  Above  Bunting's  the  width  and  depth  decrease  considerably, 
and  below  Kirlan  street  bridge,  at  the  village  of  Uplands,  the  terminus 
of  the  survey,  the  bed  of  the  stream  is  bare  at  low-water.  Tliere  are 
some  points  below  Bunting's  where  the  existence  of  rock  in  the  creek 
bed  is  indicated  by  the  chart,  viz,  300  feet  below  Third  street  bridge, 
500  feet  above  Third  street  bridge,  125  feet  above  Philadelphia,  Wil- 
mington and  Baltimore  Bailroad  bridge,  125  feet  below  Seventh  street 
bridge,  700  and  900  feet  above  Seventh  street  bridge,  and  200  and  100 
feet  below  Bunting's  Wharf;  and  between  Bunting's  and  Uplands 
these  indications  are  quite  numerous,  with  frequent  exposure  of  rock 
and  bowlders.  It  is  probable  that  if  the  improvement  of  the  upper 
portion  of  the  stream  particularly  is  undertaken,  it  will  be  found  neces- 
sary to  make  some  rock  excavation  to  secure  a  channel  of  the  desired 
width  and  depth.  The  nature  of  the  present  examination  was  not  such 
as  to  afford  exact  information  on  this  point;  to  cover  which,  a  careful 
examination  by  borings  is  required. 

The  project  for  the  improvement  of  the  creek  contemplates  its  division 
into  four  sections,  with  suitable  channel  dimensions  in  each,  diminishing 
upward. 

Section  I.  From  the  fMmth  to  Third  street  Mdge.    Distance  =  1,575  feet. 

Channel  to  be  30  feet  wide  and  7  feet  deep  at  low-water.  Amount  to  be  dredged, 
2,883  cable  yards  mud.    Cost,  at  35  cents,  $1,009. 

Section  II.  From  Third  street  bridge  to  Bunting's.    Distance  =  5,025  feet. 

Channel  to  bC  25  feet  wide  and  6  feet  deep  at  low- water.  Material  to  be  dredged, 
7,800  cubic  yards  sand,  mud,  and  gravel.    Cost^  at  50  cents,  $3,900. 

Section  III.  Bunting's  to  \  mile  above.    Distance  =  2,400  feet. 

Channel  to  be  25  feet  wide  and  4  feet  deep  at  low-water.  Material  to  be  dredged, 
5,100  cubic  yards  sand,  mud,  and  gravel.    Cost,  at  55  cents,  $2,805. 

Section  IV.  From  end  of  Section  III  to  Kirlan  street  bridge.    Distance  =  3,100  feet. 

Channel  to  be  25  feet  wide  and  2  feet  de^  at  low-water.  Material  to  be  dredged, 
5,111  cubic  yards  sand,  mud,  and  gravel.    Cfost,  at  60  cents,  $3,067. 

RECAPITULATIOIT. 


MAterial. 

Price. 

Coat 

Qnantity. 

Kind. 

Section  I 

Oub.ydt. 
2,883 
7,'80O 
5,100 
5,111 

Mod 

Hnd,  sand,  gravel. 
do 

10  35 
50 
56 
60 

$1,009  00 

Section  n 

3,900  00 

Section  in 

2,805  00 

Section  lY 

do 

3,067  00 

Totals 

20,894 

10,781  00 

•  •  •  •  • 

Very  respectfully,  your  obedient  servant, 

The  Chief  of  Engineers,  U.  8.  A. 


J.  N.  Macomb, 
Colonel  of  Engineers, 
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F  i6. 

IMPROVEMENT  OF  RANCOCAS  RIVER,  NEW  JERSEY. 

The  original  report  on  the  examination  of  Bancocas  Eiver,  New  Jersey, 
ordered  by  river  and  harbor  act  of  Jane  14, 1880,  was  submitted  January 
4, 1881,  and  printed  as  part  of  House  Ex.  Doc.  No.  34,  Forty-sixth  Con- 
gress, third  session.    A  copy  of  this  report  is  herewith  for  incorporation. 

The  survey,  which  was  suddenly  terminated  in  the  fall  by  the  early 
advent  of  winter,  was  completed  in  the  spring  of  1881. 

In  order  to  accommodate  the  present  considerable  business  of  the 
stream,  a  mean  low-water  channel  of  at  least  6  feet  depth,  with  a  width 
of  160  to  200  feet,  is  required  to  Oentreton,  7J  miles  from  the  mouth,  and 
the  cost  of  obtaining  this  navigation  is  estimated  at  about  $42,000.  To 
carry  a  5-foot  low- water  channel  to  Mount  Holly  would  require  about 
$40,000  more. 

The  entrance  from  the  Delaware  is  naturally  good,  and  the  principal 
obstruction  is  found  about  4  miles  above,  in  the  vicinity  of  Hamill's 
Island,  or  <<  Juan  Fernandez  Island,''  as  it  is  termed  on  the  charts  of  the 
riparian  commissioners  of. the  State  of  Kew  Jersey. 

The  cost  of  suitably  deepening  and  widening  the  navigation  at  this 
point  was  estimated  at  $17,000,  including  the  construction  of  a  dike  to 
connect  the  upper  end  of  the  island  with  the  main  shore  and  direct  the 
tidal  flow  into  the  channel  south  of  the  island. 

The  act  of  March  3, 1881,  appropriated  $10,000  for  this  stream,  and  with 
this  amount  contract  was  made  July  8, 1881,  with  the  American  Dredg- 
ing Company,  at  55  cents  per  cubic  yard,  a  price  considerably  in  excess 
of  the  estimated  cost.  The  contractors,  however,  agreed  in  considera- 
tion of  the  acceptance  of  their  offer  to  include  in  the  contract  the  con- 
struction of  the  dike  without  expense  to  the  United  States,  the  intention 
being  to  obtain  a  place  of  deposit  for  the  dredging.  This  agreement 
was  made  a  portion  of  the  contract.  The  work  is  to  be  completed  during 
the  present  season. 

The  results  anticipated  from  it  are  the  construction  of  the  dike,  and 
the  dredging  of  a  channel  6  feet  deep  at  mean  low-water,  with  a  least 
width  of  100  feet,  from  the  6-foot  curves  below  Hamill's  Island  to  the 
6-foot  curve  above  Goate's  Bar,  a  distance  of  about  800  yar48-  ^^^ 
channel  should  be  subsequently  widened  to  at  least  150  feet,  and  with 
the  aid  of  the  dike  a  permanent  improvement  will  probably  be  effected. 

The  estimate  to  carry  the  6-foot  channel  to  Centreton,  deducting  the 
current  appropriation,  is  $32,000,  of  which  not  less  than  $25,000  should 
be  appropriated  for  the  fiscal  year  1882-'83,  and  can  be  profitably  ex- 
pended. 

This  improvement  is  in  the  collection  dlBtrict  of  Burlington,  N.  J^,  which  is  the 
nearest  port  of  entry.  The  nearest  light-house  and  fort  are  Fort  Mifflin  and  Fort 
Mifflin  light  respectively. 

Total  amount  appropriated  to  June  30, 1881 $10,000 

Total  amount  expended  to  June  30,  1881 131,000 

Original  cost  of  project 81,236 

Money  statement. 

Amount  appropriated  hy  act  approved  March  3, 1881 $10,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 $131  00 

July  1,  1881,  outstanding  liabilities 49  04 

180  04 

July  1,  1881,  amwint  available 9,819  96 

Amount  (estimated)  required  for  completion  of  existing  project 71, 236  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  25, 000  00 
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Abstract  of  proposals  received  hy  Col.  J.  N.  Macomb,  Corps  of  Engineers,  Philadelphia,  Pa,, 
at  12  o'clock  m.,  June  9,  1881,  for  dredging  in  Eancooas  River,  New  Jersejf. 


No. 

Names  of  bidders. 

Kesidence. 

Price  per 
cubic  yard. 

To  commence. 

To  complete. 

Hemarks. 

1 

2 

G.H.  Ferris 

American  Dredg- 
ing Company. 

Baltimore, 

Md. 
Pliiladelphia, 

Pa. 

$0  60 
66 

Oct.  1,1881  .. 
July  20,  1881. 

July  1,1882.. 
Oct.  80,  1881  . 

18oentaif  aOowed 
to  damp  behind 
HamiU's    Island 
at  all  stages  of 
tide. 

examination  of  bancocas  biveb,  from  the  delaware  biveb 
to  pemberton,  burlington  cottnty,  new  jersey. 

United  States  Engineer  Office, 

Fhiladelphia^  Pa.y  January  4, 1881. 

General:  I  have  the  honor  to  submit  the  following  preliminary 
report  on  the  examination  of  "Rancocas  River  from  the  Delaware  River 
to  Pemberton,  Burlington  County,  N.  J.,^  required  by  river  and  harbor 
act  of  June  14, 1880. 

The  Rancocas  enters  the  Delaware  5  miles  above  Bridesburg,  Pa.,  and 
drains  an  area  of  about  350  square  miles  of  rich  and  prosperous  agri- 
cultural country,  containing  numerous  towns  and  villages. 

The  survey  was  carried  up  from  the  mouth  to  Mount  Holly  by  means 
of  a  tier  of  triangles,  resting  on  a  base  at  Delanco,  and  checked  by  a  sec- 
ondary base  above.  Between  Mount  Holly  and  Pemberton  the  woods 
press  upon  the  valley,  and  this  portion  was  surveyed  by  traverse  lines. 

Six  tide-gauges  were  established  at  convenient  points.  That  at  De- 
lanco, one  mile  above  the  mouth,  was  observed  consecutively  for  38  days, 
the  others  only  during  hydrographic  work  in  their  vicinity,  the  observa- 
tions being  corrected  by  the  Delanco  gauge. 

Owing  to  the  extraordinarily  early  formation  of  icQ  and  occurrence  of 
heavy  snow-falls,  the  soundings  and  connection  of  the  gauges  by  level- 
ing were  not  completed  by  the  time  it  became  necessary  to  recall  the 
field  parties,  and  it  was  only  practicable  to  obtain  the  hydrography  from 
the  mouth  to  Mount  Holly,  with  a  gap  of  2J  miles  tcom  Busby's  to  the 
Forks,  which  remains  to  be  closed  in  the  spring. 

The  condition  of  the  stream,  however,  over  this  interval,  was  carefully 
observed,  and  the  extent  of  the  obstructions  estimated  with  a  fair  ap- 
proximation to  accuracy. 

In  order  not  to  delay  this  report  until  the  final  charting  of  the  field 
work  could  be  completed,  advantage  has  been  taken  of  the  linear  data 
afforded  by  the  official  maps  prepa^  for  the  riparian  commission  of  the 
State,  upon  which  the  soundings  have  been  plotted  and  the  curves  of 
depth  drawn.    A  tracing  of  these  maps  is  forwarded  herewith. 

The  Rancocas  is  a  stream  of  good  natural  capacity,  and,  as  the  com- 
mercial statistics  show,  the  medium  of  a  heavy  traffic,  which  suitable  im- 
provements would  increase,  according  to  various  estimates,  between  50 
and  100  pef  cent. 

According  to  the  riparian  commission  chart,  the  width  at  the  mouth 
is  about  600  feet  between  the  low-water  marks,  and  the  average  width 
to  the  Forks,  8  miles  above,  is  rather  in  excess  of  400  feet.  The  em- 
bouchure is  into  deep  water  in  the  Delaware,  where  the  tidal  range  is 
nearly  6  feet,  and  a  draught  of  between  7  and  8  feet  can  be  carried  in 
over  the  bar  at  low- water.    After  enteriag,  the  12-foot  low- water  curve 
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occupies  a  large  portion  of  the  navigation  np  to  Hamill's  Island  and 
occasionally  reappears  above.  The  Irst  serioas  obstructions  encoun- 
tered are  below  HamilPs  Island,  3J  miles  from  the  mouth,  where  the  12- 
foot  curve  is  interrupted,  and  at  Coate's  Bar,  a  half  mile  further,  which 
even  the  6-foot  curve  fails  to  pass.  The  difGiculties  in  this  vicinity  are 
due  to  two  causes,  viz,  the  separation  of  the  river  into  two  channels  by 
HamilPs  Island  and  the  interference  caused  by  the  discharge  from  Mill 
Greek,  whose  low-water  channel  has  an  upward  direction,  and  forms  a 
bar  opposite  its  mouth.  A  permanent  improvement  can,  in  all  proba- 
bility, be  effected  by  the  removal  of  the  shoals  by  dredging  and  the  con- 
struction of  a  dike  from  the  upper  end  of  HamilFs  Island  to  the  bank 
above,  thereby  excluding  the  river  from  the  channel  back  of  the  island 
and  restricting  it  to  more  nearly  its  normal  dimensious. 

To  enable  the  discharge  from  Mill  Greek  to  take  the  proper  direction 
and  pass  out  by  way  of  the  back  channel,  the  construction  of  a  new 
mouth,  curving  downward,  will  be  desirable. 

At  six  points  between  Goate's  Bar  and  Gentreton,  7J  miles  above  the 
mouth,  the  channel  is  either  divided  or  unduly  narrowed  by  bars  lying 
in  the  stream  or  extending  from  the  shore.  In  most  of  these  cases  the 
effect  of  dredg^g  would  probably  be  largely  permanent.  In  others  it 
is  possible  that  local  causes  exist  that  will  be  discovered  and  remedied 
in  the  course  of  the  improvement.  The  dredging  estimated  for  will  be 
necessary  in  any  case. 

Three-fourths  of  a  mile  above  Gentreton,  and  8  miles  from  the  mouthy 
the  river  forks;  the  north  branch  leading  to  Mount'  Holly,  SmithvUle, 
and  Pemberton;  the  south,  and  rather  the  larger  branch,  to  Hainsport^ 
Lumberton,  and  Medford. 

Between  the  Forks  and  Mount  Holly,  3^  miles  in  a  straight  line  and 
6  miles  by  water,  the  stream  is  reduced  to  about  J  of  its  width  below,  with 
a  corresponding  loss  of  depth  and  power.  The  average  low-water 
width  is  about  100  feet 

The  tidal  range,  which  at  Gentreton  is  nearly  4  feet,  is  reduced  at 
Mount  Holly  to  about  a  foot,  and  the  variation  is  obscured  by  the  greater 
variations  due  to  the  opening  and  closing  of  the  water  power  created 
by  a  dam  above. 

Mount  HoUy  is  a  town  of  5,000  inhabitants,  tbe  seat  of  large  and  va- 
ried industries,  and  the  center  of  a  rich  farming  region.  In  its  upper 
suburb  a  dam  has  been  constructed,  giving  a  head  of  about  20  feet. 
Below  this  the  stream  now  has  a  nearly  continuous  low- water  channel 
of  2  feet,  the  deepening  of 'which  is  regarded  as  of  great  importance  to 
the  commerce  of  Mount  Holly  and  the  points  above. 

Between  Mount  Holly  and  Pembertoh,  a  distance  of  6  miles  in  a 
straight  line  and  9  miles  by  the  creek,  the  stream  becomes  still  narrower 
and  more  tortuous.  The  hydrography  has  not  been  obtained,  but  to  con- 
tinue the  nalvigation  over  this  portion  will  require  the  construction  of 
two  sets  of  locks  of  10  feet  lift  to  overcome  the  rise  of  the  dam. 

The  existing  commerce  of  the  Eancocas  is  carried  on  by  means  of 
numerous  steam  and  sailing  vessels  and  barges,  the  draught  of  which  to 
Gentreton  is  now  limited  to  6  or  7  feet  by  the  Goate's  Bar  and  the  other 
obstructions.  At  Gentreton  are  extensive  fertilizer  works,  which  import 
phosphate  rock  from  Charleston.  The  smallest  vessels  engaged  in  this 
trade  carry  300  to  400  tons  on  a  draught  of  about  10  feet  An  increased 
depth  over  the  bars  would  enable  these  cargoes  to  reach  Gentreton  di- 
rect without  breaking  bulk. 

The  improvement,  therefore,  of  this  portion  of  the  stream  is  based 
upon  obtaining  a  certain  depth  of  6  feet  at  low-water^  and  for  the  north 
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branch  between  the  Forks  and  Mount  Holly,  5  feet  at  low- water.  The 
amounts  at  each  point  and  the  corresponding  estimate  of  cost  are.  given 
in  the  following  table : 

Estimate  of  cost  of  a  Q-foot  low-water  channel  to  Centreiony  and  a  b-foot  low-water  channel 

to  Mount  Holly, 


Locality. 

li 

KateiiaL 

1 

1 

Remarks. 

Amount 

Nature. 

ITi^niiirii  Tgland  "Bar 

lines. 

4 
4 
5 

1 

Cub.  ydt. 

8,745 

25  000 

Sand  and  mad. 

$0  40 

40 

ft  no 

$8,408 
10,000 
3.500 
2,400 
4,178 
3,060 
3.200 

4,000 

4.000 

2,800 

40,000 

Calcalated. 

Coate's  Bar 

Bo 

Dike    

*700  '  TimhflT 

Do. 

Mouth  Mill  Creek 

6,000 
10,445 
9.350 
8,000 

10,000 

10,000 

7,000 

100,000 

Sand  and  mnd.  i     ^ 

Do. 

Below  Van  Skiver's 

do 

40 

Do. 

A  hnvA  Van  Ski v«r'« 

....do 

40 
40 

40 
40 
40 
40 

Do. 

A  breast  of  Biwby'B ............. 

....do 

Estimated  ttpprox« 
imation. 
Do. 

Above  Jolat  'wharf 

....do 

Below  lime  works 

....do 

Do. 

AtCentreton 

....do 

Do. 

Between  Forks  andMoontHolly. 

...do 

Calculated. 

Total 

81.236 

*  Linear  feet. 
Table  of  distances  and  tidal  ranges. 


Locality. 

Distance. 
In  miles. 

Tidal  range 
in  feet 

Bemarks. 

TtamMMMA  "Rlvftr  mouth ..,.,..,.- 

Delanoo  f tide  nutre) 

1 
3 

f 

4 
5 

10 
13 

16 
22 

5.3 

4.98 

vations  at  other  gauges  were  for  shorter 
intervals  and  oorreoted  by  the  DeUnco 
gauge. 

^^fs^xsa'^'^^*''-- 

Coate's  Bar 

TAm  Creek 

Van  Skiver's  (tide  gauge) 

Busby's 

4.16 

Centroton  (tide  eauire) 

3.05 

The  Forks 

Hanies  wharf  (tide  gauge) 

Mount  Holly  (tide  gauge) 

SmIthvlUe 

8.50 
L31 

Mount  Holly  is  3^  miles  above  the  Forks 
in  a  straight  line. 

Pembcrton  ^-....-■x. ......... 

Pemberton  is  about  6  miles  trmn  'M'nwwi* 

HoUy  in  a  straight  line. 

Tide  gauges  were  established  and  observed  at  points  for  which  the 
tidal  range  is  given. 

DATA  IN  BELATION  TO  BBIDGES  ON  THE  BANOOOAS. 

1.  The  tampike  bridge,  crossing  the  river  aboat  1  mile  above  the 
mouth,  is  a  double  swing  bridge  with  two  openings  of  45  feet  each. 

2.  Camden  and  Amboy  Eailroad  bridge  is  a  single  swing  with  an 
opening  of  30  feet  The  bridge  is  built  at  a  bend  in  the  river,  and  tlie 
pier  stands  at  an  angle  with  the  currents,  offering  much  difficulty  to  ves- 
sels passing  up. 

3.  Bndgeborough  bridge  is  a  draw  sliding  along  the  axis  of  the  bridge. 
The  width  of  opening  is  30  feet. 

4.  Gentreton  bridge  is  a  single  swing  with  an  opening  of  30  feet. 
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The  narrowness  of  these  openings  is  now  a  considerable  obstmction 
to  river  traffic,  which  the  proi)Osed  improvement  would  render  rela- 
tively much  greater. 

The  width  of  opening  should  be  not  less  than  45  feet  in  the  clear,  and 

a  greater  width  would  be  desirable,  up  to,  say,  60  feet. 

•  •  •  •  •  •  • 

Very  respectfully,  your  obedient  servant, 

J.  K  Macomb, 
Colonel  of  Ungiiieers, 
The  Chiep  of  Enoineees,  U.  8.  A. 


F  17. 

IMPROVEMENT  OF  SAINT  JONES  RIVER,  DELAWARE. 

The  examination  of  this  stream  was  made  during  the  summer  of  1880, 
in  accordance  with  section  2,  river  and  harbor  act  of  June  14, 1880. 

The  report  (copy  herewith)  dated  December  31, 1880,  was  printed  as 
part  of  House  Ex.  Doc.  Ko.  34,  Forty-sixth  Congress,  third  session. 

The  estimates  of  quantities  in  this  report  were  based  upon  local  rep- 
resentations to  the  assistant  engineer,  who  made  the  examination,  of 
the  requirements  of  the  commerce. 

The  vessels  trading  on  the  stream  draw  5  and  6  feet.  There  is  now 
a  high-water  navigation  of  6  feet  to  Lebanon,  and  5  feet  to  Dover.  It 
was  thought  desirable  to  increase  the  depth  to  6  and  5  feet  respectively, 
at  low-water,  and  so  avoid  delays.  The  aggregate  required  to  effect  this 
is  considerable,  and  it  is  probable  that  a  much  less  sum  would  greatly, 
though  not  thoroughly,  relieve  the  navigation. 

The  act  of  March  3,  1881,  appropriated  $5,000  for  the  improvement 
of  Saint  Jones  Eiver.  The  inadequacy  of  the  amount  led  to  a  careful 
investigation,  with  the  results  as  set  forth  in  the  accompanying  report 
of  July  7, 1881,  by  Captain  Ludlow,  submitted  with  a  chart  of  the  en- 
trance made  in  April,  1881.  Attention  is  invited  to  Colonel  Ludlow's 
suggestions  with  regard  to  the  importance  and  difficulty  of  securing 
good  entrances  to  the  Delaware  streams. 

The  estimated  cost  of  obtaining  a  3-foot  low- water  entrance,  includ- 
ing the  jetty,  is  $35,000,  and  for  a  4-foot  entrance,  $42,500.  Dredging, 
alone,  will  effect  no  useful  result. 

The  further  action  of  Congress  with  regard  to  the  improvement  is 
awaited. 

Saint  Jones  River  is  in  the  collection  district  of  Delaware.  Its  nearest  fort  and 
light-bouse  are  respectively  Fort  Delaware  and  Mahon's  River  light. 

Total  amount  appropriated  to  June  30,  1881 (5,000  00 

Total  amount  expended  to  June  30, 1881 97  30 

Estimated  cost  of  improvement 35,000  00 

Mov^  Statement. 

Amount  appropriated  by  act  approved  Marcb  3,  1881 |5, 000  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  out- 
standing liabilities  July  1,  1880 197  30 

July  1,  1881,  amount  available 4,902  70 

Amount  (estimated)  required  for  completion  of  existing  project 30, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  30, 000  00 
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REPORT  OP  CAPT.  WM.  LUDLOW,  CORPS  OF  ENGINKERS. 

United  States  Engineer  Office, 

Philadelphia,  Pa,,  July  7,  1881. 

Colonel:  In  aooordance  with  yonrinstrnctions)  I  have  tlie honor  to  snbmit  the  fol- 
lowing recommendations  with  regard  to  the  improvement  of  Saint  Jones  River,  Dela- 
ware, for  which  an  appropriation  of  $5,000  was  made  In  river  and  harbor  act  of  March 
3,  1861. 

The  original  report  on  this  stream  was  submitted  with  chart  under  date  of  Decem- 
ber 31,118§0,  and  printed  in  House  Ex.  Doc.  No.  34,  Forty-sixth  Congress,  third  session. 

The  present  navigation  is  approximately  6  feet  at  high-water  to  Lebanon,  12  miles 
from  the  mouth,  and  thence  to  Dover,  9  miles,  4  or  5  feet  at  high- water. 

The  estimates  of  the  assistant  engineer  who  made  the  examination  were  based  upon 
the  wishes  of  those  interested  in  the  navigation  and  had  in  view  an  increase  of  the 
depth  to  6  feet  at  low- water  to  Lebanon,  and  thence  to  Dover,  5  feet  at  low-wat«r. 

The  necessary  dredging  was  put  at  33,000  cubic  yards  for  the  lower  portion,  and 
50,000  for  the  upper.  Canals  to  cut  off  long  and  tortuous  bends  were  also  estimated 
for,  to  the  amount  of  83,000  cubic  yards. 

The  entrance  to  the  creek  has  but  little  over  one  foot,  at  average  low- water  across 
a  broad  expanse  of  shoal,  the  shortest  distance  to  the  3-foot  low-water  curve  being 
2,500  feet,  and  to  the  4-foot  curve,  3,200  feet,  without  any  definite  channel. 

The  business  of  the  creek  is  transacted  in  sailing  vessels  from  30  to  150  tons,  with 
draughts  of  5  to  6  feet,  and  a  small  steam  propeller  of  20  tons  and  4  feet  draught  has 
occasional  occupation.  While  much  relief  could  be  afforded  to  the  sailing  vessels 
using  the  creek  by  dredging  down  the  shoaU,  and  especially  by  making  the  canals  or 
cut-offs,  which  would  effect  a  considerable  saving  in  distance  and  a  much  greater  pro- 
portional saving  in  time,  nevertheless  the  condition  of  the  entrance  is  su^  as  to  for- 
bid the  expectation  of  any  appreciable  increase  in  traffic  until  such  improvements 
shall  have  been  made  as  woula  permit  vessels  to  enter  and  depart  with  comparative 
ease  and  certainty,  and  warrant  the  establishments  of  steam  lines. 

Under  these  circumstances  a  more  than  ordinarily  careful  examination  into  the 
question  of  the  proper  application  of  the  present  appropriation  of  |5,000  has  been 
made,  and  the  fullest  possible  personal  information  obtained  from  those  interested  in 
the  improvement. 

From  the  first  it  became  apparent  that  a  local  oonfiict  of  interests  and  opinion  ex- 
isted, both  sides  being  numerously  and  actively  represented.  One  wished  the  im- 
provement of  the  navigation  from  Lebanon  down,  including  the  entrance,  the  other 
urged  the  extension  of  the  navigation  upward  from  Lebanon  to  Dover.  Both  at  the 
recent  session  of  the  Delaware  legislature  secured  charters  from  the  State,  organizing 
as  improvement  companies,  with  the  right  to  dredge,  cut  canals,  remove  obstructions, 
&c.,  and  to  collect  tolls  from  passing  vessels  after  tne  improvements  should  have  been 
made. 

The  Dover  Company  took  the  precaution  of  having  also  inserted  in  their  charter 
a  provision  authorizing  them  to  expend  such  appropriation  as  Congress  should  see 
proper  to  make. 

To  divide  the  appropriation,  either  equally  or  in  some  ratio  to  mileage,  would  effect 
little  or  no  good  to  the  general  business,  while  an  application  of  it  entirely  to  either 
portion  of  the  stream  would  constitute  a  substantial  grievance  to  the  other. 
•  «  ,  •  •  #  •  • 

The  improvement  of  the  entrance  is  a  separate  matter.  The  Delaware  streams 
tributary  to  Delaware  Bay  have  several  characteristics  in  common. 

They  are  of  considerable  length  as  compared  with  their  width,  with  fair  natnral 
capacity^  traverse  salt  marshes  near  their  mouths,  and  penetrate  to  the  heart  of  the 
State.  Under  favorable  conditions  they  are  all,  or  nearly  all,  susceptible  of  being 
made  the  vehicles  of  a  valuable  business  and  the  outlets  for  the  products  of  the  pen* 
insula. 

In  almost  every  case  the  great  obstacle  is  found  at  the  entrance. 

Delaware  Bay  is  an  arm  of  the  sea,  varying  in  width  from  12  to  30  miles,  with  the 
ship-channel  traversing  its  axis.  Its  entire  western  border  is  shallow,  and  the  en- 
trance to  nearly  every  stream  is  obstructed  by  broad  flats  of  sand,  mud,  and  clay.  | 

The  proper  improvement  of  these  entrances  is  the  most  important  and  costly  feature  i 

of  any  valuable  increase  to  commercial  facilities,  while  at  the  same  time  needed  har-  I 

bors  of  refuse  for  the  numerous  small  craft  plying  in  the  bay  would  be  provided.    The  ; 

number  of  these  vessels  engaged  in  fishing,  oystering,  and  the  tran8XM>rtation  of  the 
products  of  the  peninsula  is,  in  the  aggregate,  very  large.    It  would  seem  a  legiti-         ;, 
mate  function  of  the  general  government  to  appropriate  for  the  creation  of  suitable 
entrances,  leaving  the  navigation  in  the  streams  to  be  improved,  as  heretofore  in  sev-  ^        ^ 
oral  cases,  by  State  legislation.    The  machinery  for  doing  this  is  both  simple  and  inex-  * 
pensive.    The  chartered  company  raises  fdnds,  expends  them  in  improving  the  navi* 
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fation,  levies  moderate  tolls  on  the  vessels  using  the  improvements  nntil  the  projectors 
ave  been  reimbursed  Tvith  interest  for  the  original  outlay,  whereupon  the  powei-s  of 
the  company  are  in  abeyance  until  further  expenditures  shall  have  been  made.  The 
cost  of  the  improvements,  therefore,  is  borne  directly  by  those  profiting  by  it,  and 
being  widely  distributed  and 'collected  in  small  amounts  is  paid  without  being  practi- 
cally felt. 

The  many  times  larger  cost  of  securing  the  entrance  could  not  be  provided  for  in  the 
same  way,  even  were  it  desirable  to  do  so,  and  the  more  difficult  engineerinir  questions 
involved  in  an  effective  and  economical  solution  suggest  the  necessity  for  greater 
expert  knowledge  than  is  needed  for  dredging  shoals  and  cutting  canals. 

The  tracing  of  the  Saint  Jones  entrance  herewith  shows  the  hydrographic  features 
of  the  locality  and  the  means  proposed  for  their  improvement. 

There  is  no  probability  of  maintaining  a  dredged  channel  through  the  flats  without 
the  aid  of  a  jetty.  The  daily  tidal  movements,  aided  by  the  action  of  the  waves  in  the 
shallow  waters,  would  speedily  fill  it  up.  A  channel  suitable  for  navigation,' with  the 
tides  flowing  across  it,  would  need  to  be  200  or  250  feet  wide,  while  the  protection 
aftbrded  by  the  jetty  would  justify  a  reduction  in  the  width  by  one-half  and  etfect  a 
corresponding  reduction  in  the  dredging  estimate. 

In  the  matter  of  depth  it  is  not  considered  advisable  to  attempt  at  first  a  greater 
drauffht  than  3  feet  at  low-water,  which,  with  the  5  feet  rise  of  tide,  would  enable 
vessels  drawing  8  feet  to  enter  at  high- water,  and  those  drawing  6  feet  to  pass  during 
twelve  hours  out  of  the  twenty-four. 

The  estimated  cost  of  the  necessary  work  is  as  follows : 

The  jetty,  3,300  feet  in  length,  from  the  shore  to  the  3- foot  curve  can  be  built 

for  al)out  $8  per  foot $26,400 

Dredging  to  3  ieet  at  low-water,  100  feet  wide,  20,000  cubic  yards,  at  25  cents.      5, 000 

Total 31,400 

Contingencies 3, 600 

35,000 

To  extend  the  jetty  to  the  4-fo»ot  curve,  with  corresponding  length  of  dredging, 
would  cost,  in  addition  to  the  above,  ^,500. 

The  act  of  March  3,  1861,  directed  an  examination  of  the  Murderkiln,  which  dis- 
charges into  Delaware  Bay  a  short  distance  below  the  Saint  Jones  entrance,  and  where 
similar  difficulties  of  ingress  and  egi'^ss  exist.  The  examination  will  be  made  this 
summer. 

It  is  probable  that  should  further  appropriation  be  made  for  the  improvement  of  the 
two  streams  a  combination  mutually  beneficial  could  be  efiected. 

I  respectfully  recommend  that  the  expenditure  of  the  |5,000  now  appropriated  to  the 
credit  of  Saint  Jones  Kiver  be  suspended  until  further  action  by  Congress. 
Very  respectfully,  your  obedient  servant, 

WiixiAM  Ludlow, 

Captain  of  Engineers^ 
BvU  Lt.  Col  U.  S.  A. 
Col.  J.  N.  Macomb, 

Corps  of  EngineerSj  Z7.  S,  A. 


examination  of  saint  jones'  cbeek,  in  kent  county,  delaware. 

United  States  Engineeb  Office, 

Philadelphia^  Pa.y  December  31, 1880. 
General  :  I  have  the  honor  to  forward  herewith  report  and  tracing 
of  chart  of  Saint  Jones'  Creek,  Delaware,  in  accordance  with  section  2 
of  the  river  and  harbor  act  of  June  14,  1880. 

Dover,  the  capital  of  Dehiware,  lies  at  the  head  of  navigation  of  the 
creek,  21  miles  from  the  mouth.  Thence  to  Lebanon,  a  distance  of  U 
miles,  a  5  foot  low-water  navigation  is  intemipted  by  shoals,  aggregat- 
ing some  16,000  feet  in  length,  and  requiring  the  dredging  of  about 
r>(),()00  cubic  yards  to  remove  them. 

From  Lebanon  to  the  mouth  is  12  miles.    The  obstructions  to  a  6-foot 
low-water  navigation  in  this  distance  cover  about  2  miles  in  all,  and 
require  the  dredging  of  about  33,000  cubic  yards. 
51  E 
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The  upper  section  of  the  stream  passes  principally  through  an  agri- 
cultural region,  and  is  tolerably  straight,  but  the  lower  section  traverses 
salt  meadows,  and  possesses  the  tortuous  character  of  streams  so  situ- 
ated. These  deep  sinuosities  interfere  greatly  with  navigation,  and 
suggest  the  desirability  of  cut-offs,  which  have  in  some  cases  been 
already  made.  The  making  of  others  is  urged  by  those  interested,  and 
estimated  for  in  the  report.,  with  an  aggregate  length  of  a  little  over 
one  mile.  The  saving  of  distance  to  be  effected  thereby  is  about  4.J 
miles. 

Like  nearly  all  the  streams  discharging  into  Delaware  Bay  from  the 
westward,  the  depth  at  the  entrance  is  limited  by  shoal  water,  extend- 
ing broadly  into  the  bay.  The  distance  from  the  mouth  to  the  7-foot 
curve  is  about  2,400  yards,  over  which  is  an  average  depth  of  only  2  and 
2i  feet. 

The  construction  of  a  channel  through  these  shoals  would  be  costly, 
and  the  nature  of  the  bed  is  such  as  not  to  encourage  anticipation  of 
permanency. 

Very  respectfully,  your  obedient  servant, 

J.  K  Macomb, 
Colonel  of  Engineer's. 

The  Chief  of  Engineers,  U.  S.  A. 


report  of  mr.  w.  8.  edwards,  assistant  engineer. 

United  States  Engineer  Office, 

Philadelphia,  Pa.,  November  "20,  1880. 

Colonel:  I  herewith* respectfuUy  submit  report  and  map  containing  results  of  the 
eicamiDation  of  Saint  Joues^  Creek,  Delaware. 

The  object  of  the  examination  was  to  dett*rmiue  the  character  and  probable  cost  of 
the  improvements  desired,  by  a  reconnaissance  on  which  to  found  an  approximate 
estimate. 

Saint  .Jones'  Creek  is  a  tidal  stream,  about  40  miles  in  length,  rising  in  the  western 
part  of  Delaware  and  emptying  into  Delaware  Bay,  75  miles  below  Philadelphia.  It 
drains  an  area  of  about  55  square  miles,  nearly  all  of  which  are  rich  agricultural  lands 
and  highly  cultivated.  The  products  find  markets  in  Philadelphia  and  New  York  by 
moans  of  the  small  vessels  navigating  the  stream.  Dover,  the  capital  of  the  Stat«, 
and  a  city  of  2,500  inhabitants,  lies  at  the  head  of  navigation,  21  miles  above  the 
mouth.  The  creek  is  60  feet  wide  at  Dover  and  115  at  the  mouth,  with  an  average 
width  of  75  feet.  It  is  navigable  at  high- water  for  vessels  of  6  feet  draught  to  Leba- 
non— 12  miles  above  the  eutrauce — a  place  of  500  population,  and  at  present  the  prin- 
cipal shipping-point.  Thence  to  Dover— 9  miles — but  5  feet  can  be  carried  at  high- 
water.  There  Ih  a  draw-bridge  at  Florence  Landing,  7|  miles  from  the  mouth,  and 
another  at  Lebanon.  These  draws  have  openings  of  34^  feet  each.  Two  permanent 
stone  bridges  cross  the  creek  at  Dover. 

F«ir  convenience  of  reference  in  this  report,  the  creek  is  divided  into  two  sections: 

Ist.  I-Yom  Dover  to  Lebanon ;  9  miles. 

2d.  From  Lebanon  to  entrance;  12  miles. 

In  the  first  or  ufiper  section,  the  improvement  asked  for  consists  of  dredging  out 
Khoal  places  so  that  5  feet  at  low-water  can  be  carried  from  the  wharf  at  Dover  to  the 
Lebanon  wharves.  These  shoal  spots  are  mostly  at  points  where  the  fast  land  comes 
<town  to  the  creek,  and  have  been  formed  by  the  washing  down  of  the  bluffs,  and  con- 
sist of  gravel  and  clay,  mixed  with  mud  deposit.  The  material  removed  can  in  most 
instances  be  placed  on  the  banks  of  the  creek. 

There  is  altogether  a  distance  of  16,000  feet  where,  to  make  5  feet  at  low-water  and 
40  feet  in  width,  or  2  cuts  of  a  dredge,  will  require  an  average  deepening  of  2  ftmt, 
or  the  removal  of  about  50,000  cubic  yards  of  material.  This  ought  to  give  a  channel 
from  Dover  to  Lebanon  sufiicient  for  towing  vessels  up  and  down.  The  rise  and  fall 
of  tide  at  Dover  averages  about  14  inches,  and  at  Lebanon  about  2.5  feet. 

SECOND  section,  FROM  LEBANON  TO  THE  ENTRANCE;   12  MILE?. 

In  this  section  both  the  dredging  of  shoals  and  the  catting  of  oauals  to  straighten 
and  shorten  the  navigation  are  asked  for.    I  give  below,  in  a  tabulated  form,  the  names 
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of  shoals  eicaminedy  their  present  depths,  and  estimated  dredging  to  make  a  channel 
of  6  feet  depth  and  40  feet  width. 


Name  of  shoal. 

Depth. 

Length. 

Bottom. 

Amount 
to  be  ex- 
cavated. 

Cost  at  50 
cents   per 
cubic  yard. 

Remarks. 

Pickering's  Gravel 

Jameff  Tttland            .... 

Feet 
4 

4 
4 

? 

FeeL 
475 
400 
600 

1,000 
800 
200 
800 
600 
700 

5,000 

Haid.... 
.do 

Sticky.. 

Gravel.. 

..do 

..do  .... 
..do    .... 

Sand.... 

Grtivel.. 

Hard.... 

Cub,  yds. 
1,500 
1.500 
2.000 
4,000 
2,500 
600 
2,400 
2,800 
2,200 
14, 000 

$750  00 
750  00 
1,000  00 
2,000  00 
1,250  00 
300  00 
1, 200  00 
1,  loO  00 
1, 100  00 
7  oon  no 

The  price  is  estimated 
at  50  cents  per  yard, 
being   45   cents   for 
dredging  and  10  per 

Phoaphnte  Mill 

White  Store 

RedGranaiy 

Heverin 

contingencies,  super- 

Liosan's  LaDdinsr 

Jack's  Point...  .. 

Warren's  Landing 

Oyster  Rocks 

Totals 

10, 575 

33,000 

16,500  00 

The  canals  desired  are — 


Name. 

Length. 

Width. 

Depth. 

Amount 
to  be  ex- 
cavated. 

Cost  at  45 
cents  per 
yard. 

Remarks. 

L  Wharton's  Fishery... 
IL  Cherry  Tree 

Feet 
480 
420 
900 
540 
3,240 

Feet 

40 
40 
40 
40 
40 

Feet 
10* 
10* 
10 
9 
4 

Oub.yde. 
$8,000 

7,  OCO 
15.000 

8.000 
45,000 

$3,600  00 
3.150  00 
6, 750  00 
3, 600  00 

20,250  00 

The  cut  of  10*  feet  be- 

lU.  Heverin 

will  give  6  feet  at 
low-water. 

IV.  Logan's  Landing 

V.  Jack's  Point..... 

Totals 

5,580 

83,000 

37,350  00 

These  canals  are  all  through  stiff  marsh. 

THE  ENTRANCE. 

The  distance  from  the  month  of  the  creek  to  7  feet  water  in  the  Delaware  Bay  is 
2,400  yards,  with  an  average  depth  of  'i*  feet,  shoaling  np  in  places  to  14  inches  at 
low-water.  To  dredge  a  6-foot  channel,  75  feet  wide,  across  this  flat  would  require  the 
removal  of  90,000  cubic  yards  of  material,  at  a  probable  cost  of  30  cent«  per  yard, 
which  would  amount  to  $27,000.  The  material,  as  far  as  I  was  able  to  judge,  is  mud, 
sand,  and  clay.  During  the  time  I  was  at  the  mouth  of  the  creek,  the  weather  was 
so  bad  that  it  was  impossible  to  make  a  thorough  examination. 

TIDES. 

Feet 

Mean  rise  and  fall  at  entrance 5.  OQ* 

Mean  rise  and  fall  at  Dover 1.20' 

Difference  in  time  between  high -water  at  Dover  and  at  entrance,  4  hours  30  minutes,. 
These  tides  are  deduced  from  4  days'  observations. 

Saint  Jones'  Creek  is  in  the  collection  district  of  Delaware.  Mahon's  River  Light 
is  the  nearest  light-house,  and  Fort  Delaware  is  the  nearest  fortification. 


« 

RECAPITULATION. 

Name. 

si 

1 

^0  50 
50 
45 
30 

1 

Upper  Saint  Jones' • 

Yards. 
50,000 
33.000 
83,000 
90,000 

$25,000 
16,500 
37,350 
27,000 

Lower  Saint  Jones'  shoals 

canals x 

Sn trance -  --  - 

Total 

105,850 
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There  are  now  trading  on  the  creek  3  vessels  of  125  to  150  tons,  of  6  feet  draught; 
5  vessels  of  30  to  1*^5  tons,  of  5  feet  draught ;  1  steam-tug  20  tons,  of  4  feet  draught. 
Very  respectfully,  your  obedient  servant, 

W.  8.  Edwards, 
ARsistant  Engineer, 
Col.  J.  N.  Macomb, 

Corps  of  Engineers,  U.  8,  A.  \ 


F  i8, 

IMPROVEMENT  OF  THE  SUSQUEHANNA  RIVER,  PENNSYLVANIA. 

The  act  of  June  14, 1880,  appropriated  $  15,000  for  improving  the  north 
branch  of  the  Susquehanna  Biver,  from  Richard's  Island,  an  island  in 
the  river  a  few  miles  below  Wilkes  Barre,  Pa.,  upwards. 

In  accordance  with  that  act,  which  definitely  located  the  place  for  im- 
provement, an  examination  wa«  made  of  the  river  between  the  lower 
end  of  Eichard's  Island  and  Wilkes  Barre,  in  order  to  determine  the 
character  and  amount  of  work  necessary  to  improve  the  ua\igation. 
The  survey  indicated  the  following  i)oints  as  needing  improvement: 

Ist.  Near  the  upper  end  of  Richard's  Island  there  is  a  shoal  500  feet 
long.  To  deepen  it  to  3  feet,  with  a  width  of  60  feet,  requires  the  re- 
moval of  1,500  cubic  yards  of  coarse  gi:avel  and  small  bowlders.  The 
material  dredged  should  be  deposited  across  the  head  of  the  channel 
south  of  Richard's  Island,  in  order  U)  deflect  the  current  somewhat  and 
avoid  too  much  lowering  of  the  water  surface  above. 

2d.  Foot  of  Wilkes  Barre  Island. — The  channel  should  be  dredged  60 
feet  wide  for  the  distance  of  1,000  feet,  taking  out  2,900  cubic  yards  of 
gravel  and  bowlders,  and  depositing  them  on  a  line  from  the  shore  to 
an  exposed  field  of  bowlders  to  guide  the  flow. 

3d.  Head  of  Wilkes  Barre  Island. — The  channel  now  used  is  the  north- 
ern one.  It  is  narrow  and  crooked,  and  subject  to  change.  The  chan- 
nel to  the  south  of  the  island  is  more  direct  and  stable.  To  open  this  60 
feet  wide  for  a  distance  of  1,000  feet,  3,500  cubic  yards  of  coarse  gravel 
will  have  to  be  dredged.  In  order  to  prevent  too  much  lowering  of  the 
river  above,  it  is  proposed  to  build  a  dike  across  the  north  channel  to 
the  height  of  1  foot  above  the  present  average  low-water  plane,  and 
ballast  it  with  material  dredged  from  the  other  channel ;  the  dike  to  be 
of  two  rows  of  oak-piling,  with  wales  and  ties  bolted  with  iron  bolts, 
the  top  of  the  ballasting  pitched  with  larger  stones,  hand-set. 

The  estimate  for  the  improvement  as  above  projected,  is  as  follows: 

Dredging  8,000  cubic  yards  at  60  cents $4,800  CO 

Building  625  lineal  feet  of  dike  at  $3 1,875  00 

Total 6.675  00 

This  project  meeting  the  approval  of  the  Chief  of  Engineers  (August 
2(),  1880),  after  due  advertisement  for  bids,  on  the  2Sth  of  September, 
1S<S0,  contracts  were  made  in  accortlance  with  specifications,  and  for 
completion  of  work  on  or  before  December  1,  1880,  with  two  parties, 
one  for  dredging  at  70  cents  per  cubic  yard,  and  the  other  for  the  dike 
complete  at  $2,950— rates  somewhat  in  excess  of  those  estimated,  but 
deemed  advantageous  to  the  United  States. 

Owing  to  the  lateness  of  the  season,  the  work  was  much  impeded  by 
lii-^h  water  and  ice  formed  in  November,  stoi)ping  the  dredging  entirel3% 
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The  excessively  cold  winter  and  late  spring  prevented  an  early  resump- 
tion, and  a  "June  rise"  in  the  river  again  impeded  progress.  The  times 
for  completion  were  finally  extended,  at  tiie  solicitations  of  the  con- 
tractor«»,  to  July  30,  IS81,  for  the  dredging,  and  to  July  8,  1-81,  for  the 
dike.  The  work  under  both  these  contracts  will  liave  been  completed 
in  July,  when  the  amount  appropriated  will  be  almost  entirely  expended. 

The  act  of  March  3, 1881,  appropriated  $15,000  for  continuing  the  im- 
provement of  the  Susquehanna  Ui  ver  ubove  Richard's  Island.  In  accord- 
ance with  this  last  act,  it  was  projected  to  continue  the  work  upon  the 
river,  upward  from  Wilkes  Barre  towards  Plttston,  in  like  manner  to 
what  was  in  progress  below  Wilkes  Barre.  For  this  purj)o8e  the  shoals 
must  be  dredged  down,  and,  in  order  to  avoi<l  reducing  too  greatly  the 
head  of  water,  the  dredged  material  should  be  used  in  the  construction 
of  submerged  dikes  or  detiectx)rs  to  back  the  current  or  direct  it  into  the 
cuts.  This  project,  with  spe<!ified  particulars  as  to  localities  and  extent 
of  work,  received  the  approval  of  the  Chief  of  Engineers  June  22, 1881, 
and  the  preliminary  steps  for  placing  the  work  under  contra<5t  have 
been  taken. 

The  Annual  Eeport,  Chief  of  Engineers,  1880,  pages  594-604^  gives  a 
full  account  of  the  north  branch  of  the  Susquehanna,  and  proposition 
for  its  improvement.  With  this  will  be  found  another  report  from  the 
assistant  engineer,  who  has  had  immediate  charge  as  resident  engi- 
neer of  the  present  improvement.  It  will  be  seen  that  the  careful  sur- 
A'ey  has  been  extended  up  the  north  branch  as  far  as  Pittston.  The  com- 
plete estimate  of  the  cost  from  Wilkes  Barre  to  Pittston  is  $48,5.'i7.50. 
The  present  appropriation  of  i?15,000  will  be  expended  in  completion  of 
portions  of  this  improvement.  This  report  is  recommende<l  for  publica- 
tion, as  including  much  iniormation  as  to  the  capabilities  of  this  river, 
which,  if  unpublished,  may  be  lost. 

The  accompanying  paper  by  Steuben  Jenkyns,  esq.,  exhibits  the  sen- 
timents of  the  inhabitants  of  that  portion  of  the  State  of  Pennsylvania 
where  the  North  Branch  of  the  Susquehanna  Is  the  great  water  course. 

Total  estimated  cost  of  improvemeDt ^{,537  50 

Total  amonut  appropriated  to  June  30,  1881 30,000  00 

Total  amount  expended  to  June  30,  1881 7,397  56 

Money  statement. 

July  1,  1880,  amount  available fl5,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 15, 000  00 

|30, 000  00 

July  1,  18S1,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1.  1880 7,397  56 

July  1,  1881,  outstanding  liabilities 3,257  88 

10,655  44 

July  1,  1881,  amount  available 19,344  56 

Amount  (estimated)  required  for  completion  of  existing  project 33, 537  50 
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Abstract  of  propoeaU  received  by  Col,  J,  N,  Macomb^  Corps  of  Engineers^  at  12  o'clock  vt.^ 
September  8, 1880,  for  dredging  and  constructing  dike  in  Susquehanna  River  above  RiehaHPs 
Island,  Pennsylvania, 


Names  of  bid- 
ders. 

Residence. 

faSb 

Amount  bid. 

H 

No. 

1 

1 

Bemftrks. 

Percu.yd. 
No  bid-. 

1 

Van  Loon  & 

Plymouth,  Pa... 

,$8  per  lin- 

No bid. 

$5, 000  00  $5. 000  00 

Bo>d. 

ear  foot 

2 

John  Van  Pa^ 
ten. 

Hudson,  N.T... 

10  744 

$2, 950  com- 
plete. 

$5,960 

2,9§D  00 

8,  910  00 

Lowcatbid- 
der    for 
dike. 

3 

A.  H.  Coon  Sc 

Kingston,  Pa  . . . 
Wilkes  Barre,  Pa 

0  70 

$4  85    per 
linear  foot. 

5,600 

3,031  25 

8,63125 

Lowest  bid. 

J,  V.  Mooney. 

der    for 

dredging. 

Abstract  of  contracts  entered  into  by  Col,  J,  K  Maconiby  Corps  of  Engineers,  during  the 
fiscal  year  ending  June  30,  1881,  for  improvement  of  Susquehanna  River,  above  Richard's 
Island,  Pennsylvania, 


Names  of  contractors. 


Residence. 


J 


Date  of  contract 


Coon  dk  Mooney... 
John  Van  Patten . 


Wilkes  Barre,  Pa. 
Philadelphia,  Pa.. 


Per  cu.  yd.    Run.  foot. 

$0  70  ! 

;  $4  72 


September  23, 18S0. 
September  24. 1880. 


report  of  mr.  john  h.  dager,  assistant  engineer. 

Wilkes  Barre,  Luzerne  County,  Pennsylvania, 

January  4,  1881. 
Colonel  :  I  have  the  honor  to  snhmit  the  followm j^  report  on  the  survey  and  ini- 

Provement  of  the  North  Branch  of  the  Susquehanna  Kiver  above  Richard's  Island, 
ennsylvania,  as  authorized  by  the  river  and  harbor  act  of  Congress  dated  June  14. 
1880,  and  for  which  purpose  $15,000  was  appropriated. 

The  improvement  desired  was  a  channel  not  less  than  3  feet  in  depth  at  a  low  stage 
of  the  river,  which  usually  occurred  in  midsummer  and  lasted  until  the  fall  rains. 

The  surveys  were  at  first  confined  to  that  portion  of  the  river  between  Richard's 
Island  and  Wilkes  Barre,  a  distance  of  2^  miles.  One  mile  below  the  latter  place  lies 
Wilkes  Barre  Island.  The  river  between  these  islands  has  ample  depth,  raufrin^  from 
5  to  11  feet ;  a  de^'p  pool  also  exists  from  Wilkes  Barre  Island  up  beyond  the  city  for 
two-thirds  of  a  mile. 

RICHARD'S  ISLAND. 

Richard's  Island  is  about  1  mile  in  length  and  from  600  to  800  feet  wide,  a  portion  of 
it  being  under  cultivatiou,  lies  about  12  feet  above  low-water,  is  of  sandy  nature,  and 
skirted  and  protected  by  bushes  and  trees. 

Opposite  tnis  island,  on  the  north  shore,  are  located  several  collieries,  from  the  upper 
one  of  which  culm  has  been,  until  very  recently,  dumped  into  the  river.  This,  how- 
ever, has  not  been  practiced  sufficiently  long  to  impair  the  channel  as  yet,  which  a 
continuance  of  the  practice  will  certainly  do.  Either  water-way  passing  the  head  of 
this  island  is  shallow,  being  less  than  2  feet  in  depth.  The  north  passage  offering  the 
better  advantages  for  improvement,  it  was  determined  to  deepen  the  wat«r  over  this 
shoal  by  dredging  to  at  least  3  feet,  making  a  cut  60  feet  wide  by  500  in  length,  the 
material  consisting  of  coarse  gravel. 
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This  work  forms  part  of  a  coutract  now  in  progress,  and  nuder  which  the  excavated 
material  is  to  be  deposited  iu  the  channel  on  the  south  side  of  this  island,  thereby 
forming  a  gravel  dam  across  the  same,  which  will  serve  to  deflect  a  greater  body  of 
water  toward  the  improved  channel  at  low  stages. 

From  Richards  Island  down  to  the  NanticoKe  dam,  which  is  the  terminus  of  the 
North  Branch  Canal,  some  5  miles,  is  a  deep  pool,  mainly  upheld  by  this  dam. 

WILKES  BARRE  ISLAND. 

The  portion  of  this  island  that  has  an  elevation  of  12  feet  above  low-water  is  mainly 
■cultivated,  and  is  protected  by  brush  and  second-growth  timber.  It  is  800  feet  wide 
at  the  extreme  and  about  2,000  feet  long.  The  fall  iu  the  river  between  the  head  and 
foot  of  this  island  is  1  foot. 

The  channel  lately  used  by  the  steamboats  passed  to  the  north  of  the  island,  deflect- 
ing nearly  at  right  angles  to  the  axis  of  the  stream  above,  was  narrow  and  tortuous. 
Numerous  small  islands  and  bars  made  its  navigation  difficult,  while  the  south  chan- 
nel was  obstructed  by  two  shoals  reaching  to  the  main  shore,  one  at  the  foot  and  the 
other  at  the  head  of  the  island. 

Improvements  here  counist  of  dredging  to  a  depth  of  3  feet,  and  60  feet  wide,  1,000 
feet  in  length,  through  the  shoal  at  the  foot  of  this  island.  The  material  is  very  coarse 
gravel,  overlying  a  tenacious  blue  clay,  and  ^^en  removed  is  deposited  diagonally 
outward  from  the  south  main  shore,*  thereby  maintaining  a  regular  prism  to  the 
water  flow  until  a  greater  depth  is  reached. 

The  shoal  at  the  head  of  this  island  is  in  part  formed  by  two  bars,  having  an  eleva- 
tion of  about  2|  feet  above  low-water,  which  breaks  the  stream  into  several  threads, 
the  largest  of  which  it  is  proposed  to  deepen.  This  shoal  some  years  ago  was  raised 
And,  increased  by  local  enterprise,  by  putting  in  wicket  dam,  which  assisted  in  retain- 
ing moving  material,  mainly  gravel. 

The  island  dividing  the  river  into  two  nearly  equal  parts,  the  flow  at  low-water  not 
being  sufficient  to  give  a  draught  of  3  feet,  over  either  channel- way,  the  boatmen  con- 
cluded to  offer  some  impediment  to  the  current  at  either  channel  offering  the  best 
facilities  for  easy  and  cheap  construction.  The  south  channel  was  chosen,  the  dam 
above  referred  to  put  in,  and  the  current  deflected  to  the  northward  sharply.  Dredging 
through  this  shoal,  the  depth  and  width  before  mentioned  for  1,000  reet  in  length, 
giving  a  direct  course  to  the  current,  supplemented  by  the  construction  of  a  dike 
across  the  north  channel,  are  the  improvements  adopted  at  this  point. 

The  dike  referred  to  is  of  two  parallel  rows  of  piles,  6  feet  apart  in  the  clear,  driven 
6  feet  in  the  bottom  and  projecting  1  foot  above  low-water  plane,  well  waled  and 
tied,  625  feet  long  and  filled  and  backed  by  gravel  taken  from  the  new  channel  and 
paved  with  large  stones,  and  will  be  nearly  in  a  direct  line  with  the  course  of  the  river 
at  stages. 

All  of  these  works  are  under  contract,  each  particular  one  being  partly  finished. 
The  woodwork  of  the  dike  is  completed,  and  the  interior  is  filled  with  gravel  only 
A  rise  in  the  river  stopped  the  dredging  November  1,  after  which  the  formation  of  ice 
prevented  resumption. 

RECAPITULATION   OF  DREDGING  DONE  BY  CONTRACT  TO  DATE. 

Cubic  yards. 

From  Richards  Island  Shoal 797. 5 

From  foot  of  Wilkes  Barre  Island  Shoal 1,050.0 

From  head  of  Wilkes  Barre  Island  Shoal 701. 0 

Total 2,548.5 

Dike  buiit  and  interior  filled feet..  625 

ADDITIONAL  SURVEYS. 

While  the  improvements  were  under  way  the  surveys  were  continued  up  stream, 
with  a  view  of  ultimately  reaching  Pittston,  as  interested  parties  were  desirous  of 
having  free  navigation  at  all  times  between  Nanticoke  Dam  and  this  city,  which  is 
distant  about  18  miles. 

One  side  of  the  river  was  meandered,  and  a  system  of  triangulation  covered  the 
whole  w^ork.  A  graduated  No.  16  steel  wire,  with  tags  on  it,  was  used  for  locating 
soundings,  stretched  acrass  the  stream  between  points  instrumen tally  determined. 
Soundings  were  taken  every  10  feet  on  ranges  as  close  as  necessary  to  determine  the 
bottom,  and  were  reduce<l  to  a  plane  of  low- water,  adopted  as  the  mean  several  seasons' 
low-waters;  a  line  of  levels  was  run  the  entire  extent  of  the  survey  to  determine 
the  fall  in  the  river;  bt:nch  marks  were  left  at  various  points,  generally  where  water- 
gauges  had  been  established;  borings  were  made  with  iron  rods,  below  the  bed  of  the 
river,  to  determine  whether  rock  iu  place  existed  near  the  surface  about  the  localities 
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where  it  was  apparently  necessary  that  material  would  have  to  be  removed ;  cnrrent 
observations  were  taken  in  each  pool. 

MAPS. 

The  maps  herewith  submitted  are  six  in  number,  and  include  11  miles  of  the  river. 
They  are  drawn  to  a  scale  of  100  feet  to  1  inch.  The  soundings  given  are  reduced 
to  a  slope,  determined  by  synchronous  readings  taken  on  gauges  distributed  through- 
out the  entire  distance.  Contours  representing  2-foot  planes  are  shown.  The  charac- 
ter of  the  bottom  is  given,  together  with  the  shore  topography.  The  location  and 
record  of  bench  marks  are  shown.  Borings  are  located  and  depth  given  below  the 
river  bottom.  Current  observations  are  represented  by  arrows  drawn  to  scale  showing 
distance  traversed  in  a  given  time. 

The  water  slope,  with  reference  to  an  assumed  datum  plane,  is  plotted  to  a  longitudinal 
scale  of  100  feet  to  1  inch,  and  vertical  scale  of  1  foot  to  1  inch,  and  under  this,  m  i)ro|»er 
place  on  the  same  scales,  are  shown  profiles  of  the  bottom  of  the  river  at  all  points 
where  les&  than  5  feet  of  water  exists. 

The  location  of  the  dike  and  channels  now  in  course  of  improvement  are  outline<l,  as 
we.l  as  those  proposed  hereafter. 

Commencing  at  the  bridge  at  Pittston  and  going  downward,  the  fall  of  the  river  per 
mile  is  as  follows : 

Feet. 

Fall  for  the  first  mile 1.413 

Fall  tor  the  second  mile 1.  830 

Fall  for  the  third  mile ,.  2.000 

Fail  for  the  fourth  mile 4.29?j 

Fall  for  the  fifth  mile 1.^02 

Fall  for  the  sixth  mile 0.042 

Fall  for  the  seventh  mile 0.480 

Fall  for  the  eighth  mile  (Wilkes  Barre  bridge) 2.460 

Fall  for  the  ninth  mile 1.078 

Fall  for  the  tenth  mile  (head  Richard's  IslaJid) 0.300 

Two-thirds  mile  further 0.170 

Total  fall 1.5.873 

Averaging  1.49  feet  per  mile.  This  slope,  however,  is  not  by  any  means  a  regular  one. 
The  greater  portion  is  made  up  at  some  half-dozen  points,  which  will  be  referred  to 
under  the  head  of  "present  obstructions  and  proposed  improvements ''. 

FEATURES  OF  THE  SUSQUEHANNA  RIVER. 

The  banks  of  the  stream  are  alluvial  and  generally  about  20  feet  high,  and  on  the 
convex  sides  of  the  river,  at  sharp  bends,  are  terraced,  indicating  that  the  current  at 
high  stages  has  accommodated  itself  for  moi*e  direct  discharge  of  superfluous  water, 
though  for  a  distance  of  1  mile  above  Wilkes  Barre,  and  again  for  about  2  miles  below 
Pittston,  the  south  shore  of  the  river  hugs  closely  the  bases  or  spurs  of  rocky  anti- 
clinals,  which  mainly  trend  east  and  west  and  disappear  under  the  surface.  The 
character  of  the  outcrop,  is  mostly  of  sandstone  formation. 

An  examination  of  the  maps  discloses  the  fact  already  known  of  streams  with  gravel 
bottoms:  that  there  always  exist,  in snch large,  deep  pools,  separated  by  natural  dams 
or  gravel  bars,  and  at  these  points  the  greater  portion  of  the  declivity  in  the  stream 
occurs. 

These  bars  or  dams  are  by  scourer  otherwise  sometimes  removed,  thus  destroying  the 
pools  above,  but  more  generally  they  are  so  compact  that  by  impeding  the  velocity  of  the 
cnrrent  they  give  opportunity  for  additional  and  increased  shoaling,  and  as  this  heavy 
material  brought  down  by  freshets  does  not  reach  tide-water,  but  remains  in  the  river 
bed,  it  follows  that  the  beds  of  gravel  streams  must  be  continually  rising,  making  new 
deposits  at  every  flood,  thereby  frequently  turning  the  thread  of  the  river  in  a  new 
bed  and  promoting  a  change  of  course. 

The  velocity  of  water  close  to  the  bed  of  a  stream  that  will  just  morve  gravel  1| 
inches  in  diameter  is  given  at  3^  feet  per  second,  so  the  bottom  of  a  stream  like  the 
Susquehanna  River  is  very  stable  at  ordinary  stages,  but  will  lack  stability  in  flooded 
staees,  when  the  velocity  is  increased  beyond  that  given,  modified  to  the  extent  to 
which  the  river  is  confined  to  its  banks  and  no  chance  afforded  for  relief  from  overflow, 
as  from  experiments  given  in  shoal  waters  the  bottom  velocity  is  only  about  one-half 
of  that  of  the  surface. 

Through  the  Wyoming  Valley  the  river  is  a  wide  one  for  any  ordinary  stage  of  water 
to  pass,  while  in  extraordinary  flow  may  be  from  one-half  to  1  mile  wide.  The  banks 
being  mainly  alluvial  are  easily  abraded. 
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EXISTING  OBSTRUCTIONS  WHERE  IMPROVEMENTS  MAY  BE  PROPOSED. 

These  will  be  considered  in  order,  going  up  stream,  and  are  in  addition  to  those  in 
progress  and  yet  incomplete  heretofore  referred  to.  , 

The  first,  called  the  Gas  Honse  Riff,  is  three-fourths  of  a  mile  above  Wilkes  Barro 
bridge,  is  a  shoal  gravel  bar  connecting  the  south  shore  with  a  long  bar  or  island  iu 
the  center  of  the  river.  The  surface  of  the  river  falls  in  a  very  short  distance,  at  this 
bar  i?i  feet.  It  is  proposed  to  materially  correct  this  by  dredging  a  60-foot  channel  3 
feet  deep  through  it,  700  feet  long.  This  will  require  the  removal  of  2,700  cubic  yards 
of  coarse  gravel.  A  part  of  this  material  is  to  be  deposited  on  top  and  in  rear  of  a 
shoal  extending  diagonally  out  from  the  south  shorA  of  the  river  to  an  exposed,  small 
bar  in  the  center  of  the  south  passage.  This  Shoal  overlies  a  rock-bed  running  in 
range  for  the  proposed  dumping  at  a  small  depth,  and  will  materially  jvssist  in  keeping 
up  the  present  head  of  water,  as  well  as  deflect  ins  the  flow  in  a  direct  passage. 

This  work  is  to  be  supplemented  by  a  dike  300  feet  long  across  the  chauuelexisting 
between  the  island  and  north  shore,  cutting  off  this  passage  for  such  stage  of  water  as 
may  hereafter  be  determined. 

These  two  works  may  not  be  all  that  will  be  required  at  this  point ;  no  calcnlation 
is  now.  made  for  others,  but  it  may  be  nece8.«ary  to  regulate  the  flow  of  water  through 
such  improved  channel  by  a  series  of  wing-dams,  resolving  the  channel  into  chute  for 
some  distance. 

The  next  obstruction  is  called  Hillman's  Riffle,  and  is  a  ledge  of  rock  extending  from 
the  south  shore  in  a  westerly  direction  across  the  river,  falling  slightly  downward  as- 
it  goes  outward,  and  presenting  in  mid-river  a  barrier  of  about  200  feet  in  widtli  and 
2^  feet  below  low- water. 

Above  and  below  this  are  deep  pools  running  down  to  19  feet  in  depth,  the  fall  be- 
tween which  is  less  than  2  inches,  and  unless  the  pool  below  should  be  materially 
lowered  the  removal  of  surface  irregularities  would  leave  but  a  slight  excavation  of 
the  rock  for  a  channel  as  proposed,  3  feet  deep,  60  feet  wide,  and  220  feet  long.  There 
will  be  about  500  cubic  yards  to  be  removed  from  this  obstruction. 

A  mile  and  a  half  above  and  a  short  distance  beyond  Forty  Fort  a  long,  compact 
gravel  shoal  is  encountered,  the  depth  of  water  on  it  ranging  from  1^  to  3  teet.  This- 
shoal  is  almost  continuous  for  4,800  feet,  over  which  distance  there  is  a  fall  of  almost 
2-J  feet.    There  is  ample  water  passing  here,  if  confined  to  a  narrow  channel,  to  sup- 

Sort  such  a  one  as  is  proposed,  namely,  3  feet  deep  and  60  feet  wide,  which  will  be  in 
etached  parts  aggregating  in  length  3,600  feet,  a  portion  of  which  will  be  only  widen- 
ing an  existing  3-foot  channel.  The  accomplishment  of  this  will  necessitate  the  re- 
moval of  11,0^  cubic  yards  of  material,  all  coarse  gravel.  This  shoal  extends  well 
up  along  Culver's  Island,  which  is  separated  from  and  lies  directly  below  Monockonock 
Island,  at  the  foot  of  which  are  the  bars  and  riffs  known  as  the  Ram's  Horn.  The 
channel  lying  to  the  north  of  these  islands  is  not  suitable  for  improvement,  is  very 
shoal,  the  3-foot  contours  scarcely  appearing  at  all.  This  channel  it  is  x)roposed  to  cut 
off  above,  near  the  head  of  the  island,  and  will  be  noted  further  on. 

The  Ram's  Horn  Rifl\now  under  consideratitm  falls  quite  abruptly  3  feet,  the  chan- 
nel below  the  declivity  is  very  contracted,  only  150  f-et  wide ;  the  riff  or  dam  consists 
of  a  small  bar  of  gravel  in  mid-stream,  exposed  at  low- water,  having  radiating  shoal- 
arms  running  to  the  main  south  shore,  to  Culver's  Island,  and  to  Monockonock  Isl- 
and ;  also  one  running  directly  up  stream,  joining  a  large  exposed  shoal  formed  well 
in  toward  the  island.  It  is  proposed  to  connect  tnis  shoal  and  island  by  a  dike  al>out 
150  feet  long ;  then  build  another  one  from  the  island  out  to  the  higher  part  of  the  shoal 
forming  part  of  the  riff,  which  will  be  about  250  feet  long,  each  of  them  to  be  at  least 
1  foot  above  the  surface  of  water  in  the  pool  above,  and,  in  addition,  remove,  by 
dredging  some  5,300  cubic  yards  of  gravel,  opening  a  channel  1,500  feet  long,  60  feet 
wide,  and  3  feet  deep,  as  located  on  the  map. 

That  the  above  alone  will  be  very  effectual  is  questionable,  and  tha*^  any  improve- 
ment at  this  location  will  be  permanent,  without  additional  costly  works,  is  improba- 
ble, nor  is  it  expected  that  those  proposed  will  be  all  that  will  be  required,  but  that 
other  wing  dams  will  be  needed  in  assisting  in  distributing  the  fall  throughout  a 
longer  distance  than  can  otherwise  be  reached,  and  also  retain  the  proper  depths 
above.    No  appended  estimates  are  now  given  for  these. 

The  next  obstruction  met  with  is  located  at  the  head  of  Monockonock  Island.  The 
water  here  falls  1^  feet.  The  face  of  the  shoal  runs  from  the  south  shore,  at  a  very 
acute  angle,  diagonally  across  the  south  channel  of  the  river  to  the  island.  Borings 
were  taken  on  this  line,  proving  the  absence  of  rock,  to  a  depth  of  5  feet  below  sur- 
face of  our  water-plane. 

It  is  proposed  to  open  this  shoal  by  dredging  a  cut  900  feet  long,  60  feet  wide,  to  3 
feet  in  depth  through  a  coarse  gravel  bottom,  removing  5,500  cubic  yards. 

In  addition,  it  is  proposed  to  construct  a  dike  across  the  north  channel  from  the 
island  to  the  main  snore,  some  600  feet  long,  and  1  foot  higher  than  the  snrface  of -thj^ 
main  reach  above  the  riff. 
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The  north  channel  is  narrow  and  shoal  at  low  stages ;  receives  part  of  its  flow  from 
the  main  stream  immediately  above  the  head  of  Monockonock  Island,  and  part  some 
1,800  feet  above,  the  interval  being  separated  by  a  long,  narrow  gravel  shoal,  lying 
almost  parallel  with  the  north  shore. 

This  improvement  opens  into  a  deep  pool  reaching,  without  farther  obstructions,  to 
Wintermoot  Island. 

From  the  foot  of  Wintermoot  Island,  half  way  up  it,  is  found  shoal- water.  Through 
this,  for  2,200  feet,  it  is  proposed  to  excavate  5,300  cubic  yards  of  coarse  gravel,  giving 
a  regular  channel  of  3  feet  in  depth  and  60  in  width.  A  short  distance  above,  at  the 
head  of  the  island,  is  found  the  last  obstruction  covered  by  the  survey.  The  surface- 
water  fallM  2^  feet  in  a  distance  of  1,700. 

This  riffle  presents  a  rocky  ridge  lying  along  underneath  the  bar,  as  it  extends 
diagonally  down  stream  acri>6s  the  river,  and  at  a  slight  depth  below  the  bottom.  ^ 

It  is  possible  a  good  channel  may  be  obtained  here,  with  a  ve^  close  approximation 
to  the  required  depth,  without  the  necessity  of  rock  excavation,  by  removing  the 
^avel  and  small  bowlders  down  to  the  rock  face. 

The  dredging,  to  ^ive  the  regular  proposed  channel  60  feet  wide  and  3  feet  deep,  will 
extend  for  700  feet  m  length,  and  remove  2,700  cubic  vards  of  gravel  and  150  of  rock. 

The  closing  of  the  north  channel  by  the  island  with  a  dike  of  375  feet  in  length,  1 
foot  higher  than  the  water-plane  above,  will  add  materially  to  the  flow  of  water 
through  the  proposed  cut. 

It  is  scarcely  possible  that  this  opening  could  lower  the  reach  above,  but  if  it  would 
no  interference  by  shoaling  at  other  points  above  would  happen,  as  the  pool  ranees  in 
depth  from  7  to  16  feet,  and  extends  beyond  Pittston  ;  the  latter  city  being  the  object- 
ive point  for  the  present. 

Four  of  the  obstructions  before  mentioned,  namely : 

Feet. 

Gas  House  RiflF,  having  a  fall  of 2.23 

Riflf  at  foot  of  Monockonock  Island 3.10 

RiflF  at  head  of  Monockonock  Island 1.55 

RiflF  and  shoal  at  Wintermoot  Island 2,33 

Have  a  total  faU  of 9.21 

Eecapiiulation  and  estimated  cost  of  worka,  excluaive  of  those  under  oontract. 


Locality. 


Rook.    I  Dredging. 


Biking. 


Oaa-Honse  Riff 

HUIman's  Riff   

Forty  Fort  and  Culver's  Island  Shoal 

Barn's  Horn,  or  Biff,  at  foot  of  Monockonock  Island . 

Riff  at  head  of  Monockonock  Island 

'Wintermoot  Islxnd  Hhoal 

Wintermoot  Island  Riff,  at  head 


Yards,   i 


Total. 


500 


150 


650 


Yards.  FssL 

2,700 1  ao 


82,500  i 


15« 
250 


11,000  ^.. 

5,300  !f 

5,500  I  imv 

6,300  I 

2,700  375 


l,e75 


ESTIMATE. 

650  cnbic  yards  rock,  at  |10  per  yard t^,  500  00 

3*2,500  cubic  yards  gravel,  at  90  cents  per  yard 29,250  00 

1,675  linear  feet  dUting,  including  filling,  at  |^ 1 8, 375  00 

Cost  of  work 44,125  00 

Add  10  per  cent,  for  contingencies  and  superintendence 4, 412  50 

Total  cost 48,537  50 

BRIDGES  AND  FERRIES. 

At  Nanticoke  the  Susquehanna  River  is  spanned  by  a  covered  bridge,  and  there  is 
neither  ferry  nor  bridge  for  6  miles  above,  until  the  one  belouging  to  the  Delaware  and 
Hudson  Coal  Company  is  reached,  just  above  Richard's  Island.  This  is  only  a  rail- 
road bridge,  and  is  a*  substantial,  covered,  single-track  wooden-truss  structure,  850 
feet  long,  resting  on  five  stone  piers  and  abutments,  which  are  of  sufficient  width  to 
carry  a  double-track  bridge. 
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The  next  above  is  at  the  city  of  Wilkes  Barre ;  is  a  covered  ^Tooden  bow  bridge, 
700  feet  long,  resting  on  three  stone  piers  and  abutments ;  has  a  double  carriage-drive 
with  footways  either  side,  and  is  crossed  by  the  Wilkes  Barre  and  Kingston  Street 
Bailwav. 

The  floor  is  33  feet  above  low  water.  No  others  exist  between  this  and  Pittston,  8 
miles  distant;  but  in  the  interval  are  two  rope  ferries,  one  at  Forty  Fort,  the  other  at 
Wyoming,  operated  when  floods  and  ice  do  not  prevent. 

Two  bridges,  only  850  feet  apart,  connect  East  and  West  Pittston ;  both  are  compara- 
tively new  structures,  replacing  those  carried  away  by  the  ice  freshet  in  1875. 

Each  one  is  an  open  iron  superstructure  about  1,000  feet  long,  having  a  wide  road- 
way and  foot-walks  on  either  side ;  the  lower  one  rests  on  four  substantial  stone  piers, 
and  the  floor  is  40.5  feet  above  low-water ;  the  other  has  only  three  piers,  is  built  on 
an  incline  to  cross  the  Lehigh  Valley  Railroad  above  grade,  and  the  floor  at  the  north- 
west end  is  40.5  feet  above  low- water,  while  the  other  end  is  54  feet  above. 

The  drainage  area  of  the  North  Branch,  above  Wilkes  Barre,  is  7,000  square  miles. 
The  average  rainfall  about  40  inches.  The  rapid  rise  during  heavy  and  extended 
rains,  followed  by  equally  rapid  subsidence,  is  indicative  of  the  lack  of  low  lands  and 
swamps  and  the  steep  gradients  of  the  topography  of  the  country  drained. 

NAVIGATION. 

In  1771  the  assembly  of  the  province  of  Pennsylvania  declared  the  Susquehanna 
River  a  public  highway,  and  the  residents  along  tbe  river  proposed  to  pay  a  percent- 
age of  the  cost  of  making  the  stream  navigable  in  order  to  gain  better  facilities  for 
marketing  their  productions.  The  province  having  made  an  appropriation  for  the 
purpose,  k>dged  driftwood,  stumps,  and  trees  were  taken  out,  gravel  bars  removed,  a 
general  channel  opened,  and  towing  paths  built  around  the  rapids.  This  at  first  ex- 
tended from  WrightsvilJe  to  Wyoming,  and  subsequently  was  continued  to  the  New 
York  State  line ;  no  records  giving  draught  of  water  obtained,  &c.,  have  been  found, 
and  it  is  highly  improbable  that  much  material  was* removed. 

The  ** Durham"  were  the  first  boats  used  and  were  about  60  feet  long,  8  feet  beam, 
and  2  feet  deep,  drawing  when  loaded  about  20  inches ;  they  were  sharp  at  both 
ends,  and  though  mounted  with  two  sails,  setting  poles  were  the  only  reliable  means 
for  propulsion. 

In  1825  were  built  three  steamboats  for  use  on  the  Susquehanna  River;  one  of  them 
on  trial,  when  loaded,  made  4  miles  per  hour  against  tne  current,  but  four  months 
wefe  occupied  in  going  from  York  Haven  to  Binghamton,  N.  Y.,  and  return,  causing 
pecuniary  loss  and  consequent  retirement  of  the  boat. 

Another  proceeded  with  great  difficulty  upward  until  Nescopeck  Falls  were  reached, 
attempting  to  pass  up  which,  losing  her  headway,  the  current  swung  her  around  on 
the  rocks  and  her  boiler  exploded. 

The  third  boat  made  the  experiment  on  the  West  Branch  unsuccessfully.  This  ended 
the  steam  navigation  scheme  for  some  time. 

In  1828  the  North  Branch  Canal  was  begun  under  an  appropriation  from  the  State 
and  finished  to  the  Lackawanna  River  in  1834. 

Another  experiment  was  now  made  by  parties  interested  in  the  coal  business.  Wish- 
ing to  reach  New  York  State  with  their  fuel,  to  navigate  the  river  with  a  steamboat 
a  strong,  40  horse-power  boat  was  built,  making  the  trial  trips  from  Owego  to  Wilkes 
Barre,  100  miles,  in  eight  hours,  and  after  making  one  successful  trip  was  sunk  in  the 
Nanticoke  Dam. 

Another  steamer  was  put  on  the  river  in  1849,  and  during  three  years,  when  there 
was  sufficient  water  in  the  stream  to  allow  navigation,  transported  coal  to  various 
points;  the  business  not  being  remunerative  was  then  abandoned. 

Still  another  attempt  was  made  in  1851,  when,  it  is  recorded ,  the  first  paying  biisi- 
ness  in  freighting  was  done,  lasting  only  during  the  spring  months  while  the  rains 
Jvcpt  the  water  to  a  good  stage ;  these  having  ceased,  the  boat  was  left  high  on  shore, 
soon  becoming  unfit  for  service. 

This  ended  all  attempts  to  navigate  this  river  for  freighting  purposes  and  over.long 
distances.  Since  this  time,  however,  a  moderately  paying  business  has  been  estab- 
lished by  a  few  small  passenger  boats  flying  between  local  points,  which  are  mostly 
connected  by  deep  water. 

FLOODS. 

The  Susquehanna  Valley,  in  common  with  others  on  the  eastern  slope  of  the  Blue 
and  Alleghany  ranges,  all  of  which  have  considerable  descent  to  tide-water,  has  suf- 
fered from  freshets  and  floods,  especially  since  the  timber  is  being  cleared  oft'  the 
slopes,  allowing  unimpeded  and  rapid  delivery  of  heavy  rainfalls  into  the  streams 
leading  into  the  main  stream  parsing  through  it.  Floods  have  occurred  in  the  Wyo- 
ming Valley  at  various  times,  when  the  waters  were  from  25  to  30  feet  above  low- 
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water,  entirely  snbmerging  the  country  from  monntain  to  mountain,  and  eansiug 
great  destruction  to  life  and  property. 

Works  of  an  engineering  nature  must  be  well  and  strongly  constructed  to  withstand 
sucli  floods,  but  are  liable  to  be  rendered  inoperative  by  the  deposits  of  quantities  of 
gravel  and  broken  stone  moved  by  the  rush  of  waters  and  left  by  decreased  velocities 
at  natural  points,  and  alBo  by  the  opening  of  new  channels,  unless  artificially  pro- 
vided for. 

FISHING  AND   DAMS. 

Fish  generally,  but  notably  shad,  were  very  abundant  in  early  years  in  the  SoBqne- 
hanna  River.  The  construction  of  the  canals  and  river  dams,  affording  means  of  trans- 
portation, has  deprived  the  territory  above  Columbia  of  this  article  of  food  except  by 
shipments;  the  dam  at  Columbia  was  erected  to  allow  such  migratory  fish  to  reach 
the  upper  waters,  but  appears  to  have  been  a  failure. 

I  have  seen  it  estimated  that  if  the  carrying  traffic  now  done  by  the  canals  was 
transferred  to  the  railroads,  and  the  dams  destroyed,  the  supply  of  fish  resulting  aloug 
the  river  would  add  more  to  the  wealth  and  comfort  of  the  people  than  is  now  pro- 
duced by  the  canals,  and  that  the  catch  annua!  ly  would  amount  to  §11,000,000  between 
the  mouth  of  the  Chesapeake  and  New  York  line. 

It  is  pi*oiiablo  that  from  the  latter  points  to  a  long  distance  below  this  valley  no  fish 
in  any  quantity  would  be  taken,  as  it  is  known  they  do  not  prosper  where  mine  or 
acid  water  exists,  and  the  action  of  this  wati-r,  before  becoming  neutralized,  must 
extend  far  below  the  mining  regions. 

RAILROADS. 

There  is  now  to  be  found  in  the  Wyoming  coal  field  numerous  railroads  with  con- 
nections reaching  to  nearly  every  point  that  could  be  touched  by  water  conimnnica- 
tion.  They  are  operated  throughout  the  entire  year,  while  water  communication  in 
this  latitude  is  virtually  closed  nearly  one-half  that  time. 

COAL  AND  OTHER  MINERALS. 

Coal  outcrops  in  the  Wyoming  Valley  were  found  in  several  places :  Nanticoke 
Creek  had  cut  and  exposed  a  7-foot  vein ;  Ransom's  Creek,  at  Plymouth,  had  laid  bare 
a  9-foot  vein ;  the  Susquehanna  River  had  exposed  the  coal  at  Pittston ;  while  the 
Lackawanna  had  cut  through  veins  at  a  number  of  places.  By  some  it  is  supposed  that 
the  Indians  hereabouts  kYiew  of  the  combustibility  of  stone-coal. 

The  first  successful  burning  of  coal  for  domestic  purposes,  or  in  a  grate,  was  in  1811, 
in  Wilkes  Barre.  ** Stone  coal"  is  noted  on  a  draught  made  from  surveys  on  the  west 
side  of  the  Susquehanna  River  in  1768. 

In  1766  two  boat-loads  of  coal  were  mined  near  Mill  Creek,  about  20  tons  of  which 
was  hauled  from  Harrisburg  to  Carlisle.  This  delivery  was  continued  annually  dur- 
ing the  Revolution.  The  coal  must  have  been  used  exclusively  in  forges  for  black- 
smithing. 

To  illustrate  the  difficulties  experienced  in  the  introduction  of  this  fuel,  rarely  could 
purchasers  be  found,  and  usually  when  trial  was  made  it  was  given  up  in  diseust.  One 
small  shipment,  proving  unsalable,  was  taken  by  the  authorities  of  Philadelphia  as  a 
matter  of  experiment,  and  when  they  attempted  to  burn  it  under  the  boilers  at  the 
wat«r- works  it  put  the  fire  out;  the  remainder  was  broken  and  ^scattereil  in  place  of 
gravel  on  the  sidewalks. 

After  the  discovery  of  the  grate  proved  that  coal  could  be  used  for  heating  pur- 
poses, small  quantities  were  mined  and  shipped  by  boats  and  wagons  to  various  locid- 
ities,  but  it  took  a  number  of  years  for  its  real  introduction.  The  coal  era  in  this 
regicm  is  generally  considered  to  have  begun  in  1820. 

The  completion  of  the  canal  to  Nanticoke  in  18^^  gave  a  great  impetus  to  the  coal 
business,  and  was  greatly  augmented  by  the  construction  of  the  tide- water  **canal,^ 
from  Columbia  to  tide-water. 

Thirteen  years  after  this,  the  discovery  that  anthracite  was  valuable  for  generating 
steam  and  smelting  iron  caused  a  rapid  increased  demand. 

In  1H66  the  North  Branch  Canal  was  finished,  connecting  the  coal  fields  with  New 
York  State. 

The  total  amount  mined  up  to  1860  in  this  valley  amounted  to  23,000,000  tons,  equal 
to  about  two  years*  production  now. 

According  to  the  State  geologist.  Professor  Rogers,  and  others,  this  northern  coal  field 
extends  in  length  50  miles,  and  contains  187  square  miles.  The  veins  of  coal  range 
from  two  to  ten  in  nimiber,  and  are  from  1  to  24  feet  in  thickness,  aggregating  at 
Wilkes  Barre  a  total  of  83  feet  of  coal,  and  an  average  for  the  basin  of  45  feet.  The 
entire  depth  of  the  coal-measure  is  1,200  feet,  the  field  bearing  a  semblance  to  a  ci^noe, 
the  synclinal  axis  dipping  under  the  river. 

The  total  anthracite  region  in  Pennsylvania,  and  this  comprises  nearly  all  of  this 
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variety  \n  the  United  States,  is  469  square  miles,  nearly  one-half  of  -which  lies  in  the 
valleys  of  the  North  Branch  of  the  Susquehanna  and  its  principal  tributary  the  Lack- 
awanna River. 

The  total  coal  out-put  for  1879  was  26,000,000  tons,  of  which  12,500,000  came  from 
these  valleys. 

The  quantity  here  in  bed  is  estimated  at  9,000,000,000 of  tons,  and,  deducting  waste 
of  two-thirds,  the  yield  of  merchantable  coal  will  be  about  3,000,000,000  tons. 

Practical  men  calculate  on  mining  1,000  tons  to  the  foot  per  acre,  allowing  for  pillars 
and  waste. 

According  to  the  statements  of  some  parties,  ^15,000,000  worth  of  fuel  are  lost  an- 
nually in  getting  out  and  preparing  the  coal  for  market. 

There  are  now  on  fire  five  coal  mines  in  Pennsylvania,  one  of  which,  near  Pittston^ 
has  been  burning  three  years ;  some  of  the  others  as  long  as  twenty  years. 

No  other  minerals  of  consequence  are  found  in  this  region,  excepting  iron  ore  in  a 
few  localities  in  small  veins  and  of  average  richness. 

I  am,  colonel,  very  respectfully,  your  obedient  servant, 

.    John  H.  Daqrr, 

Col.  William  Ludlow,  Assistant  Engineer. 

Corps  of  Engineers,  U.  S.  A. 

LETTERS  OF  MR.   STEUBEN  JENKYX8. 

Wyoming,  August  26,  1880. 

It  has  always  seemed  to  bo  a  groat  pity  that  the  Susquehanna  River  was  not,  like 
the  Connecticut,  the  Hudson,  the  James,  the  MisHissippi,  and  other  rivers  of  the  coun- 
try, navigable  for  steamers  and  sailing  vessels.  The  vast  deposits  of  iron  ore  and  coal, 
the  immense  forests  of  lumber,  and  the  large  agricultural  productions  along  its  course 
would  naturally  demand  a  navigable  stream  to  convey  them  to  market  and  bring 
back  such  articles,  the  product  of  other  localities,  as  would  be  needed  to  develop  ana 
market  these  unbounded  and  invaluable  resources.  The  early  settlers  along  the  river 
made  large  use  of  the  stream  for  the  purpose  indicated,  but  it  was  soon  found  to  be  too 
uncertain  and  hazardous  to  place  reliance  upon.  It  was,  however,  their  only  resource 
for  many  years,  and  the  lumber  of  the  Upper  Susquehanna  was  floated  down  in  the 
spring,  June,  and  fall  freshets  to  the  markets  below,  while  the  other  productions  of  the 
region,  destined  for  those  markets,  were  carried  in  arks  of  about  40  tons  burden,  or  in 
Durham  boats,  of  15  to  20  tons'  capacity,  while  the  latter  alone  were  used  to  bring  back 
goods  and  other  products  from  the  markets  below. 

In  time  so  strong  was  the  necessity  felt  for  a  more  complete  and  reliable  system  of 
carrying  tonnage  in  both  directions  that  steamboats,  then  just  showing  their  capa- 
bilities in  navigation,  were  suggested  as  the  means  of  navigating  the  Susquehanna, 
unlocking  its  vast  resources  and  conveying  them  to  market.  In  the  summer  of  IH^, 
three  steamboats  were  built  for  the  express  purpose  of  experimenting  on  the  Susque- 
hanna, and,  if  possible,  to  show  the  practicability  of  its  navigation  by  steam- vessels. 
The  Codorus,  built  at  York,  or  York  Haven,  by  Messrs.  Davis,  Gordon  &  Company, 
was  the  first  to  stem  the  rapid  tide  of  the  Susquehanna.  She  was  constructed  mostly 
of  she(;t-iron,  was  60  feet  long  and  9  beam,  and  when  laden  with  her  machinery  and 
50  passengers  drew  only  8  inches  of  water.  Her  engine  was  ten-horse  power  and,  with 
a  stem  wheel,  she  moved  at  the  rate  of  4  miles  an  hour  against  the  current.  In  the 
spring  of  1H26,  Captain  Elger  commenced  with  this  steamT)oat  his  voyage  from  York 
Haven  up  the  Susquehanna. 

Proceeding  on  his  way  he  was  cheered  at  every  point  by  crowds  of  people  who 
rushed  to  the  shores  to  see  the  strange  monster  that  traveled  up  stream  without  poles, 
oars,  or  sails.  I  recollect  seeing  her  arrive  and  land  at  a  point  opposite  the  Wyoming 
battle  ground,  about  the  middle  of  April,  to  replenish  the  supply  of  fuel,  and  I  aa- 
BiHted  in  gathering  and  carrying  on  boanl  some  pine  knots.  Proceeding  on  up  the 
Tiver  the  boat  in  a  few  days  reached  Binghamton,  from  which  place  she  commenced 
her  return  trip,  and  arrived  in  York  Haven  aft«r  a  voyage  of  four  months.  The  peo- 
ple along  the  river  witnessing  the  experiment  taking  counsel  of  their  wishes,  believed 
the  experiment  a  success,  and  prophesied  that  the  Susquehanna  was  destined  to  be- 
come in  the  future  a  great  thoroughfare  for  steamboats ;  but  the  captain  who  had 
experienced  all  the  dimciilties  of  the  voyage  decided  against  any  further  efforts  to 
navigate  the  river  by  steam,  as  he  believed  it  to  be  impracticable  to  do  so  profitably 
or  with  any  certain  success. 

Further  attempts  were  made  by  persons  sanguine  of  making  steamboat  navigation 
on  the  Susquehanna  a  success,  but  they  all  resulted  in  failures  and  in  loss  to  their  pro- 
jectors, in  part  from  the  diiliculties  of  navigation  and  in  part  from  the  fact  that  there 
was  no  arrangement  or  organization  of  business  to  give  them  profitable  employment. 

With  the  laihire  of  steambojft  navigation  came  the  demand  fq^  a  canal  along  the 
•Susquehanna.  The  lower  division  of  this  canal  was  commenced  in  1826,  and  was  con- 
tiuufd  and  extended  on  up  until  in,  1834,  it  was  complete<l  and  in  navigable  order  to 
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the  Lackawanna.  This  canal  did  a  large  businens  and  was  increasing  yearly  in  ton- 
nage  until  railroads  became  the  favorite  means  of  caiTying  freight  and  pa^ssengers,  and 
when  they  were  built  alongside  of  the  canal,  the  latter  became  quite  as  yalneiess  and 
as  much  of  a  failure  as  Hteamboatiug  was  thought  to  be. 

But  with  the  canal  and  the  railroads  all  in  full  operation  there  still  lingers  in  the 
minds  of  many  the  idea  that  steamboating  on  the  Susouehanna  can  yet  be  made 
to  pay,  that  the  matter  has  not  been  fairly  tested,  and  tnat  if  the  channel  at  diffi- 
cult points  shall  be  properly  cleared  and  condensed  there  will  be  no  difficulty  in  pass- 
ing the  worst  of  these  points  with  a  boat  of  light  draught  at  any  and  all  seasons  of 
the  year. 

We  have  had  in  operation  for  some  years  past  a  line  of  steamboats  between  Wilkee 
Barre  and  Nanticoke,  which  have  been  able  to  make  the  passage  at  all  stages  of  the 
water,  notwithstanding  the  fact  that  one  of  the  most  rapid,  shallow,  and  difficult 
places  in  the  river  have  to  be  passed  in  the  route,  and  no  artificial  means  to  improve 
the  channel  have  been- made  use  of. 

Hon.  Hcndrick  B.  Wright,  who  projected  this  line  of  steamers,  and  who  contributed 
laigely  of  his  means  to  put  it  in  operation,  and  for  whom  the  largest  of  the  boats  is 
named,  is  strongly  of  the  opinion,  from  the  results  developed  by  the  present  line,  that 
not  only  can  the  Susquehanna  l)e  made  navifi;able  for  steamers  from  Nanticoke  to 
Athens,  but  that  it  can  be  made  profitable  as  a  business  as  well  as  to  the  people  along 
the  river. 

With  this  idea  strongly  impressed  upon  his  mind,  he  sought  and  obtained  from  Coo- 
ffress  an  appropriation  of  $15,000  to  clear  and  condense  the  channel  of  the  river  from 
Nanticoke  to  Pittston,  with  the  view  of  further  testing  the  capabilities  of  the  river 
between  those  points  for  steamboat  navigation.  If  this  can  be  snccessfullv  accom- 
plished, there  would  seem  to  be  no  doubt  or  difticulty  about  extending  the  work  to  Ath- 
ens, as  some  of  the  most  difficult  places  in  the  river  are  found  between  Nanticoke  and 
Pittston.  The  plan  that  would  result  in  making  those  places  navigable  would  succeed 
at  everj'  other  point.  It  is  undoubtedly  true  that  steam  navigation  on  the  Upper  Sus- 
quehanna has  not  had  a  full  and  fair  trial,  and  can  only  have  it  by  clearing  the 
stream  from  obstructions  and  condensing  the  waters  at  a  low  stage  into  a  narrow  com- 
pass, thereby  making  a  navigable  channel  out  of  a  flow  of  water  which  cannot  now 
be  said  to  have  a  channel.  We,  here  in  Wyoming  Valley,  ai*e  all  deeply  interested  in 
the  experiment,  and  shall  look  on  the  work  with  interest,  hoping  for  its  success. 

If  the  stream  can  be  made  navigable,  there  is  no  doubt  of  the  financial  success  of 
steamboating  to  a  limited  extent.  lYom  Nanticoke  to  Pittston,  a  distance  of  18  miles, 
we  have  a  population  of  over  50,000,  distributed  and  so  connected  in  business  interests 
and  operations  that  there  is  a  large  and  constant  intercourse  between  the  various 
points,  to  wit :  Nanticoke,  5,000;  Plymouth,  10,000:  Wilkes  Barre,  25,000 ;  Forty  Fort, 
1,000;  Fort  Blanchard,  1,000;  Wyoming,  1,200;  Pittston,  East  and  West;  10,000,  be^ 
sides  the  country  round  about. 

Such  a  population,  so  connected,  necessarily  furnishes  a  large  auKumt  of  travel  be- 
sides a  large  amount  of  freight.  Beside  the  necessary'  travel  should  be  reckoned  the 
immense  number  of  excursions  now  so  common  and  popular,  and  every  day  becoming 
more  so.  And  no  place  in  the  world  furnishes  a  more  delightful  and  lutefestinjj  ride 
for  an  excursion  than  the  Susquehanna  from  Pirfston  to  Nanticoke.  The  many 
beantiful  towns,  the  beautiful  windings  of  the  stream,  its  green  and  woody  banks, 
and  the  delightful  views  of  mountains  and  low-lands,  varied  at  every  turn,  make  the 
scene  one  of  constant  delight.  Add  to  this  the  cool  and  refreshing  breezes  that  como 
from  the  water,  and  the  pleasure  is  increased  a  hundred  fold. 

But  in  a<ldition  there  is  a  charm  in  the  historical  aHsociations  of  the  localities  by 
which  they  pass  that  adds  an  interest  to  every  point.  There  is  Shawnee,  where  Zin- 
zendorf  came  to  preach  to  the  Indians,  and  had  such  an  interesting  experience ;  and 
there  is  Forty  Fort,  from  which  the  little  band  of  patriots  went  out  to  battle  and  to 
death;  and  there  is  Monockonock  Island,  to  which  many  of  the  fugitives  tied  only  to 
be  hunted  down  and  slaughtered  j  there  is  the  monument  that  marks  the  place  where 
the  slain  were  buried;  and  there  is  the  battle-field  where  they  met  an  overwhelming 
force  of  the  invaders  of  their  homes,  and  before  whom  they  fell  as  wheat  before  the 
reaper;  and  there,  too,  is  Jenkins  Fort  and  Pittston  Fort-^all  interesting  localities, 
and  all  to  be  seen  from  the  deck  of  a  steamer  in  a  ride  from  Nanticoke  to  Pittston.  In 
fact,  every  foot  of  the  ground  is  historic  and  calls  up  the  most  hallowed  memories. 
The  interest  in  these  localities  and  their  associations  is  growing  deeper  and  more  in- 
tense with  each  departing  year,  and  will  add  largely  to  the  travel  not  only  ft>om  the 
citizens  of  our  lovely  valley  but  from  strangers  who  shall  visit  on  pleasure  or  on  busi- 
ness. 

Let  us,  then,  by  all  means  encourage  the  attempt  to  make  the  Susquehanna  naviga* 
ble  for  steamers,  and  its  success  will  be  both  delightful  and  profitable  to  all. 

A  great  deal  more  might  be  said  uiK)n  this  interesting  and  important  subjiot,  but 
this  must  suffice  for  tlie  iiresent. 

Steuben  Jenkyns. 
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F   19. 
CONSTRUCTION  OF  PIER  IN  DELAWARE  BAY,  NEAR  LEWES,  DELAWARE 

The  appropriation  of  $10,000  for  continuing  work  on  the  Lewes  Pier 
made  in  act  of  June,  1880,  was  as  proposed  in  annual  report,  1879-'80, 
expended  in  replacing  in  part  portions  of  the  timber  superstructure  that 
had  become  defective  from  decjiy,  and  in  putting  in  position  the  fender 
piles  for  the  pier-head. 

The  piles  were  of  yellow  pine,  the  greater  number  ol  them  60  feet  in 
lengtb,  8  to  9  inches  diameter  at  the  small  end,  and  15  im'.hes  or  more 
at  the  butts,  creo«oted  witb  12  pounds  of  oil  to  the  cubic  foot. 

In  practice,  owing  to  formula  used  by  the  contractor,  the  saturation 
of  the  timber  was  found  to  average  about  10  pounds  to  the  cubic  foot 
concentrated  in  the  outer  shell  of  wood  which  equaled  half  the  whole 
contents  of  the  stick.  The  inner  cylinder,  equaling  the  remaining  half^ 
was  nearly  free  from  oil  except  near  the  ends.  Practically,  therefore, 
the  outer  half  of  the  pile  was  saturated  to  the  extent  of  18  or  19  pounda 
to  the  cubic  foot,  which  insures  the  protection  of  the  pile  against  decay 
and  the  worm  so  long  as  the  saturated  shell  shall  remain. 

The  accompanying  report  gives  the  result  of  tests  by  Captain  Ludlow 
of  the  preserving  quality  of  the  creosoting  process. 

As  the  creosoted  piles  could  not  be  delivered  before  October,  active 
operations  began  October  1  in  constructing  a  pile-driver  and  repairing 
other  plant,  including  a  new  <aet  of  flues  in  the  boiler. 

As  the  piles  were  to  be  driven  4^  feet  outside  the  pier,  the  driver  pro- 
jected 5  feet,  the  rear  and  platform  being  loaded  with  the  engine  and 
tank.  A  hamn  er  weighing  1,810  pounds  was  obtained  from  the  neigh- 
boring railroad  company. 

The  first  cargo  of  piles^  84  in  number,  was  delivered  on  October  14. 

The  piles  first  driven  near  the  shoulder  of  the  pier-head  penetrated 
hard  bottom,  mainly  fine  sand,  and  reached  a  depth  of  13  to  18  feet 
only. 

The  transition  from  hard  to  soft  bottom  was  made  suddenly  at  the 
twelfth  pile.  [N'umber  11  required  75  blows  of  the  1,810-poundhammer 
to  drive  it  14  feet,  into  the  bottom,  while  l^o.  12  was  sent  to  the  gravel 
stratum,  23  feet  into  the  bottom,  with  21  blows,  the  two  piles  standing 
7  feet  apart  only.  This  is  a  remarkable  change  in  the  nature  of  a  sea 
bottom  within  so  short  a  distance.  It  was  in  this  vicinity  that  twa 
years  ago  it  was  found  necessary  to  raise,  lengthen,  and  re-drive  the 
iron  piles  of  the  57th  row. 

The  season's  work  was  ended  December  20,  the  last  cargo  of  piles,, 
bolts,  and  washers  having  been  delivered  November  15. 

The  yellow-pine  lumber,  comprising  material  for  the  superstructure, 
to  the  amount  of  24,000  feet,  was  delivered  in  May,  1881. 

Pile-driving  was  resumed  on  June  13,  and  continued  to  the  end  of  the 
fiscal  year. 

On  June  9  bids  were  opened,  and  subsequently  a  contract  was  awarded 
for  the  delivery  of  03,603  feet  of  yellow  pine  needed  to  replace  defective 
timber  in  the  pier-head. 

This  matter  of  the  decay  of  timber  already  in  position  is  assuming 
rather  formidable  proportions.  It  was  referred  to  in  the  Annual  Eeport 
for  1879-'80  in  the  following  terms : 

ThiB  increase  (of  $f>,500  in  the  estimate  for  completion)  is  directly  traceable'to  the 
insuflficieucy  of  the  annual  appropriations,  involving  an  ircreased  maintenance  and 
contingent  acconnt,  which  could  not  be  originally  provided  for,  and  which  has  made 
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the  carrying  out  of  the  original  estimate  an  impracticability.  During  the  eight  yean 
that  the  pier  has  been  constructing  the  timber  has  sufleiyid  from  natural  decay  and 
deterioration,  until  now,  after  a  careful  examination  by  the  resident  assistant  en- 
gineer, he  estimates  that  not  le«8  than  15  per  cent,  of  that  in  the  pierhead  and  40  per 
cent,  of  that  in  the  bridge  part  will  need  to  be  replaced  before  the  pier  can  be  con- 
sidered ready  for  use.  The  amount  now  asked  for  completion  during  1882  will  suffice 
for  that  purpose  if  appropriated  as  a  whole. 

The  amount  referred  to  as  necessary  for  completion  was  ♦21,000,  and 
the  amount  appropriated  March  3,  1881,  was  $10,000  only,  thereby  de- 
ferring for  at  least  a  year  more  the  completion  of  the  work,  and  neces- 
sitating a  further  increase  in  the  cost  of  not  less  than  $2,000. 

During  the  ensuing  fiscal  year  the  $10,000  appropriated  March  3, 
1881^  will  be  expended  in  driving  the  remaining  fender  piles  and  con- 
necting them  with  the  pier,  and  in  replacing  the  floor  joists  of  the  pier 
head,  half  of  which  are  rotten,  with  sound  material  of  greater  cross 
section. 

During  the  fiscal  year  ending  June  30,  1883,  should  suitable  appro- 
priation be  made,  the  pier  will  be  completed  by  finishing  the  superstruc- 
ture, replacing  rotten  timber,  laying  the  railroad  stringers  and  track  on 
the  pier  and  thence  to  the  limits  of  the  United  States  Pier  Reservation, 
and  placing  mooring  buoys  in  position  for  the  common  protection  of 
both  vessels  and  pier. 

The  amount  required  is  $13,000. 

Meanwhile,  the  use  of  the  pier  as  a  "landing  pier"  fdr  shipping,  an 
appellation  specially  designated  in  the  act  making  the  original  appro- 
priation, is,  even  in  its  incomplete  condition,  considerably  increasing. 
The  vessels  of  the  Light-House  Establishment  have  used  it  for  two 
years  past  to  land  stores  for  the  several  lights  in  the  vicinity,  and  it  is 
constantly  resorted  to  in  heavy  weather  from  shipping  in  the  harbor, 
when  a  landing  at  any  other  point  would  be  impossible. 

On  April  5, 1881,  during  a  hard  gale  from  the  north-northwest,  a  heavy 
schooner,  after  losing  both  anchors,  boldly  sailed  for  and  made  fast  to 
the  pier,  and  lying  against  the  fender  x)ilc8  rode  out  the  gale  in  safety. 
The  railroad  company,  so  soon  as  the  completion  of  the  i)ier  shall  have 
been  provided  for,  will  no  doubt  extend  its  track  thereto,  and  using  it 
for  the  steamer  traffic  to  and  from  New  York,  will  make  its  own  repairs. 

The  appended  statistics  are  a  statement  of  the  amount  of  freight 
received  and  shipped  by  this  company,  which  is  an  increase  since  1879 
of  nearly  6,000  tons. 

AMOUNT   OF   FREIGHT   HANDLED    AT    THE    RAILROAD    PIER,   DELAWARE    BREAKWATER 
HARBOR,   BETWEEN  MAY   1,    1860,   AND  MAY   1,    1881. 

Pounds. 

Forwarded 59,«>9,a«) 

Keceived 7,751,791 

Total 67,611,711 

or  30,184  long  tons,  an  increase  of  5,947  tons  since  1879. 

This  work  is  in  the  collection  district  of  Delaware,  the  nearest  port  of  entr^*  being 
Wilmiuj^ton,  Del. 

Fort  Delaware  is  the  nearest  fort,  and  the  Breakwater  light  is  the  nearest  ligbt-honse. 

Total  appropriations  to  June  30,  1^81 $355, 500  00 

Total  expenditures  to  June  30,  1881 346,078  W 

Money  statement. 

July  1,  1880,  amount  available ^10,005  54 

Amount  appropriated  by  act  approved  March  3,  1881  • 10, 000  00 

120, 005  54 
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July  1,  1881,  amoQDt  expended  during  fiseal  year,  exclasive  of 

outetanding  Uabilitiea  July  1,  1880 |10,583  84 

July  1,  1881,  outstanding  liabilities 494  54 

$11,078  38 

July  1,  1881,  amount  available 8,927  16 

Amount  (estimated)  required  for  completion  of  existing  project 13, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     13, 000  00 


AhetriUit  of  proposals  received  hy  Col,  J.  N,  Macomb,  Corps  of  Engineers,  at  12  &  clock  w., 
August  17,  1880  for  furnishing  materials  for  the  United  States  pier  near  Leices^  Del, 


No. 


Names  of  bidders. 


Isaac  A.  Peck 

John  M.  Hooston 

Eppineer  &  Russell . . . 
J.  W-.  Gaskill  &  Sons  . 

John  E.  Davis 

Paul  I.  Field 

I.  W.  Hof&nan  &  Co  . . 


Residence. 


I 


j  Piles  50    feet 


long. 


Redden,  Del 

Mill8boronfrh,Del. 
New  York  City... 
Philadelphia,  t>a.. 

Prankford,  Pa 

Philadelphia,  Pa . . 
Philadelphia,  Pa.. 


$35  00 
39  00 


2 
I  It 


$6  75 
4  75 


Piles  60    feet 
long. 


15  00 

e  00 


"(5 
U 

► 

Q 


I 


$18.90 


$6  75 
5  70 


17  00 
0  OO 


$19  50 


No. 


Names  of  bidders. 


Isaac  A.  Peck :. 

•John  M.  Houston 

Eppinger  &  Russell. . . 
J.  W.  Gaskill  &  Sons  . 

John  E.  Davis 

Paull.  Field 

I.  W.  Hoffinan  &  Co.  . 


I! 


$0  07i 
04 


$0  07.4 
04 


I 


I 


$0  07i 

04 


b 
I 


03 


$0  04.4 


Remarks. 


Piles  creosoted. 
Informal  bid. 
Informal  bid. 


Abstract  of  proposals' received  by  Col,  J,  N,  Macomb,  Corps  of  Engineers,  Philadelphia,  Pa, , 
at  12  o'clock  m.,  June  9,  1881,  for  furnishing  yellow-pine  timber  for  United  States  piers 
near  Lewes,  Del, 


No. 

Bidders. 

Residence. 

Price  per 
M  feet. 

To  deliver. 

1 

^DDinfifer  &  Suftflell                  .   . 

New  York 

$31  00 

Within  90  days  of  date  of 
contract. 

52  E 
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Ahstract  of  contract  entered  into  by  Col.  J.  N.  Maoamb,  Corps  of  EngineerSy  during  theJUoal 
year  ending  June  30,  1881,  for  construction  of  pier  in  Delaware  Bay  near  Lewee,  Del. 


} 


Kame  of  contractor. 


Residence. 


Eppinger  Sc  Rnssell.    New  York  City. 


>j 


s 
1^ 


.2  I      ^ 


Date  of 
contract. 


Bemarks. 


i  • 

Per  M ft.   PerM/i}  Per  M ft.      1880. 
$35  00  i      $18  90        $19  50     Septem- 
ber,  U. 


Completed  Jane 
6.  1881. 


report  of  captain  william  ludlow,  corps  of  engineers,  relative  to  use  of 
creosote  for  protecting  submerged  timber. 

United  States  Engineer  Office, 

Philadelphia,  Pa.,  March  15,  1881. 

Colonel  :  I  have  the  honor  to  sabmit  the  following  report  of  tests  made  in  the 
Delaware  Breakwater  Harbor  to  ascertain  the  effect  of  modem  creosoting  processes  in 
protecting  timber  submerged  in  sea-water  in  that  locality  from  the  attack  of  the 
teredo. 

The  tests  had  especial  reference  to  the  proposed  application  of  pine  fender  piles  to 
the  government  pier  now  under  construction  in  the  harbor,  and  are  thought  to  poesesa 
some  ffeneral  value  in  view  of  the  probable  extensive  use  of  timber  in  marine  works 
should  the  process  prove  effectual. 

Under  average  conditions  a  pile  or  other  piece  of  wood  exposed  to  the  teredo  in 
Delaware  Bay  near  the  capes  is  practically  destroyed  in  about  three  seasons  (the 
period  varying  50  per  cent,  with  tne  nature  of  the  wood  itself,  the  circumstances  of 
its  exposure  and  the  existing  meteorological  conditions),  that  is  to  say,  while  pre- 
senting a  fair  appearance  externally  it  will  have  been  so  perforated  by  the  worm  as 
to  forbid  any  dependence  upon  its  strength,  and  a  slight  blow  or  pressure  will  break 
or  crush  it. 

For  the  purpose  of  the  test  I  procured  from  Mr.  Edw.  R.  Andrews,  the  proprietor 
of  the  "Hayford"  process,  four  similar  blocks  of  yellow  pine,  two  creosotea  in  accor- 
dance with  his  process,  and  two  in  their  natural  condition. 

The  description  of  these  blocks  is  given  in  the  following — 

Table  I. 


-Bo. 

Condition. 

1 

Natural 

7 

Creosoted 

3 

Natural 

4 

Creofiot'ed.                               < 

Dimensions. 


5  by  5  by  22|  inches. 
I  5  by  5  by  22}  inches. 

5  by  5  by  224  inches. 
I  5  by  5  bv  22]  inches. 


From  this  table  is  deduced — 


TABiE  II. 


Weii^ht  u 
received. 


Pound: 
21 


t 

a 

g 

i 

4^ 

o 

Blocks. 

i 

1 
1 

•if 

!!' 

I 

Ma 

91  1 

1 

2^ 
S 

f 

i 

1 

F 

(M>./t 
0.326 

Lb». 

LU. 

Lbt. 

Natural 

15 

46 

0.73 

Creoeoted 

0.32« 

21| 

-»-«» 

65.28 

LM 

J* 
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The  weights  given  in  these  tables  are  not  exact  by  reason  of  the  want  of  delicacy  of 
the  weighing  apparatus.  The  comparisons  are  probably  acenrate.  The  creosoted 
blocks  weighed  on  the  average  6^  ponnds  more  than  the  nataral  ones,  and  exceeded 
them  in  length  by  ^  inch.  As  stated  by  Mr.  Andrews,  the  saturation  of  the  blocks  was 
to  the  extent  of  12  or  15  pounds  to  the  cubic  foot.  The  comparison  of  weights,  how- 
ever, proves  that  the  actual  saturation  must  have  been  as  high  as  19  or  20  pounds.  It 
might  not  be  safe  to  infer  that  the  additional  len^h  was  due  to  the  treatment,  although 
it  was  intended  they  should  all  be  the  same  original  dimensions.  The  specific  gravity 
of  the  natural  blocks  is  considerably  higher  than  is  given  in  most  of  the  ordinary 
tables,  of  reference  for  yellow  pine,  and  agrees  with  that  given  by  Trautwine.  The 
blocks  were  bolted  together  in  pairs,  and  placed  in  the  water  August  9, 1878,  near  the 
end  of  the  iron  pier,  1,700  feet  from  shore.  The  couple,  consisting  of  Nos.  1  and  2,  was 
submerged  to  a  depth  of  19  feet  below  low-water,  and  3  or  4  feet  above  the  bottom. 
Nos.  3  and  4  were  placed  about  3  feet  below  low-water.  The  plane  of  maximum  ex- 
posure to  the  teredo  is  near  low-water,  but  the  couples  were  sunk  deeper  to  provide 
against  accidental  loss. 

After  remaining  in  the  water  twenty-two  days  the  blocks  were  taken  up  on  August 
31,  separated,  ana  weighed,  to  ascertain  the  amount  of  water  absorbed  by  each,  with 
the  following  result : 

Table  III. 


No. 


"Weight  dry.  Weight  wet. 


Gain.  i  Absorption. 


15|  ponnds |  IDponnds 3^  ponnds 22.6perc6nt. 

21  ponnds 22  pounds 1  ponnd 4. 8  per  cent. 

Ill  pounds I  17|  ponnds i  3  ponnds i  20.7  percent. 

22  ponnds 22|  ponnds |  ^ponnd 2.3percent. 


The  variation  in  the  results  is  partly  due  to  the  scales  and  partly  to  the  water  not 
having  been  thoroughly  removed  from  the  surface,  and  to  the  presence  of  rust  from  the 
connecting  bolts. 

Having  Deen  reconnected  and  replaced  in  the  water  as  before,  on  the  same  day,  the 
blocks  remained  undisturbed  untilJanuary  f>,  1879,  when  it  was  feared  that  the  heavy 
ice  rapidly  filling  the  harbor  might  carry  the  upper  couple  away. 

Upon  examination  several  small  holes  where  tne  teredo  had  entered  were  observed 
in  the  untreated  blocks. 

The  couples  were  returned  to  the  water  March  18,  1879,  and  remained  until  Sep- 
tember 16,  1880,  when  it  was  observed  that  the  iron  rod  to  which  they  were  attached 
was  nearly  rusted  through. 

After  being  taken  up  and  allowed  to  dry  the  blocks  were  again  weighed. 

Table  IV. 


No.         Original  weight. 


I  ■  : 

Final  weight.  Loss.  Per  cent. 


15|  pounds. 

21  pounds.. 
14^  pounds. 

22  pounds  ■ . . 


11  pounds I  4|  pounds '. I  29  per  c^nt. 

21  pounds I  0  pounds I  0  per  cent 

10  pounds i  4|  pounds |  31  per  cent 

22 pounds Oponnds Opercent. 


The  total  time  of  submergence  was  698  days. 

The  average  loss  in  weight  of  the  natural  blocks  is  30  per  cent.,  which  is  probably 
less  than  the  true  amount,  since  the  interior  cavities  had  not  been  thoroughly  deprived  ^ 
of  moisture. 

The  loss  of  the  block  nearer  low-water  was,  as  might  have  been  anticipated,  the 
greater  of  the  two.  Examinations  showed  that  the  natural  blocks  had  been  largely 
destroyed  by  the  teredo,  while  the  creosoted  ones  were  perfectly  sound.  There  were 
only  visible  on  the  ends  of  these  slight  punctures  where  the  young  worms  had  unsuc- 
cessfully attempted  to  make  a  lodgment. 

The  sound  condition  and  absence  of  any  change  in  weight  in  the  creosoted  blocks 
after  drying  showed  that  the  oil  had  protected  the  wood  from  the  teredo,  and  had  also 
resisted  any  chemical  or  mechanical  tendency  of  the  water  to  remove  it,  a  point  with 
regard  to  which  doubts  have  been  felt. 
The  tests  of  these  blocks  will  be  continued. 
Very  respectfully,  your  obedient  servant, 

WilllalM  Ludlow, 
paptain  of  Engineen, 
Col.  J.  N.  Macomb,  Bvt  Lieut  CoL,  U,  3.  X 

Corps  of  EngineerSf  U.  S.  d. 
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F  20. 

DELAWARE  BREAKWATER  HARBOR. 

A  condemned  account  of  the  original  construction  and  present  degree 
of  efficiency  and  condition  of  this,  the  greatest  harbor  of  refuge  on  the 
coast,  is  given  in  Annual  Reports  Chief  of  Engineers,  1879,  pages  453- 
462,  and  1880,  page  610. 

During  the  past  year  nothing  has  been  done  (beyond  the  partial  removal 
of  the  several  wrecks  which  have  been  lying  in  the  harbor  since  October, 
1877)  towards  increasing  its  protective  capacity,  nor  to  retard  the  shoal- 
ing which  has  for  many  years  been  in  progress. 

The  use  of  the  harbor  and  it«  value  to  the  general  commerce  of  the 
country  are  yearly  increasing,  while  the  depth  and  area  are  as  steadily 
diminishing. 

The  act  of  March  3, 1881,  directs  that  a  survey  be  made  of  the  harbor 
and  its  {ipproaches.  This  survey  will  be  made  during  the  ensuing  sea- 
son, and  will  indicate,  by  caraparison  with  previous  charts,  the  changes 
and  deterioration  that  have  taken  place. 

It  is  not  necessary,  however,  to  await  the  result  of  this  exammation 
in  order  to  begin  the  work  of  restoration. 

The  closure  of  the  ''gap"  between  the  breakwater  and  the  ice  bre^iker 
has  been  nearly  unanimously  recommended  by  officers  whose  duties  have 
required  them  to  investigate  the  subject,  with  the  double  object  of 
increasing  the  barrier  against  northeast  gales  and  of  compelling  the  ebb 
tides,  which  now  escape  through  the  gap,  to  traverse  the  harbor  and  lend 
their  influence  towards  checking  the  formation  of  the  shoal  near  the 
Breakwater  light. 

The  general  estimate  for  this  is  $500,000  or  $600,000,  and  the  Board 
of  Engineers  in  February,  1879  (Annual  Report,  1879.  pages  456-^7) 
urgently  but  ineflectually  recommended  an  immediate  appropriation  of 
$150,000  for  beginning  the  work. 

The  probable  explanation  of  the  apparent  lack  of  appreciation  of  the 
value  of  this  harbor,  that  has  cost  the  general  government  nearly 
$2,250,000  and  is  now  in  danger  of  becoming  useless,  is  that  the  interests 
concerned  in  its  preservation  and  utilization  are  entirely  general,  and 
represented  by  persons  whose  number  in  the  aggregate  is  enormous, 
but  whose  individual  influence  is  small  and  without  means  of  concentra- 
tion. It  is  not  the  great  steamship  and  transportation  lines,  but  the 
thousands  of  domestic  coasters,  sailing  deep  laden  from  every  port  on 
the  Atlantic  and  Gulf  coasts  and  manned  by  the  hardest-worked  and 
worst-paid  men  in  the  country,  that  need  and  seek  the  refuge  which  it 
is  the  duty  of  the  nation  to  supply. 

The  past  winter  was  exceptionally  severe  and  the  formation  of  ice  in 
all  parts  of  Delaware  Bay  and  River  was  unprecedented  in  amount  and 
duration. 

The  accompanying  report  from  Mr.  Stierle,  the  resident  assistant^ 
gives  the  main  particulars  with  regard  to  the  Breakwater  Harbor.  His 
statements  show  that  the  "ice-breaker''  so  called,  furnishes  no  protection 
against  ice  dangers,  since  the  tides  traverse  the  gap  freely,  moving  great 
masses  of  ice  with  them.  In  fact,  the  vessels  most  narrowly  escaping 
disaster  were  those  anchored  under  the  "ice-breaker,''  which  were  swept 
by  the  ice  through  the  gap  and  nearly  wrecked  upon  the  breakwater. 

The  "  icebreaker  "  is,  as  the  works  now  stand,  simply  a  partial  shelter 
against  gales  blowiug  down  the  bay,  and  furnishes  no  protection  against 
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either  northeast  gales  throtigli  the  gap  or  the  movements  of  ice,  which 
are  influenced  more  by  the  tides  than  the  winds. 

The  number  of  vessels  seeking  shelter  has  not  been  officially  reported 
during  the  last  year.  During  the  year  previous  the  number  was  14,000, 
of  which  not  less  than  nine-teuths  belonged  to  the  domestic  coasting 
trade,  for  which  no  shelter  other  than  the  Delaware  Breakwater  Harbor 
exists  between  Sandy  Hook  and  the  capes  of  the  Chesapeake. 

The  local  commerce  of  the  harbor  continues  to  increase,  as  will  be  seen 
from  the  statement  below,  namely : 

AMOUNT  OF  FREIGHT    HANDLED    AT  THE  KAILROAD    PIER,    DELAWARE    BREAKWATER 
HARBOR,    BETWEEN  MAY  1,  1^80,  AND  MAY  1,  1881 

Pounds. 

Forwarded 59,859,920 

Received 7,751,791 

Total 67,611,711 

or  30,184  long  tons,  an  increase  of  5,947  tons  since  1879. 

This  work  is  in  the  collection  district  of  Delaware,  Wilmington  being  the  nearest 
port  of  entry.  The  nearest  fort  and  light-house  are,  respectively,  Fort  Delaware  and 
Delaware  Breakwater  light. 


report  of  mr.  a.  8tierle,  assistant  engineer. 

United  States  Pier  near  Lewes,  Del. 

March  15,  1881. 

Sir:  I  have  the  honor  to  render  herewith  a  report  upon  the  appearance  and  condi- 
tion of  the  ice  in  the  harbor  of  the  Delaware  Breakwater  and  vicinity  during  the  past 
winter,  1880-1881. 

The  first  ice  formed  during  the  night  of  December  10,  and  extended  for  a  width  of 
300  feet  along  the  shore,  the  piles  of  the  pier  remaining  covered,  up  to  high-water 
mark,  with  a  thick  coat  of  ice  durins  low-water  the  next  morning.  This  ice  projected 
further  into  and  up  the  harbor  the  following  day,  but  disappeared  during  the  night  of 
December  12,  on  the  ebb-tide,  a  strong  southwest  wind  driving  it  to  sea. 

New  ice  began  to  form  rapidly  at  the  beginning  of  the  cold  spell  that  sfet  in  shortly 
after  Christmas,  and  on  December  30  the  harbor  was  full  of  drifting  ice,  extending  to 
the  breakwater  and  beyond. 

The  ice  inshore  of  the  bar,  all  along  the  shore,  became  packed  and  did  not  move 
until  January  4,  when  it  broke  loose,  a  westerly  wind  setting  it  off  shore. 

Notwithstanding  the  fact  that  the  temperature  remained  comparatively  mild  until 
January  8,  great  quantities  of  floating  ice  fields  passed  through  the  harbor  ont&e  ebb 
and  flood  tide.  Subsequently  the  temperature  remained  below  freezing,  and  ice  com- 
menced  to  form  along  snore,  packing  to  such  an  extent  upon  the  bar  the  next  day  that 
the  flow  of  the  tides  did  not  afiect  it,  no  movement  being  perceptible. 

Large  fields  of  ice  continued  to  pass  through  the  harbor  until  January  21,  when  A 
heavy  rain  and  westerly  gale  melted  it  or  drove  it  ofl"  shore,  and  no  ice  was  visible  in 
the  harbor  or  bay  January  22. 

January  27,  slush-ice  was  again  observed  along  the  shore.  The  temperature  con- 
tinued to  remain  below  the  freezing  point  from  that  day  until  February  5,  falling  on 
several  days  to  only  a  few  degrees  above  zero.  During  that  period  the  formation  of 
ice  assumed  proportions  seldom  observed  in  this  region.  Huge  cakes  of  Delaware  River 
ice — easily  distinguishable  from  the  salt-water  ice — that  had  floated  into  the  harbor 
during  the  previous  week,  were  cemented  together  by  new  ice,  forming  large  fields 
which  extended  out  to  the  channel  of  the  bay  and  became  so  solid  finally  that,  on 
February  2,  a  few  sailors  walked  from  the  breakwater  to  the  shoals  near  the  cape,  a 
feat  accomplished  subsequently  in  all  directions  across  the  harbor  by  many  persons  up 
to  Febmary  8,  when  the  temperature  became  milder  and  the  ice  began  to  move  again 
with  the  tide  in  the  vicinity  of  the  point  of  the  cape. 

The  thickness  of  the  ice-cakes  did  not  probably  exceed  15  inches ;  but  as  nearly  all 
«f  them  had  frozen  together  in  a  slanting  position,  lappine  each  other  more  or  less, 
the  masses  of  ice  in  some  places  greatly  exceeded  this  thickness  during  the  coldest 
days. 

The  break-up,  which  took  place  gradually  after  February  9,  was  not  accompanied 
^ith  any  casualties  to  the  shipping  or  works  in  the  harbor,  a  fact  mainly  due  to  the 
ptevailug  calm  weather  and  light  southerly  winds. 
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Two  ships,  ODe  bark,  and  a  light- vessel,  having  anchored  near  and  outside  the  break- 
water and  ice-breaker  when  the  severe  freezing  commenced,  broke  their  moorings  on 
the  first  pressnre  of  the  ice,  and  were  carried  near,  and  two  of  them  partly  upon, 
the  stone-works,  where  they  remained  several  days  until  towed  away.  A  brig  and  two 
schooners  anchored  inside  the  harbor  dragged  their  anchors  under  the  same  circum- 
stances, and  got  into  dangerous  proximity  to  the  point  of  the  cape,  whence  they  drifted 
away  unhurt  at  the  breaking  up  of  the  ice.  About  forty  vessels  were  fast  in  the  ice  at 
this  time,  none  of  them  sustaining  any  material  damage. 

A  better  idea  of  the  solidity  of  the  ice  during  these  days  may  be  formed  from  the 
fact  that  city  ice-boat  No.  3,  on  February  4,  p.  m.,  consumed  four  hours  in  breaking 
her  way  towards  the  "gap"  from  the  railroad  pier,  where  she  had  arrived  the  pre- 
vious night. 

Two  days  later  city  ice  boat  No.  2  spent  nearly  as  much  time  in  making  half  that 
distance  to  get  near  No.  3,  then  lying  in  the  middle  of  the  harbor,  to  replenish  the 
coal  bunkers.  The  Old  Dominion  s learner  Breakwater,  unable  to  make  harbor  and 
to  break  through  the  ice  when  near  the  capes,  on  Friday,  February  4,  was  compelled  to 
return  to  New  York. 

After  the  ice  had  begun  to  move  all  over  the  bay  during  the  night  of  February  9, 

the  warmer  temperature  made  it  disappear  rapidly,  and  the  harbor  was  free  of  ice 

again  February  14,  since  which  date,  on  two  or  three  occasions,  slush-ice  in  small 

'  quantities  has  been  observed  along  the  shore  after  a  particularly  cold  night,  the  hist 

time  on  the  2d  of  this  month. 

The  past  winter  has  forcibly  demonstrated  the  inadequate  protection  afforded  by 
the  present  works,  and  has  apparently  awakened  a  more  than  passing  interest  in  the 
much-needed  improvement  of  this  harbor.  > 

Verj'  respectfully,  your  obedient  servant, 

A.  Stierle, 

Capt.  W.  Ludlow,  A$sistani  Engines. 

Corps  of  Engineers,  Bvt,  Lt.  Col.,  V.  aS,  A, 


F   21. 

REMOVAL  OF  WRECKS  FROM  DELAWARE  BREAKWATER  HARBOR. 

Under  a  special  act,  approved  January  23,  1880,  appropriating 
$25,000  for  the  removal  of  these  wrecks,  originally  10  in  number,  which 
had  been  lying  in  the  harbor  since  October,  1877,  contract  was  made  April 
22,  1880,  after  due  advertisement,  for  their  complete  removal  by  Aagust 
1, 1880.  Although  it  included  the  most  favorable  months  of  the  year 
for  such  work,  the  time  stipulated  in  the  contract  expired  before  a  single 
wreck  had  been  removed,  and  as  the  contractor  was  unwilling  to  alter  his 
method  of  operating  or  to  increase  his  working  plant,  which  consisted  of 
1  small  schooner  and  a  diving  apparatus,  and  refused  to  guarantee  the 
removal  of  more  than  3  wrecks,  even  should  the  time  be  extended  to  De- 
cember 1,  his  contract  was  annulled ;  new  advertisements  were  issued 
and  a  new  contract  made  August  31,  1880. 

The  loss  of  the  best  portion  of  the  season  of  1880,  the  early  advent  of 
winter,  and  the  late  and  boisterous  spring  greatly  retarded  the  work,  but 
by  July  1, 1881,  3  wrecks  had  been  completely  remove<l,  and  two  others 
were  nearly  ready,  leaving  3  more  in  the  Breakwater  Harbor  and  the 
"Addie  Walton"  in  the  main  ship  channel  near  Cross  Ledge  light  to 
work  upon.  As  the  contractors  had  an  improved  and  adequate  plant 
in  operation  and  would  evidently  clear  the  harbor  if  allowed  to  continue, 
an  extension  of  time  to  October  1, 1881,  was  granted  them. 

The  wrecks  lie  in  15  to  20  feet  of  water,  and  by  subsidence  and  for- 
mation of  shoals  are  nearly  imbedded  in  mud.  The  wrecking  plant  con- 
sists of  a  steam  propeller  of  250  tons,  carrying  all  necessary  apparatus, 
with  quarters  for ,  the  crew  of  17  men. 

The  vessel  is  moved  over  the  wreck  and  a  centrifugal  pump  of  im- 
proved pattern  discharges  the  coal,  and  frees  the  wreck  from  mud. 
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Chains  are  then  passed  through  the  keelsons  and  attached  to  wood  pon- 
tons. The  use  of  the  pump  to  wash  away  the  external  mud,  and  even 
several  light  blasts  are  required  before  the  hull  yields  to  the  lift  of  the 
pontons  and  leaves  its  bed.  The  wreck  is  then  towed  to  sea  outside 
the  capes,  and  let  go  in  16  to  20  fathoms,  beyond  possibility  of  future 
injury  to  shipping. 
The  wotk  will  no  doubt  be  completed  before  October. 

Total  amonnt  appropriated  (by  act  of  Jauuary  21^  1880)  to  June  30;  1861. .  $25, 000  00 
Total  amount  expended  to  June  30,  1881 2,763  98 

Money  statement 

July  1, 1880,  amount  available : $23,773  22 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  Julv  1,  1880 $1,806  20 

July  1,  1881,  outstanding  liabilities 17,446  50 

19,252  70 

July  1,  1881,  amount  available , 4,520  52 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30,  1883.     5, 000  00 


Abstract  of  proposals  received  hi/  Col,  J.  N.  Macomb j  Corps  of  Engineers,  at  12  o^clook  m., 
August  17,  1880,  for  removal  of  wrecJcs  from  Delaware  Bay  and  Delaware  Breakwater 
Harbor, 


I 


ICames  of  wrecks. 


No.! 


Names  of  bidders. 


Residence. 


S 


GeorjifeDick I  Baltimore,  Md  ....'    $2,468  75 

McDonald  &  Cuming |  Astoria,  N.  Y {      2,156  25 


S 
I 


12, 468  75 
2, 156  25 


s 


$2,468  75  !   $2,468  75 
2, 156  25  j   2, 156  25 


No. 


Names  of  bidders. 


Names  of  wrecks. 


I 

I 


1  '  George  Dick $2,468  75  I  $2,468  75 

2  i  McDonald  &  Cuming. ...    2, 156  25  ;    2, 156  25 

I  ■  I 


i 

9 

<1 


Remarks. 


$2. 468  75  •  $2, 468  75 
2, 156  25  I    2, 156  25 


$10,750  I 
17,250  !  Lowest  bidder. 


Abstract  of  contract  entered  into  by  Col,  J.  N.  Macomb,  Corps  of  Engineers,  during  the  fiscal 
year  ending  June  30,  1881,  for  removal  of  wrecks  in  Delaware  Bay  and  Delaware  Break- 
water  Harbor, 


I 


Name  of  contractor. 


'Residence. 


i  1^^ 


Date  of  contraet. 


McDonald  &  Cuming |  New  York  City i    $17,250 


August  31, 1881. 
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F   22. 

PORT  WARDEN'SLINE,  PHILADELPHIA,  PENNSIXVANIA. 

The  Advisory  Commission  of  United  States  officers,  consisting  of  Col. 
J.  K  Macomb,  Corps  of  Engineers,  United  States  Army,  chairman ;  Cap- 
tain Breese,  United  States  Navy  (taking  the  place  of  Captain  Chan- 
dler, United  States  Navy,  ordered  to  the  command  of  his  ship) ;  and 
Professor  Mitchell,  United  States  Coast  and  Geodetic  Survey,  with  Capt. 
William  Ludlow,  Corps  of  Engineers,  United  States  Army,  as  secretary, 
has  during  the  psist  year  had  under  consideration  the  subject  of  the 
proper  determination  of  Port  Warden's  lines  for  both  the  Delaware  and 
Schuylkill  rivers. 

The  chart  of  the  Delaware,  from  Bridesburg  to  below  League  Island, 
made  for  the  city  of  Philadelphia  by  the  Coast  Survey,  and  a  chart  of 
the  Schuylkill  Biver  from  recent  surveys  made  under  the  direction  of 
the  United  States  Engineer  Office,  Philadelphia,  were  at  the  service  of 
the  Commission. 

An  investigation  by  i*rofessor  Mitchell,  based  upon  computations  from 
the  Delaware  charts  by  Mr.  Mariuden,  United  States  Coast  and  Geodetic 
Survey,  was  presented  to  the  Commission  and  the  subject  of  the  Dela- 
ware line  discussed.  The  Commission  reached  the  conclusion  that  an 
equal  supervision  of  the  line  on  both  sides  of  the  Delaware  was  essential 
to  the  attainment  of  useful  results. 

Pending  correspondence  with  the  New  Jersey  authorities  looking 
towards  an  understanding  on  this  subject,  further  consideration  of  the 
Delaware  line  was  suspended  and  those  of  the  Schuylkill  taken  up. 

On  April  2, 1881,  a  report  was  presented  to  the  Philadelphia  harbor 
commissioners  (a  copy  of  which  is  herewith  forwarded),  together  with  a 
tracing  of  the  chart  of  the  Schuylkill  Eiver  trom  Callowhill  street  bridge 
to  the  Delaware. 

Upon  this  tracing  two  lines  were  drawn  for  each  bank  for  "  lines  of 
solid  filling '^  and  '*  wharf  lines.^' 

No  decisive  action  had  been  notified  to  the  Advisory  Commission  at 
the  end  of  the  fiscal  year,  but  it  is  hoped  a  determination  will  be  reached 
before  spring. 

report  of  the  advisory  commission. 

United  States  Engineer  Office, 

Pkiladelphiay  Pa.j  April  2,  1881. 

Sir  :  The  Commission  advisory  to  your  honorable  Board,  recognizing  the  importance 
to  the  interests  of  this  port  of  a  proper  r^ulation  of  the  bank  and  wharf  structures 
of  the  Schuylkill  River,  and  additionally  urged  thereto  by  the  pressure  of  valuable 
improvements  awaiting  the  determination  of  shore-lines  for  their  development^  have 
recently  had  under  careful  consideration  the  conditions  and  requirements  of  the  tidal 
section  of  that  stream. 

The  chances  in  the  composition  of  the  Commission  since  their  organization  have 
been  the  substitution  of  Captain  Breese,  of  the  Navy,  for  Captain  Chandler,  ordered 
to  the  command  of  his  ship,  and  the  assignment  of  Colonel  Ludlow,  United  States 
Engineers,  as  secretary. 

During  their  recent  sessions,  the  Commission  were  deprived  of  the  co-operation  of 
one  of  their  number,  Professor  Mitchell,  of  the  Coast  Survey,  whose  duties  as  a  member 
of  the  Mississippi  River  Commission  have  detained  him*  in  Saint  Louis  beyond  the 
time  for  which  it  seemed  desirable  to  postpone  the  consideration  of  the  important  mat- 
ters awaiting  decision. 

Fortunately,  the  problems  presented  for  solution  offered  no  special  difBcultiee,  unleas 
legal  points  should  interfere,  and  in  the  course  of  the  discussion  an  entire  unanimity 
of  opinion  on  the  part  of  the  remaining  members  was  attained. 

The  recommendations  made  are,  therefore,  those  of  the  Commission. 
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Tliey  are  based  upon  the  following  consideratious,  involving  the  physical  aspects  of 
the  Schuylkill : 

l»t.  While  the  flow  from  above  the  dam  at  Fainnount  augments,  in  a  varying  pro- 
jwrtion,  the  total  volume,  usefully  diminishing  the  velocity  of  the  flood  current  and 
increasing  that  of  the  ebb,  the  tidal  characteristics  of  the  section  between  the  dam 
and  the  Delaware  must  be  regarded  as  predominant,  and  the  regulation  of  the  stream 
should  conform  thereto. 

2d.  Since  any  given  x>ortioH  of  the  river  occupies  the  relation  of  tidal  reservoir  to 
all  portions  below  it,  the  limiting  Hues  at  high-water  should  be  so  adjusted  as  to  pre- 
serve as  much  as  possible  the  tidal  capacity ;  that  is  to  say,  the  area  to  be  filled  and 
emptied  by  each  tide,  while  furnishing  boundaries  that  shall  insnre  an  easy  and  uni- 
form flow,' and  gradually  widen  downward  to  allow  for  greater  volume  passing  succes- 
sively lower  si^ctions. 

3d.  Although  the  straightening  of  the  stream  at  certain  points  is  both  desirable  and 
practicable  to  a  certain  extent,  aud  would  considerably  increase  the  ease  of  naviga- 
tion, nevertheless  caution  is  required  in  the  application  of  this  means  of  improvement. 
Any  considerable  straight«niug  causes  a  corresponding  decrease  in  tidal  capacity,  aud 
a  careful  cousideration  of  the  topography  shows  that  any  radical  or  extensive  altera- 
tion of  the  present  bed  would  injunously  afi'ect  valuable  interests,  whose  losses  would 
probably  overbalance  the  contemplated  benefits.  Furthermore,  questions  of  individual 
rights  and  of  damages  to  owners  would  be  raised  aud  efiect  an  indefinite  postponement 
of  a  much-ueeded  adjustment. 

4th.  For  the  better  accommodation  of  shipping,  a  limiting  wharf  line  may  be  drawn 
wherethetopography  admits  of  it,  preservingan  ample  width  of  fairway.  Inordernot  to 
decrease  the  tidal  area,  any  structures  erected  beyond  the  dike  or  bulkhead  line,  shonld 
be  as  open  as  possible,  and  built  upon  piles  to  1  foot  above  the  plane  of  high  water. 

There  are  transmitted  herewith  two  tracings  from  the  United  States  Engineer  chart 
of  the  Schuylkill,  drawn  on  a  scale  of  '«00  feet  to  the  inch,  and  illustrating  graphically 
the  opinion  of  the  Commission  as  to  how  the  regulation  of  the  river  should  be  effect-ed. 

Lines  have  been  drawn  on  both  banks  for  lines  of  solid  filling  and  for  wharf  lines; 
the  former  in  dark  blue,  the  latter  in  red. 

The  bulkhead  lines  of  solid  filling  are  continuous  on  both  banks. 

Those  for  wharf  structures  are  interrupted  to  correspond  to  the  requirements  of  c?ftch 
locality,  and  emerge  at  times  iiito  the  bulkhead  line. 

It  is  to  be  understood  that  both  these  are  ** limiting"  lines,  only.  That  is  to  say, 
when  solid  structures  shall  be  built,  they  should  stop  at  the  blue  lines;  wharf  struc- 
tures built  beyond  the  blue  lines,  should  be  o^ieu  ones,  terminating  on  or  short  of  the 
red  lines. 

The  chart  extending  only  to  Callowhill  street  bridge,  the  Commission  have  been  un- 
able to  continue  these  lines  to  the  dam,  but  an  examination  of  their  position  just  be- 
low the  bridge,  will  indicate  the  belief  of  the  Commission  that  no  extension  of  the 
prdsent  structures  into  the  stream  should  be  made  in  the  upper  part  of  the  river. 

It  will  be  observed  that  the  blue  lines  at  some  points  Intersect  structures  already 
built.  This  is  intended  to  express  the  judgment  of  the  Commission  that  such  struc- 
tures unduly  restrict  the  navigation  and  are  injnrious  to  the  stream,  and  that,  conse- 
qnently,  the  portions  extending  beyond  the  blue  line  should  be  removed.  In  other 
places,  the  wharf  lines  are  held  back  within  the  line  of  low  water.  The  reasons  there- 
for are  evident  from  an  inspection  of  the  tracings. 

Without  discussion  of  the  legal  rights  of  riparian  owners,  in  relation  to  the  construc- 
tion of  wharvee  in  tidal  waters,  the  Commission  believe  that  the  true  interests  of 
all  the  owners  are  identical  in  their  dependence  for  the  value  of  their  respective  prop- 
erties upon  the  maintenance  and  improvement  of  the  general  navigation,  and  that, 
consequently,  what  is  for  the  benefit  of  all,  will  command  the  assent  of  all. 

There  are  other  points  in  relation  to  the  Schuylkill,  to  which  your  honorable  body 
might  profitably  direct  attention,  but  which  do  not  fall  within  the  scope  of  the  present 
discussion. 

Among  these,  are  the  evils  to  be  anticipated  in  the  future  resulting  from  the  use  of 
the  lower  Schuylkill  as  a  receiving  basin  for  sewage  and  waste  products,  the  un- 
healtbfulness  of  certain  localities  bordering  on  the  river  from  the  existence  of  bodies 
of  stagnant  water,  emitting  malarial  and  other  poisons,  and  the  desirability  in  the 
near  future  of  establishing  a  system  of  harbor  regulations  which  shall  control  the 
mooring  and  berthing  of  vessels  so  as  at  certain  points  to  keep  open  a  sufficient  fair- 
way for  the  traffic  of  the  stream. 

All  of  which  is  respectfully  submitted.  J.  N.  Macomb, 

Colonel  of  Engineers, 

Attest:  Chairman  Advisory  Commission. 

William  Lui)ix>w, 

Captain  of  Engineers,  Bvt  Lt.  CoL  U.  S,  A., 

Secretary  Advisory  Commission, 

To  the  Chairman  of  tfie  Board  of  Harbor  Commissionkrs 
OF  THE  Port  of  Philadelphia. 
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P  23. 
EXAMINATION  OF  APPOQUINIMINK  CREEK.  DELAWARE. 

United  States  Engineer  Office, 

Philadelphia^  Pa.,  January  1,  1881. 

General:  I  have  the  honor  to  forward  herewith  report  and  tracing 
of  chart  of  Appoquinimink  Creek,  Delaw  are,  in  accordance  with  section 
2  of  the  river  and  harbor  a<;t  of  June  14,  1880. 

The  navigation  is  shown  by  the  chart  to  be  of  good  nataral  capacity, 
the  available  depths  averaging  7  to  10  feet  at  low-water.  There  are 
reaches,  however,  where  the  6-foot  low-water  channel  is  interrupted, 
aggregating  in  all  about  3,500  feet,  the  improvement  of  which  would 
clear  the  9^  miles  to  Odessa. 

As  a  rule,  the  construction  of  canals,  though  of  great  convenience  to 
shipping,  should  be  projected  sparingly  from  their  cost  and  the  partial 
dimiuuition  of  the  tidal  prism  due  to  the  shortening  of  the  stream.  At 
certain  points,  however,  the  excessive  curvature  of  the  creek  is  so  seri- 
ous a  disadvantage  as  to  justify  the  construction  of  cut-oflfs,  such  as,  for 
example,  at  K  and  H  on  the  chart.  When  projected  they  should  be  so 
designed  as  to  conform  to  natural  laws.  The  canal  already  constructed 
at  1  is  an  illustration  of  violation  of  these.  The  canal  at  its  lower  end 
encounters  the  creek  at  right  angles,  and  the  flood  current  tends  to  pass 
the  mouth,  while  the  ebb  strikes  the  opposite  bank.  If  properly  planned, 
these  cut-offs  from  the  greater  head,  due  to  shortening  the  distance, 
have  a  brisker  flow  than  that  in  the  stream,  and  are  therefore  able  to 
maintain  a  suitable  depth  with  much  less  width;  but  the  faulty  direction 
of  the  cut-oflFat  I  diminishes  the  draught  to  4  feet  at  low- water.  A  com- 
paratively small  addition  to  the  original  cost  would  have  given  it  a 
suitably -curved  direction,  with  great  benefit  If  this  canal  should  be 
widened  and  deepened,  the  proper  curve  should  be  given  it  by  deflect- 
ing the  south  end  eastwardly. 

The  improvement  of  the  entrance  to  such  depth  as  can  be  readily  ob- 
tained in  the  creek  would  require  dredging  through  a  distance  of  3,500 
feet  to  the  8-foot  low- water  curve  in  the  bay.  The  rise  of  tide  and  the 
soft  bottom,  however,  will  admit  vessels  drawing  8  feet  or  9  feet,  which 
can  then  proceed  up  the  improved  creek  without  detention. 
Very  respectfully,  your  obedient  servant, 

J.  N.  Macomb, 
Colonel  of  Engineers, 

The  Chief  of  Engineers,  U.  8.  A. 


report  of  mr.  w.  8.  edwards,  assistant  engineer. 

United  States  Engineer  Office, 

Philad€lphiay  Fa.,  December  20,  1880. 
Colonel  :  The  following  report  and  accompanying  map  of  the  reconnaissaiiee  of 
the  Appoquinimink  Creek.  Delaware,  are  respectfully  submitted. 

The  examination  extended  from  Odessa,  the  head  of  present  navigation,  to  the 
entrance,  9^  miles. 

The  creek  is  bordered  by  salt  marsh,  with  occasionally  the  fast  land  cominff  down 
to  the  water,  and  in  several  places  the  marsh  has  been  embanked,  drained,  and  ealti- 
vat<ed  successfully.  The  country  along  the  creek  is  a  district  of  rich  fanning  Imnda, 
slightly  undulating,  and  generally  highly  cultivated.    The  cultivation  of  fruits  and 
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vegetables  for  the  Philadelphia  market  has  been  largely  entered  into.  It  is  a  tidal 
stream,  about  20  miles  in  length,  lyinff  altogether  in  the  State  of  Delaware,  and  emp- 
tying into  the  Delaware  Bay,  6  miles  laelow  Port  Penn  and  46  miles  below  Philadel- 
phia, havine  a  width  of  180  feet  at  its  month  and  120  feet  at  Odessa,  with  an  average 
width  of  130  feet.    It  drains  an  area  of  about  59  square  miles. 

Odessa  is  a  town  of  about  500  inhabitants,  and  is  2  miles  from  Middletown,  the 
nearest  railroad  communication,  and  has  tri- weekly  communication  with  Philadelphia 
by  steamer.  Vessels  drawing  7  feet%ure  able  to  sail  up  to  Odessa  at  high- water.  At 
present  the  improvements  designed  are  the  deepening  of  the  channel  at  several  points 
so  as  to  give  6  feet  at  mean  low- water  up  to  the  Odessa  wharves,  and  the  cutting  of 
canals  for  the  purpose  of  straightening  the  creek. 

On  the  accompanying  map  the  different  improvements  are  designated  by  Boman 
numerals  and  letters^  and  are  as  follows : 


1 

LeDKth. 

Width. 

Td9. 
13 
13 
13 
13 

13 

13 

13 

13 
13 

Depth. 

Amount 

Cost. 

Kemarks. 

I.  Bock  Beach  Shoal 

Td9. 
260 
146 
286 
73 

632 

566 

620 

610 
166 

Tdt. 
.55 
.40 
.33 
.66 

.36 

.86 

.50 

.70 
.80 

Cub.  Tds. 
1, 625 

760 
1,225 

625 

2,675 

2,660 

4,050 

5,650 
1,725 

$813 
376 
612 
313 

1,338 

1,825 

2,025 

2,875 
812 

Estimated  at  50 

II.  New  Bridge  Shoal 

cents  per  cubic 
yard. 

III.  Pnmp  House  Shoal 

IV.  Tom's  Bay  Shoal 

T.  Between  Tom's  Bay  and  Perch 

Ditch 

YI.  Between  Perch  Ditch  and  Peter- 
son's   

Vn.  Between   Peterson's  and  Phos- 
phate   

VlJi.  Between   Phosphate  and    Store 

House 

IX.  Odessa  Wharf  Shoal 

Total 

3,348 

20,875 

10.488 





I.  Canal  to  he  widened  and  deepened  . . . 

450 

13 

4to§ 

14,000 

6,300 

46  cents  per  yard. 

B.  Canal 

E.  Canal  (Drawyen) 

817 
250 
670 
800 
160 

13 
13 
13 
13 
13 

17,000 
14,000 
36.  000 
16,000 
8,320 

7.650" 
6,300 
16, 200 
7,200 
3,744 

46  cents  per  cubic 
yard. 

P.  Canal  (Tom's  Bay) 

H.  Canal  (Bayard  Ditch) 

K.  Canals.... 

Total 

1,697 



91,320 

41,094 

The  material  removed,  which  will  consist  mainly  of  mud,  must  be  deposited  on  the 
banks  of  the  creek. 

THE  ENTRANCE. 

The  distance  from  the  entrancet  o  8  feet  water  in  the  Delaware  Bay  is  3,500  feet, 
with  an  average  depth  of  2^  feet  at  low- water. 

To  dredge  a  channel  75  feet  wide  and  7  feet  deep  across  the  shoal  will  require  the 
removal  of  45.000  cubic  yards  of  material  at  a  i)robable  cost  of  30  cents  per  yard, 
amounting  to  913,500. 

The  bottom  seems  to  be  soft  mud  on  the  surface,  with  probably  some  clay  and  sand 
underneath.  At  this  point  a  close  survey  would  be' required  before  any  improvements 
were  commenced. 

TIDES. 


The  mean  rise  and  fall  at  entrance,  6.00  feet ;  the  mean  rise  and  fall  at  Odessa,. 
4.70  feet.  Difference  in  time  between  high-wat-er  at  Odessa  and  entrance,  2  hours  15 
minutes. 

This  creek  is  in  the  collection  district  of  Delaware ;  Saint  Augustine  range  lights 
are  the  nearest  light-houses,  and  Fort  Delaware  is  the  nearest  foHification. 


Very  respectfully,  your  obedient  servant. 


Col.  J.  N.  Macomb, 

Corps  of  Engineers  J  U,  8.  A. 


W.  S.  Edwards, 
Assistant  Engineer, 
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Recapitulation  of  improtetnenta  and  e$timate8. 

~i  j  \ 

'  Amount  to     Co«t  por  cu-    wi,^.  -^^ 
i  be  removed.       bic  yard.     |  ^™***  ***• 


I  Cubic  yards. , 

Dredging  BhoalB f.             20,876  $0  50  $10,4»lt 

Widening  canal 14,000                     45  «»900 « 

Canals 91,320.                   45  41,0iMJH 

Entrance 45,000                     30,  13.$0e« 

TdtalB 171,195  1 '         7L3SM 

P    24. 

EXAMINATION    OF    RIDLEY     CREEK,     DELAWARE    COLTNTY.    PENNS^'L- 

VANIA. 

United  States  Engineer  Office, 

Philadelphia^  Pa.,  December  30,  1880. 

Sir:  I  have  the  honor  to  forward  herewith  a  tracing  of  the  chart  of 
Kidley  Creek,  Delaware  Coanty,  Pennsylvania,  made  during  the  past 
season,  in  accordance  with  section  2  of  the  river  and  harbor  act  of  June 
14,  1880. 

The  extensive  plant  of  the  print  works,  operated  by  the  EddystoDe 
Mauufactaring  Company,  occupies  about  30  acres  near  the  mouth  of  the 
<5reek.  The  remaining  lands  bordering  on  the  creek  in  this  vicinity  be- 
long to  William  Simpson  &  Sons,  who  are  also  proprietors  of  the  print 
works.  They  are  now  engaged  at  their  own  expense  in  improving  the 
navigation  by  deepening  it  and  altering  its  course  with  the  view  of 
straightening  it^  this  is  being  done  under  an  order  of  court  of  Delaware 
Oounty,  in  compliance  with  laws  of  Pennsylvania.  For  this  reason,  no 
project  or  estimate  is  submitted  for  the  improvement  of  the  navigation 
by  the  United  States. 

commercial  statistics. 

The  business  of  the  creek,  as  ascertained,  is  as  follows: 

The  Eddystone  Print  Works  employ  about  600  people  and  produce  about  60,000,000 
yards  of  prints  per  annum.  Much  of  their  heaver  freight  is  transported  by  water,  H 
foUows :  .     . 

9  sloops,  coal,  398  tons. 
29  sloops,  wood,  954  cords. 
75  barges,  coal.  16,761  tons. 
,   4  barges,  lumoer,  875  tons. 

5  schooners,  lumber,  1,880  tons. 
872  steamboats,  miscellaneous,  10,000  tons. 

In  addition  to  the  above  9  sloops  and  60  barges  are  regularly  engaged 
in  carrying  stone,  sand,  coal,  &c.,  to  and  from  various  points  on  the 
■creek. 
The  draught  of  the  vessels  engaged  in  this  traffic  is  from  5  to  7  feet 
Verj'^  respectfully,  your  o^dient  servant, 

J.  N.  Macomb, 

Col.  of  Engineers. 
To  the  Chief  of  Engineers,  U.  8.  A. 
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F  25. 
EXAMINATION  OF  LITTLE  CREEK,  IN  KENT  COUNTY,  DELAWARE. 

United  States  Engineer  Office, 

Philadelphia^  Pa.,  December  31,  1880. 

Sir  :  I  have  the  honor  to  forward  herewith  a  report  and  tracing  of 
chart  of  Little  Creek,  Delaware,  in  accordance  with  section  2  of  river 
and  harbor  act  of  June  14, 1880. 

The  navigation  is  about  3^  miles  in  length,  terminating  at  Little 
Creek  Lanc&ig. 

The  improvement  estimated  for  is  to  obtain  6  fefet  at  low-water.  The 
shoals  with  less  depths  than  this  aggregate  about  one  mile,  and  their 
removal  involves  dredging  about  17,000  cubic  yards. 

Some  of  the  bends  in  the  stream,  especially  that  below  Taylor's  Gut, 
are  so  sharp  as  to  interfere  with  the  navigation,  particularly  of  steam- 
vessels.    The  cvit-offs  given  in  the  report  are  desired  by  those  interested. 

The  entrance  offers  difficulties  similar  to  those  existing  at  other 
points.  The  distance  from  the  mouth  to  7  feet  at  low- water  in  the  bay 
is  about  1,500  yards  across  shoals  of  sand  and  mud,  with  3  feet  of  water 
over  them.  The  greater  rise  of  tide  at  the  mouth  in  great  degree  com- 
pensates for  this,  and  the  removal  of  the  shoals  in  the  creek  itself  is  the 
great  desideratum. 

Very  respectfully,  your  obedient  servant, 

J.  X.  Macomb, 
Colonel  of  Ungifieers. 

To  the  Chief  of  ENaiNEEES,  U.  S»  A. 


report  of  mr.  w.  8.  edwards,  assistant  engineer. 

United  States  Enoinjser  Office, 

Philadelphia f  Fa,,  December  10,  1680. 

Colonel  :  I  respectfully  submit  report  of  examination  of  Little  Creek,  Delaware, 
with  approximate  estimates  for  desired  improvements  and  map  of  creek  showing  same. 

Little  Creek  is  situated  in  Kent  County,  Delaware ;  is  a  narrow  tidal  stream,  about 
8  miles  in  length,  bordered  by  salt  marsh  as  far  up  as  the  Lauding,  which  is  the  head 
of  navigation,  tH  miles  from  the  mouth.  It  has  a  width  of  180  feet  at  its  mouth  and 
30  feet  at  the  Landing,  with  an  average  width  of  70  feet.  It  empties  into  the  Dela- 
ware Bay  70  miles  beloW  Philadelphia,  and  1^  miles  soutli  of  Mahon's  River  light- 
house. Small  vessels  of  5^  fe^t  draught  are  dow  able  to  go  up  to  the  Landing  at  high- 
water,  and  during  the  peach  season  there  are  3  steamers  running  there,  one  to  New 
York  and  two  to  Pbiladelphia.  There  are  no  bridges  crossing  tne  creek  below  the 
Landing ;  there  is  one  at  the  Landing  above  the  wharves  with  a  draw  of  34^  feet 
opening.  The  creek  drains  an  area  of  about  25  square  miles.  The  Lauding  is  a  small 
town  of  about  200  inhabitants,  who  are  chiefly  engaged  in  the  oyster  trade.  It  has  a 
post-office,  and  is  5  miles  from  Dover,  the  nearest  rai&oacl  station. 

The  improvements  desired  consist  of  deepening  across  some  shoals  in  the  creek,  and 
four  short  canals  cut  at  sharp  bends,  so  that  vessels  of  greater  length  can  come  up  to 
the  Landing.  No  improvement  of  the  entrance  is  asked  for,  but  it  was  examined. 
From  the  entrance  to  7  feet  water  in  the  bay  is  a  distance  of  1,500  yards,  and  the 
greater  part  o£  that  distance  is  across  a  shoal  or  bar  of  soft  mud  with  only  3  feet  on  it. 

I  have  made  estimates  for  a  channel  of  6  feet  depth  at  low- water  from  the  mouth  of 
the 'creek  up  to  the  Landing,  with  a  width  at  the  shoal  places  of  40  feet,  or  about  two 
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cats  of  an  ordinary  dredge-boat, 
are: 


The  localities  at  wliich  dredging  will  be  req^uired 


Name. 


Landing  Shoal 

Lou  g  fi^ach  Shoal 

ShosQ  spota  ftom  Long  Reach  to  Straight  Ditch 

Lower  Shoal 

Between  Lower  Shoal  Canal  and  Taylor's  Gut. 

From  Tay lor'a  Got  to  Crow  C  ut , . , 

From  Cross  Cut  to  Doable  Gat  Shoal .... 
Double  Gut  Shoal 

Total 


«6 

1 

! 

Feet. 

i 

1 

Cubic  y 

1 

Remarks. 

Feet. 

Feet. 

600 

40 

2 

2,000 

$1,000 

650 

40 

2 

2.200 

1,100  : 

1,000 

40 

2 

3,400 

1,700  . 

450 

40 

2 

1.400 

700  i 

Estimated  at  50 

600 

40 

2 

2,000 

1.000  ; 

^  ccuUperyaxd. 

100 

40 

2 

300 

150  ' 

350 

40 

2 

1.050 

525  j 

1,500 

40 

2 

4,500 

2,250 

5,250 

16,850 

8,425 

All  the  material  removed  at  these  points  can  be  deposited  on  the  banks  of  the  cree^ 
except  at  Double  Gat  Shoal,  where  scows  could  be  used  to  advantage  and  damped  in 
the  bay,  as  the  creek  is  w^ide,  and  to  place  it  on  the  bank  would  require  the  material 
to  be  handled  twice. 

The  canals  are  as  follows : 


Name. 

Length.     Width. 

Depth. 

Cubic 
yards. 

Coat.                       Remarks. 

Flat  Iron 

Panoheon  Gut... 

Lower  Shoal 

Taylor's  Gut 

Feet.          Feet. 
350              50 
130               50 
200               50 
160               90 

Feet. 
12 
12 
12 
12 

8,000 
3,000 
4,500 
4,000 

$3,600  00 
1,350  00 
2,025  00 
1, 800  00 

Estimated  at  45c  per  yard. 

Totals 

840    1 

18,500 

8,775  00 

1 

TIDES. 

Feet 

Mean  rise  and  fall  at  entrance 5.  (W 

Mean  rise  and  fall  at  Lauding 3.20 

Difference  in  time  between  high-water  at  Landing  and  entrancei  1  hour  and  10 
minutes. 
These  tides  are  from  only  two  days'  observations. 

This  creek  is  in  the  collection  district  of  Delaware.     Mahon's  River  light  is  the 
nearest  light-house,  and  Foil;  Delaware  is  the  nearest  fortification. 

At  present  there  are  no  factories  at  Little  Creek  Landing.  In  case  the  improve- 
ments are  carried  out  the  erection  of  a  large  canning  and  fruit-drying  factory  is  con- 
templated;  that  section  of  country  being  remarkably  well  adapted  for  the  production 
of  fruits  and  vegetables.  The  statistics  of  the  oyster  trade  I  could  not  obtain,  owing 
to  the  vessels  using  Mahon's  River  as  a  harbor,  although  the  vessels  are  all  partly 
owned  by  citizens  of  the  Landing,  and  also  manned  by  them.  There  are  about  20 
oyster  boats,  ranging  from  30  to  100  tons,  each  partially  owned  in  this  place. 
Very  respectfully,  your  obedient  servant, 

W.  S.  Edwards, 
Assistant  Engineer, 
Col.  J.  N.  Macomb, 

Corps  of  Engineers^  U.  S,  A, 


Becapitulation  of  improvements  asked  for  on  Little  Creeks  Delaware, 


Cubic  yards. 

Cost. 

Bemarks. 

"Dndf^uB  to  ^ve  6  feet  in  ohannelt  t  .  x .......  - 

16,850 
19,500 

$8,426  00 
8.775  00 

Estimated  at  50c.  per  yard. 
Estimated  at  45c.  per  yaid. 

Canius 

Totala 

36,350 

17, 200  00 
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F  26. 
SURVEY  OF  ABSECOM  INLET,  ATLANTIC  COUNTY,  NEW  JERSEY. 

Se<5tion  2  of  the  river  and  harbor  a€t  of  June  14,  1880,  directed  a  sur- 
vey of  this  inlet,  presumably  with  the  view  to  an  examination  of  its 
capabilities  as  a  harbor. 

The  field  work  of  the  survey,  consisting  of  topography  and  hydrogra- 
phy, and  a  gauging  of  the  tidal  currents,  was  completed  in  August  and 
September,  1880,  and  the  chart  since  prepared,  a  tracing  of  which  is 
transmitted  herewith. 

The  report  of  the  gauging,  by  Mr.  George  Daubeney,  civil  assistant, 
is  also  forwarded,  and  its  publication  recommended  as  containing  valu- 
able data  for  future  study. 

The  coast  of  New  Jersey  from  Sandy  Hook  to  Cape  May  is  125  miles 
in  length,  and  presents  the  characteristics,  common  to  the  Atlantic 
south  of  Montauk  Point,  of  a  long  narrow  sand  bea<5h,  separated  from 
the  mainland  by  interior  bays  and  thoroughfares  of  greater  or  less  ex- 
tent. The  bays  are  usually  shallow  and  bordered  by  extensive  marshes. 
The  connecting  thoroughfares  are  narrow  and  tortuous,  but  the  tidal 
currents  traversing  them  maintain  a  depth  sufficient  for  a  restricted 
navigation. 

The  long,  narrow  sea  barrier  is  broken  at  intervals  into  separate 
**  beaches"  by  inlets  through  which  the  tides  ebb  and  flow.  These  inlets 
are  variable,  both  in  depth  and  position,  from  the  mobility  of  the  sand 
that  constitutes  their  beds  and  banks,  under  the  influence  of  waves  and 
currents. 

The  principal  are  five  in  number,  with  low-water  entrances  ranging 
from  7  to  10  feet,  increasing  at  high- water  to  IX  and  15.  Of  these,  Ab- 
secom  ranks  second  in  depth,  only  !N^ew  Inlet  (Little  Egg  Harbor)  ex- 
ceeding it  in  capacity. 

In  none  of  these  is  an  entrance  safe  in  stormy  weather,  unless  the 
master  of  the  vessel  is  well  a<5quainted  with  the  locality,  and  has  vibited 
it  within  a  comparatively  short  time. 

The  great  increase  in  the  number  of  coasters  passing  the  New  Jersey 
coast,  and  the  frequent  disasters  to  shipping,  from  being  forced  upon 
the  beach  in  gales,  suggest  the  desirability  and  future  necessity  for  some 
harbors  of  refuge  that  by  means  of  permanent  engineering  works  shall 
be  so  fixed,  both  in  position  and  depth,  as  to  admit  of  their  being  suit- 
ably lighted  and  entered  with  safety  by  at  least  the  smaller  classes  of 
trading  vessels. 

Kor  in  this  matter  of  harbors  of  refuge  does  it  necessarily  follow  that 
the  interests  of  local  trade  merely  should  control  either  their  construc- 
tion or  preservation,  since  the  benefit  would  accrue  to  all  coasters  seek- 
ing shelter  therein,  from  whatever  port  they  may  have  sailed. 

The  general  considerations  determining  their  location  are — 

1.  The  necessity  for  their  construction ;  and 

2.  The  selection  of  such  points  as  present  the  best  natural  advantages. 
Absecom  Inlet  is  about  75  miles  south  of  Sandy  Hook,  and  50  miles 

north  of  Cape  May,  and  separates  Absecom  Beach  from  Brigantiue 
Beach.  Its  channel  of  entrance  bears  about  north-northwest,  with  8  or 
9  feet  least  depth  at  low-water,  and  for  two  or  three  years  past  has 
exhibited  an  unusual  stability  in  depth  and  direction. 

After  crossing  the  bar  IJ  miles  from  shore  the  channel  deepens,  until 
between  the  beaches  the  low-water  depth  is  over  60  feet.    The  (com- 
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paratively  sheltered)  area  bounded  by  the  25-foot  contour  is  some  1^200 
yards  in  length  by  150  or  175  yards  wide,  and  constitutes  the  present 
harbor.  Thence  the  waters  diverge  westward  into  Absecom  Channel, 
which  has  a  long  stretch  of  17  to  20  feet,  and  eastward  into  Brigantine 
Channel  with  10  to  13  feet. 

On  the  accompanying  chart  the  position  of  the  ganging  sections  is 
indicated;  also  the  shore  lines  of  1854  and  1876,  showing  the  consider- 
able changes  that  have  taken  place. 

In  1878  the  dangerous  encroachment  of  the  sea  led  the  Light-House 
Establishment  to  construct  a  stone  jetty,  under  the  direction  of  General 
Baynolds,  Corps  of  Engineers,  for  the  protection  of  the  lighthouse  site 
and  grounds.  The  efifect  was  almost  immediate  in  arresting  the  erosion 
of  the  shore ;  and  the  accretions  below  the  jetty  have  since  been,  and 
are  still,  apparently  increasing. 

It  is  no  doubt  feasible  to  improve  the  entrance  by  means  of  suitable 
jetties,  but  the  preparation  of  plans  and  estimates  for  these  does  not 
appear  to  be  called  for  in  this  preliminary  report. 

Further  observation  of  the  changes  in  progress,  and  a  resurvey  of  the 
locality  during  the  ensuing  season,  are  desirable,  if  further  study  of  this 
harbor  should  be  called  for. 

It  may  be  stated  that,  even  if  improvements  shall  not  be  immediately 
contemplated,  a  certain  care  might  be  exercised  to  protect  the  few  exist- 
ing natural  inlets  agaiust  avoidable  injury. 

In  this  view  of  the  case,  when  it  was  brought  to  the  attention  of  this 
office  that  a  project  was  under  consideration,  by  authority  of  a  State 
charter,  and  proposals  asked  for  the  construction  of  a  railroad  trestle 
and  swing  bridge  to  connect  Absecom  and  Brigantine  beaches,  the  facts 
were  reported  to  the  department  in  letter  of  April  19, 1881,  from  which 
the  following  extracts  are  made : 

Attempts  are  making  by  persons  interested  in  the  coasting  trade  to  secure  the  con- 
stmotion  by  the  United  States  of  harbors  **(on  the  New  Jersey  coast)"  which,  at  any 
rate,  for  moderate  draughts,  shall  have  the  degree  of  stability  necessary  to  their  use- 
fulness. It  is  probable  that  the  survey  of  Absecom  Inlet  was  ordered  with  some  sach 
end  in  view.  As  it  is,  this  inlet  is  one  of  the  best  natural  harbors  on  the  New  Jersey 
coast,  the  channel  depth  being  about  8  to  9  feet  at  low-water,  and  exhibiting  a  very 
considerable  degree  of  permanency,  both  in  depth  and  position,  for  the  last  two  or 
three  years., 

The  construction  of  a  railroad  trestle  or  other  bridge  across  the  inlet  would  practi- 
cally destroy  it  as  a  harbor  of  refuge.  The  draw  would  be  a  useful  feature  enough 
under  ordinary  circumstances,  but  at  such  times  as  the  inlet  would  be  needed  as  a 
harbor  of  refuge  the  bridge  would  be  a  dangerous  impediment. 

The  proposed  location  of  the  bridge  is  shown  on  the  chart  accompany- 
ing this  report.  Owing  to  the  non-receipt  of  acceptable  proposals,  and 
the  lateness  of  the  season,  the  construction  of  this  bridge  has  been  pos^ 
poned  until  next  year. 

If  observation  of  this  harbor  is  to  be  continued,  an  appropriation  of 
$2,500  for  a  resurvey  during  the  summer  of  1882  is  recommended. 


REPORT    BY  MR,  GEORGE    DAUBENEY,    ASSISTANT    ENGINEER,    UPON  TIDAL  CURRENTS 

THROUGH  ABSECOM  INLET. 

PhiladeAphla,  October  20,  18ri0. 

Colonel  :  In  acccordance  with  your  instructions  to  gauge  the  inflow  and  outflow  of 
water  at  Absecom  Inlet,  I  re8p€»ctf»lly  submit  the  following  report : 

The  points  selected  for  gauging,  namely,  Brigantine  and  Absecom  Channels,  were 
taken  in  preference  to  the  channel  (commonly  called  "The  Inlet")  between  Brigan- 
tine Beacn  and  Atlantic  Beach,  on  account  of  the  f^reat  depth  of  its  water  and  of  the 
chance  of  being  fouled  by  the  great  number  of  sailing  craft  constantly  passing.  The 
localities  selected  are  greatly  deticient  in  some  of  the  features  usually  required,  mast 
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especially  iii  uniformity  of  cross-section  immediately  above  and  below  them.  Owing 
to  the  great  irregularities  in  the  channel- ways,  this  was  unavoidable.  Two  cross-sec- 
tions, 100  feet  apart,  were  sounded  out  in  eacn  channel,  the  up-stream  one  being  oc- 
cupied during  ebb  currents  and  the  down-stream  one  during  floods,  the  floats  thus 
passing  over  the  same  ground  in  both  cases.  The  cross-sections  having  been  sounded 
out,  and  the  location  and  number  of  points  on  them  to  be  gauged  having  been 
selected,  two  of  these  points  were  occupied  during  the  same  current,  it  being  taken  for 
granted  that  the  amount  of  water  passing  any  two  given  points  on  a  cross-section  dur- 
ing the  same  current  always  bear  the  same  proportion  to  one  another,  irrespective  of 
the  range  of  tide.  The  velocity  midway  between  the  surface  and  bottom  was  assumed 
to  nearly  equal  the  mean  velocity  of  a  current  in  any  vertical  plane.  This  velocity 
was  measured  by  means  of  a  subsurface  float.  A  keg,  16  inches  high  and  10  inches 
head  diameter,  having  both  heads  removed  and  being  weighted  on  its  lower  edge,  was 
suspended  from  the  center  of  its  bung  diameter  by  a  line  i  inch  diameter  from  a  sn'r- 
face  float  of  cork  8  inches  square  and  3  inches  deep.  A  line  i  inch  in  diameter,  by 
which  the  distance  run  by  the  float  was  measured,  was  run  off  a  log  reel  from  a  boat 
moored  fast  stem  and  stern. 

The  assumption  that  the  mid-depth  velocity  nearly  equalled  the  mean  velocity  in 
any  vertical  plane  was  tested  on  an  ebb  current,  the  mid-depth,  the  surface,  4  feet 
below  the  surface,  8  feet  below  the  surface,  12  feet  below  the  surface,  and  the  bottom 
velocities  being  all  measured  within  5  minutes.    The  results  are  given  below. 

Velocities  in  10  aeixnids  in  feet 


Time  when  measurements  were  made. 


11. 
11. 
II. 
11. 
11. 
12. 
12. 
12. 
12. 
12. 
12. 
12. 
12. 
12. 
12. 
12. 
12. 

1. 

1 

L 

L 

1. 

1. 

1. 

1. 

1. 

1. 

1. 

1. 

2. 

2. 

2 

5; 

2. 
2. 
2. 

2. 


35  to  11. 40.. 
40  to  11. 45  . 
45  to  11.00.. 
50  to  11. 55.. 
55  to  12.00.. 
00  to  12. 05.. 
05  to  12. 10. 
10  to  12. 15. . 
15  to  12. 20. . 
20  to  12.  25. 
25  to  12.  30. . 
30  to  12.  35. 
85  to  12.40.. 
40  to  12. 45.. 
45  to  12.  50.. 
50  to  12. 55. 
55  to  1.00. 
00  to  1.05.. 
05  to  1.10.. 


10  to 
15  to 
20  to 
25  to 
30  to 
35  to 
40  to 
45  to 
50  to 
55  to 


1.15. 

1.20.. 

1.25.. 

l.S 

l.S 

1.40.. 

1.45.. 

1.50.. 

1.55.. 

2.00.. 


00  to  2.05.. 

05  to  2.10.. 

10  to  2.15.. 

15  to  2.20.. 

20  to  2.25.. 

25  to  2.30.. 

30  to  2.35.. 

35  to  2.4\. 

40  to  2.45.. 

45  to  2.50.. 

50  to  2.55.. 

55  to  3.00.. 

00  to  3.06.. 

05  to  3.10.. 

10  to  3.15.. 

15  to  3.20.. 

20  to  3.25.. 

25  to  3.30.. 

30  to  3.35.. 


Totals 

Average  velocities. 


Surface. 


4  feet 

below 

surface. 


8  feet 
below 
surface. 


13i 

14 

15J 

18J 

17 

10 

16 

14* 

18 

19 

lit 

16 
21 
22 
21 
20 

in 

19 
20 

m 

19 
17 

m 
m 
m 

17 

18* 

17 

15i 

16* 

15i 

14 

\n 

15J 

15k 

14i 

13* 

14 

14i 

14 

13i 

lU 

124 


14 

IJI 
1^ 


12 
13 

in 


17 

15i 

16  r 

i4 

15  r 

19 

15 

15 

17 

17 

lt» 

174 
174 

17i 

16 

17 

14 

18 

15 

22 

15  t 

19: 

16; 

n 

17 

19 

17 

18; 

15} 
15 
15 

14* 
16* 

15; 
17 

14 
15 

15 

18 

17 

17 

20i 

16 

16 

l?l 

16; 

161 

15 

14 

154 

154 

15 

16 

154 

14J 

13 

14 

12 

m 

15 

17 

16 

154 

144 

15 

13 

144 

10* 

13 

14 

13 

11* 

13 

12 

lit 

14 

13* 

11 

12i 

11 

13 

104 

104 

12  feet 

below 

surface. 


in 

13 
13 
16 
19 
184 
16 
174 
19 
17 
17} 

m 

10 
15 
17* 
17* 
16 

15* 
15 
15 
174 
15 
14 
16* 
14 
15 

I 
ll 

12J 
13} 

Hi 

144 


Bottom. 


11* 

11* 
11* 


i  II* 

12 

I    9 

i   13 

10* 

10 


7974 


=rl£ 


7514   I   716 


7114 


6664 


16.6083    ,  15.6.510    I  14.9166    I  14.8166       13.8792 


Mid- 
depth. 


7451 


15. 5365 


53  E 
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Taking  these  averajj^e  velocities  and  obtaining  the  mean. 

Average  velocity,  surface ir=.  6083 

Average  velocity  4  feet  below 15. 6510 

Average  velocity  8  feet  below 14.9166 

Average  velocity  12  feet  below 14.8166 

Average  velocity,  bottom 13.8792 

5)75. 8717 

15. 1743  =  mean. 
Mid^epth  =  15.5365. 
Mean  =  15.1743. 
Excess  of  mid-depth  over  mean,  2.3  per  cent. 

It  is  possible  that  this  excess  of  2.3  per  cent,  might  be  lessened  could  the  bottom 
velocities  be  obtained  with  any  certainty.  The  total  velocities  registered  for  the  bot- 
tom -will  be  below  the  real  total,  it  being  almost  impossible  to  detect  when  the  float 
slightly  grazes  the  bottom. 

This  test  was  made-  at  Station  2,  Absecom  Channel,  two  boats  being  unable  to  gauge 
any  greater  depth  at  depths  of  4  feet  in  5  minntes  of  time,  and  it  is  impossible  to  pick 
up  a  third  boat's  crew  who  are  capable  of  making  such  measurements  without  some 
preliminary  training.    A  partial  test  was  made  durin^i^  a  flood  current  at  Station  2  in  , 
Biisantine  Channel  at  every  5  feet  in  depth,  for  a  period  of  three  hours,  with  the  fol-  * 
lowinGC  resnlt : 

Average  velocity,  surface 23.7777 

Average  velocity  5  feet  below  surface 22.9583 

Average  velocity  10  feet  below  surface 22. 3125 

Average  velocity  15  feet  below  surface 24.5486 

Average  velocity  20  feet  below  surface -. 23.7708 

Bottom  3  to  5  feet  below  last  depth 00.0000 

5)117. 3679 

23.4736=  mean. 
Mid-depth  =  24. 8333. 
Mean  =  23. 4736. 
Excess  of  mid-depth  over  mean,  5^  per  cent. 

The  intention  was,  at  starting  on  this  test,  to  measure  the  bottom  velocity  also,  but 
the  two  boats'  crews  were  unable  to  do  it  in  the  requisite  5  minutes  of  time. 

The  loss  of  one  of  the  floats  at  the  end  of  three  hours  stopped  further  measurementa. 
It  is  to  be  noticed  that  the  highest  velocities  were  from  mid-depth  to  bottom,  and  it  is 
evident  that  a  measurement  of  the  bottom  velocity  would  have  increased  the  mean 
average,  and  consequently  have  decreased  the*  5^  x^r  cent,  excess  of  the  mid-depth 
average. 

The  reason  for  the  bottom  velocities  being  the  highest,  is  doubtless  owing  to  the 
fact  of  the  westerly  channel  of  the  Brigantine  cross-section,  where  the  test  was  ap- 
plied, being  closely  confined  by  the  middle  shoal,  and  to  the  steep  inclination  of  the 
bottom,  which  shoals  from  25  to  12  feet  in  about  1,000. 

BRIGANTINE    CHANNEL. 

The  cross-sections  of  this  channel  show  a  shoal  in  the  center  of  the  wat«r-way, 
with  deep  w  ater  on  both  sides  of  it.  The  deep  water  on  the  east  side  is  maintained  l»y 
the  ebb  current  and  on  the  west  by  the  flood.  This  latter  channel,  althouffh  the  deei>er 
of  the  two,  is,  to  a  great  extent,  closed  a  few  hundred  feet  up  stream  of  the  cross-sec- 
tion, which  is  shown  on  sheet  A.  The  width  between  the  high-water  marks  is  1,700 
feet,  and  between  the  low-water  marks  1,480  feet,  of  which  the  center  shoal  or  middle 
ground  occupies  one-third,  the  other  two-thirds  being  about  equally  divided  between 
the  two  side  channels.  Seven  stations  were  occupied  on  this  cross-section ;  three  in 
the  westerly  or  flood  channel,  one  on  the  crest  of  the  middle  shoal,  and  three  in  the 
easterly  or  ebb  channel. 

The  mid-depth  velocities  at  these  seven  stations  during  ebb  and  flood  currents  are 
shown  on  sheets  B,  C,  D,  £,  F,  G,  H.  The  velocities  taken  every  5  minutes  for  10  sec- 
onds are  plotted  to  a  scale  of  distance  and  time,  and  show  how  long  after  the  middle 
of  stand  of  low  or  high  water  the  currents  set  up  or  down ;  also  their  duration  and  time 
of  ceasing  as  regards  high  or  low  water  on  shore.  The  stations  are  numbered  1, 2,  3, 
3^,  4.  5,  And  6 ;  1,  2,  and  3  being  in  the  westerly  or  flood  channel,  3|  on  the  crest  of  the 
midale  shoal,  and  4,  5,  and  6  in  the  easterl^or  ebb  channel.  The  simultaneous  occu- 
pation of  two  of  these  current  stations  shows  diflerence  between  them  in  time  as  regards 
the  setting  up  or  down  of  currents,  and  also  in  their  cessation. 
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TAKING  TIIK   FLOODS. 

Stations  1  and  2  set  op  simaltaneonsly. 

Station  3  sets  up  10  minates  after  Station  2. 

Station  3^  sets  vp  simultaneously  with  Station  3. 

Station  4  sets  up  35  minutes  after  Station  3. 

Station  5  sets  up  5  minutes  after  Station  4. 

Station  6  simultaneously  with  Station  5. 

This  would  seem  to  show  that  there  is  a  difference  of  50  minutes  in  time  between 
the  setting  up  of  a  flood  current  on  the  west  side  of  the  channel  at  Station  1,  and  on 
the  east  side  at  Station  6. 

REGARDING  THE  CESSATION  OF  THE  FLOOD  CURRENT. 

Stations  1  and  2  cease  simultaneously. 
Station  3  ceases  10  minutes  earlier  than  Station  2. 
Station  3|  ceases  simultaneously  with  Station  3. 
Station  4  ceases  10  minutes  earlier  than  Station  3. 
Station  5  ceases  10  minutes  earlier  than  Station  4. 
Station  6  ceases  45  minutes  earlier  than  Station  5. 

This  seems  to  imply  that  the  flood  current  runs  up  at  Station  1,  under  the  w^est  hank, 
75  minutes  longer  than  at  Station  6,  under  the  east  bank. 

TAKING  THE  SETTING   DOWN  OF  THE   EBB   CURRENTS. 

Station  5  sets  down  20  minutes  later  than  Station  6. . 
Station  4  sets  down  5  minutes  later  than  Station  5. 
Station  3^  sets  down  5  minutes  earlier  than  Station  3. 
Station  3  sets  down  5  minutes  later  than  Station  4. 
Station  2  sets  down  5  minutes  later  than  Station  3. 
Station  1  sets  down  10  minutes  later  than  Station  2. 

This  shows  the  ebb  current  to  set  down  under  the  east  bank,  at  Station  6, 45  minutes 
earlier  than  under  the  west  bank  at  Station  1. 

AS  TO  THE  CESSATION  OF  THE  EBB  CURRENT. 

Station  5  ceases  5  minutes  later  than  Station  6. 

Station  4  ceases  5  minutes  earlier  than  Station  5. 

Station  3^  ceases  25  minutes  later  than  Station  3. 

Station  3  ceases  45  minutes  earlier  than  Station  4. 

Station  2  ceases  5  minutes  earlier  than  Station  3. 

Station  1  ceases  20  minutes  earlier  than  Station  2. 

This  would  seem  to  show  that  the  ebb  current  continues  running  down  at  Station 
6,  on  the  east  bank,  75  minutes  longer  than  at  Station  1,  under  the  west  bank. 

The  greatest  diflference  of  time  in  the  movement  of  the  current  at  any  of  the  inter- 
mefliate  stations  is  between  Stations  3  and  4. 

That  ditference  at  setting  up  of  flood  was  35  minutes  against  Station  4. 

That  difference  at  cessation  of  flood  was  10  minutes  against  Station  4. 

Thatditterence  at  setting  down  of  ebb  was  5  minutes  against  Station  3. 

That  ditference  at  cessation  of  ebb  was  45  minutes  against  Station  3. 

This  shows  the  influence  of  the  middle  shoal  to  be  much  greater  at  the  time  of  low- 
water  than  at  high.  These  stations  were  480  feet  apart.  On  the  crest  of  the  middle 
shoal)  StJition  ;i^  was  occupied  only  120  feet  from  Station  4,  and  observed  simultane- 
ously with  Station  3.  The  comparison  show^  the  same  difference  between  3^  and  4  on 
the  flood-currents,  but  lessens  the  diflerence  on  the  ebbs,  making  the  current  set  down 
at  the  same  time  as  at  Station  4,  and  cease  20  minntes  earlier. 

The  flood-currents  set  up  apparently  from  15  to  40  minutes  after  mid-stand  low- 
water,  and  cease  from  40  to  80  minutes  after  high-water.  This  applies  to  Stations  1 
and  2,  which  may  be  considered  representative  tlood  stations. 

The  ebb  sets  down  from  40  to  55  minutes  after  mid-stand  of  high-water,  and  ceasrH 
from  65  to  75  minutes  after  mid-stand  of  low-water.  This  applies  to  Station  5,  which 
may  be  considered  a  representative  ebb  station. 

The  height  of  the  rise  or  fall  of  the  tide  on  shore,  at  the  time  that  the  currents 
change,  is  governed  by  the  duration  of  the  hi^h  or  low-water  stands. 
•  The  above-mentioned  difl'erences  of  time  in  the  duration  of  the  same  currents,  at 
the  various  stations  on  the  cross-section,  prevent  the  obtaining  of  proportional  ve- 
locities for  each  quarter  of  the  current,  and  necessitate  dealing  with  the  current  as  a 
whole. 
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The  following  fable  gives  the  results  of  the  measurements  at  the  several  statioiH: 
Table  X.^Flood  currents. 


>Angiiat2S 

[  August  29 

[  September  15 . 
^September  2.. 
[September  1 .. 
[August  30 


Date. 


III 


Feet 
1.4530 
1.8310 
1.2240 
1.1700 
1.6250 
1.3310 
1.4560 
1.6730 
1.5560 
1.0420 
0.9003 
0.3913 


^5 

a  a 

2 

9 


Seconds. 
23.100 
23,100 
24«900 
23,700 
24,300 
24.300 
24,000 
21,800 
21,600 
20, 700 
21,300 
18»000 


■til 

H 


21,112 

3t» 

HM 

Am 

turn 
«.» 

i         7.W 


From  the  total  discharges  in  cubic  feet  during  the  current  per  square  foot  of  im. 
proportions  are  obtained  between  the  stations  gauged  simultaneously  as  perfoUoviig 
table : 

Table  B,— Flood  currents. 


Stations. 


Date. 


3i::::;:;:::::;:::::l  sept.15 
J::::::::::::::::::}  sep^i 


Uaving  obtained  the  proportions  between  the  discharges  per  square  foot  of  are%at 
the  stations  gauged  simultaneously,  proportions  are  again  obtained  from  them  witk 
any  one  of  the  stations  which  may  be  selected  to  represent  unity.  In  the  case  of  tl* 
floods  Station  1  has  been  selected,  there  being  the  greatest  discharge  at  that  statiMf 
as  by  the  following  table  : 

TabieC. --F?o(M?. 


Stations. 


StaUonl.. 
2 
8 
8ft 
4 

5  . 
6 


LOOOO 
0.9160 
0.8386 
0.6879 
0.8664 
0.5496 
0.2066 
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The  results  of  the  measurements  during  the  ebb-current  at  tlie  sereral  stations  are 
shown  on  the  next  table : 


Tablk  D.—Ebb'current, 


Date. 


©2f 

|L 

fi-S 

S 

^3 

o 

^'^  • 

»i 

ifl 

f 

i:^ 

Q 

lis 

H 


August  24.... 
[Aaga8t25.... 
[Septembers., 

Septembers., 
[August  23... 

September  4 . . 


FeeL 

Seconds.  ' 

0.7821 

18,600 

1.2850 

20,400 

0.0368 

21,600 

0.8413 

22,200 

0.0641 

17,700 

1.0090 

10,500 

0.6628 

18,600 

1.5790 

21,900 

1.7810 

23,:  00 

2.4080 

24,300 

2.1690 

23.100 

1.5510 

1:4,000 

Cubiefeet. 
13,617 
26, 214 
20,224 
18,677 
17.065 
10, 676 
12,328 
34,580 
42,209 
58.514 
50,104 
37,224 


Pursuing  the  same  course  as  with  the  floods,  w^o  obtain  the  two  following  tables : 
Table  E.—Ebb-curient, 


SUtions. 


Date 


Station  1 
2 


.'.'.".'..'.','.'...  } ^«l5««t  24  . - . 

I I  August  25  ... 

|; '  I  September  5 

I  September  3. 

|AugU8t23... 

;  |September4  . 


■f! 

■V 


0.  5105 
1.0000 
1.0828 

a.  0000 

1.0000 
1.1520 
0.3565 
1.0000 
0.7214 
1.0000 
1.0000 
0.7429 


Selecting  Station  5  to  represent  unity,  we  obtain — 
Table  F. — Ebb-currenL 


Station  1.. 
2.. 
8.. 
3i. 
4.. 
6.. 
6.. 


Stations. 


0.1447 
0.2785 
0. 2572 
0.2066 
0.7214 
1.0000 
0.7420 


From  Tables  C  and  F  curves  were  constmcted  (see  Sheet  A)  showing  the  propor- 
tional inflow  and  outflow  per  square  foot  of  area  across  the  channel  during  an  entire 
current,  the  ordinates  at  Station  1  on  the  flood  and  Station  5  on  the  ebb  being  1.0000. 
These  curves  have  been  subdivided  to  agree  with  the  number  of  divisions,  namely,  16, 
into  which  the  cross-section  area  has  been  divided.  The  water-level  used  in  obtain- 
ing the  areas  was  2  feet  above  mean  low-water,  being  one-half  of  the  mean  rise  and  fall 
of  4  feet  as  determined  by  34  high  and  low  water  reiMings  at  the  inlet.   As  none  of  the 
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tides  observed  whilst  gauging  the  various  stations  happened  to  be  a  mean,  four  have 
been  selected  for  comparison— one  flood  and  one  ebb  having  a  range  a  little  above  the 
mean,  and  one  flood  and  one  ebb  having  a  range  a  little  below  it : 


Range.  Keferenco  to 


Flood,  September  15 I  4'  30 

Ebb,  September  5 ,  4'  20 

Flood,  September  2 ,  3'   75 

Ebb,  September  4 I  3'   65 


L.W.      0.00  H.  W. -i-0.» 

H.  W.  +  0. 05  I  L.  W.  -  0.  l.> 

L.  W.  +  0. 20  '  H.  W.  —  0.05 

H.W.-0.35I  L.W.       0.W 

I 


luspectinjf  the  flood-current  of  September  15,  we  find  that  Stations  3  and  IH  ^'<^^ 
gauged  on  that  day. 

Selecting  the  inflow  per  square  foot  of  area  at  Station  3,  namely,  39,488  cubic  feet 
(see  Table  A),  and  applying  the  proportion  that  the  inflow  at  that  station  be&rs  to 
that  of  Station  1,  namely,  0.8398  (see  Table  C)  we  find  the  inflow  per  square  foot  of 
area  at  Station  I,  or  unity,  to  be  (39,488  X  10.8398)  47,020  cubic  feet. 

A  similar  inspection  of  the  ebb-current  of  September  5  shows  that  Stations  3  and  3^ 
were  gauged  on  that  day. 

Selecting  the  outflow  at  Station  3  per  square  foot  of  area,  namely,  17,065  cubic  feet 
(see  Table  D),  and  applying  the  proportion  that  the  discharge  at  that  station  bean 
to  Station  5,  or  unity,  namely,  0.2572  (see  Table  F),  we  find  the  discharge  per  square 
foot  of  area  at  Station  5,  or  unity,  to  be  (17,065  X  10.2572)  66,347  cubic- feet. 

Inspecting  the  flood  current  of  September  2,  it  is  found  that  Stations  3  and  4  were 

fauged  on  that  day.  Selecting  the  inflow  per  square  foot  of  area  at  Station  3,  namely, 
4,944  cubic  f^t  (see  Table  A),  and  applying  the  proportion  that  the  inflow  at  that 
station  bears  to  Station  1,  or  unity,  namely,  0.8398  (see Table  C),  we  obtain  the  inflow 
per  square  foot  of  area  at  Station  1,  namely,  41,610  cubic  feet  (:M,944  X  10.8398). 

Again,  inspecting  the  ebb-current  of  September  4  we  find  that  Stations  5  and  6  were 
gauged  on  that  dav. 

Selectingthe  outflow  per  square  foot  of  area  at  Station  5,  namely,  50,104  cubic  feet 
(see  Table  U),  we  already  have  the  discharge  at  unity,  it  being  represented  by  Station 
5  on  the  ebb. 

Having  the  discharge  in  cubic  feet  per  square  foot  of  area  at  unity,  i.  e.,  Station  1 
during  floods  and  Station  5  during  ebbs,  and  applying  te  it  the  mean  proportion  found 
by  the  curves  of  proportional  discharge  per  square  foot  of  area  (see  Sheet  A),  we  are 
enabled  by  multiplying  their  product  by  the  area  of  the  cross-section  to  obtain  the 
inflow  or  outflow  of  the  entire  stream.  The  following  are  the  results  when  applied 
to  the  above-mentioned  tides : 

Total  inflow,  flood-current,  September  15,  946,558,156  cubic  feet ;  range  of  tide..  4'. 30 
Total  inflow,  flood-current,  September  2,  837,642,261  cubic  feet;  range  of  tide  ..  3' .75 
Total  outflow,  ebb-current,  September  5,  792,898,419  cubic  feet ;  range  of  tide  ..  4'.20 
Total  outflow,  ebb-current,  September  4,  599,533,419  cubic  feet;  range  of  tide  ..  3' .65 

A  mean  of  these  currents  may  be  fairly  assumed  to  give  approximately  the  flow  and 
ebb  of  current  for  an  average  tide  of  4'  range. 

Then  mean  flood  =  892,100,209  cubic  feet, 
mean  ebb  =  696,215,919  cubic  feet. 

ABSECOM  CUANNBL. 

« 

There  was  even  greater  difiiculty  in  obtaining  a  suitable  cross-section  in  this  chan- 
nel  thau  in  Brigantine,  and  the  best  location  that  could  be  found  was  across  a  deeply- 
Booured  hole  off  Rum  Point.  The  cross-section  (shown  on  Sheet  I)  has  a  width ,  between 
the  high-water  marks,  of  1,405  feet,  and  between  the  low- water  marks,  of  925  feet.  On 
the  south  side  of  the  cross-section  a  mud  flat,  bare  at  low-water,  runs  out  for  a  dis- 
tance of  450  feet. 

The  bottom  then  drops  off  and  runs  down  with  moderate  regularity  to  a  depth  oi 
from  30  to  35  feet  close  under  the  north  bank,  which  is  nearly  vertical. 

Measurements  were  made  of  the  inflow  and  outflow  at  four  stations  on  the  croas-aee- 
tion,  the  most  southerly  one  being  about  200  feet  from  the  low-water  mark  on  the 
above-mentioned  mud  flat,  and  the  most  northerly  one  about  135 feet  from  the  north  bank 
in  the  deepest  water.  The  mud  flat  extends  about  one-third  of  the  entire  width  of  the 
channel  into  the  water-way,  having  but  a  slight  current  over  it  duripg  either  flood  or 
ebb.  The  greatest  velocity  during  both  cuirents  was  at  Station  4.  Tne  difference  of 
time  in  the  setting  up  or  down  of  currents  between  the  opposite  sides  of  the  chaonel 
is  much  less  than  in  Brigantine. 
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Taking  the  flood  carteut  it  sets  up  at  Stations  4  and  3  simultaneously. 

At  Station  3,  5  minutes  earlier  than  at  Station  2. 

At  Station  2,  15  minutes  later  than  at  Station  1. 

Making  a  difference  in  time  between  the  south  and  north  banks  of  10  minutes  in  the 
setting  up  of  the  current  in  favor  of  the  former. 

As  regards  the  cessation  of  the  fiood-cnrrent  it  ceases  simultaneously  at  Stations  4 
and  3  (5  minutes  earlier  at  Station  2  thau  at  Station  3,  and  simultaneously  at  Stations 
2  and  1),  making  a  difference  in  time  between  the  south  and  north  banks  of  5  minutes 
in  the  duration  of  current  in  favor  of  the  latter. 

Taking  the  ebbs,  the  current  sets  down  at  Stations  4,  3,  and  2  simultaneously,  and  at 
Station  1  on  the  south  side  10  minutes  earlier. 

The  ebb  ceases  20  minutes  earlier  at  the  south  bank  than  at  the  north  bank. 

The  mid-depth  velocities  taken  every  5  minutes  at  the  four  stations  throughout  flood 
and  ebb  currents  are  plotted  to  a  scale  of  distance  and  time  on  Sheets  K,  L,  M,  and  N. 
The  results  of  the  measurements  made  during  the  floods  are  given  in  the  following 
table: 

Table  G,—Fl(H>d-curreni8, 


l^ate. 


I  September  11 
I  September  12 
>  SeptemlxAr  13, 


Pursuing  the  same  method  as  with  Brigantine,  two  tables  of  proportions  are  obtained 
from  the  Skbove,  as  follows : 

Table  H.— Flood-current. 


Stations. 

Date. 

Station* } 

Sept.  11 
Sept.  12 
Sept.  13 

C  LOOOO 
)     0. 6015 

3. 
2. 
2. 
1. 

::::! 
:;::} 

C  LOOOO 
\  0.8778 
S  LOOOO 
\     0.6895 

From  this  table  another  is  obtained : 

Table  K.— Flood-current 


Stations. 

Station  4 

LOOOO 

8 

0.6015 

2 

0.4077 

1 

0.2836 
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The  measiiTemeuts  taken  during  the  ebb-carrents  are  given  below. 
Tablb  L. — Elh-currentB, 


Date. 


\  September  6 '. J 

I  September  id | 

September  22 

}  September  17 J 


ft 


ll 


Feet 

1.7900 

1.5480 

1.5620 

1. 4370 

1.1700 

1.4180 

0.8401 


a 


I 


6Cp 

i  r'= 


Second*.  Oubic/egU 


21,900  ' 
21,900  I 
21,000  1 
21,300  ' 
22,500  I 
21,000 
20,700  ' 


39,332 

33, 7K 
33.739 

30,608 
26,4«> 
29.778 
17.  514 


From  this  table  the  following  is  obtained : 

Tablv  ^i^—Ehh  current. 


StationB. 


Date. 


Sto«o»J;;;;;;;;;;;;;;  ;;}|sept.0 

2;:;;::;:;;  ;;;;;::;}|  Septis 
J; ;; ;; ;; ;; ;; ;;; ;; ;;  j.  Sept.  17 


From  this  is  again  derived — 


Table  '^.—Ehh-cunent, 


1.0000 

0.8501 
1.0000 
0.9072 
1.0000 
0.5882 


Stations. 

Station  4  . . . 

1.0000 

3 

0.8591 

2 

0.7794 

1 

0.4584 

From  Tables  K  and  N,  flood  and  curves  were  constructed  showing  the  proportional 
inflow  and  outflow  per  square  foot  of  area  during  a  current,  unity  being  represented 
by  Station  4  in  both  cases.  None  of  the  tides  ob^rved  whilst  gauging  the  several  sta- 
tions in  this  channel,  happen  to  be  a  mean,  2  therefore.  1  flood  and  I  ebb,  having  a 
range  of  4^  55,  have  been  selected  for  comparison,  namely : 


Range. 


Hood,  September  11 |        4'.  56 

Bbb,  September  18 |        4'.  55 

Ebb,  September  22 3'.  95 


Reference  to  mean. 


L.  W. 

>-0.40 
H.W. 

—  0.10 

—  0.30 


H.W. 

40.15 
L.W. 

—  0.05 

—  a25 


Another  has  been  selected  as  giving  approximately  a  discharge  for  a  mean  current. 
Inspecting  the  flood  of  September  11  it  is  found  that  Stations  4  and  3  (Table  G) 
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were  gauged  on  that  day.  The  inflow  of  water  per  s(}uare  foot  of  area  at  Station  4, 
viz,  49,561  cubic  feet,  is  therefore  that  at  unity,  it  being  represented  by  that  station. 

Inspecting  the  ebb  of  September  18,  it  is  found  that  Stations  3  and  2  were  gauged 
on  that  day.  Selecting  the  discharge  at  Station  3  per  square  foot  of  area,  namely, 
33,739  cubic  feet  (Taole  L),  and  applying  to  it  tne  proportion  it  bears  to  unity, 
namely,  0.8591  (Table  N),  the  discharge  per  square  foot  of  area  is  found  to  be  39,273 
for  Station  4,  or  unity. 

The  ebb  of  September  22  was  gauged  at  Station  2,  taking  the  discharge  there  per 
square  ffeet  of  area  26,460  cubit  feet  (Table  L)  and  applying  the  proportion  in  Table 
N,  namely,  0. 7794,  we  obtain  33,949  cubic  feet  discharge  at  Station  4,  or  unity.  Fol- 
lowing the  same  method  as  used  on  Brigantine  Channel,  multiplying  the  product  of 
the  discharge  per  square  feet  of  area  at  the  station  representing  unity  and  the  mean 
proportion  for  any  divisions  obtained  from  the  curve  of  proportional  discharges  (Sheet 
I)  by  the  area  of  snch  divisions,  the  following  results  are  obtained  for  the  above- 
mentioned  tide : 

Total  inflow  of  flood-current  September  11, 561,923,311  cubic  feet ;  range  of  tide. .  4. '55 
Total  outflow  ebb-current  September  18,  553,410,805  cubic  feet;  range  of  tide..  4.'55 
Total  outflow  ebb-current  September  22,  478,396,131  cubic  feet;  range  of  tide. .  3.'95 

This  wonld  seem  to  show  that  in  Abseoom  Channel  the  inflow  and  outflow  for  tides 
of  the  same  range  may  be  considered  equal  with  light  winds,  the  difference  between 
the  tides  of  September  11  and  18  of  about  H  per  cent,  being  attributed  to  the  slightly 
increased  height  as  regards  mean  levels  attained  by  the  flood  of  the  11th.  (See  page  20.) 

Tlie  volnme  of  water  voided  by  the  ebb  of  September  22  is  probably  sligntly  less 
than  that  of  a  mean  tide  of  4  feet,  the  range  being  0.'05  less,  and  the  low  and  high 
water  levels  lower  than  those  of  the  mean.    (See  page  20.) 

Taking  the  discharge  of  this  ebb  of  the  22d,  namely,  478,396,131  cubic  feet,  and 
applying  to  the  proportion  between  the  total  areas  of  the  two  channels,  namely, 

j^jg-^q^ftre  feet  for  Brigjintine  -^  ^^^^^^  ^^,^  ^  discharge  for  Brigantine  of  664,747,- 
17,975  s<iuare  feet  for  Absecom    »  ^  e  e  t      > 

700  cubic  feet,  which  is  only  4  per  cent,  less  than  the  volume  696,215,919  cubic  feet 
obtained  in  that  channel  by  measorement.    (See  page  14.) 

The  results  obtained  in  the  two  channels  would  seem  to  show  that  in  Absecom 
Channel  the  inflow  and  outflow  for  tidal  current's  of  the  same  range  and  relative  level 
are  equal,  and  that  in  Brigantine  Channel  the  inflow  exceeds  the  outflow  by  22  per  cent. 

Cabio  feet 

Absecom  Channel  average  flood-cnrreut 478,396, 131 

Brigantine  Channel  average  flood-current 892, 100, 209 

Total  inflow  through  inlet 1,370,496,340 

Absecom  Channel  average  ebb-cnrreut * 478, 396, 131 

Brigantine  Channel  average  ebb-cnrrent 696,215,919 

Total  outflow  through  inlet 1,174,612,050 

The  wind  on  the  days  that  the  currents  selected  for  computing  discharges  were 
flanged  was  light  on  all  occasions,  with  the  exception  of  September  15,  during  a  flood 
m  Brigantine  Channel,  when  it  was  fresh  from  northwest.  From  its  direction  thia 
wind  would  have  a  tendency  to  obstruct  the  inflow  into  Brigantine  Channel,  so  cannot 
be  held  accountable  in  any  way  for  the  excess  of  flood  over  ebb  water  and  may  very 
possibly  have  decreased  the  percentage  of  that  excess  on  that  day,  for  we  find  that,  on 
comparison,  during  the  neaps  of  September  2  and  40  was  29  percent.,  with  light  winds, 
whilst  during  the  springs  of  September  15  and  5,  with  a  fresh  adverse  wind  on  the  15th, 
the  excess  is  only  16  per  cent. 

The  great  influence  of  strong  winds  upon  the  inflow  is  very  clearly  shown  at  Sta- 
tioES  3  and  2  in  Absecom  Channel,  for  we  find  that  on  September  11,  at  Station  3,  with 
a  tidal  range  of  4. '55  and  light  northwest  wind,  the  average  inflow  per  square  foot  of 
area  was  29,812  cubic  feet  whilst  on  the  12th,  with  a  tidal  range  of  4. '10  only  and  a 
strong  southwest  wind  the  inflow  was  33,144  cubic  feet,  an  Increase  of  ten  ner  cent., 
the  duration  of  tide  increasing  from  6  hours  45  minutes  on  the  11th,  to  6  hours  55 
minutes  on  the  12th. 

Again,  at  Station  2,  on  September  12.  with  a  tidal  range  of  4. '10  and  strong  south- 
west wind  the  inflow  per  square  foot  or  area  was  22,466  cubic  feet,  whilst  on  Septem- 
ber 13,  with  a  tidal  range  of  only  3. '95  and  a  very  strong  south  wind,  the  inflow  was^ 
29,573  cubic  feet,  an  increase  of  no  less  than  24  per  cent.,  the  duration  of  tide  increas- 
ing from  6  hours  55  minutes  on  September  12,  to  7  hours  10  minutes  on  September  13. 

From  this  it  may  be  inferred  that  winds  of  any  strength  disturb  to  a  great  extent 
the  relations  between  the  inflow  and  the  outflow  at  Absecom  and  Little  Egg  Harbor, 
from  both  of  which  the  interior  bays  are  supplied,  and  that  with  strong  buutherly  or 
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Bonthwesterly  winds  more  water  passes  in  at  Absecom  than  on  tides  of  greater  Tsmfge 
with  winds  in  other  directions.  The  fact  that  more  water  passes  in  at  Absecom  than 
flows  out  iSf  to  some  extent,  supported  by  the  relative  duration  of  Hood  and  ebb  tides — 
observed  whilst  gauging. 

Average  duration  of  flood-tides,  6  hours  32  minutes. 

Average  duration  of  ebb-tides,  6  hours  07  minutes. 

In  computing  the  discharges  the  mid-depths  have  been  taken  as  the  mean,  the  2^  per 
-cent,  difference  found  to  exist  between  them  when  measured  being  allowed  to  of»et 
the  difference  in  range  and  levels  of  tides  used,  they  being  below  the  mean. 

I 

EBB-CURRENTS  OVER  THE  BAR. 

The  surface  and  bottom  velocities  were  measured  at  four  stations  in  the  neighbor- 
hood of  the  bar,  with  the  following  results^ 

Station  1,  on  crest  of  bar;  highest  surface  velocity  1.1  miles  per  hour;  bottom  .9 
mile. 

Station  2,  at  Bar  Bony;  highest  surface  velocity  .5  mile  per  hour;  bottom  .6  mile. 

Station  3,  half  way  between  Stations  2  and  4;  highest  surface  velocity  1.5  miles 
per' hour;  bottom  1.4  miles. 

Station  4,  at  Channel  Bony ;  highest  surface  velocity  2.6  miles  per  hour;  bottom  2.2 
miles. 

The  velocities  observed  are  plotted  to  a  scale  of  distance  and  time  on  sheet  O.  They 
show  that  the  currents  on  the  bar  set  down  from  30  to  40  minutes  after  middle  of  stand 
high-water  at  the  inlet^  and  cease  from  45  to  60  minutes  after  middle  of  stand  low- 
water  at  the  inlet.  Stations  1  and  4  were  occupied  the  same  day  during  a  spring-tide  with 
a  range  of  4.  '6,  the  wind  being  from  the  south.  The  highest  velocity  at  Station  1,  on  the 
•crest  of  the  bar,  was  observed  during  the  third  quarter  of  the  current,  when  it  attained  its 
maximum  velocity  of  1.1  miles  an  hour  on  the  surface  and  about  nine-tenths  of  a 
mile  at  the  bottom.  Stations  2  and  3  were  occupied  the  same  day  during  a  neap-tide 
with  a  range  of  3. '35,  the  wind  being  from  the  east.  The  high  velocity  shown  at  Sta- 
tion 1  in  the  third  quarter  of  the  current  does  not  appear  at  Station  2,  the  a^oining 
station,  where  the  maximum  velocity  was  obtained  during  the  second  quarter,  being 
•about  eight-tenths  of  a  mile,  at  the  surface  and  six-tenths  at  the  bottom.  Whilst 
lying  at  Station  2,  it  was  noticed  that  the  current  was  running  much  stronger  some 
few  hundred  feet  to  the  south  ot  the  station  during  the  third  quarter  than  at  the 
station  itself,  namely,  the  bar  bouy.  This  was  no  doubt  the  current  that  showed  it- 
self at  Station  1,  during  the  third  quarter,  its  northerly  edge  probably  strikinff  that 
station  being  forced  to  the  northward  by  the  southerly  wind  then  blowing.  As  the 
wind  was  east  when  Station  2  was  occupied,  this  north  edge  of  the  current  was  forced 
more  away  to  the  southward,  and  the  thick  of  the  current  instead  of  passing  tbroogh 
the  bar  channel  passed  over  the  shoals  to  the  south  of  it.  With  reference  to  the  in- 
shore stations,  3  and  4,  their  maximum  velocities  appear  to  extend  over  the  greater 
portion  of  the  second  and  third  quarters,  Station  3  slacking  up  a  little  sooner  in  the 
third  c[narter.  The  surface  and  bottom  currents  at  the  in-shore  Stations  3 luid  4  seems 
to  set  in  much  the  same  direction  at  the  off-shore  Stations  2  and  1,  the  bottom  generally 
set  from  one-half  to  one  point  to  the  southward  of  the  surface,  both  of  them,  howeyer, 
swinging  with  great  irregularity. 

There  was  considerable  sea  on,  when  these  stations  were  occupied,  and  consequently 
great  precision  cannot  be  expected  in  either  velocity  or  direction  of  current.  The 
measurements  were  extended  to  a  minute  in  time  at  the  off-shore  stations  in  hopes  of 
neutralizing  errors  caused  by  motion  of  boat  and  float.  The  directions  daring  each 
hour  of  current  are  tabulated  below. 


Station  4,  wind  S.     Stotiou  3,  wind  E. 


Station  2,  wind  E. 


Station  1,  wind  & 


FirHt  boar . . 
Second  bout- 
Third  bonr  . 
fourth  bonr 
r.fthboar.. 

Sixth  hour . . 


SE.  by  S.  i  S.  to 

SSE.  ti)  SE.  by  S. 

SE.byS.  i  S.... 

SE.byS.iS 

SE.  byS.  iS 

SSE.  to  S.  by  E. 
and  SE.  by  S. 


8 

atoSE.  byS  ... 

SE.byS 

SE.byS 

SE.  bv  S.  to  SE 

by]£. 
SE.  by  E.  to  SE  . 


ESE.toSE.  byE.. 

ESE.toSE.  byS. 

ESE.'iS.  toSE... 
SE.  toB.SE.  IS.. 
ESE.  toSE 

SE.  byE.  to  BSE.. 


E.  by  S.  to  SB.  by 

E. 
SE.byB.toSR.VT 

S. 
SE.  to  SSE. 
SE.  to  SE.  bv  S. 
SE.byS.toSK.by 

E. 
SE.byB.toESB. 


As  the  method  employed  in  gauging  the  inlet,  a  few  words  are  perhaps  necessary. 
Of  course  running  the  floats  between  ranges  and  observing  tiie  velocities  from 
shore  would  b<»  preferable  to  measuring  them  off  a  log-reel,  but  in  the  high  velocities 
found  in  tidal  waters  the  former  method  is  not  practicable,  owing  to  the  lengtli  of 
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time  consumed  iD  ]  icking  up  floats  and  letting  them  ^o  again,  especially  as  rapidity 
in  making  consecutive  measurements  is  the  most  important  feature  in  ganging  tidal 
waters,  an  interval  of  5  minutes  being  about  the  longest  that  should  be  allowed  to 
lapse,  owing  to  the  rapidity  and  variableness  of  the  changes  in  velocity. .  That  the  mid- 
depth  velocity  bears  a  close  relationship  to  the  mean,  in  some,  if  not  all  tidal  waters, 
has  been  ascertained.  The  only  point  open  to  question  in  the  method  used  in  gauging 
Absecom  Inlet  is,  whether  the  volumes  of  water  passing  any  two  given  points  on  a 
cross-section  always  bear  the  same  proportion  to  one  another,  irrespective  of  the  range 
of  tide.  It  is  only  reasonable  to  suppose  that,  putting  aside  the  influence  of  hi^h  winds, 
such  is  the  case.  This  chance  of  error  can  of  course  be  overcome  by  occupying  every 
station  in  a  cross-section  simultaneously. 

In  cross-sections  of  any  great  width  this  would  necessitate  the  employment  of  a  large 
number  of  boats,  as  in  no  case,  if  good  results  are  required,  should  the  stations  be 
more  than  200  feet  apart.  Also,  if  a  mean  discharge  should  be  required,  it  would 
necessitate  the  repetition  of  such  gauging  for  several  days,  until  the  discharge  of 
a  current  of  mean  range  of  tide  were  obtained.  These  conditions  complied  with, 
there  Is  no  reason  why  the  volumes  of  tidal  waters  cannot  be  gauged  with  a  very  close 
approximation  to  correctness. 

As  regards  the  eflect  of  friction  in  taking  the  line  off  the  reel,  in  high  velocities  it 
may  be  discarded,  and  in  low  velocities  it  can  to  a  great  extent  be  neutralized  by  a 
judicious  feeding  of  the  line  ofl"  the  reel  by  the  persons  tending  it. 
Very  respectfully,''  your  obedient  servant, 
'  G.  Daubeney, 

,         Civil  Assistant 

Col.  William  Ludlow, 

Corps  of  Engineers,  U,  S.  A, 

The  computation  of  the  tidal  discharges  referred  to  in  this  report  are  appended. 


BRTGANTINE  CHANNEL. 

[  Flood-curreat,  September  15;  ranj^e  of  tide,  4'.30;  inflow  in  cubic  feet  per  square  foot  of  area  at 

Station  1=>47.020.1 


Number  of  division. 

II 

St 

111 

47,020 
47,020 
47,020 
47,020 
47,  020 
47,020 
47,020 
47, 020 
47,020 
47,020 
47,  020 
47,020 
47,020 
47, 020 
47,  020 
47,020 

X 
X 
X 
X 
X 
X 
X 

X 
X 
X 
X 
X 
X 
X 

1 

r 

1 

0.030 
0.108 
0.225 
0.400 
0.504 
0.773 
0.833 
0.704 
0.725 
0.770 
0.819 
0.854 
0.879 
0.041 
0.991 
0.780 

X 
X 
X 
X 
X 
X 
X 

n 

Ill 

IV 

V 

VI      i 

VII ' 

VIII 

X  ' 

IX 

X 

X 

X 

XI 

X 

XII 

X 

XIII 

X 

XIV 

X 

XV 

X 

XVI 

X  1 

1                   1 

Total  inflow 

946,  558, 15$ 

1 
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[£bb-current,  September  5;  range  of  tide,  4'.20 ;  outflow  in  cubic  feet  per  square  foot  of  area  at  Station 

5=00,347.  J 


Number  of  division. 

Outflow  in  cubic 
feet  at  uuity  or 
Station  5. 

I...* 

06,347 

II 

66,347 

Ill          

66,347 

IV 

66,347 

V                 

66,347 

VI 

66,347 

VU 

66,347 

VIII                        

66,347 

IX 

66,847 

X 

66.347 

XI 

66,347 

XII    

66,347 

XIII 

66,347 

XIV                .              

66,347 
66,347 

XV     

XVI 

66,347 

Total  outflow. 


11 


0.055 
0.366 
0.761 
0.962 
0.990 
0.881 
0.603 
0.288 
0.270 
0.269 
0.262 
0.262 
0.269 
0.276 
0.205 
0.072 


--I 


110 

765 

2,169 

2,343 


1,902 

],220 

497 

613 

702 

820 

1,029 

1,806 

2,929 

3,423 

2,437 


o 


Oubie  /eet. 

401,40-> 

18,333.79ft 

109,009.a8(( 

149,544,674 

146.409,427 

111,170,349 

48,809.101 

9,4i»6,674 

10,  961, 161 

12,  528. 930 

14,254,065 

17, 887, 077 

32.232,537 

53, 635. 5SS 

46.557.000 

11. 641. 581 

792,896.419 


(Flood-current,  September  2;  range  of  tide.  3'.75;  inflow  in  cubic  feet  per  square  foot  of  area  at  Sta- 
tion 1  =  41.610.] 


Number  of  division. 


1. 

n. 
in. 

IV  . 

V. 

VI. 

VII  . 

VIII  . 

IX. 

X  . 

XI. 

XII. 

XIII. 

XIV  . 

XV. 

XVI  . 


Total  inflow. 


41,610 
41, 610 
41, 610 
41, 610 
41,610 
41. 610 
41, 610 
41, 610 
41,  610 
41, 610 
41,  610 
41,610 
41,  610 
41,  610 
41,  610 
41, 610 


f 


0.030 
0.108 
0.225 
0.400 
0.594 
0.773 
0.833 
0.704 
0. 725 
0.770 
0.819 
0.854 
0.879 
0.941 
0.091 
0.780 


-as 


110 

755 

2,159 

2,343 

2,229 

1,902 

1,220 

497 

613 

702 

820 

1,029 

1,806 

2.929 

3,423 

2,437 


1^ 


O  H 


OuMc/Mf. 

137,312 

3,392.868 

20, 213. 084 

38,096,756 

55,092.436 

61, 176, 760 

42,286.407 

14,568.733 

18,  492, 4:25 

32, 491.  las 

27,944,3l<7 

36,565,294 

66,  054, 615 

210,  009. 233 

141,145.603 

79,  004, 545 

837,642,361 
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r  Ebb-cnrrent,  September  4 ;  range  of  tide,  3'.05 ;  oatliowin  cubic  feet  per  sqnare  foot  of  area  at  Station 

5=60,104  1 


Number  of  diTiaion. 


I. 

II. 

HI. 

IV. 

V. 

VI. 

VII. 

VIII. 

IX. 

X. 

XI. 

XII. 

XIU. 

XIV. 

XV. 

XVI. 


Total  outflow . 


3® 


50,104 
50,104 
50.104 
50,104 
50.104 
50.104 
50.104 
50.104 
50,104 
50.104 
50,104 
50,104 
50,104 
50.104 
50,104 
50,104 


b    ' 


0.055 
0.366 
0.761 
0.062 
0.090 
0.881 
0.608 
0.288 
0.  270 
0.260 
0.262 
0.262 
0. 260 
0.276 
0.205 
0.072 


n 


110 

755 

2,150 

2,343 

2,220 

1,002 

1.220 

407 

613 

702 

820 

1,020 

1.806 

2,029 

3.423 

2,437 


-I 


Cubic  feet. 

303, 122 

13,845,255 

82. 3'>0, 961 

112,032.383 

110,513,095 

83.  057, 308 

36.  850. 491 

7, 171. 666 

8,  292, 711 

9. 461,  522 

10.761.855 

13. 507. 912 

24,341.180 

40. 494.  850 

35. 977, 750 

8,701«449 

509, 533, 410 


ABSECOM  CHANNEL. 

f  Flood-curreut,  September  11 ;  range  of  tide.  4'.55 :  inflow  in  cubic  feet  per  square  foot  of  area  nt  Sta- 
tion 4=40,561.1 


Number  of  division. 


I. 
II. 

in. 

IV. 

V. 

VI. 

VH. 

VIH. 

IX. 

X. 

XI. 

XII. 


Total  inflow. 


a 


49.561 
49.561 
49.561 
49,561 
49,561 
49,561 
49.561 
49.561 
49.561 
49.  .'>61 
49,  561 
49,561 


ll 


0.043 
0.100 
0.154 
0.241 
0.318 
0.375 
0.427 
0.606 
0.768 
0.085 
0.000 
0.350 


U 


518 

187 

365 

706 

1,116 

1,346 

1,884 

2,  417 

2,  741 

3,241 

3.068 

206 


P 

ot: 


Oubie/eH. 

1,103,926 

026,705 

2. 785, 830 

0.507.630 

17,  588, 629 

25, 016,  Oil 

39.  870, 458 

60,613,662 

102,  072, 170 

158, 218, 613 

138.185,030 

5,134.548 


561, 923, 311 
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ABSECOM  CHANNEL— Continued. 

[Ebb-current,  September  15;  range  of  tide,  4'.55;  outflow  in  cubic  foot  per  square  fec^t  of  area  at  Sta- 
tion 4=39.273.] 


Number  of  division. 


111 

o 


I. 

II. 

m. 

IV.. 

v.. 

VI.. 
VII.. 
VIII.. 
IX.. 
X.. 
XI.. 
XII.. 


39,273 
39, 273 
39,273 
39,  273 
89,  273 
39,  273 
30,273 
39,  373 
39,273 
39, 273 
39,273 
89,  273 


Total  outflow. 


0.050 
0.122 
0.214 
0.366 
0.554 
0.714 
0.798 
0.835 
0.904 
0.988 
0.909 
0  350 


U 


518 

187 

365 

796 

1,116 

1.346 

1,884 

2,417 

2,741 

3,241 

3,068  ) 

296  I 


«3  a  a 

O 


Cubic  feet. 

1, 017. 163 

895,  96S 

3, 067.  561 

11.441,556 

24,280.894 

37.742.774 

'    50,043.972 

79. 260.  OOO 

97, 812. 50O 

125, 755. 491 

100.  524,  243 

4,068,654 


553, 410. 805 


[Ebb-current,  September  22;  range  of  tide,  3^05 ;  outflow  in  cubic  foot,  per  square  foot  of  area  at  Sta- 
tion 4.  =33,049.] 


I. 

JI. 
III. 
IV. 

V  . 
VI. 

vn. 
vni. 

IX. 

x: 

XI. 
XII. 


Number  of  division. 


Total  outflow  . 


|S 

1 

1-^      i 

is 

Mean   proport 
of  division. 

II 

i 

Oubie/eet. 

33,949 

X 

0.050 

X 

518     = 

879,286 

83,940 

X 

0.122 

X 

187  1  = 

774,520 

33,949 

X- 

0.214 

X 

365  ;  =  ;          2, 657.  884 

33.949 

X 

0.366 

X 

796  1  =  !          9, 890,  666 

33. 949 

X 

0.  5.54 

X 

1, 116     =           20.  984.  782 

33,  949 

X 

0.714 

X 

1, 346  1  =           :i2, 626,  »2 

33,  919 

X 

0.798 

X 

1,884  '  =           51.040.353 

,     33,949 

X 

0.835 

X 

2,417     =           68,516,190 

33,949 

X 

0.904 

X 

2, 741     =          84. 121, 569 

33,  949 

X 

0.988 

X 

3, 241      =         108,  709,  OOO 

33,949 

X 

0.909 

X 

3,068     =           94,678.043 

33,949 

X 

0.350 

X 

296  1  = 

3.  517. 146 

478,  306, 131 

F  27. 

SURVEY  FOR  AN  ICE  IIARHOR  AT  THE   HEAD  OF  DELAWARE  BAY,  NEAR 
MORRIS  LISTON'S  OR  REEDY  ISLAND. 

The  above-named  survey  was  ordered  by  river  and  harbor  act  of  June 
14,  1880,  in  pursuance  of  reports  from  this  office  of  January  24  and  28, 
1880,  printed  in  Annual  Report,  Chief  of  ^Engineers,  1880,  pages  611  to 
614. 

The  field-work  was  executed  in  October,  1880,  and  the  chart,  of  wliich 
a  tracing  is  herewith  fonvarded,  was  prepared  during  last  winter  and 
spring. 
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The  vicinity  of  Reedy  Island  had  been  examined  the  year  previous. 

The  study  of  the  most  suitabh*  method  of  construction  to  be  adopted 
for  this  harbor  is  not  yet  complete,  but  is  in  progress  and  will  be  made 
the  subject  of  a  special  report  before  the  end  of  the  year. 

Consultation  with  those  interested  in  the  navigation  of  the  Delaware 
discloses  a  predominating  weight  of  opinion  in  favor  of  the  vicinity  of 
Liston's  over  Reedy  Island,  as  the  proper  location  for  the  harbor.  The 
construction  will  depend  partly  upon  the  location,  but  it  may  be  said 
that  subsequent  investigation  tends  to  confirm  the  conclusions  sug- 
gested in  Colonel  Ludlow's  report  of  January  24, 1880,  namely:  that  the 
structure  should  be  entirely  deta<5hed  from  the  shore,  and  be  built  of 
iron  piles  rather  than  stone  piers. 

The  most  advantageous  position  indicated  by  the  charts  seems  to  be 
in  the  vicinity  of  the  intersection  of  the  Finn's  Point  Ranges  with  the 
Port  Penn  Ranges. 

These  ranges  make  such  an  angle  with  ea(*h  other  as  to  compel  ves- 
sels to  haul  nearly  5  points  to  the  eastward  to  pass  from  one  course  ta 
the  other,  the  channel  cutting  oft'  the  intersection.  Sailing  vessels  in 
winter  can  generally  get  as  far  as  Liston's  even  with  a  northeast  wind, 
and  are  frequently  unable  to  get  further,  both  by  reason  of  the  change 
of  course  and  the  masses  of  drifting  ice  encountered  near  the  head  of 
the  bay. 

Placing  the  ice-harbor  outside  and  to  the  westward  of  the  ranges 
avoids  any  possible  interference  with  vessels  pursuing  their  voyages, 
while  it  would  be  perfectly  accessible  to  such  as  may  require  its  protec- 
tion, whether  on  the  outward  or  inward  passage. 

The  preliminary  estimates  given  in  the  report  before  alluded  to  were 
$158,000.  It  seems  probable  that  the  completed  structure  will  require 
a  total  expenditure  of  about  $250,000. 

The  necessity  of  this  harbor  to  the  navigation  of  the  Delaware,  par- 
ticularly during  the  winter  season  and  from  three  to  five  months  of  the 
year,  has  been  urgently  pressed  upon  the  attenti<m  of  this  office  by  the 
various  commercial  interests. 

It  is  hazardous  even  for  an  iron  steamer  to  anchor  when  exposed  to 
the  pressure  of  moving  i(je,  and  thf^re  is  no  doubt  that  the  construction 
of  suitable  ice-harbors,  and  in  espe<*ial  <me  near  the  head  of  the  bay,  is, 
next  to  the  pennanent  deepening  of  the  navigation,  and  even  taking 
preceden<!e  of  this  in  winter,  the  most  valuable  improvement  necnled  for 
the  commerce  of  the  Delaware  River. 

A  preliminary  appropriation  of  8100,000  is  recommended  for  this  pur- 
pose. 


Digitized  by 


Google 


Digitized  by 


Google 


APPENDIX  G. 


IMPROVEMENT  OF  HARBORS  AND  RIVERS  ON  EASTERN  SHORE  OF 
CHESAPEAKE  BAY;  AND  OF  THE  SUSQUEHANNA,  BUSH,  AND  PA- 
TAPSCO  RIVERS  IN  MARYLAND,  ON  THE  WESTERN  SHORE;  OF  BROAD 
CREEK,  DELAWARE;  OF  JAMES  AND  APPOMATTOX  RIVERS  AND 
ONANCOCK  HARBOR,  VIRGINIA;  OF  GREAT  KANAWHA,  ELK,  AND 
SHENANDOAH  RIVERS,  WEST  VIRGINIA;  OF  NEW  RIVER,  VIRGINIA 
AND  WEST  VIRGINIA;  AND  OF  CAPE  FEAR  RIVER,  NORTH  CAROLINA. 


lieporf  of  lievtenant'colonel  william  p.  craighill,  corps  of 
esgineers,  officer  in  charge,  for  the  fiscal  year  ending 
june  30,  ld81,  with  other  documents  relating  to  the  works, 

United  States  Engineer  Office, 

Baltimore^  Md.,  July  27,  1881. 
General:  I  have  the  honor  to  forward  herewith  the  annual  report 
for  the  year  ending  June  30,  1881,  for  works  of  improvement  of  rivers 
and  harbors  and  of  surveys  wliich  have  been  in  my  charge. 
Very  respectfully,  your  obedient  servant, 

Wm.  p.  Craighill, 
Lieutenant  Colonel  of  Engineers^ 
Brig.  Gen.  H.  G.  Wright, 

Chief  of  Engineers^  U.  S.  A. 


G  I. 

improvement  OF  the  channel  of  the  SUSQUEHANNA  RIVER  ABOVK 
AND  BELOW  HAVRE  DE  GRACE,  AND  TO  COMPLETE  THE  WORK  AT 
THE  FISHING  BATTERY  LIGHT  STATION.  NEAR  SPESUTIE  ISLAND. 

The  first  operations  of  the  United  States  for  the  improvement  of  the 
navigation  of  this  portion  of  the  river  were  in  1858,  as  detailed  in  the 
Annual  Eeport  of  the  Chief  of  Engineers  for  1880,  beginning  at  page 
615,  and  the  history  of  the  w^ork  was  there  brought  down  to  June  30^ 
1880.    Prior  to  that  date  very  little  had  been  done  since  1871. 

An  appropriation  of  $28,000  was  made  June  14, 1880,  in  pursuance  of 
the  following  estimate  of  January  17,  1880: 

Dredging  a  channel  for  navigable  nse  to  a  depth  of  12  feet  at  mean  low- wa- 
ter, between  Havre  de  Grace  and  Spesntie  Island $12, 000 

Dredging  and  other  work  for  Fish  Commission  at  or  near  Battery  light 15, 000 

Removal  of  cribs.  &c.,  above  Havre  de  Gra<;e 1, 000 

Proposals  for  work  under  the  first  of  these  items  were  invited  by  ad- 
vertisement of  July  28, 1880.  In  the  specifications  it  was  stated  the 
depth  of  dredging  would  average  from  3  to  4  feet,  in  order  to  attain  the 
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required  depth  of  channel  of  12  feet  at  mean  low-water.  The  material  to 
be  removed  was  found  to  be  one-third  stiff'  clay  and  the  remainder  sand 
and  alluvium.  The  material  excavated  was  to  be  dumped  in  water  from 
5  to  II  feet  in  depth,  in  places  to  be  provided  by  the  contractor,  and  to  be 
approved  by  the  United  States  engineer,  without  expense  to  the  Unite<l 
States.  Care  was  taken  as  usual  to  select  places  where  the  material 
thus  dumped  would  not  be  a  new  obstruction  to  navigation  and  would 
not  be  brought  back  into  the  channel  again  under  the  influence  of  the 
fluvial  and  tidal  cuiTents. 

The  contract  was  awarded  to  the  Morris  &  Cumings  Company  of 
N'ew  York,  at  14§  cents  per  cubic  yard  for  material  excavated  and  re- 
deposited. 

They  commenced  work  September  24, 1880,  and  continued  until  De- 
cember 1,  when  a  suspension  was  caused  by  the  ice.  They  resumed 
March  16,  1881,  and  complete  their  engagement  April  12,  1881.  Tbe 
material  removed  under  tlie  contract  amounted  to  81,576  cubic  yards. 
The  result  of  the  dredging  was  to  restore  a  navigable  channel  of  12  feet 
at  mean  low- water,  with  a  width  of  not  less  than  90  feet  except  where 
the  depth  before  dredging  was  11  or  llj  feet,  and  at  such  places  the 
width  excavated  was  only  45  feet. 

Early  in  December,  1880,  a  number  of  the  old  *^boom  cribs"  above 
the  railroad  bridge  at  Havre  de  Grace  were  removed  by  the  use  of  dy- 
namite very  i)romptly  and  successfully  by  Mr.  C.  L.  Kalmbach,  the  effi- 
cient superintendent  of  such  explosives  on  the  James  River,  who  was 
brought  to  the  Susquehanna  for  temporary  dutj'.  The  cost  of  the  work 
was  less  than  $1,000.  An  extract  from  Mr.  Kalmbach's  report  of  De- 
cember 6,  1880,  follows: 

I  commeuced  work  at  noon  of  November  30, 18H0,  at  the  uppermost  pier  in  the  chan- 
nel. The  ice  was  4  to  5  inches  thick,  and  enabled  us  to  fs^at  along  more  rapidly  tb«n 
we  could  in  open  water.  At  noon  of  December  4  the  ammunition  gave  oat,  bat  we 
had  wrecked  sixteen  piers  and  broken  a  protruding  comer  of  the  seventeenth,  the 
outermost  of  the  three  next  the  canal.  The  cribs  in  the  channel  are  entirely  gone  aud 
those  in  shallow  water  have  their  frames  thoroughly  broken  up.  Of  the  133  torpedoes 
fired,  fully  one-fourth  were  used  to  blow  the  sand  and  mud  away  from  the  sides  of  the 
cribs  so  as  to  enable  the  wrecking  charges  t^)  be  placed  close  under  the  bottoms.  The 
depth  of  water  attained  around  tlieio  was  ri  to  1*^  feet. 

Some  of  the  bracing  timbers  on  the  inside  are  still  in  position ,  held  down  by  thr 
weight  of  the  stone  niling,  but  the  outside  frames  of  all  the  cribs  are  entirely  gone. 
It  is  not  likely  anything  will  remain  of  cribs  or  tilling  after  the  ice  gues  in  the  spring. 

The  cribs  removed  were  of  timbers  from  12  to  16  inches  square,  well 
tied  together,  bolted  and  filled  with  stone.  The  horizontal  dimensious 
were  about  15  by  20  feet,  the  depth  varying  from  8  to  18  feet.  Tliey 
were  built  on  the  mud,  having  planked  bottoms.  Some  had  sunk  in  the 
mud  (the  heaviest)  as  much  as  8  feet.  It  was  not  expected  to  remove  all 
of  them  completely.  The  object  was  to  give  such  a  deptli  over  them  that 
ice  would  pass  readily  over  them  and  not  hang. 

In  February,  1881,  an  ice  gorge  formed  near  Havre  de  Grace,  of  which 
the  following  account  is  given  from  observations  made  by  Mr.  W.  J. 
McCullough : 

The  ice  commenced  breaking  up  in  the  night  of  11th  and  12th  and  the  first  gorge 
was  formed  at  Rock  Run,  at  upper  end  of  town  of  Port  Deposit,  extending  across  to 
Spenser's  Island,  on  the  western  bank  ;  this  was  at  about  5  a.  m.  on  the  12tn.  Break- 
ing off  along  western  end  of  gorge,  the  ice  then  passed  down  the  western  side  of  tbe 
river  1  mile,  to  Can-'s  Battery,  then  in  a  straight  line  to  bead  of  Watson's  Island, 
along  the  fiats  on  the  western  side  of  the  river,  piling  up  on  the  flats  from  4  to  15  fert 
above  low- water  and  from  6  to  20  feet  high  about  the  island.  Thence  forcing  its  wsy 
around  north  end  ol^island,  it  passed  down  the  eastern  side  of  river  and  island  until 
it  met  the  solid  ice  above  railroad  bridge,  when  it  gorged  near  Verdin's  wharf  and 
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ond  of  island,  the  ice  piling  back  to  head  of  island.  This  nia-ss  of  ice,  it  may  be  well 
to  note,  did  not  break  away  at  all,  but  has  simply  melted  and  disappeared  in  large  part. 

When  this  last  gorge  had  formed  on  eastern  side  and  at  foot  of  Watson's  Island,  the 
other  gorge  on  western  side,  at  head  of  island,  broke  away  at  about  12  uoOu  on  Saturday, 
12th,  stopping  only  for  a  few  minutes  at  lower  end  of  island  and  outlet  locks  of  canal, 
which  latter  is  covered  to  a  depth  of  15  or  20  feet. 

It  may  be  noted  that  the  gorge  at  head  of  island,  did  not  fonn  on  line  of  old  boom 
piers,  but  on  shoal  in  the  river.  A  careful  examination  discovered  no  traces  of  these 
piers  except  the  two  near  canal  bank,  which  were  not  blown  up  last  year.  After  pass- 
in^  lower  end  of  Watson's  Island  and.  canal  locks  as  above,  the  ice  passed  through 
bndge piers  and  down  the  "main"  or  western  channel  until  it  encountered  the  heavy 
solid  ice  extending  up  from  Spesutie  Island  to  near  Donoho's  Battery  light,  when  it 
formed  a  gorge  above  the  Battery,  extending  across  the  channel  and  over  on  to  the  flats 
on  either  side.  This  gorge  backed  the  ice  in  heavy  masses  up  stream  to  a  line  joining 
*  the  head  of  the  Penny  shoals  and  the  Furnace  wharf,  above  Point  Concord  light,  the 
ice  extending  from  the  bottom  up  to  4  or  5  feet  above  low-water.  Deflected  by  this 
dam  near  Point  Concord,  the  still  down-flowing  ice  and  water  forced  a  passage  over 
the  flats,  in  a  southeasterly  course,  toward  Turkey  Point  (at  month  of  Elk  River)  and 
so  passed  out  to  the  bay. 

On  the  22d  and  23d,  when  examination  was  made,  the  ice  above  railroad  bridge  was 
still  piled  up  from  5  to  15  feet  high  on  the  flats  along  western  bank  of  river,  as  hi^h 
up  as  Lapidum,  and  on  the  east  bank  from  Port  Deposit  t<o  a  quarter  mile  above  rail- 
road bridge  from  4  to  10  feet  high.  For  a  mile  below  the  bridge  the  western  channel 
is  open  and  a  narrow  opening  permits  small  vessels  to  get  out  by  the  old  channel  close 
under  western  shore,  but  the  main  channel  is  still  filled  with  ice. 

Much  ice  remained  above  and  below  Havre  de  Grace  as  late  as  the  1st 
of  Marclr,  1881. 

Operations  were  commenced  at  the  Fishing  Station  at  Donoho's  Bat- 
tery light  in  July,  1880.  The  work  desired  by  the  Fish  Commissioner 
was  the  removal  of  the  old  riprap  wall  around  the  lighthouse,  the 
inclosing  of  the  whole  area  of  the  site  With  a  new  wall,  using  the  mate- 
rial of  the  old;  the  dredging  of  a  large  part  of  the  inclosed  area  to  a 
depth  of  7  feet  at  mean  low-water;  filling  in  a  portion  of  the  site  above 
high- water  mark  to  receive  sheds,  &c.;  dredging  a  channel  to  connect 
the  inclosed  area  with  the  main  channel  of  the  river ;  the  building  of  a 
crib  outside  the  basin,  intended  for  a  mooring  wharf;  the  putting  up  of 
a  crane  to  aid  in  handling  fish,  ice,  &c. ;  and  the  construction  of  a  plat- 
form outside  the  basin,  upon  which  to  draw  up  the  seines.  All  this  has 
been  essentially  completed  except  the  last  item.  It  is  believed  the 
expenditure  of  $2,000  in  the  year  beginning  July  1, 1881,  will  complete 
the  fishing  station  to  the  satisfaction  of  the  Commissioner. 

The  appropriation  of  $15,000  of  March  3, 1881,  was  for  the  river  above 
and  below  Havre  de  Grace.  Xo  part  of  it  was  spent  above  Havre  de 
Grace  prior  to  July  1,  1881.  An  examination  made  in  May,  1881,  indi- 
cated the  necessity  for  the  removal  of  75,000  cubic  yards  of  material 
between  Havre  de  Grace  and  Port  Deposit,  to  make  a  channel  12  feet 
deep  at  mean  low-water  and  50  feet  wide. 

Some  additional  dredging  may  also  be  needed  to  give  greater  width 
t^  the  channel  below  Havre  de  Grace.  To  determine  the  extent  of  this 
a  resurvey  is  needed,  which  will  be  soon  made,  and  thereafter  a  special 
report. 

Money  statement. 

July  1,  1830,  amount  available.' $28,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 15, 000  00 

$43,000  00 

July  1, 1881,  amount  expended  during  fiscal  vear,  exclusive  of  outHtanding 
liabilities  July  1,1880 35,878  31 

July  1, 1881,  amount  available 7,121  69 
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Abstract  of  proposals  for  dredging  Susquehanna  BiveVy  Maryland,  opened  at  12  o'clock  m. 

August  18,  1880. 


No. 


Name. 


1  I  P.Pidgeoii,jr. 

2  F.B.Colton. 


3  I  £. Brainardjir . . 
Ihred] 
Company, 


American 


Iglng 


Morris   Si,   earnings 

Dredfi " 
H.P.Gi 


Dredging  Company. 
Hlbert 


Besidence. 


Time  of  comple-  ;  Price  per 
tion.  '  cubic  yard. 


New  York ^ . 

Wilmington,  Del. . 

New  York 

Philadelphia 


New  York 

Georgetown,  D.  C 


r 

$0  154 

15 

18 

Provided  in  spe- 

18 

cifications.       I 

141 

I 

18 

Benmrks. 


Measured  in  scows. 
Da 


Measnre<l  in  scows. 


Contract  with  Morris  &  Camings  Dredging  Company. 


G    2. 

IMPROVEMENT   OF  NORTHEAST  RIVER,  MARYLAND. 

Upon  a  report  and  an  estimate  from  the  Engineer  Department,  an 
appropriation  of  $10,000  was  made  for  this  river  in  June,  1872,  which  was 
expended  in  carrying  out  the  project  estimated  for;  namely,  making  a 
channel  60  feet  wide  at  bottom,  with  a  ruling  depth  of  5  feet  at  mean 
low-water,  from  the  5-foot  curve  near  the  mouth  of  the  river  to  tht* 
wharf  at  Northeast,  and  making  a  turning  basin  in  front  of  the  wharf 
about  120  feet  square.  Originally  there  were  shoals  below  the  town  with 
less  than  2  feet  of  water  on  them  at  low-water. 

This  work  was  done  by  contract  in  1872  and  1873.  Nothing  further 
was  done  for  this  place  until  1879,  when  Congress  directed  a  resurvey, 
which  was  made  in  October,  1879.  It  was  found  that  while  the  dredged 
channel  had  stood  quite  well,  somewhat  greater  depth  was  desired  by 
the  community. 

Congress  made  an  appropriation  of  $5,500  June  14,  1880.  A  contract 
was  entered  into  with  Mr.  Van  Patten,  at  the  rate  of  24  cents  per  cubic 
yard  for  dredging  and  redepositing,  scow  measurement.  The  work  be- 
gan September  16, 1880,  and  continued  through  October  and  November, 
when  a  suspension  was  caused  by  ice.  The  work  was  renewed  March 
15, 1881,  and  completed  at  the  close  of  April. 

It  is  only  about  5  miles  from  the  town  of  Northeast  to  the  mouth  of 
the  river  of  the  same  name.  The  result  of  the  contract  of  1880-^81  has 
been  a  channel 'with  not  less  than  from  5 J  to  6  feet  at  mean  low- water. 
An  enlarged  turning  basin  has  been  excavated  near  the  town,  to  which 
a  depth  of  8  feet  was  given.  Where  a  small  stream  comes  into  the  river 
just  below  the  wharves,  and  brings  down  much  sand  and  mud,  the  depth, 
for  200  feet  in  length,  has  been  made  10  feet. 

The  quantity  of  material  removed  has  amounted  to  19,876  cubic  yards, 
measured  in  the  scows. 

The  dredged  material  was  deposited  in  coves  on  either  side  of  the 
river,  at  as  great  a  distance  as  possible  from  the  cl^annel,  so  as  to  avoid 
any  danger  of  its  being  washed  back  again. 

Northeast  is  a  thriving  town,  with  a  population  of  about  1,21H).  It 
does  a  large  business  in  merchandise,  and  contains  a  number  of  manu- 
facturing establishments  of  various  kinds.  A  large  amount  of  gram  is 
shipped  from  the  town,  and  a  good  business  is  done  in  railroad  ties, 
spokes,  staves,  &c.    Two  vessels,  respectively  of  120  and  90  tons,  tmde 
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regularly  to  iN^ortheast,  and  others  make  occasional  trips.     At  long 
intervals  a  steamboat  is  seen  at  the  wharves. 

The  location  of  the  town  on  the  railroad  to  Baltimore  and  Philadel- 
phia makes  that  the  chief  route  of  the  trade,  and  keeps  down  the  com- 
merce on  the  river. 

Money  statement 

July  1,  18HI,  amount  available $5,500  00 

July  I,  18.S1,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  ladO 5,499  62 

*  -_-^-_— _— 

Amount  availjible 38 


Abstract  of  propomU  for  dredgUg  Northeast  River y  Maryland,  opened  at  12  m.,  August  17, 

1880. 


Time. 


No. ; 


Naaie. 


Ke8idence. 


Commeuce.  '    Complete. 


!  Price  per 
cubic  yaid. 


1  I  F.  Pidgeon,  jr New  York  . 


.    Within   fls- 
I     cal  vear. 

J.  Vau  Patton Philadelphia '  Nov.  15, 1880 . 

American    Dredg-    do Oct.  1,  1880. . 

ing  Company 

Daniel Coustan tine.   Baltimore ^. .  i  Apr.  1, 1881 . . 

H.  P.  Gilbert Georgetown, D.  C . . '  Oct.  1, 1880  . . 


Within   fis- 
cal year. 
Apr.  10, 1881. 
Jan.  1,1881  •- 

June31, 1881 


$0  55 


Remarks. 


Scow  measure- 
ment. 
Do, 
Do. 

Do. 
Do. 


Contract  with  J.  Van  Patten. 

INFORMATION'  .\S  TO  THE  COMMERCE  OF  NORTHEAST  RIVER,  FROM  MR.  W.  W.  DAVIS, 
RECKIVED  THROUGH   HON.   J.    L.   THOMAS,   COLLECTOR  OF  BALTIMORE. 

There  are  shipped  from  this  place  (Northeast^,  to  southern  markets  principally, 
30,000  bushels  grain;  received,  3,000  bushels  of  coal;  shipped  and  received,  from 
2,000,000  to  3,000,000  feet  of  oak  and  pine  lumber ;  shipped,  from  2,000  to  3,000  tons  of 
hay ;  kaoline  and  other  clays,  from  2,000  to  3,000  tons ;  merchandise,  from  2,000  to 
3,000  t(ms.  Vessels  drawing  about  8  feet  of  water,  loaded,  would  be  all  that  are  needed 
in  our  waters.  No  steamers  run  up  here  at  this  time,  except  for  excursions.  The  ton- 
nage to  suit  the  trade  would  be  vessels  carrying  from  10  to  150  tons.  The  class  of  vessels 
running  here  at  present  are  scows  and  light-ilraucht  schooners. 

I  am  satisfied  that  the  cleaning  of  the  part  of  the  channel  has  done  an  immense 
amount  of  good  to  our  shipping  interest,  and  all  feel  thankful  to  Congress  for  the  gen- 
erous act  in  opening  our  harbor  once  more. 

There  are  at  this  point  large  deposits  of  clays  that  must,  and  are,  finding  their  way 
to  other  markets.  As  the  clay-beds  of  New  Jersey  are  fast  being  worked  out  ours  have 
just  begun  to  draw  attention  from  the  other  States.  Our  kaoline  is  as  good  as  any  yet 
found  in  this  country,  and  the  value  of  it  is  |11  per  ton.  delivered  in  Philadelphia  or 
Baltimore.     This  section  can  produce  millions  of  tons  or  this  staple. 

As  all  the  section  north  of  our  town  contains  large  mines  of  this  valuable  product,  so 
also  on  the  south  lie  near  the  surface  millions  of  tons  of  other  clays.  All  will  be  val- 
uable in  a  short  time,  and  must  find  their  way  to  distant  markets. 


G3. 

IMPROVEMENT  OF  ELK  RIVER.  MARYLAND. 

Previous  to  June  30, 1880,  the  last  work  done  on  this  river  was  fin- 
ished in  February,  1870.  Up  to  that  time  a  dike  had  been  built  900  feet 
long,  on  the  right  side  of  the  stream,  beginning  at  a  point  1,100  feet  be- 
low the  bridfije  at  the  town. 
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A  channel  bad  also  been  dredged,  40  feet  wide  at  bottom  and  6  feet 
deep  at  low-water,  from  the  town  to  a  point  about  half  a  mile  below. 
A  basin  had  also  been  excavated  near  the  town  to  euable  steamers  to 
turn  in. 

An  examination  in  July,  1880,  showed  a  shoaling  in  the  basin  and 
dredged  channel  from  the  bridge  to  the  head  of  the  dike,  to  an  aver- 
age depth  of  5  feet  at  mean  low-water,  and  an  available  depth  of  only 
4j  feet.  On  the  remaining  1,800  feet  of  the  old  cut  there  was  still  a  6- 
foot  depth  at  low-water.  The  worst  shoaling  was  near  the  turning 
basin,  si  short  distance  below  the  bridge. 

Advertisement  was  made  in  July  for  proposals  for  the  exi)enditnre 
of  the  appropriation  of  $10,000  of  June  14. 

The  material  to  be  removed  consisted  of  mud,  compact  claj',  and 
sand,  in  various  proportions  and  mixtures. 

The  proposed  depth  of  cutting  to  attain  a  channel  depth  of  7  feet  at 
mean  low-water  varied  from  6  inches  to  5  feet.  The  rise  of  tide  is 
about  2J  feet.  The  specifications  called  for  the  excavation  of  a  channel 
50  feet  wide  (or  of  such  width  as  the  price  of  dredging  and  the  extent  of 
the  appropriation  would  allow),  from  the  bridge  at  Elkton  to  the  conflu- 
ence with  Little  Elk,  and  an  area  near  the  bridge  for  turning  steamboats. 
The  material  was  required  to  be  deposited  on  or  near  the  banks  of  the 
river,  in  places  to  be  procured  by  the  contractor,  without  expense  to 
the  United  States,  subject  to  the  approval  of  the  United  States  engi- 
neer. This  approval  was  given  only  on  condition  that  the  redeposited 
material  should  not  form  an  obstruction  to  navigation,  be  in  danger  of 
getting  back  into  the  channel,  or  be  an  injury  to  riparian  owniers. 

The  first  bids  received  were  necessarily  rejected  on  account  of  too 
high  prices.  A  contract  was  at  last  made  with  Mr.  G.  H.  Ferris,  on  the 
basis  of  24  cents  per  cubic  yard  for  material  measured  in  scows,  and  30 
cents  in  place.  Much  delay  has  ensued  in  the  progress  of  the  work, 
partly  due  to  the  severity  of  the  winter,  but  mainly  to  the  difficulty  in 
getting  rid  of  the  dredged  material.  Uj)  to  the  end  of  June,  issi,  an 
excavation,  beginning  1  mile  below  the  bridge,  had  been  made  up  stream 
.for  a  distance  of  1,600  feet,  to  a  width  of  00  feet,  and  a  depth  of  7  feet 
at  mean  low- water,  and  a  cut  of  40  feet  wide  and  8  feet  depth  bad 
been  carried  still  farther,  to  a  point  4,300  feet  from  the  beginning.  The 
number  of  cubic  yards  removed  under  the  contract,  still  incomplete  at 
that  date,  was  22,557.  Of  the  material  excavated  in  June,  5,117  yanls 
were  deposited  in  scows,  towed  down  the  river  and  dumped  in  the  cove 
between  Henderson's  and  Little  Welch's  Points,  about  5^  miles  from 
the  lower  end  of  the  work.  The  balance,  1,567  yards,  was  deposited  ou 
deck-scows  and  wheeled  off  back  of  the  old  dike. 

A  new  appropriation  of  $5,000  was  granted  March  3, 1881. 

Proposals  were  soon  thereafter  called  for,  the  specifications  for  the 
additional  work  being  similar  to  those  of  the  contract  still  pending,  ex- 
cept that  the  depth  of  the  excavation  was  increased  to  be  8  feet  at  mean 
low-water,  and  was  extended  to  include  the  removal  of  a  bar,  between 
Little  Elk  and  the  Club  House,  about  1,000  feet  long.  The  contract  was 
awarded  to  the  same  contractor,  the  price  being  greater  than  before, 
namely,  33 J  cents  per  cubic  yard,  measured  in  the  scows. 

When  the  existing  contracts  are  finished,  which  will  exhaust  the  avail- 
able funds,  there  will  be  needed  the  removal  of  about  35,000  cubic  yards  of 
material  to  complete  the  adopted  project,  namely,  in  excavating  a  chan- 
nel 75  feet  wide  and  8  feet  deep  at  mean  low- water  up  to  the  town  of 
Elkton,  with  a  turning-basin  at  the  wharves.  This,  at  the  last  contract 
price,  would  cost  $12,000^ 
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The  dike  below  the  town  is  also  very  dilapidated  and  requires  renewal 
or  extensive  repairs,  which  will  cost  $1,500.  An  old  crib  or  hulk  near 
the  channel  at  French  town  is  dangerous  to  navigation  and  should  be 
removed.    The  cost  need  not  exceed  $100. 

Money  statement. 

Jnly  1,  1880,  amount  a vaUable $10,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 5, 000  00 

$ir,,  000  00 

Jnly  1,  1881,  amount  exp^ded,  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 4, 63*2  65 

July  1,  1881,  outstanding  liabilities 181  84 

4,  814  41* 

July  1,  1881,  amount  available 10,185  51 

Amount  (estimated)  required  for  completion  of  existing  project 13,(500  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30,  1883.  13, 600  00 


Abstract  of  proposals  for  dredging  Elk  River  j  Maryland^  opened  at  1*2.30  o'clock  p.  w.,  August 

17,  1880. 


No. 


Name. 


Residence. 


Time. 


Commence. 


Complet<>. 


1  ,  F.  Pidgeon,  jr. ... :  Xew  York  ... .'  Oct  15, 1880 .    ^Ji}' ypar® ' 

2  H.P.Gilbert Georgetown, 

D.  c: 

Daniel  Constan-     Baltimore 

tine, 


American  Dredg-    Philadelphia . 
ing  Company,    j 


April  1,1881     June30,1881. 


Nov.  1,  1880.  Mch.31,1881.  J 


5     J.  Van  Patten....... do Nov.15,1880.    Mayl0,1881. 


Price  per 
cubic 
yard. 

Remarks. 

f  0.391 
50 
37 

37 

R4!ow  measurement. 
Measured  in  place. 
Not  measured  iu 

place. 
Measured  in  scows. 

35 
45 

Measured  in  scows. 
Measured  in  place. 

[             31 
i            35 

Measured  in  place 
and  placed  on  shore. 

Measured  from  scows 
and  wheeled  from 
scows. 

All  bfds  r€i)ecte4l. 

The  above  work  was  contracted  for  October  18,  1880,  under  authority  from  Chief  of  Engineers,  by 
Mr.  G.  H.  FeiTi.s,  at  30  cents  per  cubic  yard,  measured  in  place,  or  24  cents  measured  in  scows  or 
embankment. 

Abstract  of  proposals  for  dredging  Elk  Iiiva%  Maryland^  opened  atl2.Z0o^clockp.  w.,  June 

15,  1881. 


No. 


Time. 


Name. 


Residence. 


I 


Commence. 


-I- 


1     G.H.  Ferris Baltimore...    Aug.  1, 1881. 


Complete. 


Price  per 
cubic  yard. 


Jan.  1,1882. 


$0  33i 


Remarks. 


Measured  in  scows. 


Contract  with  G.  H.  Ferris, 

INFORMATION    AS    TO    THE    COMMERCK   OF,  ELK    RIVER,    FROM   MR.   JOHN   E.   WILSON, 
RECEIVED  THROUGH  HON.   J.    L.    THOMAS,    COLLECTOR  OF  BALTIMORE. 

There  are  received  at  this  place  (Elkton)  about  3,000  tons  of  fertilizer,  10,000  tons 
coal,  50,000  bushels  grain,  and  2,000  cords  of  wood,  yearly,  to  which  should  be  added 
about  10,0(X)  tons  coal  for  the  use  of  the  mills  above,  which  are  landed  lower  down, 
owing  to  the  want  of  water  of  sufficient  depth  at  this  time. 
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One  schooner  of  50  tone  and  one  sloop  of  35  tons  make  re^lar  trips  to  and  from 
Baltimore  City.     Coal  is  brought  up  in  barges  of  from  130  to  150  tons  capacity. 

There  is  every  pi*ospect  of  a  steamer  to  run  between  Baltimore  and  Elk  ton. 

Since  the  deepening  of  the  channel  the  county  authorities  have  determined  to  make 
a  draw  in  the  bridge  at  this  port,  which  will  ^ive  increased  wharf  facilities  of  about 
400  feet ;  the  money  for  the  same  has  been  levied. 

A  ^ain  elevator,  20,000  bushels,  is  now  under  contract  for  building. 

All  of  these  improvements  were  useless  until  the  river  was  deei)ened  and  floating 
facilities  offered. 

We  have  five  large  general  stores,  five  smith-shops,  two  large  flour-mills,  three  ma- 
ohine-shoi)s,  and  6  provision  stores;  one  large  rolling-mill,  2  miles  above  town,  to 
"which  coal  and  iron  are  hauled  from  Wilson's  wharf;  two  paiper-mills,  3  miles  above, 
and  one  cloth  manufactory,  all  of  which  haul  from  the  wharf. 

A  large  amount  of  lime  and  shells  are  received  here  by  boats,  for  the  use  of  farmers. 


G4. 

IMPROVEMENT  OF  CHESTER  RIVER,  FROM  SPRY'S  LANDING  TO  CRUMPTOX, 

MARYLAND. 

The  following  special  rei)ort  on  this  portion  of  Chester  River  was 
made  in  November,  1880 : 

examination  and  survey  of  chester  river,  maryland. 

United  States  Engineer  Office, 

Baltimore,  Md.y  November  23,  188(). 

General  :  Amoug  the  localities  of  which  a  survey  or  examination  was  directed  by 
the  law  of  June  14,  IfeHO,  was  Chester  River,  Maryland,  between  Kirby's  Landing  and 
8pry's  Landing.  The  survey  was  made  in  October,  1880,  by  Mr.  Henry  Bacon,  with 
his  usual  care  and  accuracy.  A  copy  of  his  report,  dated  November  18,  1880,  is  for- 
warded herewith.    The  niaj)  will  be  furnished  in  a  few  days. 

The  portion  of  the  river  covered  by  the  survey  is  about  5^  miles  in  length,  and  is 
between  the  counties  of  Kent  and  Queen  Anne. 

Seveil  feet  water  can  now  be  carried  at  all  stages  of  the  tide  to  Spry's  Landing, 
which  is  7  miles  above  Chestertown.  From  Spry's  to  Crumpton,  2  miles  farther.  E\ 
feet  can  be  carried  only  at  or  near  high-wat«r.  The  bridge  at  Crumpton  is  somewliat 
of  an  obstruction  to  navigation,  the  width  of  the  draw  being  but  37^  feet.  Above 
Crumpton  the  channel  becomes  narrow  and  shoal.  The  range  of  the  tide  at  that 
point  is  about  2  feet. 

It  is  proposed  to  improve  by  dredging  and  placing  the  excavated  matter  near  the 
sides  of  the  cut,  where  it  will  not  find  its  way  back  again,  but  will  form  banks,  the  effect 
of  which  will  be  to  force  more  of  the  water  in  the  river  into  the  dredged  channel. 

The  estimate  submitted  is  in  two  part-s — referring  to  the  portions  of  the  river  re- 
spectively from  Spry's  and  Kirby^s  to  the  bridge  at  Cioimpton.  Below  the  bridge 
there  are  alternative  estimates  for  channels  100  leet  wide  and  120  feet  wide,  and  each 
•8  feet  deep  at  mean  low-water,  respectively,  $11,000  and  $13,000.  There  are  also  alter- 
native estimates  for<channels  above  Crumpton,  but  only  50  and  65  feet  in  width  and 
^  feet  depth  at  mean  low- water,  |7,000  and  $9,000,  respectively. 
Very  respectfully,  your  obedient  servant, 

Wm.  p.  Craighill, 

Brig.  Gen.  H.  G.  Wright,  Major  of  Engineers. 

Chief  of  Engineers y  U^  8.   A. 


report  of  MR.   HENRY  BACON,   ASSISTANT  ENGINEER. 

United  States  Engineer  Office, 

Baltimorey  Md.,  Xovember  18,  1880. 
Colonel  :  I  have  the  honor  to  submit  the  following  report  of  the  survey  and  exami- 
nation of  Chester  River,  Maryland,  from  Spry's  Landing  to  Kirljy's  Landing,  a  dis- 
tance of  about  5^  miles  by  the  channel  of  the  river.  Spry's  Lauding  is  about  7  miles 
•above  Chestertown  and  2  miles  below  Crumpton.  Crumpton  is  practically  the  head 
of  navigation  for  steamboats  and  for  vessels  drawing  more  than  4  feet  of  water. 
'Seven  feet  depth  can  be  carried  at  all  stages  of  the  tide  to  Spry's  Landing,  and  at 
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least  8  feet  at  mean  low-water.  Between  Spry's  and  Crumpton,  6^  feet  can  be  carried 
only  at  or  near  the  time  of  hi«(h-water. 

The  tides  vary  with  the  force  and  direction  of  the  winds.  The  water  often  falls 
fully  1  foot  below  mean  low- water,  and  di>es  not  rise  much  above  it  during  24  hours  or 
more.  It  occasionally  falls  2  feet  below  mean  low- water.  Reliable  navigation,  there- 
fore, requires  1  foot  extra  depth  below  mean  low-water. 

The  portion  of  the  river  surveyed  is  divided  into  two  parts  by  the  draw-bridge  at 
Crumpton,  which  is  about  2  miles  above  Spry's  Landing,  and  IH  miles  below  Kirby's 
Landing.  The  draw  passage  has  but  37^  feet  available  width.  This  is  insufficient 
for  the  passage  of  steamboats.  The  channel  alcove  the  draw  soon  becomes  narrow  and 
shoal,  though  capable  of  improvement.  If  appropriation  be  made  for  the  imi^rove- 
ment  above  the  draw,  it  might  not  be  advisable  to  expend  it  till  the  draw  passage  be 
widencil.  The  estimates  for  improvement  are  therefore  made  separately  from  Spry's 
Landing  to  Crumpton,  and  from  Crumpton  to  Kirby's  Landing. 

Below  Cnimpton  they  are  made  for  *^  feet  depth  at  mean  low-water,  and  for  widths 
of  120  and  100  feet.  The  dredging  for  this  depth  will  extend  over  comparatively 
small  distances  on  this  part-  of  the  river;  on  the  greater  lengths,  where  no  dredging  is 
required,  the  8-foot  channel  is  much  wider  than  that  proposed  for  excavation. 

From  Crumpton  to  Kirby's  Landing  the  estimates  are  made  for  6  feet  depth  at  mean 
low-water,  and  for  the  widths  of  65  and  50  feet. 

The  river  separates  the  counties  of  Kent  and  Queen  Anne,  both  of  which  are  natu- 
rally rich  and  fruitful,  producftig  large  amounts  of  grain  and  fruit  for  transportation, 
and  capable  of  further  large  development. 

The  annexed  letter  of  Messrs.  Harrison  &  Bro.,  who  are  reliable  merchants  at  Crump- 
ton, gives  some  idea  of  the  present  extent  of  the  river  transportation.  The  map  here- 
with presented  is  on  the  scale  of  300  feet  to  an  inch.  It  shows  more  than  2,800  located 
soundings,  besides  a  large  number  approximately  located.  The  work  of  the  survey 
and  map  has  been  done  with  care  and  precision. 

Tidal  observations  were  made  during  the  time  of  the  survey,  from  October  8  to  Octo- 
ber 29,  1880,  from  which  mean  low-water  was  determined  to  be  1.9  feet  of  the  gauge. 

The  level  of  the  gauge  is  preserved  on  the  west  pile  of  the  south  trestle  of  the  bridge 
at  Crumpton,  by  4.  5,  and  6  nails,  driven  at  the  level  of  4,  5,  and  6  feet  of  the  gauge. 
The  mean  range  of  the  tide  as  observed  was  2.1  feet.  The  river  and  flats  are  wide  on 
most  of  the  portion  surveyed.  The  shoals  are  in  the  wide  places,  as  might  be  expected. 
They  consist  of  compact  sand.  The  bed  of  the  river  and  flats  are  elsewhere  of  very 
soft  mud.  There  is  some  rock  bottom  in  the  upper  narrow  portion  of  the  river,  but 
it  is  below  the  depth  proposed  for  dredging.  Such  a  disposition  can  be  made  of  the 
dredged  material  as  will  conduce  to  the  preservation  and  pennanence  of  the  dredged 
channel,  by  depositing  it  at  a  proper  distance  and  on  the  sides,  to  serve  as  training- 
walls  .to  assist  in  concentrating  the  main  currents  into  the  channel.  In  the  narrow 
portions  of  the  river,  towards  Kirby's  Landing,  the  materials  can  be  deposited  on  the 
adjacent  mtfrsh  banks.  The  method  suggested  is  the  same  as  is  successfully  practiced 
on  the  Wicomico  and  Elk  rivers,  in  Maryland,  where  the  material  is  deposited  in  an 
elevated  chute  and  washed  down  the  inclination  by  the  force  of  water  pumped  upon  it. 

The  estimates  are  made  for  the  material  measured  in  excavation,  a  proper  allowance 
being  made  for  extra  depth  of  slopes. 

The  whole  work  can  be  done  most  advantageouslj'  within  one  year's  time. 

ESTIMATES. 

From  Spry^e  Landing  to  Crumplon. 

For  a  channel  of  120  feet  width  and  8  feet  depth  at  mean  low-water: 

39,900  cubic  yards  excavation,  at  30  cents $11, 970 

Add  10  per  cent,  for  expenses,  superintendence,  &c 1, 197 

Total i 13,167 

For  a  chaimel  100  feet  ip  width  and  8  feet  depth  at  mean  low- water: 

32,500  cubic  yards  excavation,  at  30  cents 9, 750 

Add  10  per  cent,  for  expenses,  superintendence,  &c 975 

Total 10,725 

From  Crumpton  to  Kirby^s  Landing. 

For  a  channel  65  feet  in  width  and  6  feet  depth  at  mean  low-water: 

28,000  cubic  yards  excavation,  at  30  cents , $8,400 

Add  10  per  cent,  for  expenses,  superintendence,  &c 840 

Total 9,240 
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For  a  channel  50  feet  in  -width  and  6  feet  depth  at  mean  low- water : 

20,800  cubic  yards  excavation,  at  30  cents $6, 240 

Add  10  per  cent,  for  expenses,  superintendence,  «fec 6"^ 

Total 6,?«4 

Respectfully  submitted. 

Henry  Bacon, 
Col.  Wm.  p.  Craigiiill,  .  Assistant  Engineer. 

Major  of  EngineerSj  U.  S.  A, 


COMMERCIAL  STATISTICS. 

Crumptox,  Xarembtr  15,  1880. 

Dear  Sir  :  We  have,  as  you  are  aware,  two  lineq  of  passenger  and  freight  steamere 
running  from  Baltimore  to  our  town,  making  an  arrival  or  departure  from  Crumpton 
each  day  in  the  week. 

We  have  two  grain  and  general  freight  vessels  that  ply  weekly  between  here  and 
Baltimore,  besides  which  we  have  various  other  steamers  and  sailing  vessels  that  ar- 
rive here  at  irregular  intervals  throughout  the  year,  such  as  peach  steamers  and  excur- 
sion steamers  during  their  season  of  the  year,  and  sailing  vessels  bringing  phosphate*, 
lime,  lumber,  and  carrying  out  wood,  timber,  &c.  The  two  vessels  we  own  carry  from 
here  annually  from  100,000  to  150,000  bushels  of  com  and  wheat,  besides  wood.  We 
bring  back  Jrom  500  to  1,000  tons  phosphates,  300  to  600  tons  coal,  20,000  to  30,iHlO 
bushels  shells,  from  10,000  to  20,000  bushels  lime,  besides  lumber,  bricks,  merchandise 
and  other  freight,  the  value  of  which,  I  suppose,  would  amount  to  $100,000  to  $200,0(«i». 
The  amount  of  freight  carried  from  and  brought  to  Crumpton  by  steamers  is  conaider- 
able,  but  I  can  form  no  idea  as  to  its  amount.  The  country  around  Crumpton,  on 
both  sides  of  the  river,  is  to  a  very  large  extent  planted  in  peach  orchards,  and  very 
many  thousands  of  boxes  and  baskets  are  shipped  from  here  by  the  river,  and  many 
more  would  be  but  for  the  uncertainty  of  the  arrivals  and  departures  of  steamer?, 
caused  by  the  obstruction  formed  by  the  bar  just  below  us. 

By  the  removal  of  this  obstruction  to  the  navigation  of  our  river,  the  carrying 
trade  by  vessels  and  steamers  in  all  its  branches  would  be  greatly  Increased  and  the 
commercial  interests  of  the  town  and  surrounding  country  correspondingly  promoted. 
If  I  can  give  you  any  information  touching  any  matters  that  I  have  omitted  and  of 
which  you  would  like  to  be  informed,  I  will  do  so  with  pleasure. 
Very  respectfully,  yours, 

*    Harrison  &  Bro. 

Mr.  Bacon. 

s 

An  appropriation  of  $6,500  for  this  locality  was  made  March  3,  1881. 
It  was  recommended  to  tne  Chief  of  Engineers  that  the  money  be  ex- 
pended in  dredging  to  a  depth  of  8  feet  at  mean  low-water  and  to  a 
width  of  about  80  feet.  Proposals  were  opened  June  15, 1881,  and  the 
work  awarded  to  the  lowest  bidder. 

Money  statement 

Amount  appropriated  by  act  approved  March  3,  1881 $6, 500  00 

July  1,  1881,  amount  available 6»5rn)  w> 

Amount  (estimated )  i-etjuired  for  completion  of  existing  project (>,  5(K)  00 

Amount  that  can  beprolitably  expended  in  fiscal  year  ending  June  30,  1883.  (>,  500  00 


Abstract  of  proposals  for  dredging  in  Chester  invert  Marglat^dj  opened  at  1  o'clock  p.  i 

June  15,  1881. 


No.  1  Name.  Rt'sidence. 


Time. 
Commence,  j     Complete. 


Price  per  !  T>««.o»ir- 

cubicyanl.:  Remarks. 


$0  38  '  MeaHiired    in   8C4iir 
or  buckets. 
27  I  Measured  in  place. 


Contract  with  D.  Constantine. 
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INFORMATION  AS  TO  THE  COMMERCE  OF  CHESTER  RIVER,  RECEIVED  FROM  HON.  J.  L^ 
THOMAS,  COLLECTOR  OF  RALTIMORE. 

Chester  Eiver  from  Cheaiertown  down,  including  Queenstown, — Crumpton,  on  Chester 
Kiver,  is  about  33  miles  from  the  mouth  of  that  river,  and  is  a  lively  trading  point.  A 
steamboat  runs  to  the  place. 

Chestertown  is  situated  on  Chester  River  about  25  miles  from  its  mouth ;  it  has  a 
population  of  2,800  inhabitants ;  the  town  is  largely  engaged  in  trade  and  business, 
and  is  mainly  devoted  to  that  purpose ;  four  steamboats  ply  between  it  and  Baltimore. 

There  are  three  fertilizing  factories,  and  one  factory  for  canning  fruit  and  oysters. 
Among  the  products  of  trade  were  about  500,000  bushels  of  grain  and  500,000  boxes  of 
peaches. 

Queenstown  is  near  the  mouth  of  the  river ;  it  is  a  very  important  site  for  trade. 
Because  of  its  location  it  furnishes  au  outlet  for  the  trade  and  products  of  a  large  ex- 
tent of  country;  quite  a  thrifty  trade  is  maintained  here.  It  is  an  important  and 
profitable  site  for  the  steamboat  lines  that  regularly  ply  there.  At  all  of  these  places 
a  considerable  trade  is  maintained  with  sailing  vessels. 

Chester  River  on  the  line  of  these  places  is  an  important  outlet  to  a  valuable  trade ; 
a  trade  which  enters  as  an  element  prominently  into  the  trade  of  the  country,  locally 
aud  nationally. 

Besides  the  grain  interests  of  this  section,  that  of  the  peach-growing  interest  is  of 
vast  and  expanding  value. 


G5. 

IMPROVEMENT  OF  CHESTER  RIVER  AT  KENT  ISLAND  NARROWS,  MARY- 
LAND. 

This  work  is  comparatively  unimportant,  but  it  has  a  long  history 
which  may  be  found  in  detail  in  the  annual  report  for  1879. 

In  brief,  its  object  may  be  stated  to  be  to  reopen  a  channel  formerly 
existing  between  Chester  River  and  Eastern  Bay,  which  had  been  shut 
up  by  a  solid  causeway,  some  GO  years  ago,  under  the  authority  of  the 
State  of  Maryland. 

The  first  appropriation,  of  $15,000,  was  made  March  3, 1873 ;  a  second, 
of  $5,000,  June  23,  1874,  and  a  third,  of  $5,000,  August  14, 1876.  With 
these  funds  the  causeway  was  broken  through  and  a  channel  dredged 
to  a  width  of  about  80  feet,  partly  in  Chester  River  and  partly  in  East- 
ern Bay ;  a  draw-bridge  having  been  also  put  up  on  the  site  of  the 
causeway  by  the  community  interested  in  the  navigation.  The  depth 
in  the  dredged  channel  was  made  7^  feet  at  mean  low-water. 

While  this  channel  is  used  to  some  extent  by  sailing  vessels,  and  is 
supposed  to  be  of  some  value  to  traders  between  Eastern  Bay  and  Bal- 
timore and  other  points  on  the  northern  portion  of  the  Chesapeake,  the 
expectation  of  its  use  by  the  steamers  going  to  and  from  Eastou  Point 
and  adjacent  landings  has  not  been  realized. 

Another  appropriation  of  $3,000  was  made  June  18,  1878,  but  no  fur- 
ther operations  have  been  undertaken  towards  the  completion  of  the 
improvement.  A  resurvey  made  in  April,  1880,  indiciites  some  filling 
in  the  dredged  channel  in  its  exposed  parts,  which  was  not  unexpected, 
its  use  by  steamers  having  been  depended  on  to  some  extent  to  keep  it 
open. 

It  is  not  considered  necessary  at  present  to  expend  the  available 
balance. 

This  place  is  in  the  collection  district  of  Baltimore. 
The  nearest  light-house  is  that  at  Love  Point. 

Money  statement. 

July  1,  1880,  amount  available $2,581  45 

July  1,  1881,  amount  available 2,581  45 
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G  6. 

IMPROVEMENT  OF  THE  HARBOR  OF  QFEENSTOWN,  MARYLAND. 

At  the  close  of  the  fiscal  year  ending  June  30, 1880,  some  dredging"  was 
being  done  la  the  channel  connecting  this  harbor  with  Chester  River, 
the  object  being  to  remove  some  sedimentary  deposits  which  had  been 
made  since  the  opening  of  the  channel  in  1872,  and  to  straighten  it  by 
reducing  the  curvature  of  the  bends.  The  result  was  a  channel  100  feet 
wide  and  8  feet  deep  at  mean  low-water,  from  Chester  River  to  the  inner 
harbor,  which  is  quite  commodious  and  has  by  nature  a  depth  of  9  or  10 
feeifRt  mean  low- water.  The  work  was  completed  in  August,  1880,  under 
a  contract  with  Mr.  D.  Constantine.  The  dredging  and  dumping  of  the 
excavated  material,  which  was  partly  hard  sand  and  partly  a  toagh, 
light-colored  clay,  cost  23  cents  per  cubic  yard,  measured  in  scows.  The 
material  was  dumped  in  the  deep  holes  in  the  Chester  River,  not  far 
from  the  mouth  of  Queenstown  Creek,  but  without  detriment  to  the 
navigable  channel  of  Chester  River. 

Money  statement. 

July  1,  1880,  amount  available |2,898  56 

July  1,  1881,  amount  expended  during  tiscal  yeai*,  exclusive  of  outstanding 
liabilities  July  1,  18&0 2,893  56 


G  7. 
IMPROVEMENT  OF  THE  PATAPSCO  RIVER,  BALTIMORE,  MARYLAND. 

At  the  close  of  the  last  annual  report  the  only  work  in  progress  was 
the  widening  of  the  upper  end  of  the  Fort  Mcilenry  division  of  the  chan- 
nel. This  was  begun  in  May,  1880,  and  completed  in  October,  1880, 
The  contractors  removed  181,930  cubic  yards  of  material,  at  a  cost  of 
18.7  cents  per  cubic  yai'd.  Some  of  the  material  near  Fort  McHenry 
was  harder  and  tougher  than  in  the  channel  below.  It  was  described 
in  the  specifications  as  one-third  stiflf  clay  and  two-thirds  sand  and  allu- 
vium. The  contract  required  65,000  cubic  yards  to  be  deposited  on  the 
space  in  front  of  the  Fort  McHenry  seawall  and  on  tlie  flats  behind  the 
site,  which  are  inside  the  bulkhead  lines  of  the  harbor  and  are  to  be 
brought  up  above  the  level  of  high-water.  The  remainder  of  the  mate- 
rial was  taken  down  the  river  and  deposited  in  coves  where  it  will  not 
return  to  the  channel. 

The  following  special  report»was  made  in  January,  1881. 

improvement  of  chaxnel  of  approach  to  the  harbor  of  baltimore,  mary- 
land, in  patapsco  river  and  chesapeake  bay. 

United  States  Engineer  Office, 

Baltimarey  Md^j  January  5,  1881. 

General  :  Just  before  the  adjouruiiient  of  Congress  last  June,  I  reported  by  tele- 
graph, on  a  call  for  information  from  the  Senate,  that  it  would  probably  cost  $1, 500, 000 
to  deepen  to  27  feet,  at  mean  low- water,  the  channel  of  approach  to  the  harbor  of 
Baltimore,  in  Chesapeake  Bay  and  the  Patapsco  River.  This  estimate  was  an  approx- 
imate one,  and  founded  on  the  best  information  attainable  at  the  moment  of  the  sudden 
call. 

An  accurate  and  very  careful  survey  of  the  whole  line  of  the  channel  has  been  made, 
and  I  am  now  able  to  report  reliably  on  the  subjecf , 
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A  tracing  is  inclosed,  showing  the  line  of  the  channel  as  at  present  in  use,  with  a 
proposed  cut-oflf  near  the  lower  end  of  the  Brewerton  Channel,  which  will  be  referred 
to  more  particularly  in  another  part  of  this  commnnication. 

Farther  information  as  to  local  features  may  be  obtained  from  the  Coast  Survey 
chart  mentioned  on  this  tracing,  which  may  be  placed  over  it  for  comparison. 

The  *' Brewerton'' Channel,  as  originally  projected  by  the  engineer  officer  of  that 
name,  extended  several  miles  farther  (in  the  same  straight  line)  towards  the  eastern 
shore  of  the  bay.  The  current  of  the  Susquehanna  River  swept  almost  directly  across 
that  portion  of  the  Brewerton  Channel  which  is  to  the  eastward  of  the  line  drawn 
tangent  to  the  western  bank  of  that  river,  marked  in  the  tracing  by  the  letters  a,  5. 
This  current  caused  a  heavy  nnd  unceasing  deposition  in  the  portion  of  the  Brewerton 
Channel  to  the  eastward  of  the  point  a. 

This  difficulty  hadmnch  to  do  with  the  search  for  abetter  position  for  the  channel,  and 
led  in  part  to  the  adoption  of  what  is  now  called  the^'Craighill''  Channel,  and  the 
abandonment  of  the  old  ship  channel  passing  near  Swan  Point. 

These  changes  in  the  position  of  the  channels  have  proved  highly  advantageous  to 
the  navigation  and  commerce  connected  with  the  city  of  Baltimore. 

It  is,  however,  found  necessary  to  keep  the  dredges  at  work  very  much  in  the  por- 
tion of  the  Brewerton  Channel  still  used,  to  the  eastward  of  the  point  a. 

When  the  changes  referred  to  were  made,  the  depth  of  channel  sought  to  be  attaiue^l 
was  22  feet  at  mean  low-water.  Under  the  pressure  for  the  accommodation  of  vessels  of 
deeper  draught,  the  depth  was  increased  to  24  feet  at  mean  low-water,  which  was 
gained  in  1874,  and  has  since  been  maintained.  It  should  be  mentioned  to  the  credit  of 
the  city  of  Baltimore  that  she  spent  her  money  freely  for  this  improvement  in  co-oi)era- 
tion  with  the  United  States  Government. 

The  needs  of  her  commerce  now  cause  Baltimore  to  wish  for  a  still  greater  dei)th  of 
channel,  viz,  27  teet  at  mean  low-water.  The  occasion  is  deemed  a  favorable  one  for 
making  still  further  changes- in  the  position  of  the  channel,  the  main  features  of  which 
changes  would  be  the  abandonment  of  another  portion  of  the  Brewerton  Channel,  as 
well  as  the  upper  part  of  the  Craighill  Channel,  and  the  ad(>]>tion  of  a  line  marked  on 
the  tracirtg  as  the  "proposed  cut-off."  The  advantages  of  these  changes  would  be  the 
shortening  of  the  total  length  of  the  channel  by  nearly  a  mile,  and  the  getting  rid  of 
a  part  of  the  Brewerton  Channel — difficult  and  expensive  to  keep  open. 

It  should  be  mentioned  that  the  proposed  cut-otl*  is  in  the  direction  of  a  natural 
channel,  of  no  great  depth,  called  the  "Swash.''  Some  of  the  material  in  it  is  harder 
than  any  found  in  the  Brewerton  Channel,  and  the  probabilities  are  that  this  channel 
would  have  been  much  deei)er  under  natural  agencies  if  the  material  had  been  suffi- 
ciently soft  to  enable  the  existing  currents  tp  move  it  away. 

Consideration  of  the  same  probabilities,  as  well  as  experience  here  and  elsewhere^ 
lead  to  the  opinion  that  if  the  channel  were  once  made  in  this  proposed  position  to 
the  depth  of  27  feet,  it  could  be  more  easily  and  cheaply  maintained  than  m  the  por- 
tion now  used. 

The  cost  of  the  deepening  of  the  channel  to  27  feet  at  mean  low-water,  from  esti- 
mates based  on  the  survey  just  completed,  is  found  to  be  $1,250,000,  or  less  by  $250,000 
than  the  approximate  estimate  of  last  June. 

If  this  important  improvement  be  undertaken,  the  necessary  funds  should  be  liber- 
ally provided,  as  sreat  economy  would  result  from  its  completion  in  the  shortest  pos- 
sible time.  AH  the  advantages  of  the  improvement  can  only  be  had  when  it  is  com- 
pleted. The  longer  the  time  given  to  the  work,  the  longer  will  Baltimore  be  kept 
waiting  for  what  her  commerce  neeils  at  once.  The  longer  the  time,  given  to  the 
work,  the  longer  will  the  existing  commerce  be  vexed  by  the  presence  of  many  dredges 
working  in  the  channel,  for  while  these  machines  are  deepening  the  channel  they  must 
be  in  it,  and  more  or  less  in  the  way  of  passing  vessels. 

At  this  time  there  is  much  discussion  as  to  tne  choice  of  a  route  for  the  ship-canal 
proposed  to  connect  the  Chesapeake  and  Delaware  Bays.  From  present  appearances 
it  would  seem  that  the  choice  is  to  be  between  the  most  northern  and  the  most  south- 
ern routes,  viz,  the  Sassafras  route  and  the  Choptank  route.  As  this  canal  is,  in  one 
of  its  aspects,  but  the  continuation  of  Baltimore's  channel  to  the  ocean,  the  changes 
proposed  above  have  an  important  bearing  on  the  chdice  of  a  route  for  the  canal. 

If  the  Sassafras  route  be  adopted,  the  opening  of  the  proposed  cut-off  would  increase 
the  distance  from  Baltimore  to  the  mouth  of  the  Sassafras  River,  or  it  would  be  expe- 
dient not  to  make  the  cut-off,  but  to  adhere  to  the  Brewerton  Channel  as  now  used. 
In  addition  to  the  maiutenance  of  the  portion  of  the  Brewerton  Channel  which  it  is 
now  proposed  to  abandon  for  reasons  stated  above,  and  which  seem  to  be  good,  it 
would  be  also  necessary  to  reopen  the  portion  of  the  Brewerton  Channel  abandoned 
years  ago,  and  maintain  it  for  all  time  to  come.  The  probabilities  are  against  the 
practicability  of  maintaining  this  old  portion  of  the  channel  with  the  increased  depth, 
except  at  very  great  expense. 

On  the  other  hand,  if  the  Choptank  route  be  adopted,  all  the  advantages  of  the  pro- 
posed cut-off'  are  in  favor  of  that  route.    The  natural  route  to  the  ocean  from  the 
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mouth  of  the  Patapsco  is  through  the  proposed  cut-oft'  and  towards  the  western  mouth 
of  the  Choptauk  rout«.  lu  such  matters,  unless  there  be  strong  reasons  to  the  con- 
trary, it  is  best  to  follow  the  indications  of  nature. 

Thanks  are  due  to  Mr.  J.  L.  Seager,  assistant  engineer,  for  his  earnest  and  faithful 
labor,  under  much  exposure,  and  in  the  face  of  serious  obstacles,  in  the  conduct  of  the 
survey  upon  which  the  estimate  now  submitted  is  ba.sed. 
Very  respectfully,  your  obedient  servant, 

Wm.  p.  Cbaighill, 
Lieutenant  Colonel  of  Engineert, 
Brig.  Gen.  H.  G.  Wrkjut, 

Chief  of  Engineers^  V.  S.  A. 


OUTLINED  FROM  U.  S.  C.  S.  SHEET  No.  384. 


Congress  sanctioned  this  proposed  increase  of  depth  and  appropriated 
$150,000  for  beginning  the  work.  A  contract  has  been  made  for  dredg- 
ing the  "cut-off"  shown  on  the  sketch  above.  The  contractors  are  the 
American  Dredging  Company  of  Philadelphia.  The  price  for  excavation 
and  redeposit  is  10|  cents  per  cubic  yard.  Borings  made  in  the  line  of 
the  proposed  "cut-off"  indicate  that  where  depths  of  16  feet  or  less  exist, 
the  excavations  will  be  through  fine  sand  and  shells,  and  in  greater 
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d'^pths  through  soft  mud  aud  sand.  The  material  is  to  be  dumped,  in 
water  from  5  to  11  feet  in  depth,  in  the  bay,  at  least  1  mile  eastward 
of  the  Craighill  Channel,  and  not  less  thaii  1  mile  south  of  the  Brewer- 
ton  channel  range.  The  work  under  this  contract  is  to  be  commenced 
in  July,  1881,  and  completed  in  1882. 

Quite  extensive  repairs  to  the  machinery  and  house  of  the  Unit-ed 
States  tug  Leslie  having  become  necessary,  they  were  taken  in  hand  in 
January,  1881,  and  completed  in  May. 

Money  statement 

July  1,  1880,  amount  available $218,975  41 

Amount  appropriated  by  act  approved  March  3,  1881 150, 000  00 

1368,975  41 

Jnlv  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstaud- 

iiig  liabilities  July  1,  1880 46,258  31 

July  1,  1881,  amount  available 322,717  10 

Amount  (estimated)  required  for  completion  of  existing  project 900, 000  00 

Amount  that  can  be  prohtably  expended  in  fiscal  year  ending  Juue  30, 18S3.     900, 000  00 


liel'tenaxt-coloxel  wm.  p.  craighill,  corps  of  engineers,  to  the  governor 

of  maryland. 

United  States  Engineer  Office, 

Baltimore^  Md,j  January  17,  1881. 
Sir:  I  have  the  honor  to  inclose  for  the  consideration  of  your  excellency  a  copy  of 
the  law  relative  to  injuries  done  to  the  channel  leading  to  this  city,  which  has  been 
deepened  at  great  expense  by  the  joint  ettbrts  of  the  United  States,  the  State  of  Mary- 
land, and  the  city  of  Baltimore. 

I  am  informed  \hat  this  law,  approved  April  4,  1870,  is  very  frequently  violated  to 
the  serious  detriment  of  the  channel. 

I  suppose  this  is  a  proper  subject  for  your  intervention  through  the  agency  of  the 
oyster  police  force  of  the  State.     1  by  no  means  wish  to  charge  that  force  with  neglect, 
■tis  I  know  the  field  of  their  operations  is  extensive  and  their  numbers  small. 
Very  respectfully,  your  obedient  servant, 

Wm.  p.  Craighill, 
United  States  Engineer  in  charge. 
Hon.  \V.  T.  Hamilton, 

Governor  of  Maryland. 


Chapteu  405.  AN  ACT  to  protect  the  "Craighill  Channel"  at  the  mouth  of  the  Patapsco  Kiver. 

Section  1.  Beit  enacted  by  the  General  Assembly  of  Maryland,  That  it  shall  not  be 
lawful  for  any  person  or  persons  to  rake,  drag,  or  dredge  for  oysters  within  500  yards 
of  either  edge  of  the  new  channel  at  the  mouth  of  the  Patapsco  River,  known  as  the 
^'Craighill  Channel,"  extending  from  the  Seven-Foot  Knoll  to  the  mouth  of  Magothy 
River. 

Sec.  2.  Jwd  be  it  enacted,  That  any  person  or  persons  violating  the  first  section 
of  this  act  shall  forfeit  his  boat  or  vessel,  and  it  shall  be  lawful  for  any  justice  of  the 
peace  of  the  county  or  city  in  which  such  person  or  persons  shall  be  arrested,  to  try 
such  person  or  persons,  and  on  conviction  to  condemn  said  boat  or  vessel,  and  sell  the 
■sime  on  five  days'  notice  and  fine  the  said  offender  or  offenders  a  sum  not  less  than  $5,  or 
more  than  $25,  for  each  and  every  offense,  and  the  said  justice  of  the  peace  shall  pay 
over  one-half  of  said  fines  and  forfeitures  to  the  informer  and  the  other  half  to  the 
school  board  of  said  county  or  city. 

Sec  3.  And  be  it  enacted,  That  this  act  shall  take  effect  from  the  date  of  its  pas- 
sage. 

Approved  April  4,  1870. 
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SECRETARY  OF  THE  BOAUD  OF  PUBLIC  WORKS  TO  LIEUTENANT-COLONEL  WM.   P.  CRAlG- 
HILL,    CORPS  OF  ENGINEERS. 

Annapolis,  Fehruai-y  4,  ItiSl. 
Dear  Sir:  I  have  the  honor  to  iDfomi  yon,  that  at  a  meeting  of  the  Board  of  Pablic 
Works  held  this  day  in  the  city  of  Annapolis,  a  commnni cation  from  yon  was  presented 
and  read,  and  I  was  directed  to  inform  you  that  the  Board  has  call^  the  attention  of 
the  commander  of  the  police  force  to  the  matter  set  forth  therein,  and  directed  him  to 
give  it  his  especial  notice. 
Respectfully,  yours, 

Richard  H.  Greex, 

Secretarif. 
Lientenant-Colonel  Craighill. 


Abstract  of  proposals  for  dredging  channel  Uading  to  harbor  at  Baltimore,  Md,.  opened  at 

12.b  p,m,,ApHl7y  1881. 


No. 

1 
2 
3 


Name. 


Kesideiice. 


'   Quantity 
bid  for. 


Price  per  1 
cubic  yard. ' 


Bemarks. 


•  Cub.  yards. 
F.  B.  CoUon Washington,  D.C  i    1,000,000 

Morris      &     C  um  i  n  g  s     Xew  York  City . . .  i    2, 250, 000 

Dredging  Com  pan  v.  i 

George  C.  Fobes  At  Co ....  I  Baltimore '    1, 000, 000 


4  '  American  Dredging  Com-    Philadelphia I    2,  250,  000 

1      pany.  I 


$0  21       Equal  quant itien  of  hard 
and  soft  mate  rial. 
19 

19|     Half  soft  and  half  hard 

material. 
lOJ     Complete  Decomln-r  31. 

1882. 


Contract  with  American  Dredging  Compan}^. 


commercial  statistics. 

Custom- House,  Baltimore,  Mi>., 

Collector's  Office,  July  19,  1881. 
Sir:  A^^reeahly  to  your  written  request  of  25th  May  last,  you  are  herewith  famished 
with  statistics  relating  to  the  commerce  of  Baltimore  for  the  fiscal  year  eBdiDs^  June 

30, 1881. 

CHIEF  IMPORTS,   FREE. 

InToice  valne. 

Coffee,  58,650,548  pounds $6,787,382  W 

Guano,  3,197  tons 70,985  HO 

Hides 202,089  W 

Nitrate  of  soda 218,712  00 

Sulphur 430;  917  CiO 

Miscellaneous 1,146,735  VO 

e,  856, 820  Ot> 

CHIEF  IMPORTS,   DUTIABLE. 

Chemicals 3^,156  *X» 

Manufactures  of  cotton 186,559  (V 

Earthen,  stone,  and  china  ware 26:*,  769  '^O 

Fancy  goods 143,279  00 

Manufactures  of  flax 145, 538  00 

Fruits 188,254  00 

Glass  and  glassware 5«,  157  W> 

Pig  iron,  72,982,199  pounds 729,066  00 

Band  iron,  1,341,300  pounds 30,944  0t> 

Railroad  iron,  5,378,643  pounds 59,882  00 

Old  scrap  iron,  17,419  tons 434,622  00 

Hardware 8,522  00 

Fire-arms 16,834  Od 

Steel  ingots,  hars,  wire,  *&c 46, 479  00 
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Invoice  ralne. 

Steel  rails,  13,418,073  pounds $224,  T93  00 

Steel  cutlery,  manufactures  of  steel,  &,c 310,121  00 

Manufactures  of  marble 67,714  00 

Musical  instruments , - 64,197  00 

Manufactures  of  paper 22,172  00 

Potatoes 9,405  (M> 

Salt,  123,194,799  pounds 221,898  00 

Manufactures  of  silks 38,331  00 

Sal  soda  and  soda  ash,  26,095,551  pounds 326,571  (K) 

Caustic  soda,  1,374,591  pounds 30,641  00 

Manufactures  of  straw •. 17,872  00 

Brownsugar,  17,2(37,4:%  pounds 8ll,6»9  00 

Molasses,  1,282,182  gallons 260,523  00 

Tin,  356,127  cwt 1,431,816  00 

Wine  in  casks,  29,554  gallons 26,898  00 

Wine  in  bottles 21,:^1  00 

Cabinet  ware,  &c : 16,3S:<  00 

Carpets 2,046  00 

Cloths  and  cassimere 175, 173  00 

Dress  goods 20,790  00 

Manufactures  of  wool ." 23,479  00 

Miscellaneous 858,462  00 

7,332.996  00 

Duties  collected 2,867,690  49 

Duties  due  on  merchandise  in  bond - 151,236  13 

Duties  due  on  merchandise  tninsported  in  bond  with  appraisement  ....  57, 679  83 

Duties  due  on  merchandise  transporte<l  in  bond  without  appraisement.  1()2, 670  41 


Currency  from  fees,  &c. 
Total ... 


3,2:19,276  86 
220, 367  71 

3, 459, 644  57 


Among  the  chief  articles  of  import  there  has  been  an  increase  in  rpiantity,  as  slu  wn 
by  the  comi^arative  statement  following: 


Articles. 


1880. 


Chemicals $36,927 

MaimfactnreH  of  cotton I  155,613 

Earthen,  stone,  and  china  wai^e ,  169,720 

Fancy  poodn |  113,347 

Gla»M  and  glaHHAvare I  33,690 

Hardware  7.224 

Fire-arms ,  7, 469 

Musical  instruments 28,187 


1881. 

Increae*'. 

$38, 156  1 

$1,229 

186,  559 

5iO.  !.46 

263,  769 

94,  049 

143.  279 

29,  93  i 

58,15? 

24,  4C7 

8.  522 

1,  298 

16.^<34 

9.  365 

64, 197 

36,  UIO 

Articles. 


Pounds. 


Value. 


Salt,  1881 1  123,194,799 

Siilt,  1880 '  85,554,383 

Increase |  37,640,416 

Sal  soda  and  soda  ash,  1881 - 26, 095,  ."i.^! 

Sal  soda  and  soda  nsh,  ltf80 1  25,296,247 

Increase 799,304 

Caustic  soda,  1881 1,374,591 

Caust  ic  soda,  1880 847,453 

Increase 527,138 

Brown  sugar,  18K1 [  17,267,438 

Brown  sugar,  1880 |  14,539,633 

Increase 2,727,805 

55  E 


$221,  898 
153,  771 


68, 127 


326.  571 
313, 185 


18, 456 


30,  641 
19,  332 


11,309 


811,089 
616.  761 


194,928 
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Cwt. 

Tiu  plate  for  IKWI 356,127 

Till  plate  for  1880 31*2^606 


Increase 43,521 


Carpets  for  1^*^1.4 2,646  00 

Carpets  for  1880 616  Or) 


Increase 2,03(»  Oi) 


Cloths  and  cassinieres,  1881 175, 173  00 

Cloths  and  cassimeres,  1880 166,857  Os> 

Increase 8,316  0(» 

ManiifactureK  of  wool,  1881 1 23,479  Oi) 

ManufiEkstures of  wool,  1880 \ * 12,201,00 

Increase ll,27d  <W 

Manufactures  of  papier-tnachd,  1881 22,172  f") 

Manufactures  of  papier-niachd,  1880 11,441  0»> 

Increase 10,7?1  n' 

Merchandifte  transported  in  bond  trith  appraisementy  at  port  of  Baltimore^  showing  to  what 
places  sent  as  ports  of  deliret 
lectable  thereon  at  mid  ports. 


places  sent  as  ports  of  delirerVt  with  the  value  of  the  goods,  and  the  amount  of  duty  col- 
let    ■" 


1  I 

Place.  Invoice  value.       Dal  v. 


Pittaburph I  $1»7,343  00 

Wheeling 3,549  00 

Chicago ; '  8,930  00 

Cincinnati !  124  00  ,              €T  « 

New  York 2,094  00  ;        1.  385  9u 


$51.  093  IC 
1,  560  N* 

3,572  3S 


Total I      212,040  00  I       57.679  83 


Articles  so  transported  comprised  iron,  iron  ore,  scrap  iron,  speigoleisen,  maniifact- 
urcs  of  steel,  cutlery,  pocket  icnives,  brandy,  beer,  &c. 

MBKCIIANDI8E  TRANSPORTED  IX  BOND  WITHOUT  APPRAISEMENT,  AT  PORT  OF  BALTI- 
MORE (ACT  JUNE  10,  1880),  SHOWING  TO  WHAT  PLACES  SENT,  THE  VALUK  OF  THE 
GOODS,  AND  THE  AMOUNT  OF  DUTIT  COLLECTABLE  THEREON  PAYABLE  AT  PORT:?  i»F 
DELIVERY. 

These  importations  are  in  the  nature  of  continuing  ones  from  tlie  place  of  exi>or- 
tation  through  the  port  of  Baltimore  as  a  port  of  entry,  to  ports  of  delivery  in  iulauil 
portions  of  the  conntiy. 

This  class  of  importations  increase  yearly  in  extent  and  imi>ortance ;  they  notably 
show  the  intimate  relation  this  port  sustains  to  the  country,  and  are,  indeed,  di'stined 
to  grow  stronger  and  attain  to  a  more  widespread  extent. 

Name  of  plai'e.  Invoice  value.       Duty. 


Cincinnati '  199,750  00  $37.3354^ 

PittHbiirgh 227,882  00  79.  138  « 

Saint  Louis 33,005  00  IhifK^ 

Chicago : 6L983  00  2  L  167  55 

Ooorpetowii 15,«23  00  7,0S3SC 

Cleveland , 884  00  229  » 

Milwiiukt'.* 0,438  00  2.575  36 

SanFrnnrmco ;  5,009  00  3,022  43 

Louisvllli. I  580  00  21::  ft" 

Total j      442,023  00       162,67041 

The  above^omprises  the  totals  in  value  and  duty  of  the  merchandiae  shipped  to  the 
phices  respectively  named.    These  totals,  if  separated  into  parts,  would  suow  eutrii-:» 
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for  transportation  for  every  week  in  the  year,  compriHiiig  a  variety  of  nierchaudiso, 
such  as  earthenware,  china,  toys,  manufactures  of  leather,  pipes,  porcelain,  musical 
instruments,  glassware,  wines,  irou  ore,  steel  blooms,  &c. 

Articles  escorted. 


Articles. 


Quantity,    j     Value. 


Acids pounds . 

Plows,  cultiyatoni,  &c nouiber. 

Hogs do . . . 

Horned  cattle do. . . 

Horses do... 

M  ules do- . . 

Sheep do. . . 

Pot  and  pearl  ashes pounds. 

Bark  . 


Beer  in  bottles dozen. . ,  9, 072 

BlHckina j I 

Books,  Sec 

Brass,  &c I . 


Bread  and  biscuit pounds. 

Indian  com do. . . 

Indian-corn  meal barrelM. 

Oats bushels. 

Wheat do... 

Wheat  flour barrels . 

Other  grain  and  preparations,  breadstuffs,  &,c , 

Bricks 


Brooms  and  brushes 

Candles,  &c pounds. . 

Carriages,  &:c 

Clockrt,  &.C 

Coffee,  spices,  dtc ? ,. 

Coal tons.. 

Copi>er,  &c pounds. . 

Cordage,  rope,  &c do. . . . 

Cotton ■ balcH..' 

Manufactures  of  cotton yards . . 

Drugs,  chemicals,  <fcc .* 

Dye  stuffs 

Earthern  ware,  &c  .  - .  .^. 

Fancy  articles 

AppleH.  dried pounds. . 

Apples,  creen bushels. . 

Canned  ft-uit 

Furs,  (fcc  . 


Gii.M  fixtures 

Glass  and  glassware  . 
Manufactured  hair. . . 
Do. 


Manufactured  hemp  . 

Hat-H,  &c 

Hides,  dec 


Hops . 

Manufactures  of  gutta  percha 

Car  wheels number. 

Castings. 


Stoiu'H,  &.C 

Engine  boilers 

Machinery 

Kails  and  manufactures  of  iron. . 
Steel  and  manufactures  of  st«el  . 
Jewelry . 


Junk.  &c 

Lamps 

!Manufaotures  of  lead 

Manufactures  of  leather  . 

Lime  and  cement 

Guano  . 


Manures 

Maoufactures  of  marble  . 
Matches  . 


1,186.612  ; 

11,839,216 

10,878 

17,988 

34,291.794 

500,726 


42,600 


29,086 
97 

22,  740 
ir>r>,374 
233,  838 


519,  i;J5 
1,675 


238 


Scientific  instruments . 

Musical  instruments |. 

Xaval  stores 

Oil  cake pounds.. j 

Oils,  illuminating gallons. . ' 

Oils,  lubricating ^. .  .do 

Oils,  mineral  and  residnum barrels. . ■ 

Lard  oil gallons. .  > 

Whale  and  fish  oU do....' 

Keat's-  fool  oil do ' 


10, 246, 482 

13,881,990 

266, 2:{5 

3,584 

64,483 

9,480 

27,675 


295,239  , 
4^ 
108 
7,502  ' 
63 
89  ! 
2,800  ' 
734,  745 


$11, 572 

1,932 

1,500 

688,260 

9,805 

11,293 

17,087 

86,  525 

98,532 

637 

6 

10,073 

46 

61,  702 

6, 652. 123 

32,  957 

8,513 

39,  557,  276 

2,  919,  352 

38.  592  . 

410 

1,344 

4.254 

4,813 

2,'i 

21 

114,  40U 

39 

3,046 

8, 810, 271 

25,884 

57, 320 

592 

901 

182 

24,  388 
1.588 

25,  392 
4,960 

100 

25,080 

90,963 

19 

367 

17 

3,000 

22 

80 

1,813 

174 

676 

10, 108 

6,  728 
"  .  812 

ir,n 

287 

3D 

10,  473 

75 

40 

539 

425 

7,  273 

51 

610 

77,484 

156. 428 

1, 327, 9e» 

50,167 

7,000 

45, 366 

2,939 

2.3,  676 
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Articles  exported — Continaed. 


Articles. 


Linseed  oil gallons . 

Gunpowder pounds. 

Hams do. . . 

Paints  . 


■  Paintings 

Paper  and  stationery 

Perfumery *. 

Plat  ed  ware 

Printing  presses  and  type 

Baoon pounds. 

Beef,  salted  and  cured do . . . 

Butter do. . . 

Cheese '. do. . . 

Condensed  milk 

Fish,  dried  or  smoked 

Fish,  pickled  and  cured 

Lard pounds . 

Meats,  preserved : 

Oysters  . 


Quantity. 


207 
62 
1,157,624  , 


34, 089, 084 
352, 640 
234,888 
644,479 


31, 548, 656 


Pickles  and  sauces ! 

Pork .": pounds. .  j 

Unions . 


1, 315, 879 


Potatoes 

Vegetables 

Vegetables,  preserved  . 
Kice : 


Salt 
Scales 

Clover  seed pounds. . ! 

Cotton  seed do. 

Timothy  seed 

Sewing  machines 

Soap,  perfumed,  &.c 

Alcohol. 


1, 663. 958 
424,681 


Spirits  turpentine 

Starch iwnnds. . 

Sugar,  refined do 

Molasses gallons. . 

Candy  and  confectionery 

Tallow pounds. . 

Tin  and  manufactures  of 

Leaf-tobacco pounds. . 

Manufactured  tobacco 

Sailing  vessels tons . . 

"Wearing  apparel 

Wool  and  manufacturers  of 

Shooks,  staves,  Ate 

Hogsheads  and  barrels number. . 

Lumber,  dtc 

Logs,  masts,  spars,  &c 

Household  furniture 

Wooden  ware 

Manufactures  of  woo<l,  miscellaneous 

Manufactures  of  wool 

Miscellaneous 


906,600 

119, 982 

11,845 


3, 413, 843 


51, 535, 442 


24,43 


18,008 


Value. 


Total. 


$131 

i: 

116,951 

21 

4,497 

298 

138 

900 

2,  072.  f«U2 

24. 4<M 

:tS.  f25 

&-».40g 

15» 

1,127 

2,3.9 

3.  019. 212 

75. 216 

55, 537 

25 

101  >S5 

Il» 

:^ 

9,816 
46 

573 

145.800 

4.:«0 

laT'oS 

1.202 

3.237 

TM 

505 

56.*73 

11,857 

2,6ee 

568 

219.913 

3L673 

.1,710.402 

66,172 

400 

1,694 

92.921 

119.W» 

10.215 

i:i9,002 

128,205 

6,429 

45fl 

6.1*7 

7<P 

347.  sr 


.  449.  i»n 


VESSELS  ENTERING   FROM   FOREIGN   PORTS. 

American  vessels 2^ 

Tonnage f^O^iXil 

Foreign  vessels : 

Sailing l¥r> 

Strain 314 

Tonnage  sailing  vessels 002, 4'il> 

Tonnage  steam  vessels * 15*22,  t^lti 

Total  American  and  foreign  vessels , 1,  jvtJ 

Total  tonnage 1,305,  &*u 

VESSELS   CLEARING   FOR  FOREIGN  PORTS. 

American  vessels '2V^ 

Tonnage 74,  IH5 
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Foreign  vessolg : 

Sailing 1W5 

Steam 214 

Tonnage  sailing  vessels 663,228 

Tonnage  steam  vessels 614,647 

Total  number  American  and  foreign  vessels 1,402 

Total  tonnage 1,351,961 

Vessels  entering  coastwise 1,274 

Tonnage 987,845 

Vessels  clearing  coastwise : 

American  and  foreign 2,042 

Tonnage 1,490,507 

Included  in  the  above  are  a  number  of  steamships  entering  at  this  port  and  clearing 
coastwise  in  ballast  for  other  ports. 

Grand  total  of  recorded  tonnage  traversing  the  harbor  as  above  stated,  55i;196,l80 
tons. 

This  summary  of  total  tonnage  does  not  include  coasters  not  required  to  enter  nor 
clear.    If  the  amount  could  be  ascertained  it  would  largely  increase  the  tonnage. 

Number  of  steamships  entering  and  departing  the  harbor  about  620. 

The  increase  in  steamships  in  the  merchant  marine  of  this  port  affords  a  very  sig- 
nificant proof  of  the  vigor  of  its  trade. 

Amount  of  tonnage  tax  collected ^144, 430  58 

The  registered  tonnage  comprises 1,041 

Vessels,  sail  and  steam,  tonnage 99, 739. 46 

Number  of  enrolled  vessels  in  the  coasting  trade ,  714 

Tonnage  of  same 73,561.87 

EMIGRANTS   AND  PASSENGERS. 

Passengers,  native  and  alien 1,895 

Emigrants: 

Male 22,265 

Female 17,762 

Total 40,017 

An  increase  of  nearly  21,000  over  last  year. 

FOREIGN   STEAMSHIP   LINES. 
/ 

*' North  German  Lloyd,"  between  Baltimore  and  Bremen,  with  freight  to  Bremen, 
Hamburg,  London,  Hull,  Leith,  Antwerp,  &c. 

"Allan  Line,"  between  Baltimore  and  Liverpool,  London,  Hamburg,  Rotterdam, 
Amsterdam,  Antwerp,  Havre,  Bordeaux,  &c. 

**  Hooper's  Line,"  between  Baltimore  and  Liverpool. 

"  West  India  and  Pacific  Steamship  Company,"  for  Liverpool,  Baltimore,  and  West 
Indies. 

*'  Continental  Line,"  for  Rotterdam. 

"  Tully  Line,"  for  Newcastle-upon-Tyne. 

*^  Great  Western  Steamship  Line,"  between  Baltimore  and  Bristol,  England. 

**  Donaldson  Clyde  Line,"  steamera,  Baltimore  and  Glasgow. 

**Adamson  and  Donaldson  Line,"  Baltimore  and  London. 

A  line  from  Baltimore  to  Liverpool  direct,  with  occasional  sailings  for  Belfast  and 
Barrow.     This  line  is  composed  of  10  first-class  steamers. 

There  tire  a  number  of  other  lines  in  addition  to  the  above-named. 

The  manner  in  which  new  lines  of  steamships  have  multiplied  at  this  port  affords  a 
notable  evidence  of  its  prosperity. 

New  lines  are  now  in  contemplation.  Negotiations  are  in  progress  for  a  line  between 
here  and  France,  and  there  is  good  reason  to  expect  that  it  will  be  established.  It  is 
well  assured,  however,  that  a  new  line  will  very  shortly  be  estsiblished  between  this 
port  and  Barrow ;  at  the  last-named  place  steamships  are  building  of  large  size  ex- 
pressly intended  for  the  transportation  of  cattle  from  this  port. 

The  lines  above  named  are  composed  of  a  large  number  of  first-class  steamships 
varying  in  tonnage  capacity  from  3,000  to  4,500  tSns.  The  depth  of  water  necessary 
for  such  vessels  will  be  apparent.    When  fully  loaded  they  draw  from  25  to  27  feet. 
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SOME   OF  THE   SEA-GOIXG  COASTWISE  LINES. 

Boston  steamship  Line,  between  Baltimore,  Norfolk^  Ya.,  Boston,  and  New  Eofrland 
points;  Savannah  Steamship  Line,  between  Baltimore  and  Savannah,  connecting  with 
interior  points  in  Georgia,  Florida,  and  Alabama;  "  Baltimore  and  New  Berne,  N.C." 
between  Baltimore  and  New  Berne ;  "  Merchant  Steamship  Company  "  for  Charleetou, 
S.  C,  and  all  points  south. 

BAY  AND   RIVER  LINES. 

Richmond,  York  River  and  Chesapeake  Railroad  Line. 

Richmond,  Va.,  York  River,  and  points  south. 

Powhatan  Line,  freight  steamers,  for  James  River,  Virj^inia. 

Baltimore  Steam  Packet  Company. 

Old  Bay  Line,  for  Portsmouth  and  Norfolk,  Va. 

Besides  which  there  are  many  other  bay  lines  plying  between  this  i)ort  and  towns, 
upon  the  Chesapeake  Bay  and  its  tributaries. 

As  collateral  with  the  above  statements,  it  is  deemed  proper  to  mention  that  the 
Baltimore  and  Ohio  Railroad  Company  has  erected  at  Locust  Point,  the  water  termi- 
nus of  that  road,  an  additional  pier,  about  700  feet  in  length  and  40  in  breadth.  For 
the  necessary  accommodation  of  the  increasing  importations  a  commodious  three-story 
brick  warehouse,  and  a  rail  rack,  with  docks  running  the  entire  length  on  either  side, 
has  been  placed  in  bond  as  a  United  States  general-order  store  and  warehouse. 

There  are  now  at  this  place  three  general-order  stores  and  two  extensive  bonded 
yards  for  the  storage  of  iron. 

A  third  grain-elevator  has  been  erected  at  this  point.  This  is  a  large  and  magnifi- 
cent structure,  built  with  every  modern  and  improved  facility  for  moving  grain.  It 
has  a  storage  capacity  of  about  2,000,000  bushels.  The  elevators  at  Locust  Point  fur- 
nish a  storage  for  upwards  of  4,000,000  bushels  of  grain.  This  fact,  taken  in  connec- 
tion with  the  three  grain  elevators  at  Canton,  the  terminus  of  the  Northern  Central 
Railroad,  exhibits  both  the  inci'easing  demands  of  trade  at  this  port  and  the  liberal 
enterprise  entered  into  here  to  accommodate  those  demands.  1?  urther  extension  of 
warehouse  facilities  has  been  determined  upon  at  Locust  Point. 

In  my  communication  of  last  year  the  improvements  named  above  were  mentioned 
as  in  contemplation.  It  is  gratifying  now  to  state  that  they  have  been  completed. 
It  is  rumored  that  an  additional  grain  elevator  is  to  be  erected  at  Canton,  and  it  i» 
not  unlikely  that  the  rumor  will  turn  out  to  be  correct,  as  the  increasing  demands  of 
trade  have  met  with  liberal  accommodation  at  that  place. 

While  mentioning  these  improvements,  for  the  purpose  of  showing  the  spirit  ani- 
mating this  port  as  a  commercial  center,  it  is  proper  to  state  that  theliarbor  of  Balti- 
more IS  most  admirably  and  efficiently  equipped  with  a  fleet  of  tug-boats.  Liberal 
expenditures  have  been  made  in  the  structure  of  these  valuable  adjuncts  to  commerce, 
and  within  the  last  year  several  boats  of  this  class,  of  large  size  and  great  power,  have 
been  built  and  ptit  into  service. 

Before  closing  this  summary,  it  is  not  deemed  amiss  to  refer  to  the  contemplated 
ship-canal  intended  to  give  this  port  a  shorter  way  to  the  sea. 

The  merits  of  this  contemplated  enterprise  it  is'  not  proper  here  to  discnss.  They 
are  evidently  well  understood  by  the  country;  and  it*  is  gratifying  to  know  that  the 
project  has  crown  into  public  favor,  and  has  met  with  more  than  friendly  support  at 
the  hands  of  Congress.  It  is  mentioned  here  as  a  subject  deserving  a  conspicnooft 
place  in  a  communication  of  this  character,  and  as  in  the  nature  of  an  appeal  in  its 
behalf;  and  also  for  the  purpose  of  referring  to  some  facts  coming  under  my  notice 
having  some  relation  to  the  necessity  of  the  enterprise.  It  will  be  seen  by  these  sta- 
tistics that  throngh  this  port  importations  are  made  to  various  parts  of  the  country. 
Now,  these  importations  niust  necessarily  increase.  This  port,  from  its  central  loca- 
tion and  natural  relations  to  a  large  extent  of  inland  country,  must  become  the  fron- 
tier port  throngh  which  foreign  supplies  will  come  to  reach  that  country.  It  is  plain, 
therefore,  that  in  giving  Baltimore  nearer  approaches  to  the  sea  the  benefit  thai 
inures  would  be  widespread.  It  is  furthermore  observable  from  these  statistics  that 
there  is  a  large  sea-golnj|  coastwise  trade  maintained  with  Atlantic  cities,  besidei 
-which  many  vessels  (sailing  and  steamship)  during  the  course  of  a  year  le^ve  this 
port  for  other  ports  for  cargo,  and  correspondingly  leave  other  ports  for  this  for  cargo. 
This  is  in  the  nature  of  commeroial  trade,  for  there  are  interests  in  that  trade  identical 
here  and  at  northern  Atlantic  cities, 
whole  length  of  the  bay,  to  get  north,  is  very  great. 

The  cost  to  owners  of  vessels  (some  large  class  steamships  in  ballast)  to  traverse  the 

The  saving  of  outlay  in  the  matter  of  coastwise  trade  and  in,  that  vessels  ordered 
from  or  to  this  port  to  northern  ports  for  cargo,  would  be  immense,  and  would  dis- 
tribute itself  alike  to  this  and  other  ports. 

This  view  has  been  presented  in  a  former  communication  upon  this  subject,  bnt  » 
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tlie  facte  repeab  themselves  year  after  year,  it  was  thought  the  repetition  of  them  was 
fully  justified  by  the  gravity  of  the  interest  concerned. 

One  other  matter  relatively  connected  with  the  subject  deserves,  at  least,  a  passing 
reference.  In  order  to  bring  it  to  notice  a  recurrence  to  Locnst  Point  wi!l  be  necessary. 
^This  is  an  important  place  for  the  commerce  of  Baltimore ;  the  chief  shipping  business 
of  the  port  has  gravitated  there,  and  given  it  a  valuable  importance.  Everv  foot  of 
i  8  water  front  is  now  occupied  down  to  the  line  of  Fort  McHenry,  adjoining  the  dry 
(lock. 

Fort  McHenry  now,  because  of  its  surroundings,  becomes  the  key  to  the  commerce 
of  the  port,  as  it  was  the  key  to  the  harbor  in  former  war-times.  That  portion  of  the 
fort  tract  between  the  line  of  the  drj'-dock  and  the  point  of  the  peninsula,  from  the 
laud  line  to  the  harbor  line,  is  said  to  contain  about  8  acres.  This  is  valuable  to  the 
government,  but  is  of  itself  intrinsically  valuable.  It  could  be  utilized  in  the  inter- 
est both  of  the  government  and  the  commerce  of  the  port,  by  the  erection  of  piers  and 
docks  to  be  used  as  general  order  stores.  No  natural  advantages  like  these  are  pos- 
sessed by  the  government  elsewheie.  Difficulties  have  often  arisen  in  making  dispo- 
sition of  cargoes  under  general  order,  because  of  the  cost  of  drayage  to  government 
public  stores;  here  the  government  has  property,  right  at  the  threshold  of  the  harbor, 
where  ships  could  he  docked  and  unladen. 

The  necessity  for  such  a  general-order  store  may  become  absolute  as  the  commerce 
of  the  port  continues  to  expand. 

The  agents  of  the  government  at  ports  of  entry  are  sometimes  embarrassed  in  taking 
possession  of  cargoes  under  general  order  because  there  is  no  bouded  house  convenient 
in  which  to  store  it.  With  a  public  store  so  elligibly  situated  at  the  entrance  to  the  har- 
bor, advantages  would  accrue  to  the  government  and  to  commerce  of  great  value. 

It  is  not  intended  by  a  reference  to  this  matter  to  recommend  any  plan  relative 
thereto,  but  merely  to  refer  to  it  and  ite  commercial  bearing  as  a  subject  deserving 
consideration. 

In  conclusion  it  is  gratifying  to  me  to  present  a  summary  of  the  commerce  of  this 
port  for  the  fiscal  year  that  so  flatteringly  shows  the  vigor  of  that  commerce  and  the 
valuable  and  important  relation  this  port  sustains  to  the  country  generally. 
I  am,  sir,  very  respectfully, 

John  L.  Thomas,  Jr., 
Colhctor, 

Col.  Wm.  p.  Craighiu., 

Cnited  iStatts  Engineer, 


G  8. 

IMPROVEMENT  OF  THE  HARBOR  OF  ANNAPOLIS,  MARYLAND. 

Tlie  following  special  re  pjrt  was  made  Xoveniber  10, 1880. 

United  States  £n(uneer  Office, 

Baltimore,  Md.,  November  10,  1880. 

General:  The  law  of  June  18, 1878,  required  a  "survey  of  the  hars  at  the  entrance 
to  Annapolis  Harbor,  Maryland,  with  a  view  to  the  accommodation  of  deep-draught 
vessels  at  low-tide."  The  survey  was  made  in  September,  1878,  as  detailed  as  the 
funds  available  would  allow,  and  a  report  was  submitted  dated  January  8, 1879,  which 
may  be  found  printed  in  the  Annual  Report  of  the  Chief  of  Engineers  for  1879,  Part  I, 
beginning  at  page  574. 

In  that  report  an  estimat-e  was  presented  of  the  cost  of  connectiug  the  deep  water  of 
the  bay  with  the  deep  water  of  the  Severn  River,  and  thus  permitting  **  vessels  of  deep 
draught"  to  pass  over  "  the  bars  at  the  entrance"  and  come  into  the  "harbor  of  Annapo- 
lis." The  channel  estimated  for  was  150  feet  in  width  and  2i  feet  in  depth  at  mean 
low-water.  This  width  was  considered  the  minimum  that  would  suffice,  and  this 
upon  the  supposition  that  it  would  be  used  only  by  steamers  or  by  sailing  vessels 
towed  by  tugs. 

The  probabilities  being  generally  against  the  permanence  of  a  dredged  channel,  un- 
less auxiliary  works  be  added  for  the  purpose  of  concentrating  the  flow  of  water  in 
it,  the  opinion  was  expressed  that  it  might  be  found  necessary  to  construct  such 
works,  either  with  the  object  just  statetl  or  to  intercept  matter  in  motion  which  might 
otherwise  fall  into  the  dredged  channel  and  reproduce  the  bars,  and  that  more  time 
should  be  devoted  to  the  study  of  the  locality  to  decide,  first,  whether  such  auxiliary 
works  were  necessary,  and,  secondly,  what  should  be  the  location,  extent,  an<l  style  of 
construction,  if  necessary. 

In  the  law  of  June  14,  1880,  Congress  directed  an  examination  of  the  "bars  at  the 
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entrance  of  Annapolis  Harbor,  with  a  view  to  ascertain  the  character  of  jetties  neces- 
sary to  render  the  proposed  improyement  permanent/'  The  additional  examination 
deemed  necessary  has  been  made  by  Mr.  W.  R.  Hutton^  a  civil  engineer  of  skill  and 
experience.  His  report,  dated  October  30,  1880,  is  appended  hereto.  It  appears  that 
the  cost  of  jetties  would  be  quite  large— out  of  proportion  to  the  probable  beDefit  to 
be  obtained  by  them,  and  further  study  has  resulted  in  a  change  in  the  position  pro- 

rkod  for  the  channel  to  be  dredged,  such  that  it  is  believed  greater  permanence  may 
expected.  As  stated  by  Mr.  Hutton,  "some  dredgins  will  doubtless  be  required  in 
course  of  time."  The  extent  of  it  can  only  be  known  from  observation.  The  proba- 
bilities are  that  the  annual  cost  of  such  dredging  would  be  less  than  the  interest  ou 
on  the  large  sum  which  jetties  would  cost. 

The  i^ew  position  for  the  channel  has  been  laid  down  on  the  map  which  accompanied 
the  report  of  1878.  Besides  the  improvement  claimed  for  it  above,  it  will  be  observed 
that  it  is  more  convenient  for  use  by  vessels  moving  between  Annapolis  and  the  lower 
bay,  the  portion  of  it  where  vessels  of  deep  draught  approaching  or  leaving  Annapolis 
are  most  likely  to  be  found. 

The  width  and  depth  of  the  channel  now  estimated  for  are  unchanged.  It  is  calca- 
lated  that  to  dredge  a  channel  150  feet  wide  at  bottom,  and  24  feet  deep  at  mean  low- 
water,  would  require  the  removal  of  3iW, 000  cubic  yards  of  material,  at  a  cost  of  $66,000. 
As  the  estimate  is  for  a  minimum  channel,  the  whole  amount  should  be  appropriated 
in  one  sum,  if  at  all. 

The  law  states  that— 

"In  every  case  where  examinations  or  surveys  are  made,  the  report  thereon  shall 
embrace  such  information  concerning  the  commercial  importance,  present  and  prospect- 
ive, of  the  improvement  contemplated  thereby,  and  sucn  general  commercial  statistics 
as  the  Secretary  of  War  may  be  able  to  procure." 

As  to  this  branch  of  the  subject,  I  have  no  better  information  than  is  found  iu  the 
papers  appended  to  the  report  of  1878,  already  referred  to,  which  may  be  seen  on  pages 
578  and  579  thereof,  and  to  those  papers  attention  is  invited,  viz,  the  letters  of  City 
Counsellor  Iglehart  and  Admiral  Rodgers,  U.  S.  N.,  and  the  report  of  Capt.  C.  B.  Phil- 
lips, Corps  of  Engineers,  U.  8.  A. 

Very  respectfully,  your  obedient  servant, 

Wm.  p.  Ckaighill, 

Major  of  Engineers, 

Brig.  Gen.  H.  G.  Wkight, 

Chief  of  EngiueerBf  U.  S,  A. 


REPORT  OF   MR.    WILLIAM  R.    IIUTTON,   ASSISTANT  ENGINEER. 

Baltimore,  Md.,  October  30,  1880. 

Sir  :  I  have  the  honor  to  report  the  result  of  an  examination  of  the  bars  at  the  en- 
trance to  Annapolis  Harbor,  made  with  a  view  "  to  ascertain  the  character  of  the  jet- 
ties necessary  to  render  the  improvement  permanent." 

The  improvement  referred  to  is  that  proposed  by  Captain  Schuyler,  United  States 
Engineers,  in  1878,  and  would  consist  of  a  dredged  channel  150  feet  wide  at  bottom 
and  24  feet  deep  at  low-water,  extending  from  deep  water  of  the  Severn  off  the  United 
States  Naval  Academy  to  the  24-foot  curve  in  the  bay. 

A  number  of  observations  upon  tides  and  tidal  currents  have  been  made,  some  few 
soundings  outside  the  limits  of  Mr  Seacards  map  of  1878,  and  the  question  has  been 
studied  to  some  extent  upon  the  ground. 

The  range  of  tide  is  small  (from  0'.65  to  1.05  during  the  short  period  covered  by  the 
observations),  and  is  greatly  affected  by  the  wind  as  to  range  and  the  direction  and 
force  of  currents. 

The  tidal  wave  passes  up  the  bay  at  the  rate  of  about  12  miles  an  hour.  The  ebb 
current  sets  down  alon^  shore  from  half  an  hour  to  two  hours  earlier  than  in  the  mid- 
dle of  the  bay,  and  similarly  the  flood  begins  along  shore  some  time  before  the  turn  of 
the  tide  in  the  bay.  It  was  at  times  observed  to  turn  on  the  bottom  earlier  than  on 
the  surface,  so  that  a  deep  float  would  show  quite  a  strong  flood  current  while  it  was 
slackwater  on  the  surface. 

As  far  as  I  can  learn,  the  exposed  shores  of  the  bay  for  miles  above  this  place  art* 
undermined  and  carried  oft*  by  the  action  of  the  waves  during  storms,  and  the  material 
goes  to  extend  the  shoals  along  the  bay  shore.  Horn  Point,  also  within  the  harbor 
but  exposed  to  easterly  gales,  is  wasting  away  at  an  uncertain  rate,  according  to  some 
of  the  watermen  50  feet  in  twelve  or  fifteen  years,  or,  so  far  as  can  be  determined  by 
comparison  with  the  coast  survey  charts,  about  100  feet  in  thirty-six  years.  A  great 
portion  of  this  matenal  is  probably  dropped  verj^  near  the  place  whence  it  is  erode<l. 

The  main  tidal  currents,  that  is,  the  channel  currents,  after  the  tide  is  well  tnmed. 
either  of  flood  or  ebb,  lake  the  general  direction  from  the  month  of  Severn  to  Tally's 
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Poiut,  somctimcH  sliowii^g  a  tendency  to  follow  the  south  shore  line  into  the  deep  bights 
it  forms.     Their  velocity  is  about  half  a  foot  per  second. 

The  Severn  River  opposite  and  above  the  iNavai  Academy,  confined  between  banks 
2,000  feet  ajiart;  has  ample  depth.  The  currents  of  the  ebb  and  flood  maintain  a  depth 
of  24  feet  into  the  wider  expanse  of  the  harbor,  3,600  feet  beyond  the  wharf  of  the 
academy.  Here,  being  weakened  by  difiiision,  the  water  shoals  to  18  feet.  They  are 
atrain  concentrated  between  Horn  Point  and  Greenberry  Point  bars,  and  the  depth 
again  increases  to  20  feet,  which  is  maintained  for  a  distance  of  a  mile,  1,800  feet  of  it 
being  24  feet  deep.  Outside  the  bars  it  shoals  to  16  feet,  and  then  gradually  increases 
in  depth  to  the  deep  wat^r  of  the  bay. 

The  curve  of  24-foot  depth  outside  of  the  harbor  may  be  said  to  follow  the  general 
line  of  the  bay,  uninfluenced  by  Severn  River.  The  5M)-foot  curve,  by  a  decided  in- 
flexion toward  the  shore,  marks  the  poiut  where  the  current  of  the  Severn  makes  itself 
felt. 

Both  of  these  curves  have  moved  slightly  away  from  the  shore  since  1844,  the  date 
of  coast  survey  by  hydrography,  except  where  the  former  crosses  the  line  of  Severn 
River.  At  that  time  the  20-foot  curve  extended  in  a  narrow  loop  2,500  feet  farther 
into  the  harbor,  indicating  a  scour  on  the  line  of  the  river  current.  The  bottom  is  so 
Hat,  however,  that  the  total  filling  at  this  point  in  thirty-six  years  has  been  but  1 
foot  in  depth. 

But  from  Tally^s  Point  a  shoal  extends  about  east-southeast  into  the  bay  a  distance 
of  6,000  feet,  on  more  than  5,000  of  which  the  water  does  not  at  low-tide  exceed  4  feet 
in  depth,  and  in  a  great  x)art  of  it  much  less. 

This  shoal,  which  now  extends  1,000  feet  beyond  its  end  in  1844,  does  very  materially 
afiect  both  the  20  and  the  24  foot  curves,  poshing  them  far  out  into  the  bay.  It  ap- 
pears to  be  formed  by  the  early  ebb-tide  from  the  Severn  meeting  the  Hood-tide  still 
running  in  the  bay,  aided  by  the  direction  given  to  the  flood-tide  along  shore,  which, 
following  the  curve  of  the  deep  bight  below  Tally's  Point,  there  leaves  it  in  a  direc- 
tion nearly  parallel  with  the  bar  or  "reef."  The  ebb,  when  fully  established,  flows 
across  the  bar  wifh  a  velocity  of  2  feet  per  second.  This  I  suppose  to  be  the  surface 
current  taking  the  shortest  way  across  the  obstruction,  while  the  deeper  currents  are 
deflected  by  the  "reef,"  as  by  a  training-wall,  and  pass  along  it  and  around  its  end. 

The  foregoing  are  the  facts  bearing  upon  the  ciuestion.  From  them  and  an  inspec- 
tion of  the  map,  I  conclude  that  the  new  channel  should  be  laid  in  a  straight  line  trom 
^  the  closed  curve  of  24  feet  depth  between  Greenberry  and  Horn  Point  bars,  to  that 
'  point  on  the  24-foot  curve  outside  when  it  turns  from  the  shore  to  pass  around  the  reef 
off  Tally's  Point.  To  confine  this  channel  between  two  jetties  would  be  injurious  by 
obstructing  the  ordinary  navigation  of  the  harbor. 

A  single  jetty  on  the  south  side  would  confine  the  current  more  closely,  and  would 
better  maintain  the  channel.  Its  length  would  be  very  great,  and  its  cost  outot  pro- 
portion to  the  benefits  to  be  obtained.* 

A  channel' dredged  on  the  line  I  have  described  would,  in  my  iudgment,  maintain 
itself.  The  changes  in  the  bottom  along  the  line  of  it  are  very  slight  in  the  36  yeai-s 
over  which  our  references  extend.  The  place  most  liable  to  shoal  is  between  the  river 
mouth,  at  the  Naval  Academy  Wharf,  and  Greenberry's  Point.  The  wide  openings  ou 
either  side,  into  which  Spa  and  Carr's  creeks  empty,  reduce  the  scouring  power  of  the 
current  and  explain  the  shoaler  wat«!r  at  this  place.  But  the  channel  will  be  directly 
in  the  line  of  the  main  tidal  curreuts  to  and  from  the  Severn,  a  slight  bottom  velocity 
will  be  directed  along  it  by  the  new  dredged  channel,  and  a  less  velocity  is  needed  to 
maintain  than  to  erode  a  channel.  There  are  no  cross* currents  here  or  farther  out, 
but  all  are  in  the  direction  of  the  channel.  It  is  true  that  the  tidal  current  down  the 
bay  has  a  direction  across  the  channel,  but  I  think  that  only  the  surface  currents  con- 
tinue in  their  line  of  direction  across  the  "reef,"  the  deeper  ones,  being  deflected,  aid 
those  of  the  Severn  in  maintaining  depth  along  the  up-stream  mar^n  of  the  *  *recf." 

Some  dredging  will  doubtless  be  required  in  course  of  time,  but  it  will  be  very  much 
cheaper  than  any  works  to  maintain  the  channel  by  scour.  ' 

The  total  dredging  to  make  the  proposed  channel  150  feet  wide  on  bottom  as  pro- 
posed by  Captain  Cuyler,  a  width,  in  my  judgment,  ample,  is  325,800  cubic  yards  of 
soft  material. 

If  this  were  sand  or  other  heavy  earth,  it  could  be  dumped  in  the  bight  between 
Horn  Point  and  Skull  Hall,  with  economy  and  great  advantage,  but  I  should  fear  to 
deposit  there  soft  nmd.  It  should  be  carried  into  the  deep  water  of  the  bay  at  least 
3,000  feet  outside  the  line  of  the  buoys  on  Hackett's  and  Tally's  Point  shoals.  This 
will  recjuire  the  material  to  be  transported  an  average  distance  of  2.7  miles,  an  ex- 
treme distance  of  about  3f  miles. 

The  "reef"  ott'  Tally's  Point  extends  about  6,600  feet  from  shore,  and  to  within 
12,000  feet  of  shoal  water  on  the  Kent  Island  side  of  the  bay.  It  has^advanced  con- 
siderably since  1844,  and  the  depth  upon  it,  then  from  4  to  7  feet,  is'  now,  over  ilu^ 

^  Length  about  17,000  feet ;  cost,  roughly,  |400,000. 
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same  places,  from  2  to  4  feet.  Whethor  the  bar  or  '^  reef  as  it  is  ealled,  has  yet  m- 
qnired  a  position  of  permaneucy,  is  not  known.  Its  effect  upon  the  proposed  ehaoDel 
is  advant-ageons,  except  in  so  far  as  it  increases  the  length  of  it. '  A  low  dike  aloD/;  i 
portion  (4,000  feet)  of  it  wonld  increase  the  sconr  in  the  proposed  channel,  bnt  at  th^ 
risk  of  extending  the  **  reef"  still  farther  into  the  bay.  It  is  therefore,  uudcKinblf, 
as  it  is  unnecessary. 
Respectfully, 

W,  R.  Hltt<»x. 

Two  appr(>])riatioiis  liave  been  made  for  this  locality,  each  of  $5,000, 
June  14, 1880,  and  March  3, 1881.  As  the  expenditure  of  ♦10,(KK)  woidd 
not  affect  any  substantial  improvement,  it  did  not  seem  exi>edient  to 
commence  operations  until  further  directions  were  received  from  Con- 
gress. Recommendaticm  to  that  effect  to  the  Chief  of  Enjrineera,  made 
April  1, 1881,  was  approved  April  7. 

Money  statement. 

.Inly  1,  1880,  amount  available .^'>,(KH)  00 

Auionnt  appropriated  by  act  approved  March  3,  1881 5, 000  OO 

$10,000  Oti 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 7W  02 

July  1,  1881,  amount  available 9.805  9* 


Amount 
Amount 


(estimated)  required  for  completion  of  existing  project 56, 00<i  Oti 

that  can  be  profitably  expended  in  fiscal  yeareu<ling  June  30,  1^W3.     TiXi,  000  W 


IN'KOKMATION  A>J  TO  THE  COMMERCE  OF   ANNAPOLIS,   FROM   MR.  IRELANI>,  COLLECTOR, 
RECEIVED  THRULHill  HON.   J.   L.  THOMAS,  COLLECTOR  OF  BALTIMORE. 

Ill  reply  to  youi-s  of  May  28, 1  bee  to  say,  that  the  advantages  which  wonld  accrue  to 
the  government  by  the  contemplated  improvement  of  Annapolis  Harbor  would  be 
many  and  great,  especially  so  with  regard  to  the  customs. 

As  it  now  is,  there  is  not  sufficient  depth  of  water  to  accommodate  the  large  freight- 
ing vessels  carrying  coal,  Inmber,  building  materials,  and  other  necessary  commoditiea 
used  here  by  the  consumption  of  citizens,  as  well  as  the  demand  at  the  United  States 
Naval  Academy,  and  the  consequence  is,  except  such  small  quanlities  as  can  be  broagbt 
by  small  Yeseels,  for  the  most  part,  these  things  are  conveyed  by  rail  as  a  matter  of 
ueeessity,  and  because  of  the  existence  of  this  Sict  we  have  no  vessel  of  large  draft  of 
water  licensed  from  this  port  and  are  unable  to  give  such  statistics  as  are  deaired. 

The  advantage  of  the  improvement  to  the  general  government  may  be  estimated 
when  it  is  remembered  that  the  Naval  Academy  is  located  here,  and  the  couseqnent 
necessity  of  vesels  going  back  and  forth,  only  the  smaller  of  which  are  able  to  iMiter 
the  harbor,  and  only  at  full  tide,  and  in  the  custody  of  tows,  and  it  often  occurs  that 
^nder  such  precautions  even  then  they  are  grounded. 


G9. 

IMPEOVEMENT   OP   THE    CHOPTANK   RIVER,   BETWEEN    DENTON    AND 
OREENSBOROUGH,  MARYLAND. 

A  survey  of  this  portion  of  the  Choptauk  River  was  uiade  in  1879, 
and  a  detailed  report  presented  thereafter,  which  was  printed  in  full  in 
the  Annual  Report  of  the  Chief  of  Engineers  for  188(),  beginning  at  page 
634.  An  estimate  was  given  of  $79,000  for  dredging  a  channel  75  feet 
wide  and  8  feet  deep  at  mean  -low-water.  It  was  stated,  however,  that 
the  cost  would  be  much  reduced  if  the  proposed  depth  were  made  7  feet 
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instead  of  8.  On  a  re-examiuation  made  in  October,  1880,  it  was  found 
that  a  channel  of  6  feet  depth  at  mean  low-water,  as  high  as  Case's 
wharf,  which  is  a  short  distance  below  Greenslwrough,  woiUd  cost  $40,000. 

Congress  appropriated  $5,000  June  14, 1880.  It  was  decided  to  apply 
this  to  a  beginning  of  the  6-foot  channel,  at  a  point  400  feet  below  Case's 
wharf,  following  the  lines  of  tlue  channel  through  the  shoal  to  a  point 
above  Brick  Mills,  where  the  6foot  curve  above  has  a  width  of  75  feet, 
and  connecting  the  6-foot  curves  with  a  cut  3,000  feet  long. 

It  was  provided  that  the  material  excavated  should  be  deposited  on 
one  or  both  sides  of  the  river,  either  upon  the  shores  above  high- water 
mark,  upon  solid  marsh,  or  in  "cripples"  20  feet  from  their  nearest  edge, 
or  upon  flats  submerged  at  high-water  not  lesS  tlian  80  feet  from  the 
nearest  edge  of  the  cutting,  in  localities  to  be  approved  by  the  engineer 
in  charge,  and  to  be  procured  without  expense  to  the  United  Suites  in 
any  manner  whatever. 

The  material  to  be  removed  was  found  to  be  sand  and  mud.  The 
depth  of  cutting  was  found  to  vary  from  0.8  foot  to  3.1  feet,  averaging 
about  1.7  feet. 

A  contract  was  made  for  this  work  in  November,  1880,  with  Mr.  I). 
Constantine,  of  Baltimore,  at  the  rate  of  23  cents  per  cubic  yard  for 
material  excavated  and  redeposited  in  accordance  with  the  specifica- 
tions, measured  in  scows  or  embankments,  or  27^  cent4s  measured  in 
place. 

A  second  appropriation  of  $5,000  was  made  by  Congress  March  3, 
1881.  A  contract  for  its  expenditure  has  been  entered  into  with  the 
same  contractor  and  at  the  same  price  as  the  first.  Work  under  the 
first  contract  is  to  be  completed  July  31,  1881,  the  amount  of  material 
to  be  removed  being  about  17,500  cubic  yards  measured  in  place.  Work 
under  the  new  appropriation  is  to  continue  immediately  after  the  ex- 
haustion of  the  old.  It  is  expected  to  carry  the  new  channel  for  an 
additional  length  of  about  1  mile. 

Money  statement 

Jal^  1,  1880  amonnfc  available f5,000  00 

Aniouut  appropriated  by  act  approved  March  :i,  1S?1 5, 000  00 

$10, 000  00 

July  1,  1881,  amount  expended  dnring  fiscal  vear,  excluRive  of  outBtand- 
iiig  liabilities  July  1,  1880 1 331  00 

July  1,  1881,  amount  available 9,668  31 

Amount  (estimated)  requireil  for  completion  of  exiBtinp  project 30, 000  00 

Amount  that  can  be  prorttably  expended  in  fiscal  year  ending  June 30, 1883. . .  10, 000  00 


Abstract  of  proposals  for  dredtjing  Choptank  Hiver,  Maryland,  opened  at  12.30  p.  m., 

yovemher  30,  18H0. 


I  Time.  I 

No.'  Xanie.  ,      R„idence. '  c^Jc'ySS. 

'  '  Commence.     >  Complete,    i 


Aug.  1,  1881  $0  2S 


MeftBored  hi  plnce. 


1     George  W.  Par-     Sftlisbury,  Md..  Jan.  15.  1881 

80T1M.  t  I 

-  I  ^r,;."  ''""''**"li  B-t'^".  Md. .  Mar.  ,,  1881    Jan. 30, 1881   {  gj     Ka^rnpta^e* 


Kemarks. 


Contract  with  Daniel  Constantine. 
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Abstract  of  proposals  for  dredging  in  the  Choplank  River j  Maryland j  opened  at  12.30  j).  «., 

June  30,  1881. 


No. 


Name. 


BesidcDce. 


1  ,  Daniel  Constan-     Baltinioro. 
I      tine.  ; 


Coiitmet  with  D.  Cou8taiitiiie. 


Timo. 


Commence.      Complete. 


On    comple-  ;  Oct.  31,  1881 
tion  of  pres-  J 
ent  contract. 


Price  per 
cabio  yaHl. 


Remarks. 


$0  27^  :  Measured  in  place. 


REPORT  OF  MR.    GEORGE   W.    PARSONS,    ASSISTANT  ENGINEER. 

Salisbury,  Md.,  October  4,  1880. 

Colonel  :  I  have  the  honor  to  submit  the  following  report  of  an  examination  of 
the  upper  portion  of  Choptank  River  between  Denton  and  Greensborough,  in  Caro- 
line County,  Maryland,  in  accordance  with  your  instructions  of  September  23. 

Choptank  River  is  navigable  for  bay  steamers  as  far  as  Denton,  7^  miles  below 
"  Case's,*'  the  lower  wharf  at  Greensborough,  and  about  3i  miles  above  Denton,  for 
such  sailing  vessels  as  are  engaged  in  carrying  on  the  commerce  of  Greensborough 
and  the  Choptank  generally.  Above  this  point  the  river  formerly  possessed  depth  of 
water  sufficient  for  navigable  purposes  to  its  headwaters  now  spanned  by  a  wooden 
bridge.  Sweeping  away  of  mill-dams  by  freshets  and  washing  or  lands  cultivated  to 
the  edge  of  the  stream  have  operated  to  form  shoals  at  several  points,  also  to  fill  the  bed 
of  the  river  in  its  upper  portion  to  such  an  extent  as  to  necessitate  lighterage  of  all  pro- 
ducts shipped  or  received  by  this  outlet  from  the  present  anchorage  to  Greensborough,  a 
distance  of  over  4  miles.  At  several  points  the  depth  of  water  on  the  shoals  is  so  lit- 
tle that  lighters  ground  on  them  at  high-water.  This,  with  the  detention  from  head 
tides,  renders  shipments  by  water  both  tedious  and  expensive. 

Doubtless  great  relief  would  be  experienced  by  the  town  and  a  large  surrounding 
country  by  establishing  navigation  u>  Greensborough.  It  w^ould  again  renew  their 
once  extensive  grain  and  ship-building  trade. 

I  have  ascertained  that  vessels  now  navigating  the  river  pass  over  without  deten- 
tion portions  of  the  Choptank  lying  above  and  below  Denton,  where  there  is  but  6 
feet  of  water  at  low-tide.  I  consider  that  depth  of  water  sufficient  for  the  necessities 
of  trade.  For  improving  the  river  I  would  suggest  constructing  a  channel  75  feet 
wide,  6  feet  deep  at  low-water,  from  the  present  ancl^orage  (Passapor's  wharf)  to 
Case's  wharf  below  Greensborough,  the  cost  of  which  would  oe  about  $40,000.  I  also 
suggest,  as  a  first  step  towards  the  ultimate  completion  of  this  project,  the  expenditure 
of  the  $5,000  appropriated  at  the  last  session  of  Congress  for  the  improvement  of  this 
river  in  dredging  a  channel  75  feet  wide,  6  feet  deep,  from  the  ending  of  6  feet  water 
above  Passajior's  landing  through  the  shoals  below  Brick  Mill,  a  distance  of  3,800 feet, 
to  connect  with  the  existing  6-foot  channel  above  that  shoal.  To  dredge  this  channtl 
requires  the  removal  and  redeposit  of  17,500  cubic  yards  of  material  at  an  estimated 
net  cost  of  $4,400. 

The  effect  of  this  channel  would  be  to  enable  vessels  to  anchor  1^  miles  nearer 
Greensborough  than  at  present,  also  removing  a  troublesome  bar  to  lighterage. 

Subseqilent  appropriations  are  relied  upon  for  the  final  completion  of  the  entire 
channel  as  suggested. 

I  am  indebted  to  your  report  to  the  Secretary  of  War,  January  23,  1880,  for  infor- 
mation relating  to  the  Choptank  River,  and  the  towns  of  Denton  and  Greensborough, 
also  to  the  survey  and  map  of  Assistant  Engineer  J.  L.  Scager,  from  which  the  above 
distances  and  estimates  are  computed. 

Very  respectfully,  your  obedient  servant, 

George  W.  Parsons. 

Lieut.  Col.  Wm.  P.  Craighill, 

Corps  of  Engineers. 


commercial  statistics. 

The  following  statistics  as  to  the  commerce  on  the  river  are  believed  to  be  reliable  : 
The  trade  of  this  portion  of  the  Choptank  River  is  carried  by  three  schooners  owned 

in  Greensborough,  of  an  aggregate  tonnage  of  270  tons  (custom-house  register).    These 

three  schooners  ply  regularly  between  the  "The  Stakes"  and  Baltimore,  making  an 

average  of  thirty  round  trips  each  annually. 
Two  other  schooners,  of  100  tons  capacity  each,  are  chartered  during  busy  seasons, 

averaging  about  ten  trips  yearly. 
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SHIPMENTS  DURING  THE  YEAR  1880. 

Grain..: bushels..  150,000 

Timber  (sawed) feet..  400,000 

Kailroad  ties  (estimated) 20,000 

Lime  (received) bushels. .     50,000 

Shells do....  300,000 

Fertilizers tons..  800 

Coal do....  200 

Merchandise,  building  materials,  &c.,  for  the  supply  of  a  district  comprised  within 
a  radius  of  6  miles  around  Green sborongh. 

This  produce  is  carried  from  Oreensborough  to  "The  Stakes,"  a  distance  of  7  miles, 
on  open  scows  or  lighters,  at  a  cost  of  1  cent  per  bushel  for  grain  and  proportionate 
cost  for  other  produce,  and  also  at  considerable  risk  of  loss  from  exposure  to  the 
weather. 

SHIPMENTS  BY   RAILROAD,  1880,  FROM  OREENSBOROUGH. 

Grain ........bushels..  ^\0(Kf 

Peaches boxes..  50,000 

Canned  goods '. cans..  700,000 

Evaporated  fruit pounds..  100,000 

Lumber feet..  500,000 

Berries buckets..  10,000 

Eggs i dozen..  15,000 

Poultrv pounds..  7,5,000 

Wool do....  10,000 

Livestock do....  200,000 

General  merchandise  (received) do 300,000 

Coal  (received) tons..  500 

Lime  (received) bushels..  5,000 

Phosphate  and  phosphate  material tons..  250 

This  trade  goes  to  Philadelphia  and  New  York  at  heavy  rates  for  freight. 
Arrangements  are  being  made  for  running  a  steamer  at  an  early  date  between  the 
Brick  Mill  Landing  and  Baltimore. 


G  10. 

IMPROVEMENT  OF  SECRP:TARY  CREEK,  MARYLAND. 

Before  1877  not  more  than  4  or  5  feet  of  water,  perhaps  not  so  much, 
could  be  carried  up  to  the  upper  wharf,  about  IJ  miles  from  East  New 
^rarket.  In  that  year  a  fund  was  raised  by  subscription,  and  between 
iS4,000  and  $5,000  were  spent  in  dredging  to  a  depth  of  7  or  8  feet  at  mean 
low-water.    Not  as  much  dredging  could  be  done  as  was  needed. 

The  first  appropriation  by  Congress  was  of  $3,000,  made  June  14, 1880. 
After  some  difticulty  in  getting  suitable  proposals  for  the  work,  a  con- 
tract was  made  with  the  American  Dredging  Company,  of  Philadelphia, 
at  the  rate  of  18  cents  per  cubic  yard  for  material  measured  in  scows  for 
<lredging  and  redepositing.  Work  was  not  commenced  until  Aj)ril  25, 
1881. 

Meantime,  .Congress  had  made  another  appropriation  of  $3,000,  March 
3, 1881.  A  contract  was  soon  made  with  the  same  parties  as  before,  but 
at  an  advance  in  price  of  2  cents  per  cubic  yard.  Work  under  both  con- 
tracts was  completed  May  26,  1881. 

Previous  to  the  w^ork  done  by  the  United  States  the  navigation  of  tliis 
short  creek  was  diflBcult,  owing  to  the  narrowness  of  the  channel  and  its 
very  sharp  bends.  The  curvature  of  these  sharp  bends  has  been  very 
much  lessened,  and  the  channel  is  now  nowhere  less  than  100  feet  in  width. 
A  commodious  turning-basin  has  been  made  near  the  town  wharf  with  an 
area  of  about  40,0(X)  square  feet.  The  excavation  has  been  to  a  depth 
of  7  feet  at  mean  low-water.  The  material  dredged  has  been  chiefly  soft 
mud,  with  some  admixture  of  sand.    The  total  quantity  removed  has 
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amounted  to  29,215  cubic  yards,  measured  in  the  scows.  It  has  been 
deposited  in  the  coves  near  the  mouth  of  the  creek,  whence  it  coald  not 
run  back  again  into  the  channel.  . 

There  is  a  daily  line  of  steamers  on  this  creek  running  to  other  ]ioints 
on  the  Eastern  Shore  and  to  Baltimore. 

Other  steamboats  navigate  the  creek  occasionally,  and  there  are  sev 
eral  small  sailing  vessels  trading  to  Baltimore. 

There  are  considerable  shipments  of  grain,  and  the  freighting  during 
the  fruit  season  is  very  heavy. 

Money  statement, 

July  1,  1880,  amount  available $3,000  00 

Amouut  appropriated  by  act  approved  March  3,  18dl 3, 000  00 

$6, 000  0«) 

July  1.  1881,  amount  expended  during  iiscal  year,  oxclusjve  of  outstanding 
liabilities  July  1,  1880 5/606  24 

July  1,  1881,  amount  available 193  76 


Abstract  of  proposals  for  dredging  Secretartf  Creek,  Maryland,  opened  af  11.30  a.^m.,  Au- 
gust 17,  1880. 


So. 


Kame. 


ReBulcnce. 


Time.  ,,  .  i 

I  ,  l»nco  per  , 

j ■, ,      cubic 

I  Commence.  I    Complete.    \     5*"^-       ^ 


Remarks. 


1     Daniel  Constan-     Baltimore Jan.  1,1881 

I      tine. 


liejected ;  too  higli. 


June  30, 1881  $0.28  I  Measured  in  scows. 


Abstract'  of  proposals  for  dredging  Secretary  Creek,  Maryland,   opened  at  11.30  «.  ».. 

Xoi'e}nber  30,  1880. 


No. !  Name. 


Time. 


Ili«iilence. 


Commence.  |    Complete.    |      y*"** 


Price  per  i 
cubic  Itemarks. 


1  American  DriHlg-  Philadelphia..  April 30, 1881    June 30, 1881 
i      ing  Company. 

2  I  E.  W.  Ferris Baltimore May  13, 1881 . 

I  '; 


3     Daniel   Constan-    . . . . do  . . : Dee.  15, 1880 

tine. 


Contract  with  American  Dredging;  Company. 


July   1,1881 


Feb.   1,1881 


$0  18      Meaaurad  in  scows. 

234  I  Mraannd  in  scow*.. 

Conditional  on  W- 

ing  al  lowed  to 

I      dump  in  deep  ws- 

ter. 

25    :  Measured  in  aoswa. 

29^     Measured  in  place. 


Abstract  of  proposals  for  dredging  Secretary  Creek,  Maryland,  02>ened  at  11.35  a.  m..  May 

3,  1881. 


No. 


Name. 


Residence. 


1     American  Dredging  Company Philadelphia  . 

Contract  with  American  Dredging  Company. 


Time. 

Pricse  per 

Commence. 

Complete. 

cubic 
yard. 

Dec  15, 1881. 

Mch.15,1882 

»2e 
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G  II. 

IMPROVKMENT  OF  THE  HAKBOR  OF  CAMBRIDGE,  MARYLAND. 

The  plan  of  improvement  was  to  make  a  channel  from  the  deep-water 
of  the  Choptank  to  the  railroad  wharf  in  the  inner  harbor,  and  to  in- 
crease the  dimensions  of  that  harbor,  the  outer  channel  to  be  not  less 
than  100  feet  wide,  and  the  depth  of  all  the  dredging  to  be  8  feet  at  mean 
low- water.  This  plan  has  been  snccessfully  carried  out  The  last  work 
was  complet'Cd  in  March,  1879.  The  balance  of  funds  still  available  is 
held  unexpended  at  present. 

Some  of  the  leading  citizens  of  the  town  are  desirous  to  have  more 
ejiilargement  of  the  harbor  and  its  approaches.  The  necessity  of  this  can 
only  be  judged  of  when  a  resurvey  is  made,  which  is  expected  to  be 
undertaken  before  the  meeting  of  Congress. 

The  results  will  be  communicated  in  a  si>ecial  report  if  required. 

Money  statemenU 

July  1,  1J!?80,  amount  available $2,098  10 

July  1,  1881,  amount  available 2,698  10 


COMMKKCIAL  STATISTICS. 

The  following  statements  are  tlie  most  reliable  that  can  be  procured  a»  to  the  ton- 
nage and  commerce  of  the  place : 

STATEMKXT  OF    SECRETARY  A^D    TREASURER  OF    CAMBRIDOK    MANUFACTURING   COM- 
PANY. 

Camuridge,  Ml).,  May  27,  1881. 
Number  of  vessels  doing  business  in  Cambridge  Harbor  for  the  year  ending  May  1, 1881 : 

Regular  steamboats,  making  daily  trips 4 

Transient  steamboats,  excursions,  &c 25 

Regular  schooners,  weekly,  &c.,  35  to  150  tons 10 

Transient  schooners,  for  charter,  repairs,  &c 250 

Regular  sloops,  weekly  and  semi- weekly,  10  to  15  tons 40 

Transient  sloops,  charter,  for  repairs,  &c. ,  10  to  15  tons 50 

Regular  canoes,  &c.,  under  10  tons 50 

Route  up  and  down  the  river  and  bay  to  Baltimore.  There  are  now  at  this  point 
three  ship-yards  and  two  marine  railways,  full  of  business,  occupying  the  harbor  to  a 
considerable  extent  with  vessels  repairing  and  waiting  for  repairs. 

There  are  constantly  in  the  harbor  from  thirty  to  seventy  vessels  of  different  classes 
and  sizes.  This  has  grown  from  one  schooner  weekly  and  one  steamboat  twice  a  week 
to  the  above  proportions. 

The  business  of  the  hfirbor  has  largely  increased  during  the  past  year'. 
There  being  no  record  kept,  the  above  is  estimated,  different  opinions  being  taken, 
compared,  and  revised,  and  is  perhaps  as  correct  as  may  be  without  actual  data. 
Very  respectfully, 

W.  C.  Carman, 
Secretary  and  Treasurer  Cambridge  Manufaciuritig  Company. 

STATEMENT    OK    THE    POPULATION    AND    COMMERCE   OP    THE    TOWN    OF    CAMBRIDGE, 
THE  COUNTY   SEAT  OF   DORCHESTER,  MARYLAND. 

Cambridge,  Md.,  July  1,  1881. 
The  population  at  present  is  2,500,  having  increased  50  per  cent,  within  the  past  eight 
years.    There  have  been  erected  thirty-iour  substantial  buildings,  including  eight 
«torcs,  the  past  year.     There  is  now  in  course  of  construction  seven  dwellings  and 
two  stores. 
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East  Cambridge,  which  is  connected  with  Cambridge  by  a  bridge  across  Cambridge 
Creek,  has  a  population  of  200 ;  it  has  forty-one  dwellings,  including  several  fine  resi- 
dences and  two  stores :  a  large  flour  and  hominy  mtll  with  an  elevator  attached,  has  a 
capacity  for  storing  15,000  bushels  of  grain ;  a  steapi  saw  and  planing  mill ;  there  are 
now  being  erected  a  church  and  several  dwellings ;  it  has  grown  to  its  present  size  since 
the  opening  of  the  harbor.  It  is  the  western  terminus  of  the  Dorchester  and  Delaware 
Railroad,  which  extends  to  Seaford,  Del.,  and  has  a  connection  thence  with  Phila- 
delphia and  New  York. 

A  great  quantity  of  grain,  fruit,  oysters,  and  merchandise  is  transshipped  here,  both 
for  the  interior  and  coastwise. 

The  large  and  elegant  steamers  mhning  here  attract  many  travelers  from  Washing- 
ton and  Baltimore  en  route  to  Ocean  City  on  the  peninsula,  a  much-frequented  seaside 
resort. 

The  number  of  passengers  and  value  of  property  transshipped  from  this  point  is 
greater  than  any  town  in  Eastern  Maryland. 

Its  importance  has  increased  in  consequence  of  the  great  increase  of  agricultural 
productions  (which  by  the  last  census  has  more  than  doubled)  in  the  surrounding 
country,  and  the  consequent  extension  of  commercial  business.  The  ship-building 
business  has  more  than  qua<lrupled,  and  it  is  highly  important  to  the  conftaierce  of 
the  Choptank  that  its  harbor  should  be  kept  in  good  condition,  and  enlarged  to  meet 
the  increased  demands  of  the  shi])ping  interest  and  traveling  public.    Over  32,900 

Sersons  passed  to  and  from  this  point,  during  the  past  year,  by  the  steamers  alone. 
>ver  seventy  boats  (fr6m  3  to  10  tons)  were  engaged  nere  the  past  season  in  the  oyster 
business  catching  and  shipping  to  this  point,  p^sides  nine  sloops  and  seven  pungies, 
whose  aggregate  tonnage  was  over  1,200  tons. 

There  were  loaded  here  five  schooners,  for  Maine,  with  timber  Twhit^  oak),  whose 
tonnage  was  1,700;  eight  schooners  loaded,  for  Baltimore,  with  timber,  tonnage  1,500; 
three  schooners  for  Philadelphia  with  timber,  tonnage  750.  There  are  three  large 
steamers  running  daily  between  this  point  and  Baltimore,  tonnage  1,775;  there  1% 
one  tug  (16  tons) ;  making  total  tonnage  of  steam  vessels  1,791 ;  l^sides  there  are, 
during  the  summer  season,  twenty  steamers  bringing  excursions,  *  tonnage  12,0(K). 
There  are  two  vessels  running  regularly,  making  s«mi-weekly  trips  as  a  packet,  ton- 
nage 270 ;  these  two  boats  alone  shipped  from  here  71,000  bushels  of  grain.  There 
were  built  eleven  boats,  tonnage  880.  There  are  now  being  built  tive  boats,  tonnage 
2,290.  There  came^  here  for  repairs  one  hundred  and  seventy-five  boats,  tonnage 
14,0(K).     Total  tonnage  of  steam  and  sailing  vessels,  36,731. 

STATE.MKNT  OF   TIIK   BUSINESS  OF  CAMBRIDGE. 

There  is  a  national  bank,  savings  bank,  and  building  and  loan  association  with 
capital,  deposits,  &c.  (all  these  have  only  been  in  opert^ion  a  little  over  six  months), 
of  over  1156,000 ;  there  are  62  stores,  annual  sales,  $604,810 ;  shucked  and  canned  oysters 
shipped,  $210,700;  timber  shipped,  $65,000 ;  tobacco  factory,  $10,000;  wool,  cattle,  fur, 
tallow  and  hides.  $32,540;  grain,  wheat,  and  com,  shipped,  $100,000;  luml)er,  $65,000: 
coal,  $10,400;  ship-building  and  repairing  boats,  $65,000;  fertilizer  and  lime,  $2.5,0<i0; 
peaches  shipped,  $20,000;  bricks,  $5,000.  Freight  collected  fix)m  steamers,  $JU.),U00l 
Cambridge  manufacturing  company,  lumber,  flour,  hominy,  feed.  &c.,  $150,00(>,  mak- 
ing the  total  business  of  Cambridge  frx>m  June  1, 1880,  to  June  1, 1^1,  $1,484,450. 

The  peach  crop  was  almost  a  mi  lure  last  year,  for  by  comparing  the  crop  of  l^r79 
with  1880,  there  was  a  falling  oft'  from  this  source  of  revenue  of  over  $50,0u0.  The 
oyster  business  is  generally  much  better  than  last  year ;  the  river  was  fipozen  over  for 
more  than  a  month,  which  stopped  the  business  entirely  for  that  period;  consequently 
there  is  a  falling  off  from  this  source.  There  were  nearly  300,000  bushels  of  oysters 
shucked  and  shipped  from  here  the  past  season. 

Alfred  Stuaut. 


G   Z2. 

IMPROVING  TREADHAVEN  CREEK,  MARYLAND,  FOR  THREE  MILES  BELOW 

EASTON  POINT. 

The  first  appropriation  for  this  creek  was  made  June  14, 1880,  $3,000. 
This  it  was  proposed  to  expend  in  straightening  the  channel  and  in 
fixing  it  a  uniform  depth  of  7  feet  at  mean  low-water,  with  a  width  of 
about  75  feet. 

The  material  to  be  removed  was  found  to  be  chiefly  sand  and  soft  mud. 
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The  rise  of  tide  is  about  2  feet.  The  work  was  advertised  July  22, 1880, 
but  no  contractor  could  be  had  at  a  reasonable  price.  It  was  advertised 
a  second  time  in  November,  1880,  and  a  contract  was  made  with  the 
lowest  bidder,  Jthe  American  Dredging  Company,  of  Philadelpliia,  at 
the  rate  of  20  cents  per  cubic  yard,  measured  in  scows.  The  severe 
winter  soon  came  on  and  nothing  could  be  done  for  several  months. 

A  second  appropriation  of  $3,^)0  was  made  Marcli  3, 1881.  The  work 
under  it  was  advertised  in  April  and  a  contract  made  with  the  same 
contractors  as  before,  at  a  little  advance  in  price,  namely  22  cents  per 
cubic  yard. 

Work  under  both  contracts  was  begun  June  2,  1881,  and  completed 
July  2, 1881.  The  total  number  of  cubic  yards  removed  was  27,094 ; 
of  which  about  half  were  deposited  up  Back  Creek,  about  1,600  feet 
from  its  junction  with  Treadhaven  Creek :  about  10,600  yards  were 
deposited  opposite  Peach  Orchard  Cove,  and  the  remaining  4,000  yards 
in  Play  tor's  Cove,  about  1,200  feet  from  its  mouth.  The  deposition  was 
so  made  as  to  avoid  danger  of  the  material  becoming  an  obstruction  to 
navigation  in  any  way,  or  being  injurious  to  riparian  owners. 

The  result  of  the  work  has  been  the  making  of  a  channel  not  less  than 
150  feet  wide^  8  feet  deep  at  mean  low-water,  up  to  Easton  Point,  and 
a  tumingbasm  has  been  excavated  there  with  an  area  of  135,000  square 
feet.  The  channel  has  also  been  made  less  crooked.  The  owners  of 
wharf  property  availed  themselves  of  the  presence  of  the  dredge  to  make 
e  improvements  at  their  own  expense. 

Money  statement 

July  1,  1880,  amount  available $3,000  00 

Amount  appropriated  by  act  approved  Marcli  3,  1881 3, 000  00 

$6, 000  00 

July  1,  1881,  amount  expended  during  Ascal  year,  exclusive  of  outstanding 
liabiUties  July  1,1880 3,016  34 

July  1,  1881,  amount  available 2,983  66 


Abstract  of  proposals  for  dredging  Treadhaven  CreelCy  Maryland,  opened  at  11  o'clock  a,  m., 

August  17,  1880. 


H^ame. 

Residence.  . 

Time. 

Price  per 
cubic  yard. 

Remarks. 

No. 

Commence. 

Complete. 

1 

Daniel  Gonstan- 
tine. 

Baltimore. 

Mar.  1,1881 

Jane  30, 1881 

$0  83 

Measured  in  scows. 

B^ected;  too  high. 
Abstract  of  proposals  for 


Treadhaven  Creek,  Maryland,  opened  at  11  o'clock  a,  »., 
November  30,  1880. 


No. 

Name. 

Residence. 

Time 

Price  per 
cubic  yard. 

Remarkji. 

Commence. 

Completew 

1 

2 
8 

American  Dredg- 
ing Company. 
E«  W.  Ferris. 

Daniel  Consta  n  • 
tine. 

Philadelphia.. 

Baltimore 

....do 

Mar.  15, 1881 
AprU  1,1881 
Dec.  16,1880 

June  30, 1881 

July  1,  1881 
Feb.  1,  1881 

90  30 

C            24 
{            28* 

Do. 
Do. 

Measured  in  place. 

Contract  with  American  Dredging  Company. 
56  E 
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Abslraet  of  prapoaals  for  dredging  Treadhavm  Creek,  Maryland^  opened  at  11.05  a,  m., 

Mo]/  3.  1881. 


No. 

Name. 

Keaidenoe. 

Time. 

Prie©  p«f 

1 
Commence.  '    Complete. 

cubic  yard 

1 

American  Dredging  Company 

Philadelphia 

Dec.  15, 1881    April  15, 1882 

90S 

Contract  with  American  Dredging  Company. 

mFORMATION  AS  TO  THE  COMMERCE  OF  THE  TREADHAVEX  CREEK,  RECEIVED  FROM 
HOK.  J.  L.  THOMAS,  COLLECTOR  OF  BALTIMORE. 

Easton  Point,  which  is  practically  an  extension  of  Easton  City,  is  yirtually  the 
port  of  that  place.  Easton  is  a  very  substantial,  thrifty  town.  An  active  trade  is 
maintained,  both  in  salable  commodities  and  in  the  industry  of  the  factory.  A  rail 
road  passes  throngh  it,  and  there  is  a  passenger  and  freight  station,  with  all  th- 
conveniencee  that  attach.  This  road  brings  Easton  in  oommonioation  with  Northem 
cities. 

This  town  has  a  population  of  3,000  inhabitants,  and  gives  most  encouraging  prom- 
ise of  prosperity.    In  time  Easton  will  doubtless  extend  itself  to  Easton  Point. 

At  tne  last-named  place,  four  steamboats  ply  between  it  and  Baltimore,  and  also  a 
considerable  number  of  sailing  vessels.  A  large  trade  in  grain,  fimit,  lumber,  coal. 
and  various  commodities  is  conducted  here.  Several  factories  are  in  snccessftii  opera- 
tion for  fruit-canning  and  other  purposes. 

The  section  of  country  for  which  the  above-named  water-course  is  an  outlet  is  an 
improving  one;  it  is  a  grain  and  fruit-growing  section,  yearly  becoming  more  so. 


G  13. 

water-passage  between  deal's  island  and  little  deal's  island. 

maryland. 

United  States  Engineer  Office, 

Baltimore^  Md.j  November  26,  1880. 

Oeneral  :  Among  the  localities  designated  in  the  river  and  harbor 
act  of  Jane  14, 1880,  to  be  surveyed  or  examined  was  the  ^^  water- pas- 
sage between  Deal's  Island  and  Little  Deal's  Island,  Maryland." 

These  islands  are  on  the  eastern  side  of  Chesapeake  Bay,  quite  near 
the  mainland,  just  off  the  mouth  of  Manokin  Biver,  and  opposite  the 
inside  entrance  of  Holland's  Straits.  The  parallel  of  38^  lO'  just 
touches  the  upper  end  of  the  larger  island.  The  ^' water-passage"  be- 
tween the  two  islands  is  usually  called  the  Lower  Thoroughfare,  to  dis- 
tinguish it  from  the  upper  passage  or  thoroughfare  which  separates  the 
upper  island  from  the  mainland.  Many  consider  the  upper  passage 
much  more  important  and  worthy  of  improvement  than  the  lower. 

A  description  of  the  islands  and  of  the  passage  between  them  \a  given 
by  Mr.  G.  W.  Parsons,  who  made  the  needed  examination  in  October, 
1880.  A  copy  of  his  report  is  herewith,  dated  November  10, 1880.  The 
water  between  the  islands  is  quite  shoal,  as  appears  from  Mr.  Parsons' 
report  and  map,  the  former  of  which  also  gives  a  good  idea  of  the  "com- 
mercial importance,  present  and  prospective,"  of  such  an  improvement, 
if  any,  as  might  be  made  there.  It  is  estimated  that  to  dredge  a  chan- 
nel 100  feet  wide  and  7  feet  deep,  at  mean  low-water,  from  Tangier 
Sound  along  by  the  wharves  of  Daniel  and  of  Vetra  &  Son  (the  only 
ones  thereabouts),  with  a  turning-basin  at  the  upper  end,  would  cost 
about  $10,000;  and  to  give  the  channel  such  protection  a«  to  make  it 
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probably  permanent  would  cost  $15,000  or  $20,000  more,  bringing  the 
total  up  to  $25,000  or  $30,000. 

Two  maps  will  be  sentforward  in  a  few  days :  one  lately  made  by  Mr. 
Parsons,  on  a  scale  of  one  inch  to  200  feet,  and  one  furnished  fipom  the 
office  of  the  United  States  Coast  and  Geodetic  Survey,  made  in  1856, 
scale  46^06' 

Very  respectfully,  your  obedient  servant, 

Wm.  p.  CEAiaHILL, 


Brig.  Gen.  H.  G.  Weight, 

Chief  of  Engineers^  U,  8.  A. 


Major  of  Engineers. 


REPORT  OF  MR.  6B0RGB  W.   PARSONS,   ASSISTANT  ENOIKEKR. 

Salisbury,  Md.,  Nwemher  10,  1880. 

Colonel:  I  have  the  honor  to  sobmit  the  following  report  of  ab  examination  of  the 
throughfare  between  Deal's  and  Little  Deal's  Islands,  together  with  a  map  of  a  snr- 
yey  of  the  same,  made  in  accordance  with  yonr  instmctions  of  28th  of  Jnly. 

The  water  passage  separating  the  two  islands,  called  the  Lower  Thoroughfare,  to 
distingniflh  it  from  Upper,  or  Law's  Thoronglifare,  separating  Deal's  Islanafrom  the 
mainland,  extends  from  Tangier  Bound  on  the  west,  through  to  Manokin  River  on 
the  east.  It  is  3,000  feet  wide  at  its  western  terminus,  narrowing  to  a  width  of  600 
feet  opposite  Daniel's  store ;  thence  it  has  a  variable  and  greater  width  until  towards 
its  eastern  terminus,  where  it  nairows  ^gain  to  a  litUeover  600  feet,  thence  widening 
rapidly  into  Manokin  Rivei. 

From  Tangier  Sound  a  channel  or  pocket  extends  from  the  7-foot  curve,  with  an  aver- 
age width  of  450  feet,  up  into  the  thoroughfare  about  1,200  feet,  terminating  at  a 
depth  of  4i  feet  upon  a  bar  dividing  it  from  the  south  channel.  This  south  channel, 
with  an  average  depth  of  4  feet  and  width  of  260  feet,  extends  from  the  7-foot  curve 
up  to  and  a  short  distance  beyond  Daniel's  Wharf.  Beyond  this  point  the  depth  of 
water  is  almost  uniform,  averaging  2^  feet  at  its  greatest  depth,  until  it  reaches  the 
narrowest  point  towards  the  eastern  terminus,  where  a  channel  begins,  100  feet  wide, 
5  feet  deep,  graduallv  widening  and  deepening  until  it  reaches  the  7-foot  curve  in  a 
branch  of  the  channel  of  Manokin  River  lying  oet ween  Piney  Island  and  Little  Deal's 
Island. 

This  survey  was  made  from  the  7-foot  curve  in  Tangier  Sound  to  the  7-foot  eurve 
in  Manokin  River,  as  shown  upon  the  map. 

The  thoronghfare  is  navigable  between  the  narrow  points  described  for  smaller  craft 
only,  which  pass  through  it  upon  higher  stages  of  the  tide  from  the  sound  to  the  river. 

Deal's  Island  lies  southwest  of  Somerset  County,  Maryland.  It  is  3  miles  long,  1^ 
miles  wide.  It  contains  a  population  of  1,200  inhabitants,  three  churches,  three 
schools,  nine  stores  selling  about  |175,000  of  merchandise  annually.  Most  of  its  area 
is  in  cultivation,  the  soil  being  very  productive,  excellently  adapted  to  fruits  and  veg- 
etables, early  varieties  of  which  are  grown  ten  days  earlier  than  upon  the  main  land. 
Cnlture  of  these  crops  would  be  profitable  and  important  but  for  the  distance  to  quick 
transportation.  Marketed  at  pres<  nt  by  uncertain  sailing  craft,  the  business  is  a  pre- 
carious one.  The  principal  occupation  is  taking  oysters,  which  is  carried  on  by  22 
schooners,  43  sloops,  72  licensed  canoes.  Many  thousand  bushels  are  taken  from  the 
waters  of  Tangier  Sound,  and  sold  to  Baltimore  and  Northern  markets. 

Little  Deal's  Island  is,  for  the  most  part,  a  low-lying  marsh,  but  little  elevated 
above  high-water  mark.  Three  families  live  upon  and  cultivate  the  upland,  and  one 
store  is  situated  upon  the  northeast  comer  of  the  island. 

Along  the  west  coast  of  these  islands  no  harbors  exist  other  than  the  two  thorough- 
fares mentioned,  these  being  available  only  for  smaller  craft.'  Schooners  and  sloops, 
having  no  protection  from  westward  storms,  are  frequently  beached  and  sometimes 
wrecked  by  sudden  gales. 

A  channel  and  tnming-basin  in  Lower  Thoroughfare  would  afford  a  much  needed 
harbor  for  oyster  and  other  vessels,  furnishing  also  a  sheltered  site  for  wharves,  at 
which  steamers  could  land,  to  the  great  convenience  of  merchants,  shippers  of  prod- 
ace,  and  travelers.  To  dredge  a  channel  100  feet  wide,  7  feet  deep  at  low-water, 
'from  the  7-foot  curve  in  Tangiers  Sound,  following  the  pocket  or  north  channel  as 
shown,  up  to  and  along  Daniel's  wharf,  to  a  point  opposite  Vetra  &  Son's  wharf, 
with  a  tnming-basin  at  its  terminus,  would  cost  |10,300.  Such  a  channel  would  have 
to  be  protected  against  the  shifting  sands  covering  the  muddy  and  clayey  bottom  near 
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its  proposed  mouth,  by  a  substantial  dike  of  riprap,  or  other  sufficient  construction  to 
render  the  improvoment  permanent.  I  estimate  the  cost  of  this  dike  at  $15,000  to 
$19,000,  additional,  according  to  the  character  of  the  work. 

The  effect  of  such  an  improvement,  besides  protection  to  vessels  at  present  enffftg^ 
in  oystering,  would  doubtless  be  to  increase  the  number  of  vessels  so  employed,  and 
also  add  materially  to  the  production  of  the  land,  to  the  sales  of  merchandise,  and  in 
these  ways  to  the  benefit  of  commerce. 

These  islands  are  in  the  collection  district  of  Crisfield,  but  I  have  not  been  able  to 
ascertain  from  that  point  the  entire  number  of  licensed  craft  belooging  to  their  inhab- 
itants. 

Very  respectfully,  your  obedient  servant, 

Geo.  W.  Parsons. 
Col.  Wm.  p.  Craighill, 

Major  of  Engineers,  U.  S.  A, 

The  first  appropriation  for  this  locality  was  made  March  3,  1881, 
$5,000.  Proposals  for  work  were  called  for  May  10, 1881,  and  a  contract 
has  been  made  ¥rith  Mr.  D.  Gonstantine,  of  Baltimore,  the  price  of  excava- 
tion and  redeposit  to  be  27  cents  i)er  cubic  yard,  measured  in  place. 

The  excavation  is  required  to  be  from  a  depth  of  6  feet  in  the  mouth 
of  Lower  Thoroughfare,  extending  a  distance  of  2,630  feet  to  a  point 
opposite  Daniel's  wharf.  The  width  is  to  be  100  feet,  and  there  is  to  be 
a  turning-basin  at  the  upper  end  of  the  channel  200  feet  square.  The 
depth  of  the  whole  dredging  is  to  be  6  feet  at  mean  low- water.  The 
amount  of  material  to  be  excavated  is  about  20,000  cubic  yards.  The 
material  consists  of  sand,  soft  mud,  and  shells.  The  depth  of  cutting 
varies  from  0.3  foot  to  3.2  feet. 

The  excavated  material  is  to  be  deposited  along  the  shores  upon  either 
side  of  the  Thoroughfare,  in  localities  provided  by  the  contractor,  to  be 
approved  by  the  United  States  Engiueer,  and  without  any  expense 
to  the  United  States,  on  any  account  whatever,  but  not  nearer  to  the 
channel  than  75  feet;  or  it  may  be  towed  and  dumped  in  Tangier  Sound 
in  not  less  than  15  feet  of  water. 

Money  statement 

Amount  appropriated  by  act  approved  March  3, 1881 $5, 000  00 

July  1,  1881,  amount  available 5,000  00 

Amount  (estimated)  required  for  the  completion  of  existing  project 5, 000  (X) 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     5, 000  00 


Abstract  of  proposals  for  dredging  at  Lower  Thoroughfare^  DeaVs  Island,  Maryland,  opened 
at  11  0^ clock  a.  m.,  June  15,  1881. 


No. 

Name. 

Keeidenoe. 

Time. 

Price  per 
cubic  yard. 

Bemarka. 

Commence. 

Complete. 

1 
9 

G.  H.  Feiriu 

D.  Conatantiiie  .. 

Baltimore 

....do 

April  1, 1882 

July  1,  1882 
Jane  80, 1882 

$0  35 
C             24 
\             27 

Measured  in  ooows- 
Measured  In  scows. 

Measured  in  place. 

Contract  with  D.  Constantino. 
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,  G  14. 

IMPROVEMENT  OF  BROAD  CREEK  FROM  ITS  MOUTH  TO  LAUREL,  DELA- 
WARE. 

After  a  survey  of  this  creek,  in  obedience  to  the  direction  of  Congress, 
it  was  estimated  that  to  make  a  channel  by  dredging,  7  feet  in  depth, 
at  mean  low- water,  and  60  feet  in  width,  would  cost  $46,500,  and  this 
sum  must  be  increased  to  $60,000  if  contraction  of  the  water-way  were 
attempted,  by  wing-dams  and  training- walls.  Congress  made  an  appro- 
priation of  $5,000  June  14, 1880. 

It  was  determined  to  apply  this  sum  to  the  excavation  of  a  channel 
20  feet  wide,  4  feet  deep  at  mean  low-water;  extending  from  the  rail- 
road bridge  at  Laurel  to  a  point  below  Big  Mills,  a  distance  of  5,373 
feet,  following  the  south  side  of  the  proposed  channel.  The  specifications 
stated  that  the  material  to  be  excavated  consisted  of  mud,  sand,  and  saw- 
dust, in  varing  proportions,  with  an  occasional  buried  tree  of  small  size, 
the  depth  of  cutting  varying  from  2  to  3^  feet  The  rise  of  tide  is  about  3 
feet.  The  material  excavated  was  required  to  be  deposited  on  one  or  both 
banks  of  the  channel,  as  directed  by  the  engineer  in  charge,  10  feet  in- 
side the  growth  of  "  cripples  "  or,  where  no  cripples  existed,  not  nearer 
either  side  of  the  channel  than  20  feet.  All  sites  for  the  deposition 
of  material  were  to  be  procured  by  the  contractor,  without  expense  to 
the  United  States. 

The  work  was  twice  advertised,  but  the  bids  received  were  too  high  and 
were  rejected.  The  long  and  severe  winter  coming  on,  nothing  was  done 
until  after  the  grant  of  another  appropriation  by  Congress  of  $10,000, 
March  3, 1881.  The  work  was  again  advertised,  the  channel  to  be  of 
larger  dimensions,  proportioned  to  the  greater  amount  of  available  funds. 
This  excavation  was  proposed  to  be  32  feet  wide,  6  feet  deep  at  mean, 
low- water,  extending  from  the  bridge  at  Laurel  6,600  feet  down  stream 
on  the  south  side.  Bids  were  duly  received.  That  of  the  lowest  bidder 
was  reasonable  in  price;  but  after  investigation,  which  took  some  time, 
he  was  found  to  be  not  capable  of  doing  the  work,  or,  to  use  the  term  of 
the  law,  he  was  not  "responsible.'^ 

It  was  accordingly  recommended  to  the  Chief  of  Engineers  to  award 
the  contract  to  the  next  lowest  bidder,  who  was  known  to  We  responsible 
and  capable. «  This  recommendation  was  approved,  and  the  work  will  be 
at  once  proceeded  with. 

For  the  purpose  of  having  reliable  commercial  statistics,  a  letter  was 
written  to  Mr.  A.  J.  Horsey,  an  influential  and  active  citizen  of.  Laurel. 

The  following  extracts  contain  information  furnished  by  him  and 
other  citizens : 

The  country  fed  by  Broad  Creek  extends  east  from  LewisviHe  20  miles,  with  an 
average  width  of  15  miles,  aggregating  300  square  miles.  » 

Population  of  town  of  Laurel,  1,500 ;  population  of  territory  a<ljacent  to  and  fed  by 
Broad  Creek,  8,500. 

There  are  thirty-one  water  mills  and  twenty-four  steam  mills  in  the  territory  seek- 
ing an  outlet  for  their  products  through  B^oad  Creek. 

The  average  yearly  shipment  of  fruit  from  the  vicinity^  of  Broad  Creek  is  as  fol- 
lows :  of  peaches,  apples,  and  pears,  150,000  baskets ;  of  berries,  2,048,000  quarts ;  of 
potatoes,  1,000  barrels,  and  28,000  melons. 

There  are  thirty-three  schooners  and  sloops,  with  an  aggregate  tonnage  of  5,438 
tons. 

Imports  of  merchandise  in  the  town  of  Laurel  and  adjacent  territory,  $500,000  ;  of 
fertilizers,  $45,000;  of  lime,  bricks,  &c.,  $5,000;  of  coal,  $2,000;  total  $552,000.  This 
amount,  xmrticularly  the  item  of  merchandise,  was  nearly  or  quite  double  10  years 
ago. 
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The  exports  from  the  town  of  Laurel  and  surronnding  country,  the  exports  of  which 
have  sought  and  will,  if  proper  facilities  are  afforded,  again  seek  an  outlet  by  the 
waters  of  Broad  Creek,  are  as  follows :  120,000  bushels  grain,  16,000,000  feet  lumber, 
10,000  cords  wood,  200,000  dozen  eggs,  and  100,000  poundsiof  poultry. 

The  estimates  as  to  grain,  lumber,  wood,  and  bark  are  based  upon  the  trade  of  this 
place  from  Ave  to  ten  years  back ;  since  that  time,  both  the  exports  and  imports  of 
grain,  wood,  lumber,  and  general  merchandise  have  fallen  off  one-third  in  consequence 
of  the  obstruction  to  our  navisation,  and  the  ueed  of  cheap  transportation,  the  high  and 
exorbitant  rate  upon  the  railroad  amounting  in  many  of  our  productions  to  almost  a 
prohibition.  We  are  confident,  if  the  navigation  of  Broad  Creek  was  so  improved  as 
to  admit  of  vessels  of  a  light  draught  of  water,  viz,  8  or  9  feet  at  high-water,  to  come 
up  to  the  wharves  in  the  town  of  Laurel,  both  the  exports  and  imports  from  this  place 
and  surrounding  country  would  be  more  than  double  what  they  are  at  this  time,  and 
will  exceed  our  mgest  estimate,  or  what  they  ever  have  been  by  at  least  one>thiid. 

Further,  many  new  ^terprises  and  industrial  pursuits  would  spring  up,  saoh  as 
the  ovster  trade ;  packing-houses  would  be  established,  also  phosphate  factories  and 
lime-kilns,  and  ship- building,  which  was  was  at  one  time  carried  on  extensively  at 
this  place,  but  has  now  become  nearly  abandoned  in  consequence  of  the  deficiency  in 
navigation,  and  the  difficulty  in  getting  vessels  out  after  they  are  built,  would  be 
again  revived,  all  of  which  would  fumisn  employment  for  a  large  number  of  iaborins 
men,  women,  and  children ;  all  classes  of  trade  would  receive  a  new  impetus,  and  aU 
the  citizens  of  this  town  and  surrounding  country  would  be  much  benefited. 

As  you  will  discover  from  the  above  report,  we  have  quite  a  number  of  schooners 
and  sloops  belonging  on  Broad  Creek,  drawing  from  5  to  9  feet  of  water ;  many  of 
them  have  to  go  m>m  home  to  find  employment,  but  if  our  navigation  was  improved, 
as  above  indicated,  and  cheap  transportation  afforded,  our  export  and  import  trade 
would  be  so  increased  as  to  enable  the  greater  portion  of  them  to  trade  from  home  and 
find  sufficient  employment. 

You  will  also  discover  from  the  annexed  reports  that  there  are  located  within  the 
territory  adjacent  to  Broad  Creek  fifty-five  saw  or  lumber  mills,  thirty-one  water 
and  twenty-four  steam,  the  products  of  which  formerly  did,  and  would  again,  return 
and  seek  transportation  by  the  waters  of  Broad  Creek  if  our  navigation  was  improved 
and  cheap  transportation  and  other  inducements  offered ;  the  products  of  some  of 
said  mills  have  within  the  last  few  years  been  directed  in  other  channels  for  the  waat 
of  facilities  for  transportation  at  fair  and  reasonable  rates. 

MoneM  sta/tement. 

Julyl,  1880,  amonnt.available |5,000  00 

Amount  appropriated  by  act  approved  March  3, 1881 10, 000  00 

115,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabiUties  July  1, 1880 89  58 

Julyl,  1881,  amount  available ;    14,910  42 

Amount  (estimated)  required  for  completion  of  existing  project 45, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    10, 000  00 


Ahetraet  of  proposals  far  dredging  Broad  Creeky  Delawarey  opened  atlp.m*  November  4, 

1880. 


No. 

• 
Name. 

Residence. 

Time. 

I*riceper              Bomarks. 
cable  yard.             «««— -.o. 

Commence. 

Complete. 

1 

Daniel  Constan- 
tine. 

Baltimore 

March  1,1881 

July  1,1881.. 

(             32i  Heaaored  in  excaTa- 
tion  (place). 

R^ected;  too  hi^h. 
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Ah'strael  of  proposals  for  dredging  Broad  Creeky  Delaware^  opened  at  \p,  m.  November  30 

1880. 


No. 

TTame. 

Time. 

Price  pep 
cubic  yard. 

Hemarks. 

Commence. 

Complete. 

1 
? 

G«o.  "W.  Parsons. 

Daniel  Constan- 
tine. 

Salisbury.  Md. 
Baltimore 

Feb.  1,1881 

Aug.  1.1881 
June  80, 1881 

10  80 
C  27 
\             31* 

Measured  in  scows. 

Measured  in  place. 

B^ected;  too  high. 

Abstract  of  proposals  for  dredging  Broad  Creek,  Delaware,  opened  eU  11.30  a.  m,  June  15, 

1881. 


No. 

Time. 

Bemarks. 

Commence. 

Complete. 

1 
2 

^^SSSbu^-MST"^ 

G.  H.  Ferris,  Balti- 
more. 

Baltimore. 
Ganmbell  ic  Phillips. 
Wilmington.  Deir 

flO  days  from) 
1     completion 
<     of  contract  > 

January  1.1882.. 

In  0 months  ..[ 

July  1.1882 

June  30, 1882.... 

60    days    from 
award  of  con- 
tract. 

-a 

58 
27 
20 

Measured  in  soows. 
Measored  in  place. 

Measured  in  backets. 
Measured  in  place. 

4 

To  scour  away  matarlal  by 

floating  dam ;  pnmded  th« 
work  u  awarded  to  them 

Contract  with  George  W.  Parsons. 


REPORT  OF  MR.   GEO.  W.  PARSONS,   ASSISTANT  ENGINEER. 

Salisbury,  Md.,  September  14,  1880. 

Colonel  :  I  submit  the  following  report  of  a  reconnoissance  of  Broad  Creek,  Delaware, 
made  in  compliance  with  yonr  iustractions  of  July  32. 

In  the  present  condition  of  this  stream,  all  produce  shipped  by  water  from  the  town 
of  Lanrelis  transported  in  shallow  draught  lighters  from  the  wharves  at  and  near  the 
railroad  bridge  to  Lewisville,  a  small  village  3  miles  below  the  present  anchorage  for 
vessels.  These  liehters  are  able  to  navigate  the  first  mile  of  this  distance  only  at  nigh- 
water.  Even  at  this  stage  of  tide  great  difiienlty  is  experienced  by  grounding  or  sink- 
ing of  the  lighters,  often  resulting  in  damage  to  or  loss  of  grain  and  other  produce 
compelled  to  seek  this  outlet.  The  trade  of  Laurel  is  considerable  and  would  naturally 
increase  if  good  navigation  for  lighters  could  be  secured. 

With  the  present  appropriation  of  $5,000  a  channel  20  feet  wide  and  4  feet  deep,  at 
mean  low- water,  can  be  excavated  from  the  railroad  bridge  to  the  first  angle  below 
''  Big  Mills/'  a  distance  of  5,373  feet,  beyond  which  lighterage  is  unobstructed. 

In  the  absence  of  retainine-dikes  the  dredged  material  can,  by  properly-constructed 
machinery,  be  deposited  within  the  growth  of  cripples  upon  either  side  of  the  stream 
a  sufficient  distance  from  the  edge  of  the  channel  to  effectually  prevent  its  being  car- 
ried by  freshets  into  the  stream  again. 

Should  subsequent  appropriations  be  made,  this  supplementary  channel  can  be  easily 
widened  and  deepened  to  accommodate  vessels. 

The  proposed  channel  can  be  finished  within  the  appropriation,  and  practical  knowl- 
edge of  the  benefits  secured  by  a  like  improvement  to  a  neighboring  town  similarly 
situated  induces  the  belief  that  the  result  would  be  a  valuable  improvement  to  Laurel 
and  vicinity. 

Respectfully,  your  obedient  servant, 

Geo.  W.  Parsons.   . 

Lieut.  CoL  Wm.  P.  Craiohill, 

Corps  of  Engineers. 
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G15. 

IMPROVEMENT  OP  THE  WICOMICO  RIVER  BELOW  SALISBURY,  MARYLAND. 

Ah  appropriation  of  $5,000  was  granted  for  this  river  Jane  14,  1880. 
Call  foi*  proposals  for  certain  work  was  made  by  advertisement  of  July 
22, 1880,  on  the  following  specifications : 

The  portion  of  the  river  to  be  improved  extends  from  the  draw-bridse  at  SaliBbarj 
to  a  point  about  1,840  feet  below,  including  a  turning  basin  between  the  wharves  at 
the  town,  a  through  channel  and  redredging  the  area,  near  the  draw-bridge,  all  to  a 
depth  of  7  feet  at  mean  low- water.  Total  amount  of  excavation  measured  in  Htm 
about  13,000  cubic  yards. 

1st.  It  is  proposed  to  continue  the  channel,  7  feet  deep  at  low-water,  66  feet  wide  on  the 
bottom,  from  where  it  ended  when  the  dredging  ceased  in  January,  1880,  up  to  a  point 
opposite  the  lowest  wharf  upon  the  southeast  side  of  the  river. 

2d.  To  dredge  to  7  feet  deep  at  low- water  the  whole  area  above  this  point  and  the 
draw-bridge  within  20  feet  of  the  wharves  upon  each  side  of  the  river. 

3d.  To  dredge  a  turning  basin  7  feet  deep,  94  feet  long,  67  feet  wide,  between  and 
within  20  feet  of  the  wharves  upon  each  side  of  the  southeast  branch  of  the  river. 

4th.  To  dredge  a  channel  through  the  draw-bridge,  and  redredge  the  area  above 
the  bridge,  between  the. harbor  line  and  wharf  line,  for  360  feet  of  its  length,  all  to  a 
depth  of  7  feet  at  low- water. 

Any  surplus  funds  unused  in  the  above  specified  work  may  be  expended,  at  the  dis- 
cretion of  the  Engineer,  in  redredging  the  cnannel  at  points  hereafter  to  be  determlDed 
within  its  len^h  of  1-^  miles  below  the  town. 

The  material  to  be  excavated  consists  of  mud,  sand,  and  sawdust ;  the  depth  of  cat- 
tins  varies  from  1|  to  2^  feet.  The  material  opposite  the  retaining  dikes  will  be  depoe- 
ited  behind  them  at  a  distance  of  not  less  than  20  feet  from  their  edge.  The  material 
between  the  wharves  at  the  towu  and  above  the  draw-bridge  will  be  scowed  and  re- 
deposited  either  behind  the  dikes,  20  feet  from  their  edge,  or  behind  the  dredged  bank 
upon  the  flats  below  the  dikes,  as  may  be  preferred  by  the  contractor,  and  aU  other 
material  will  be  deposited  upon  or  benind  the  dredged  bank  upon  the  flats. 

The  tide  rises  about  3.2  feet. 

The  location  of  the  work  is  sheltered,  and  no  time  need  be  lost  on  account  of  high 
winds. 

A  contract  was  made  with  Mr.  Geo.  W.  Parsons. 

Work  was  commenced  September  13, 1880,  was  suspended  on  accoant 
of  ice.  &c.,  December  9, 1880,  was  resumed  February  25, 1881,  and  was 
completed  June  17,  1881.  The  number  of  cubic  yards  removed  was 
15,721;  of  this  9,011  cubic  yards  were  removed  by  means  of  the  chnte^ 
and  deposited  behind  the  dike  near  the  points  dredged,  for  which  the 
contractor  was  paid  22  cents  per  cubic  yard  measured  in  place. 

Six  thousand  seven  hundred  and  ten  cubic  yards  were  removed  on 
scows  and  deposited  behind  the  dikes,  just  below  the  entrance  to  Mr. 
Parsons'  mill  property,  for  which  the  contractor  was  paid  32  cents  i)er 
cubic  yard  in  situ. 
•  The  work  under  the  contract  commenced  at  a  point  2,100  feet  below 
the  draw-bridge  at  Salisbury,  and  extended  up  to  the  said  bridge. 

A  channel  (^  feet  in  width,  with  a  depth  of  7  feet  at  low-water,  was 
finished  up  to  a  point  about  600  feet  below^  the  draw-bridge ;  from  this 
point  to  the  bridge  the  whole  area  between  the  wharves,  with  the  excep- 
tion of  20  feet  along  the  wharf  fronts,  was  excavated  to  a  depth  of  7  feet 
at  low-water.  The  southeast  branch  was  dredged  to  the  same  depth  on 
to  within  20  feet  of  the  wharves,  for  a  distance  of  24  feet. 

The  point  immediately  below  the  end  of  the  dike  on  the  north  side  of 
the  river  was  taken  otf,  so  as  to  relieve  the  great  bend  at  that  place. 

There  was  no  dredging  done  above  the  draw-bridge,  as  from  examina- 
tions made  it  was  found  that  there  was  the  requisite  depth. 
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Money  statement. 

Julyl,  1880,  amount  available ' $5,002  33 

Amount  appropriated  by  act  approved  March  3,  1881 2, 000  00 

17,002  3^ 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  ontetanding 
liabilities  July  1,  1880 4,965  21 

July  1, 1881,  amount  available 2,037  12" 


Ahsiriui  of  propoaaU  far  dredging  Wicomico  Biver,  Maryland,  opened  at  Ip,  m.,  August 

17,  1880. 


No. 


Name. 


GAorge  W.  Parsoim. . 


Besidence. 


Salisbury,  Hd  . 


Price  per 
cabicyard. 


s 


10  22 


Eemarka. 


Ohated  into  plaoe  of  deposit. 
Soowed  away.    Heaaurement  iiL 
place. 


Contract  with  Qeargp  W.  Parsons. 


G  i6. 

REMOVAL  OF  OBSTRUCTIONS  IN  THE  POKOMOKE  RIVER,  MARYLAND. 

Operations  on  this  river  were  closed  April  6, 1880,  according  to  the 
plan  detailed  in  full  in  the  Annual  Eeports  for  1879  and  1880.  There 
was  no  appropriation  in  1880,  nor  at  the  session  of  Congress  which  closed 
March  3, 1881.  Consequently  nothing  was  done  in  the  fiscal  year  end- 
ing June  30, 1881. 

Money  statement 

July  1,1880,  amount  available $134  29- 

July  ],  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

Uabilities  July  1,  1880 134  29 


G   17. 
IMPROVEMENT  OF  ONANCOCK  HARBOR,  VIRGINIA. 

At  the  close  of  the  year  ending  June  30,  1880,  the  contractor  was^ 
dredging  a  channel  across  the  bar  at  the  entranceof  the  creek.  He  made 
an  excavation  100  feet  in  width  and  8  feet  deep  at  mean  low- water,  re- 
moving 11,567  cubic  yards.  The  least  depth  on  the  place  cut  had  pre- 
viously been  4^  feet  at  low- water. 

A  new  appropriation  of  $5,000  was  made  June  14, 1880.  After  due 
advertisement  a  contract  was  made  on  the  following  basis  : 

LooaJity. — Ist.  Under  the  following?  specifications  it  is  proposed  to  excavate  a  chan- 
nel 100  feet  wide  though  the  shoal  above  Wise's  Point,  between  Lewis's  wharf  and  Old 
wharf,  from  the  7-foot  curve  below,  extending  up  to  and  along  the  7-foot  curve  above, 
connecting  the  two  curves  as  shown  upon  the  map. 

2d-.  To  excavate  a  channel  100  feet  Avide  from  the  end  of  the  7-foot  curve  at  a  point 
800  feet  below,  up  to  and  terminating  at  the  steamboat  wharf. 
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3d.  To  excavate  a  channel  80  feet  wide,  parallel  to  and  10  feet  distant  from  the 
northwest  firont  of  the  steamboat  wharf. 

4th.  To  excavate  a  channel  60  feet  wide,  parallel  to  and  10  feet  distant  from  the 
front  of  the  wharves,  extending  northeast  from  the  steamboat  wharf,  terminating  at 
the  steam-miU  whari. 

5th.  To  excavate  a  turning  basin  parallel  with  and  10  feet  distant  from  a  line  Join- 
ing the  outside  angles  of  the  wharves  running  southeast  from  the  steamboat  wharf, 
160  feet  wide,  when  it  leaves  the  channel,  and  80  feet  wide  at  its  terminus  opposite 
the  upper  end  of  the  wharves. 

All  the  dredging  proposed  is  to  a  depth  of  7  feet  at  mean  low- water,  and  amounts 
to  about  16.000  cubic  yards.  The  appropriation  available  is  $5,000,  less  engineering, 
fluperintenaence,  and  contingencies. 

Material. — ^The  material  to  be  removed  consists  of  mud,  fine  sand,  and  a  few  shellB. 

Jkpih  of  Cutting. — ^The  depth  of  cutting  varies  from  1.3  feet  to  4.5  feet. 

Tide8.—T}xe  tides  rise  1.9  feet. 

Dumping, — ^The  excavated  material  may  be  deposited  behind  bulkheads  built  by  the 
citizens  in  tributary  creeks  and  sheltered  bends  having  a  depth  of  3  to  5  feet  water, 
the  locations  to  be  approved  by  the  Engineer  in  charge,  or  it  may  be  towed  and  dumped 
in  deep  water  beyond  the  bar  at  the  mouth  of  the  creek,  but  in  all  cases  without  ex- 
pense to  the  United  States  on  any  account  whatever. 

The  work  of  dredging  on  this  creek  was  commenced  March  8,  and  fin- 
ished April  16, 1881,  by  the  American  Dredging  Company,  of  Philadel- 
phia, Pa.  Total  amount  excavated,  20,297  cnbic  yards.  A  channel  of 
100  feet  in  width  and  7  feet  in  depth  at  mean  low-water  was  completed 
from  Wise's  Point  to  a  point  about  1,300  feet  above.  The  material 
dredged  from  this  area  was  deposited  in  a  cove  below  Wise's  Point  in 
about  6  feet  of  water  and  about  450  feet  from  the  channeL  The  total 
amount  dumped  at  this  point  was  about  4,000  cubic  yards.  The  next 
place  dredged  commenced  at  a  point  about  1,100  feet  below  the  steam- 
boat wharf  and  extended  up  to  the  turning  basin,  a  distance  of  about 
900  feet.  A  turning  basin  of  about  43,000  square  feet  in  area  was 
dredged  to  7  feet  in  depth  at  mean  low*water,  and  to  within  a  distance  of 
not  less  than  10  feet  from  the  wharves. 

A  channel  60  feet  in  width,  7  feet  in  depth,  and  about  500  feet  in 
length,  was  dredged  from  the  upper  comer  of  the  steamboat  wharf  to 
Miles'  saw-mill  wharf.  All  this  material,  with  the  exoeption  of  a  very 
small  amount  put  on  the  wharves  over  behind  the  dike,  was  deposited 
in  two  coves  opposite  Bailey's  Point,  about  2  miles  above  tihe  mouth  of 
the  creek. 

MoTiey  statement. 

July  1,  1880,  amount  available $6,869  93 

July  1,1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 ..: 4 6,425  70 

July  1,  1880,  amount  available : 444  23 


Abstract  of  proposals  for  dredging  harbor  at  Onancockf  Va.f  opened  at  1.20  p.  m.  Novembtr 

4,  1880. 


"N"#» 

Name. 

Residence. 

Time. 

Price  per 
cubic  yard. 

Bemarka. 

Commenoe. 

Complete. 

1 

2 

Amexioan  Dredg- 
ing Company. 

Daniel  Conataa- 
tine. 

Baltimore 

Feb.  1,  1881 
Jan.  1,  1881 

Apr.  80, 1881 
July  1,1881 

10  20 
80 

Measured  in  soovi. 
Measured  in  aoom. 

Contract  with  American  Dredging  Company. 
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INFORMATION  AS  TO  THE   COMMERCE  OF  ONANOCK,  VA.,  FROM  MR.  O.  W.  JOY,  DEPUTY 
COLLECTOR,  RECEIVED  THROUGH  HON.  J.  L.   THOMAS,   COLLECTOR  OF  BALTIMORE. 

In  reply  to  yours  of  2d  June,  I  have  to  give  you  the  following  summary  of  ship- 
ments from  Onancock  Creek  for  the  year  1880 : 

Sweet  potatoes bbls...  68,000 

Irish  potatoes do....   .       23,000 

Pease do 2,500 

Radishes do 1,000 

Oysters do 1,000 

Peaches boxes..  5,000 

Strawberries quarts..        100,  000 

Blackberries baskets..  5,000 

Lumber feet..     1,000,000 

A  second  saw-mill  is  now  in  course  of  erection,  which  will  probably  double  the 
amount  of  lumber  for  the  present  year.  Engaged  in  carrying  this  produce  were  two 
side- wheel  steamers,  tonnage  1,139.95  tons,  and  seventeen  sau.  vessels,  tonnage  528.61 
tons ;  the  steamers  and  nine  of  the  larger  vessels  have  a  draught  of  7  feet  water,  when 
loaded.    The  balance  of  the  vessels  draw  from  3^  to  5^  feet  loaded. 

LIST  OF  VESSELS   TRADING   FROM   ONANOCK  CREEK,   VA.,  AS  REPORTED    BY  THE  COL- 
LECTOR AT  THE  PORT,  AS  FOLLOWS: 

^  Tons* 

Schooner  Four  Sisfcers ^ 33.91 

Schooner  Alice  and  Anna 49.25 

Schooner  Kate  E.  Waters 38.96 

Schooner  J.  Calhoun  Johnson 26.94 

Schooner  Philip  Kirkwood 42.78 

Schooner  Robert  J.  Poulson 29.94 

Schooner  Wade 19.99 

Schooner  Geo.  P.  Keagle 42.96 

Schooner  Neptune 44.90 

Schooner  Wm.  N.  Finney 29.97 

Schooner  Wm.  S.  Rogers .- 29.69 

Schooner  Charles  Sweaver 16.63 

Schooner  Shoo  Fly 15.03 

Steamer  Anna  Clark 8.66 

Steamer  Tangier 589.09 

Steamer  Helen 560.86 

The  above  vessels  are  owned  at  this  port,  and  are  engaged  in  trading  from  this 
creek.  The  Onancock  Mill  Company  generally  charter  from  Crisfield  or  elsewhere. 
The  vessels  employed  by  them  are  not  included  in4he  above  list ;  they  keep  one  and 
sometimes  two  running. 


G  l8. 
IMPROVEMENT  OF  JAMES  RIVER  BELOW  RICHMOND,  VIRGINA. 

The  results  of  the  past  year's  work  are  as  follows:  A  large  number  of 
loose  bowlders  were  removed  from  the  channel  below  Eockett's  Eeef ; 
the  channel  of  Goode's  Bocks  has  been  widened  50  feet,  but  is  yet  incom- 
plete. Eichmond  Bar  and  two  shoal  places  below  have  been  dredged  out, 
a  large  number  of  wingdaras  have  been  built,  and  Dutch  Gap  Cat-off  has 
been  widened  and  deepened,  and  now  has  18  feet  depth  at  low  tide. 
Channels  about  200  feet  by  18  feet  at  low- water  have  been  made  at  Car- 
ina, Swan's  Point,  and  Goose  Hill  Flats.  There  is  now  a  depth  in  the 
channel  of  19  feet  at  high-water  from  the  sea  to  Warwick  Bar,  6J  miles 
below  the  ship  lock,  and  the  removal  of  60,000  cubic  yards  at  Curl's 
I^eck  and  Deep  Bottom  will  increase  this  depth  to  20  feet.  From  War- 
wick Bar  to  Eichmond  there  are  17  feet  at  high  tide.  The  det^s  of  work 
and  results  are  fully  given  in  the  appended  report  of  Mr.  H.  D.  Whit- 
comb. 
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Money  statement 

July  1, 1880,  amount  available 188,457  54 

Amount  appropriated  by  act  approved  March  3, 1881 60, 000  00 

. 1148,457  54 

July  1, 1681,  amount  expended  daring  fiscal  year,  ezclufiive  of 

outstanding  liabilities  July  1, 1880 56,269  92 

July  1, 1881,  outstanding  liabilities 719  55 

56,989  47 

July  1, 1881,  amount  available 91,468  07 

Amount  (estimated)  required  for  completion  of  existing  project 130, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  endmg  June  30, 1883 .     180, 000  00 


Abstract  of  proposals  for  tcidening  and  deepening  the  channel  of  James  River,  Va.,  opened 
at  12.5  j>.  m.,  August  10,  1880. 


Name  and  resi- 
dence. 


Time. 


Commence. 


Complete. 


^1 


Bemarks. 


G.  H.  Ferris,  BaJti- 
more,  Md. 

James  Coler,  Rich- 
mond, Va. 


In  accordance  with 
the  specifica- 
tions. 

Immediately  after 
finishine  present 
contract. 


In  accordance  with 
the  speciflca- 
cations. 

As  per  specifica- 
tions. 


Frank  Pid||^n,Jr., 
116  Wall  street, 
New  York. 


Within  30  days.  -  - . ,  Within  the  fiscal 
year.  ! 


$0  28 
21 

15 
17 

1  50 


21 


Richmond  and  Warwick  Ban. 
Yarina  Reach  and  Cnxle*a  Neck. 

Yarina  Reach,  40,000  cubic  yards. 
Carle's  Neck,  40,000  cubic  yards, 

more  or  less. 
Rocketts   Reef  to    Chesapeake 
and    Ohio  Railroad  w^hiu^es: 
dredgable  material  and  bowl- 
ders up  to  ^  JAid,  all  rock  over 
I  cubic  yard,  ||14  per  cubic 
yard. 
Richmond  and  Warwick  Ban: 
wiU  put  half  of  this  material 
ashore  for  27  conta  additiomd 
per  cubic  yard. 
Dutch  Gap  CatofT. 
Yarina  Reach. 
Curie's  Ifeck. 

Dredgineand  i^handling  War- 
wick and  Richmond  bars,  all  to 
be  shoveled,  55  cents  per  cubic 
yard;  Rocketts  to  Ch^npeakr 
and  Ohio  Railroad,  $L  per  cuIhc 
yard. 


Contract  with  G.  H.  Ferris  for  Richmond  and  Warwick  bars. 

Contract  with  James  Caler  for  Yarina  Rt'ach'and  Curie's  Neck.  ^ 

Proposals  for  work  at  Rocketts  Reef  and  Dutch  Gap,  befnfc  too  high,  were  rejected. 


REPORT  OF  MR.   11.   D.   WHITCOMB,  ASSISTANT  ENGINEER. 

• 

RK;hmond,  Va.,  June  10,  1881. 

Colonel  :  I  have  the  boDor  to  submit  the  following  report  on  the  ImprovemeDt  of 
James  River  for  the  year  ending  with  May  31,  18H1. 

At  the  date  of  the  last  annual  report  the  geueral  government  had  a  day  force  em- 
ployed in  enlarging  the  channel  through  Rocketts  Reef,  and  a  contract  with  James 
Caler  for  deepening  the  channels  through  the  three  shoals  below  City  Point  was  in 
course  of  execution ;  the  channel  through  Harrison's  Bar,  the  first  of  the  three,  having 
been  completed.  The  city  of  Richmond  was  deepening  Dutch  Gap  Cut-off  to  18  feet 
at  low-tine.  The  work  at  Rocketts  Reef  was  suspended  June  ao,  leaving  a  channel 
through  it  90  feet  between  12-foot  curves  and  50  feet  between  15-foot  curves  at  low- 
tide. 

Work  was  resumed  by  the  day  force  July  15,  1880,  in  clean  ing  out  the  channel  be- 
tween the  reef  and  the  Chesapeake  and  Ohio  Railway  wharves.  A  large  number  of 
loose  bowlders  and  some  rock  in  place  were  removed,  amounting  to  about  300  cubic 
yards.     September  8  this  force  removed  to  Goode's  Rocks  and  hus  been  employed  theite 
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since  that  time,  except  in  January,  Febmary,  and  March,  in  enlarging  the  channel  at 
that  point.   < 

August  25.  1880,  a  contract  was  made  with  James  Caler  for  dredging  the  shoals  at 
Varina  and  Curie's  Neck ;  and  on  the  26th,  with  O.  H.  Ferris  for  dredging  on  Richmond 
and  Warwick  bars. 

Mr.  Ferris  began  work  September  14  and  comnleted  his  contract  November  30.  Mr. 
Caler  finished  the  channel  through  Goose  Hill  Flats  about  the  same  time  and  removed 
to  Swan's  Point  Shoal.    He  also  employed  a  rented  dredge  in  December  at  Varina. 

The  city  of  Richmond  completed  the  enlargement  at  Dutch  Gap  December  4  and 
then  employed  two  dredges  assisting  the  work  at  Goode's  Rocks  until  the  29th,  when 
the  river  closed  with  ice,  and  all  work  was  suspended  until  late  in  February,  1881. 
A  day  force  was  also  employed,  using  the  city  pile-driver  in  building  timber  wing- 
dams  ;  another  day  force  was  employed  in  making  brush  mats,  which  were  used  in 
protectinlf  the  ends  of  the  wing-dams  against  scour,  and  in  other  places  where  they 
could  be  useful.  These  mats  were  40  by  20  by  3  feet,  and  were  loaded  and  sunk  with 
stone,  gravel,  and  in  some  cases  with  sand  alone.  In  protecting  the  dams  one  or  more 
were  placed  immediately  above  and  below  the  dams,  projecting  10  feet  outside  their 
ends,  and  have  proved  to  be  so  far  a  perfect  protection  against  undermining.  Mr. 
Caler  resumed  work  at  Swan's  Point  in  the  latter  part  of  February  and  completed  hi 
contract  of  1879  on  the  8th  of  March,  1881.  He  then  moved  his  dredges  to  Varina  and 
completed  the  channel  at  that  point  on  May  30,  1881.  He  is  now  at  work  at  Curie's 
Neck. 

The  day  force  resumed  work  at  Goode's  Rocks  in  April,  1881,  and  expect  to  complete 
the  enlargement  of  that  channel  in  two  or  three  months.  It  is  being  carried  to  15 
feet  depth  at  low-tide.  The  timber  force,  with  the  pile  driver,  have  also  been  engaged 
since  April  in  building  wing-dams  between  Rocketts  Reef  and  the  lower  end  of  War- 
wick Bar. 

The  results  of  the  past  year's  work  are  as  follows: 

A  larc^e  number  of  loose  bowldtrs  were  removed  from  the  channel  below  Rocketts 
Reef.  The  channel  at  Goode's  Rocks  has  been  widened  50  feet,  but  is  yet  incomplete. 
Richmond  Bar  and  two  shoal  places  below  have  been  dredged  out ;  a  large  number  of 
wing-dams  have  been  built,  and  Dutch  Gap  Cut-off  has  been  widened  and  deepened, 
and  now  has  18  feet  depth  at  low-tide  Channels  about  200  feet  by  18  feet  at  low' 
tide  have  been  made  at  Varina,  Swan's  Point,  and  Goose  Hill  Flats. 

There  is  at  this  date  a  depth  in  channel  of  19  feet  at  hjgh-tide  from  the  sea  to  War- 
wick Bar,  5i  miles  below  the  ship  lock ;  and  the  removal  of  60,000  cubic  yards  at 
Curie's  Neck  and  Deep  Bottom  will  increase  this  depth  to  20  feet.  From  Warwick  Bar 
to  Richmond  there  are  17  feet  at  high-tide. 

A  chart  of  the  river  for  6^  miles  below  Richmond  has  been  made,  showing  the 
souudiugs  taken  in  May,  1881. 

This  chart,  when  compared  with  that  of  May,  1880,  shows  marked  improvement  in 
the  width  and  depth  of  the  channel,  especially  in  the  sand  shoals,  where  the  width 
of  the  river  has  been  contracted.  This  mode  of  improvement  on  this  part  of  the  river 
is  no  longer  an  experiment ;  the  results  appear  to  be  a  permanent  progressive  improve- 
ment. On  the  other  hand  there  has  been  some  shoaling  below  all  the  dams  for  about  1 
mile  in  length,  doubtless  due  to  the  scour  from  above ;  and  whether  this  is  merely 
a  temporary  shoaliug  or  not,  I  think  the  system  of  contraction  should  be  continued 
over  this  mile  to  Falling  Creek,  6^  miles  from  the  city,  below  which  point,  for  several 
miles,  there  is  an  abundant  depth  of  water,  in  a  channel  naturaly  contracted. 

The  river  has  been  ve^  low  during  the  year.  There  was  but  one  freshet  worth  not- 
ing, which  occurred  in  February,  1881,  a  rise  of  9^  feet  above  mean  high-tide.  The 
lesnlts  from  the  scour  of  this  freshet  were  satisfactory,  but  we  have  not  had  enough 
high-water  yet  to  warrant  the  assertion  that  the  lines  of  contraction  are  sufficiency 
close  to  maintain  a  depth  of  15  feet  at  low- tide.  So  far  as  we  can  judge,  the  lines  are 
nearly  right.  The  improvement  of  the  river  in  the  past  year  is  shown  practically  by 
the  action  of  the  Old  Dominion  Steamship  Company,  who  have  recently  established  a 
regular  hour  for  the  departure  of  their  steamers,  instead  of,  as  heretofore,  leaving  at 
high-tide.  After  the  flood  of  1870  these  steamers  could  not  come  to  the  city  for  several 
months,  then  for  a  while  only  at  hieh-tide.  For  several  years  parts  of  their  cargoes 
were  lightered ;  this  was  rendered  unnecessary  a  year  or  two  since,  and  now  Siey 
arrive  and  depart  regardless  of  the  state  of  the  tide. 

With  this  report  is  submitted  a  map  of  the  river  from  Mayo's  Bridge  to  Falling  Creek 
as  it  was  found  by  the  United  States  Coast  Survey  in  1853,  and  as  it  is  at  present.  The 
depths  are  given  at  low-tide  in  both  cases.  The  lines  of  contraction  are  shown  and 
the  contour  of  12  feet  at  low- tide  is  shown  by  dotted  lines.  An  examination  will  show 
that  in  1853  a  depth  of  only  7  feet  at  low-tide  (10^  feet  at  high  tide)  existed  on  Rock- 
etts Reef  and  Richmond  Bar,  and  that  the  contour  of  12  feet  existed  only  in  detached 
spots  above  Richmond  Bar.  This  contour  is  now  continuous,  and  a  contour  of  15  feet 
at  low-tide  would  approach  continuity.  The  contractioi^of  the  width  of  surface  which 
has  aided  so  much  in  this  improvement,  and  which  certainly  maintains  it,  was  not 
carried  to  the  present  lines  at  one  move.    There  have  been  several  extensions  of  the 
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winff-dams  in  places,  and  five,  I  think,  on  Richmond  Bar.  This  shoal  2i  miles  below 
Rocketts  was  of  sand ;  the  width  of  river  was  about  1,200  feet.  The  greatest  deptb 
on  the  crest  at  mean  low-tide  was  7  feefc.  The  channel  was  tortuous.  A  channel  was 
dredged  through  it  three  times,  but  after  a  few  freshets,  not  over  2  years  in  time,  the 
bar  was  restored  to  the  same  depth  and  cross-section.  In  1873-74  a  lougitadinal  dike 
was  built  reducing  the  width  to  800  feet,  and  the  channel  again  dredged ;  in  1875  the 
bar  had  again  shoaled  to  ^^^  feet,  with  a  sectional  area  of  5,799  square  feet.  This  showed 
a  gain  in  depth  of  over  2  feet.  Wing-dams  were  then  thrown  out  on  both  sides  of  the 
river,  and  added  to  from  time  to  time,  until  now  the  width  between  the  dams,  which 
are  carried  to  level  of  high-tide,  is  475  feet.  The  depth  in  channel  on  the  crest  is  now 
15  -^  feet,  and  the  bar  exists  no  longer.  The  sectional  area  on  this  crest  has  remained 
very  constant,  following  the  several  contractions. 

Sqaare  feeL 

In  1875,  width  800  feet,  greatest  depth  9.2,  the  area  was 5, 799 

In  1878,  width  588  feet,  greatest  depth  11.8,  the  area  was 5,840 

In  1880,  width  475  feet,  after  dredgmg  16,  the  area  was 5.785 

In  1881,  width  475  feet,  after  freshet  15.2,  the  area  was •. 5,856 

The  action  of  the  freshet  was  to  enlarge  the  section  and  to  round  out  the  channel 
as  left  by  the  dredges.  A  similar  constancy  in  area  has  been  found  to  obtain  elsewhere 
under  similar  treatment  so  much  so  that  m  planning  for  a  greater  channel  depth  it 
is  assumed  that  the  bottom  will  be  scoured  so  as  to  produce  this  area  when  a  contrac- 
tion'is  made.  I  feel  confident  that  all  the  shoals  in  the  lower  part  of  the  river,  caused 
or  maintained  by  sediment  now  transported  by  the  river,  can  be  permanently  removed 
by  contracting  the  width  of  river  at  those  points.  All  the  shoals  are  at  points  where 
the  river  is  more  than  the  average  width  in  the  vicinity.  The  shoals  below  City  Point 
are  apparently,  so  far  as  I  know,  in  an  older  deposit,  where  dredging  is  needed,  but 
even  then  the  improvement  would  be  hastened  and  made  more  permanent  by  properly 
located  dikes. 

Cubic  yards  of  material  removed  by  ike  United  States  in  1880-'dl. 


Locality. 

1 

1^ 

f 

1 

3 
1 

1 

Skin  look  to  Roeketta  Reef      

Oub.ydn. 
129 
273 
298 

1,267 

€hib.ydM. 

Oub.ydt. 

»*tt 

OH».ytfa 

RookettsBeef 

273 

RookettA  Reef  to  Cheupeake  and  Ohio  Railway 

wharves. 
Obode's  Rooka 

025 
4,000 

«25 

10.576 

47,212 

47,970 

7,622 

1,«S 

liSvSS 

Ricbmond  and  Warwick  bars 

47,213' 

VarinaSboal 

47.  r« 

Swan's  Point  Shoal 

7,flS 

Goose  Hill  Flats 

00,297 

f»,Vi 

Total 

1,»57 

4,825 

69,297 

114,546 

190.421 

Linear  fe€t 

Timber  wing-dams  constructed  above  Warwick  Bar 3,963 

Timber  wing-dams  constructed  at  Varina 500 

Brush  mats  for  protection  to  wing-dams 50 

Cubic  yards  ofmatMal  removed  by  parties  other  than  the  United  States, 


Parties. 


1^ 


City  of  Richmond 

Railroad  and  Steamship  companies. 


Oub.  yds.    Oub.  yds. .  Cfub.  yds.  \  Oub.  yds.   Oub.  yds. 

92  j        8, 080  I      32,890         12.505  5a.SS: 

I  50    1 1        4,230  i         4,291 


Total. 


142 


8,080  <      32,890  :      16,735 


57.f4T 


Total  cubic  yards  removed  by  all  parties,  248,271. 

The  deepening  and  removal  of  slides  at  Dutch  Gap  Cut-off,  included  above,  required 
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the  excavation  of  32,890  cubic  yards  of  indurated  earth,  all  of  which  was  done  at  the 
expense  of  the  city  of  Richmond- 

In  reply  to  the  specific  inquiries  in  Circular  No.  18  from  the  office  of  the  Chief  of 
Engineers,  dated  December  9,  I88i>,  I  submit — 

Ist.  Previous  to  1870  the  first  4  miles  below  Richmond  were  shallow,  except  in  short 
reaches,  the  general  depth  being  6|  feet  in  channel  at  low-tide.  The  reef  at  Rocketts 
and  the  sand  shoal  known  as  Richmond  Bar  had  but  7  feet.  Warwick  Bar,  5  miles 
below  the  city,  had  13  feet.  The  channel  near  Richmond  was  tortuous,  and  obstructed 
with  a  large  number  of  rocks,  mostly  bowlders,  besides  the  ledges  at  Rocketts  and 
Goode's. 

The  Dutch  Gap  Cut-off,  which  now  saves  5^  miles  of  difficult  navigation,  was  not 
open.  After  the  flood  of  1870  but  little  over  6^  feet  could  be  carried  over  Richmond 
Bar  at  low-tide, 

2d.  The  original  project  for  Improvement  was  for  18  feet  at  high-tide,  with  a  chan- 
nel width  of  180  feet  from  the  Richmond  Dock  to  below  Harrison's  Bar. 

The  mean  rise  and  fall  of  tide  is  about  3^  feet,  and  about  3  feet  at  neap-tides,  and 
the  excavations  in  rock  were  to  be  carried  to  15  feet  depth  at  low-tide.  In  removing 
sand  shoals,  where  the  operation  is  aided  byr  wing-dams,  the  intention  has  been  to  so 
contract  that  the  scour  would  produce  a  channel  of  the  same  depth.  The  only  inten- 
tional change  in  plan  has  been  to  make  the  channel  below  Warwick  Bar,  i. «.,  from  6 
miles  below  Richmond,  200  feet  by  18  feet  at  low-tide  instead  of  high-tide,  which  made 
it  necessary  to  include  2  shoals  below  and  2  above  Harrison's  Bar,  which  were  not 
included  in  the  original  estimates. 

3d.  The  amount  expended  by  the  general  government  up  to  June  30,  1880,  was- 
$441,542.46,  and  by  the  city  of  Richmond  was  $356,710. 

4tn.  On  June  30, 1880,  there  was  a  depth  of  17  feet  at  high-tide  from  the  sea  to  War- 
wick Bar,  and  of  16  feet  ttom  Warwick  Bar  to  the  wharves  at  Rocketts. 

5th.  The  amount  expended  by  the  United  States  in  the  year  ending  June  30, 1881, 
will  have  been  $56,989.47,  and  by  the  city  of  Richmond  $26,301. 

The  results  of  the  year's  work  are  a  depth  in  channel  of  20  feet  at  high-tide,  from 
the  sea  to  City  Point,  19  feet  from  thence  to  Warwick  Bar,  and  17  feet  from  the  latter 
point  to  the  Rocketts  wharves.  There  has  been  also  an  imi>rovement  in  the  width 
and  direction  of  channel  at  several  places,  but  the  channel  is  still  narrower  than  it 
should  be  in  other  places,  e.  g,,  at  Rocketts  Reef. 

6th.  The  whole  amount  needed  to  complete  the  original  scheme  (which,  as  appears 
in  the  estimate  given  below,  is  $128,684)  could  be  profitably  expended  in  the  year 
ending  June  30,  1QB2.  The  means  appropriated,  after  paying  for  existing  contraoln, 
should,  in  my  Judgment,  be  applied,  Ist,  to  widening  and  deepening  the  channel  in 
the  hard  material  neAX  Richmond,  and  in  completing  the  system  of  contraction  as  now 
designed,  not  including,  however,  the  permanent  work  mentioned  in  the  estimate ;: 
and,  2d,  to  further  improve  the  channel  between  Varina  and  City  Point,  and  between 
Warwick  Bar  and  Dutch  Gap. 

7th.  The  permanence  of  the  improvement  through  shoals  of  alluvium  can  only  be 
maintained  oy  permanently  contracting  the  river  at  those  points.  The  contraction  for 
the  most  part  has  heretofore  been  made  with  timber  structures,  which  are  not  perma- 
nent. We  are,  it  is  tnie,  revetting  these  strnetures  with  material  dredged  from  the 
channel,  much  of  which  is  suitable  for  that  purpose  and  permanent,  but  a  larger^ 
amount  than  we  are  likely  to  get  from  the  river  under  the  present  scheme  will  be  re-' 
quired  to  permanently  protect  the  wing-dams  already  built.  It  is  also  probable  that 
tor  some  considerable  distances,  especially  where  the  current  changes  from  one  side 
to  the  other,  the  ends  of  the  wing-dams  on  the  same  side  must  be  connected  at  (say) 
the  level  of  low-tide.  In  a  work  which  is  largely  experimental  to  me,  it  is  difficult  tO" 
estimate  the  amount  needed  to  make  the  work  permanent,  bat  I  think  that  $85,000,  in 
addition  to  the  amount  estimated  on  the  present  scheme,  will  suffice.  If  the  channel 
near  Richmond  is  widenecl,  as  suggested  elsewhere,  this  would  furnish  most  of  the 
material  needed  and  diminish  the  combined  cost  of  the  two  works  as  estimated.  My 
estimate  for  permanent  improvement  on  the  present  plan  is  $213,684. 

It  may  not  be  amiss,  however,  to  call  your  attention  to  the  fact  that  the  last  Con- 
gress directed  an  examination  of  the  river  to  be  made,  with  a  view  to  ascertain  the 
practicability  and  cost  of  deepening  the  channel  to  25  feet  at  full  tide. 

If  a  further  deepening  is  uudertaken,  the  lines  of  contraction  wil}  be  brought  nearer 
together,  and  the  work  on  any  connecting  dikes,  or  those  parallel  to  the  current,  will 
be  in  great  measure  lost.  I  may  also  be  pardoned  for  suggesting  that  the  repairs  to 
timber  dikes  from  time  to  time  may  be  less  than  the  interest  on  the  cost  of  permanent 
work  would  be. 

TIDKfl. 

During  the  year,  553  high-tides  and  543  low-tides  were  observed,  from  which  the  fol- 
lowing means,  referred  to  one  assumed  zero,  are  obtained^  viz : 

Feet 

Mean  high-tide  above  zero 3.382 

Mean  low-tide  below  zero 0.323- 
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Feet 

Mean  rise  and  fall  of  tides 3.705 

Highest  rise  above  zero — freshet  in  February,  1881 12,96 

Lowest  low-tide  below  zero,  November  23,  1880 1.95 

Mean  of  2,511  high-tides  observed  since  September,  1875,  above  zero 3. 403 

Mean  of  2,501  low-tides  observed  since  September,  1875,  below  zero 0. 207 

Mean  rise  and  fall 3.610 

Highest  rise  of  river  observed  in  that  period,  November,  1877 28.80 

Lowest  fall  of  tide  observed  below  zero 2.40 

Farther  observations  are  needed  to  determine  whether  the  plane  of  low-tide  has  been 
pnermaBeutly  lowered  by  deepening  the  channel  below  Richmond.  The  heieht  of  low- 
tide,  much  more  than  that  of  high-tide,  depends  upon  the  amount  of  discham  from 
above  the  falls.  The  river  has  been  veiy  low  for  three  successive  years,  and  this  may 
account  for  all,  as  it  does  account  for  a  part  of  the  lowering  of  the  plane  of  low-tide, 
in  which  1875  was  at  one  zero.  The  plane  of  1881  is  .3  foot  below  that,  but  is  actually 
t8tt  higher  than  the  plane  of  1880. 

During  the  past  year  Mr.  C.  P.  E.  Burgwyn,  who  is  assisting  on  this  work,  has  pre- 
pared a  statement  of  the  volume  of  the  nver  between  high  and  low  tide  for  each  1,000 
feet  in  length  in  a  distance  of  7  miles  below  the  citv,  and  will  continue  the  work  at 
wider  intervals  to  some  point  lower  down,  to  ascertain,  if  possible,  the  relation  (which 
I  am  sure  exists)  between  the  sectional  area  at  any  given  point  and  the  volume  of  tidal 
water  which  passes  it.  If  this  relation  can  be  obtained  with  tolerable  accuracy,  tiie 
lines  of  contraction,  to  produce  any  desired  depth  of  channel,  could  be  closely  calcu- 
lated.   This  matter  is  not  sufiBciently  advanced  for  presentation  at  this  time. 

COST  OP  COMPLETING  THE  WORK. 

I  have  added  to  the  usual  estimate  the  probable  cost  of  widening  the  channel  be- 
tween Richmond  Dock  and  Rocketts  Reef,  to  an  average  of  3. 0  feet,  which  would  still 
leave  50  feet  on  each  side  to  be  excavated  by  owners  of  wharf  property.  The  quanti- 
ties of  solid  rock  are  approximate,  as  they  could  only  be  ascertained  in  advance  by 
freauent  borings.  More  than  two-thirds  of  the  rock  is  in  the  first  600  feet  below  tbs 
dock.  In  this  distance,  however,  are  the  wharves  of  the  Old  Dominion  Steamship 
Company,  whose  ships  are  larger  than  any  others  now  coming  to  this  port,  and  al^o 
a  part  of  the  wharves  of  the  Richmond  and  Danville  Railroad  Company,  whose  busi- 
ness is  rapidly  increasing. 

ESTIMATE. 

Channel  180  feet  by  15  feet  at  low-tide: 

16, 000  cubic  yards  dredging  soft  rock,  at  40  cents (6, 400 

800  cubic  yards  solid  rock,  at  $5 * 4,000 

$10,400 

Through  Rocketts  Reef: 
3, 000  cubic  yards  of  rock,  soft  and  hard,  at|5 15,000 

Rocketts  Reef  to  Goode's  Rocks : 

40,000  cubic  yards  dredging  soft  rock,  &.c.,  at  40  cents $16, 000 

500  cubic  yards  solid  rook,  at  $5 2,500 

500  linear  feet  timber  wing-dam,  at  $1.50 750 

1,000  linear  feet  of  connecting  dikes,  at  $3.50 3,500 

22,750 

Goode's  Rocks  to  Richmond  Bar : 

5,000  cubic  yards  dredging  soft  rock,  at  40  cents ' $2,000 

1,500  cubic  yards  solid  rock,  at  $5 7,500 

400  linear  feet  timber  wing- dams,  at  $1.50 600 

10,100 

Richmond  Bar  to  Falling  Creek : 

50,000  cubic  vards  dredging  sand,  at  20  cents $10,000 

3,000  linear  feet  timber  wing-dams,  at  $1.50 4,500 

3,000  linear  feet  connecting  dikes,  at  $5.50 16,500 

31,000 

Ringsland's  Reach  Channel,  18  feet  at  low-tide: 

15,000  cubic  yards  in  repair  of  levee,  at  18  cents $2,700 

800  linear  feet  sheet-pile  dikes  and  filling,  at  $4.50 3, 600 

840  linear  feet  of  crib  wing-dams,  at  $4 3,360 

630  linear  feet  sheet-pile  wing-dams,  at  $2.50 1, 575 

10,000  cubic  yards  dredging  in  sand,  at  20  cents 2,000 

13,235 
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Varina  or  Aikius : 
1,000  linear  feet  of  timber  wing-dams,  at  $2.50 I^.TO) 

Shoal  above  Deep  Bottom : 
20,000  cubic  yards  dredging  in  mud  and  sand,  at  20  cents ^. 4,  000 

Curie's  Neck  Shoal: 
40,000  cubic  yards  dredging  in  mud  and  sand,  at  20  cents 8, 000 

Total 116,985 

Add  for  contingencies 11.  (599 

Total  for  present  scheme 128,684 

To  make  the  work  permanent: 

Additional  revetment  to  timber-dams  above  Warwick $21, 000 

3, 000  linear  feet  of  dike  of  mats  and  stone  at  Varina 24, 000 

2,000  linear  feet  of  dike  of  mats  and  stone  at  Deep  Bottom 16, 000 

3,0(K)  linear  feet  of  dike  of  mats  and  stone  at  Curie's  Neck 24, 000 

85,000 

For  widening  channel  at  Bichmond  to  370  feet : 

98,000  cubic  yards  dredging  sand  and  soft  rock,  at  35  cente $54, 300 

13,100  cubic  yards  solid  rock,  at  $5 65,600 

119,800 

Total 333,484 


COMMERCIAL   STATISTICS. 

The  following  letter  from  the  collector's  office  has  been  received: 

CUSTOM-HoUSE,  RiCHMOMD,  Va., 

Collecior^B  Office,  June  10,  1881. 

Sir:  In  compliance  with  your  request,  I  inclose  a  statement  of  duties  on  imports 
received,  number  and  tonnage  of  vessels  engaged  in  the  foreign  and  coastwise  trade, 
and  the  value  of  imports  and  exports.  The  statement  covers  a  period  from  June  1, 
1880,  to  May  31,  1881.  In  addition  to  the  vessels  above-named,  many  enter  and  clear 
coastwise  of  which  we  have  no  record,  their  cargoes  being  of  such  a  kind  as  not  to 
necessitate  the  entry  and  clearance  of  the  vessels  at  this  office. 
Respectfully, 

/  Arthur  A.  Spitzer, 

Deputy  Collector, 
Mr.  H.  D.  Whitcomb, 

AseieUint  Engineer, 

The  statement  inclosed  was  as  follows : 

Vessels  engaged  in  foreign  trade : 

Entered,  vessels :.  36 

Tonnage 13,286 

Cleared,  vessels 118 

Tonnage 38,961 

Vessels  engaged  in  the  coasting  trade : 

Entered,  vessels 946 

Tonnage 784,516 

Clejired,  vessels 604 

Tonnage 540,663 

Value  of  imports $103,961 

Value  of  export* 2,127  316 

57  E 
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STATEMENT  OF    THE  HAKBOR  MASTER. 

The  number  aud  class  of  vessels  and  amoan  t  of  tannage  anived  at  the  port  of  Rich- 
mond daring  the  year  ending  with  May  31,  1881,  is  as  follows : 


Vessels.    Toima]ee. 


Sea-goin^  steamers i  306  450. 000 

SaillDjC  vessels,  viz :  I 

Barks  and  ships !  59  22,000 

Brigs I  51  .  13,000 

Scljooners ;  840  197.000 


Total I  1,256       682, 0C« 


The  above  does  not  include  river  steamers,  tug-boats,  nor  river  schooners,  sloops,  nor 
any  inside  commerce  whatever. 

R.  H.  Stvll, 
Harbor  Master. 

There  are  several  river  steamers,  one  of  which,  carrying  passengers  and  freights, 
runs  tri-weekly  between  Norfolk  and  Richmond ;  another  makes  two  weekly  tripg 
between  Richmond  and  the  Chickahominy  River;  other  river  steamers  are  for  freights 
alone  and  have  no  regular  schedule. 

The  Old  Dominion  Hteamship  Company  runs  a  tri-weekly  line  of  steamships  from 
Richmond  to  New  York ;  two  of  them  are  over  2,000  tons  register. 

The  Clyde  line  has  a  tri-weekly  line  of  screw  ships  between  this  port  aud  Philailel- 
phia,  and  a  screw  ship  to  Baltimore  in  addition. 

The  city  of  Richmond  has  aided  the  work,  in  addition  to  tliat  mentioned  above,  by 
furnishing  dredges,  tugs,  a  pile-driver,  and  scows  to  the  general  government,  free  of 
other  charge  than  the  actual  cost  of  repairs.  Mr.  C.  P.  E  Bnrgwyn  and  Mr.  Milnor 
Paret  have  assisted  mo  as  assistant  enjg:ineers.  Mr.  C.  L.  Kalmbach  has  ha(l  charge 
of  the  rock  excavation,  and  Captain  Thomas  Cunningham  of  other  work  on  the  im- 
provement, except  that  part  under  contract,  I  have  only  commendation  for  the  man- 
ner in  which  these  gentlemen  and  the  persons  employed  under  them  have  performed 
their  several  duties. 

The  work  is  In  the  collection  district  of  Richmond,  Petersburg,  aud  Norfolk. 
Very  respectfully,  your  obedient  servant, 

H.  D.  Whitcomb, 
Jsnstant  Engineer. 

Col.  Wm.  p.  Craighill, 

Corps  of  Engineer's. 


vG  ig. 

IMPROVEMENT  OF  APPOMATTOX  RIVER,  VIRGINIA. 

The  deatli  of  Mr.  H.  I).  Bird,  who  for  more  than  ten  years  has  been 
the  local  engineer  for  this  improvement,-  is  a  matter  for  real  regret.  He 
has  discharged  liis  duties  with  zeal,  ability,  and  uniform  comtesy. 

The  following  summary  of  work  done  in  each  month  of  the  fiscal  year, 
and  of  the  expenditures  made,  will  indicate  the  condition  of  affairs  on 
the  river. 

July^  1880. — Twenty-six  mats,  made  of  brush  aud  poles,  each  23  feet 
long,  J2  feet  wide,  and  2  feet  thick.  Twenty  mats  put  in  along  the  work 
near  upper  end  of  Puddledock  channel,  and  closing  the  old  channel; 
186  yards  of  riprap  at  same  place. 

Sixty-seven  round  piles  driven  in  training  wall  between  wing-dams  21 
and  22. 

Proposals  for  dredging  called  for  by  advertisement  of  July  15,  8731.87. 

August^  1880. — Five  mats  aud  94  yards  of  riprap  put  in  at  dams  23 
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and  24;  593  linear  feet  of  training- wall  completed  between  dams  A,  B, 
and  C,  and  below  22. 

l)redjrin«:  commenced  under  contract  with  Mr.  Ferris,  at  28  cents  per 
cubi(5  yard  for  excavation  and  redeposit,  material  to  be  placed  behind 
training-walls  or  between  dams,  where  it  cannot  get  back  into  chaune]. 

Amount  excavated,  2,53. J  yards,  near  upper  end  of  Puddledock,  and 
up  to  dam  21,  $1,330.39. 

September,  1880. — Dredging  7,200  yards;  in  all,  9,739,  at  various  points 
from  closure  up  to  the  city.  About  20  feet  taken  off  each  of  dams  2,  3, 
and  4  south,  which  were  found  to  be  too  long. 

Eepairs  made  to  Lieutenant  Run  training- wall  near  the  city,  $3,571.64. 

October,  1880. — Repairs  of  wattled  dams.  Old  pile-w^ork,  built  years 
ago  by  the  city,  removed  near  Joiner's  Spring;  138  round  piles  and  205 
linear  feet  sheet-piling  driven  in  wall  between  dams  22,  23,  and  24. 

The  city  did  some  dredging  within  the  city  limits.  Expenses  of 
United  States,  $3,521.75. 

November,  1«S80. — Training- wall  from  dam  22  to  24  completed.  Brush 
dam,  250  feet  long,  from  end  of  Lieutenant  Run  training  wall  to  island 
bordering  Stein's  upper  cut,  strengthened.  The  city  still  engsiged  in 
dredging  within  the  city  limits  ami  building  four  wing-dams  on  side 
opposite  Petersburg.     Expenses  of  United  States,  $1,698.22. 

December^  1880. — All  operations  suspended.  Care  of  i)roperty  and 
soundings  and  examinations  in  river,  $71i>.24. 

January,  1881. — Some  damage  to  timber-works  caused  by  ice  and 
freshets,  but  an  examination  of  the  river  showed  it  to  be  in  better  condi- 
tion than  ever  before  at  this  season  of  the  year.  Proposals  for  more 
dredging  called  for,  $405.40. 

Febrxiary,  1881. — Contract  made  with  Mr.  Ferris  for  additional  dredg* 
ing,  at  28  cents  per  cubic  yard.  Repairs  of  breac^h  made  by  ice  at  closing 
work  of  old  channel  near  ui)per  end  of  Puddledock.  Fifty-two  round 
piles  driven  and  112  linear  feet  at  sheet ;  10  mats  placed,  loaded  with 
gravel  and  sand.  Brush  for  mats  cut,  numerous  soundings  made  in  tho 
river.     $566.77. 

March,  1881. — One  hundred  and  sixty-nine  feet  sheet-piling  driven,  13 
mats  placed,  $1,037.81. 

April,  1881. — Seven  thousand  and  sixty-four  yards  dredged.  Brush 
cut  for  10  mats.    Tow-boat  advertised  for  without  success.    $1,027.90. 

May,  1881. — Seven  thousand  nine  hundred  and  sixty-eight  cubic  yards 
dredged,  15,032  in  all,  the  drcMlijing  being  at  various  poims  from  Pud- 
dledock to  the  city;  in  all,  over  a  space  of  6,850  feet  in  length.  The 
result  was  a  channel  12  feet  deep  at  high-water,  with  not  less  than  40 
fe(»t  width.     82,330.89. 

June,  1881. — Proposals  received  for  widening  Puddledock  channel 
and  contract  made,  the  specitications  for  the  work  being  as  folloAvs: 

SPIX'IFICATIONS. 

1.  It  is  proposed  to  widen  Puddledock  Cut  as  follo\\'>».  viz,  to  excavate  the  material 
which  is  1  foot  and  over  above  mean  low-ti<le,  for  a  width  of  about  20  feet.  Thp  entire 
lenj4tli  of  the  cut  will  l»e  about  l),tiOO  f«n*t,  of  which <»,(>00  foot  will  be  on  the  v\^\\i  liiuik, 
auil  the  remainder  on  the  left  bank,  the  rut  at  the  lower  «'u«l,  ou  the  left  side,  j^radually 
<lecrra«ing  in  width  to  nothintr;  the  remainder  of  the  21)  feet  in  width  will  be  exca- 
eavated  on  the  left  bank  immediately  opposite. 

The  njaterial  excavated  will  be  deposited  parallel  to  the  line  of  tho  enlar<?ed  chan- 
nel on  tilt?  ground,  leaving  a  space  between  the  ntnv  cirt  and  the  dump  at  lejist  50 
iWt  wid«;  no  part,  of  the  material  will  be  dumped  into  the  water,  in  Puddleclock  Cut. 
Tho  surface,  including  all  the  ground  needed  for  dumping  purposes,  must  be  cleared 
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of  brush  and  undergrowth,  and  the  price  for  excavation  will  cover  the  cost  of  this 
clearing. 

The  rise  of  the  tide  is  about  3  feet,  and  the  cutting  above  mean  high-tide  averages 
about  1'  5"  in  depth,  a  small  amount  lieing  8^  feet  above.  Two  feet  in  depth  of  cut- 
ting will  be  below  high-tide  and  1  toot  above  low-tide.  The  material  is  a  tolerably 
stin  earth,  with  numerous  roots  embedded  in  it.  The  greater  depth  of  cutting  men- 
tioned is  in  a  gravelly  earth,  deposited  on  the  sides  from  previous  cuttings.  No  pro- 
posal will  be  considered  unless  the  bidder  has  examined  the  worky  and  the  proposal 
should  so  state. 

2.  The  material  will  be  measui*ed  in  place  before  it  is  excavated ;  and  no  allowauce 
will  be  made  for  excavation  below  the  datum-lino ;  but  the  excavation  must  be  carried 
as  low  as  the  datum-line  before  the  work  is  accepted. 

'i.  The  bids  will  be  for  two  classee  of  excavation,  viz:  1st.  For  all  above  mean  hieh- 
tide,  amounting  to  about  9,000  cubic  yards.  2d.  All  between  1  foot  above  low-tide 
and  high-tide,  and  additional  cutting  of  2  feet  in  depth,  at  the  most ;  13,500  cubic 
yards;  total  22,600  cubic  yards. 

The  contract  is  with  Mr.  Siinoud  W^st,  of  Petersburg,  the  price  being 
20  cents  per  cubic  yard. 

The  breach  in  the  closure  wall  has  been  repaired,  the  old  material 
being  collected  and  used  again  as  far  as  possible,  two  mats  placed  and 
loaded,  and  brush  for  third  cut,  $2,959.76. 

The  appropriation  of  March  3, 1881,  was  by  its  terms  partly  applicable 
to  the  improvement  of  the  "harbor  at  Petersburg,''  though  no  estimate 
therefor  was  ever  made  by  the  Engineer  Department,  or,  as  far  88 
known,  by  any  one,  up  to  thaj  time.  That  harbor  is  but  a  part  of  the 
river  in  front  of  the  city.  This  river  is  narrow,  and  the  harbor  is  there- 
foie  contracted,  but  apparentlj^  large  enough  for  the  requirements  of  its 
small  river  commerce.  It  is  a  difficult  question  to  decide  what  the  Unit^ 
States  should  do  in  this  case,  as  there  is  little  else  to  be  done  than  deepen 
the  river  in  front  of  the  wharves  of  private  parties  or  corporations  or  of 
the  city.  It  has  generally  been  supposed  that  such  things  should  not 
be  done  by  the  United  States.  However,  as  Congress  has  directed  such 
work  it  is  proposed  to  continue  up  into  the  city  limits  the  cfhannel  from 
below,  with  a  width  of  about  40  feet  at  bottom  and  a  depth  of  12  feet  at 
high-water.  It  may  be  proper  also  to  excavate  a  turning  basin  for 
steamers.  At  present  no  large  steamers  can  turn  round  in  the  harhor. 
To  do  these  things  may  require  the  removal  of  some  rock,  an  expensive 
operation. 

A  scheme  of  partial  diversion  of  the  river  into  another  channel,  orig- 
inated by  the  late  Mr.  Bird,  has  been  strongly  urged  by  some.  It  is 
worthy  of  careful  examination,  but  some  surveys  are  needed  to  decide 
aa  to  its  practicability,  its  cost,  and  its  propriety.  When  this  survey 
and  that  of  the  '*  harbor''  are  made,  and  the  cost  of  what  is  necessary  or 
desirable  can  be  ascertained  satisfactorily,  a  special  report  will  be  sub- 
mitted, and  in  time  for  the  consideration  of  the  subject  by  Congress  at 
its  next  session. 

The  small  extent  of  work  of  any  one  class  possible  on  the  Appomattox 
at  any  one  time,  with  the  small  appropriations  available  from  time  to  time, 
make  it  difficult  to  get  contractors  to  take  hold  of  it  for  reasonable  rates, 
especially  as  the  work  is  usually  of  a  character  requiring  to  be  done  at 
once  for  the  relief  of  commerce.  This  work  consists  generally  of  dredg- 
ing in  places  where  the  unfinished  system  of  improvement  permits  still 
the  deposition  of  sediment  in  freshets.  Sometimes  it  consists  in  the  re- 
pairs required  for  the  timber  wing-dams  and  training  walls  due  to  injuries 
by  ice  or  high-water,  or  both.  Such  repairs  should  be  always  made 
promptly. 

There  should  be  a  dredge-boat  always  available  in  the  harbor  of  Pe- 
tersburg.   The  city  of  Petersburg  owns  one,  and  it  would  be  to  her 
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interest  to  keep  it  in  repair.    The  United  States  should  possess  a  pile- 
driver  and  a  small  tow-boat. 

If  these  three  pieces  of  machinery  could  be  always  available  the  good 
condition  of  the  river  could  be  assured  with  a  small  annual  appropriation 
from  Congress  to  do  what  the  United  States  generally  does,  if  the  city 
would  also  do  its  part  and  look  after  its  harbor. 

Money  statement. 

July  1,  1880,  amount  available #20,194  74 

Amount  appropriated  by  act  approved  March  3,  1881 20, 000  00 

$40, 194  74 

July  1, 1861,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 19,893  14 

July  1,  1881,  amount  available : Ii0,301  60 


Abstract  of  proposals,  Appomattox  River,  opened  at  12.5  j?.  m,,  August  2, 1880. 


No., 


Xnme. 


i4 
se 

H 

1i 


©  9** 

W.2  2 


A  ®  a5 

::0  i 
•^ll  ! 

®  ficfi 


•3  2 


o'i 


9 


Remai-k.*. 


G.  H.  Ferris . 


I 


$0  35 


|C  28 


$7  50     One  di^etlge,  capacity  not  leas  tlian 
'     300  cubic  3'ar(ts  per  day,  and  three 
scows. 


Contract  with  G.  H.  Ferris,  at  28  cents  per  cubic  yard. 

Abstract  of  proposals  for  dredging  Appomattox  Rirer,  Virginia,  opened  at  12.5  p.  jn,,  February 

7,  1881. 


Time. 


Xo. 


Name. 


Residence. 


Commence.       Complete. 


Price  per 
'  cubic  3'ard. 


E.  W.  Fen-is i  Baltimore April  1, 1881      June  1, 1881  1  J 


$0  28  I 
351 


Remarks. 


Bid  modified  to  read : 
''Distance  to  dump 
not  to  exceed  1,000 
yards  from  place  of 
excavation. 


Contract  with  E.  W.  Ferris. 

Abstract  of  proposals  for  steam  launch  for  Appomattox  Eiver,  Virginia,  opened  at  12,^ p.  m.., 

May  10,  1881. 


No, , 


Name. 


Residence. 


Price. 


1  Eliza  Myers 

2  Jas.  Clark  &  Co  . 

3  E.  T.  Copt^and.- 

4  Wm.  E.  brown  . 


Baltimore 

Baltimore 

New  York  .. 
Norfolk,  Va  . 


$1, 200  00 
1. 300  00 
4, 000  00 
3,  500  00 


Rejected :  too  high. 
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Abatraci  of  proposaUfor  excavatimj  at  Puddledock  Cut,  Axypomattox  Riter,  Virgima,  opentd 

at  noon  of  June  15, 1881. 


Xo. 


Xame. 


Residence. 


I  Price  per 
I  cable  yard. 


Remarks. 


1     SimondTTest '  Peterabarg,  Ya . . . 


D.  M.  Danlop ^ | do  . 


$0  23  ,  For  1 3, 500  cubic  yards  the  cIms  called 
first  by  him,  but  improperly,  aa  th« 
specifications  show  the  quantity  to 
be  the  second  class. 
0  20  For  22,500  cubic  yards  called  by  him 
second  class,  but  improperly,  aatba 
specifications  show,  this  being  the 
total  amount  of  both  claasea. 

For  class  called  first. 

For  class  called  second. 


0  35 
0  25 


Contract  with  Simond  West. 


COMMERCIAL  STATISTICS. 


TONNAGE  OF  VESSELS  ENTERING  THE  PORT  OF  PETERSBURG  FOR  1677. 

Tonnage- 
Number  of  schooners 176        11,996.60 

Number  of  sloops 118 

Number  of  steamers 10 

Number  of  steam  tugs 288 

Number  of  barges 51 


1,24:2.20 

975. «» 

4,053.87 

2,7fi2.71 


Total  number  vessels 643        21,031.03 


TONNAGE  OF  THE  PORT  OF  PKTERSBUKG  FOR   1878. 

Number  of  schooners 188 

Number  of  sloo|)s 126 

Number  of  steamers 14 

Number  of  steam  tugs 269 

Number  of  barges '. 69 


Total  number  vessels . 


666 


TonnaiEe. 
13,472.6n 
1,216.4^ 
l,64cJ.9i2 
3, 350. 06 
2, 614. 2? 

22,302.a> 


TONNAGE  OF  THE  PORT  OF  PETERSBURG  FOR  1879. 

Numbi  r  of  schooners 20  J 

Number  of  sloops H2 

Number  of  steamers 14 

Number  of  steam  tugs 238 

Number  of  barges 44 

Total  number  vessels 584 


ToDDag:e. 

14,334.91 

777. 2-> 

734,29 

3, 673. 64 

1,815.78 

21, 3:15. 84 


TONNAGE  OF  THE  PORT  OF  PETERSBURG  FOB  1880. 

Number  of  schooners 208 

Number  of  sloops 75 

Number  of  steamers 40 

Number  of  tug  boats 348 

Number  of  barges 80 


Tonna^. 
19,005.27 
6.S1.*? 
2. 165.  07 
5,690.46 
3,010.24 


Total  number  vessels 751^      30,632.52 

TONNAGE  OF  THE  PORT  OF  PETERSBURG  FROM  JANUARY  1,  1881,  TO  MAY  24,  18^1. 

Tonnage  to  and  from  New  York 3,750. 14 

Tonnage  to  and  from  Phiiadelphia 1,266.26 

Tonnage  to  and  from  Maine 490.34 

Tonnage  to  and  from  Baltimore 1,811.49 

Tonnage  to  and  from  all  other  ports 11,5^.79 

Total  amount  tonnage,  say  for  4|  months 18,881.02 

All  of  the  above  was  furnished  by  the  port  warden  from  his  books. 
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COMMERCE  OF  THE  PORT  OF  PETERSBURG  FOR  1880. 

Imoard, 

Coal tone..  11,859 

Guauo do...  5,137 

Plaster do...  500 

Ice do...  3,301 

Cora : busliels..  34,500 

Wheat do...  8,700 

Agricultural  lime do...  46,000 

Oyster  shells do...  29,439 

Builders'  lime barrels..  1,282 

Hay bales..  4,600 

Salt sacks..  2,800 

Peanuts do...  2,424 

Lumber feet..  379,615 

Potatoes bushels..  3,500 

Outward.         ' 

Pine  lumber feet..  3,500,000 

Oakhimber do...  618,000 

Railroad  ties 10,586 

Stavis number..  99,300 

Wo<,d cords..  3,300 

Barrels number..  -8,000 

it  is  proper  to  state  in  this  report,  that  though  the  commerce  of  the  port  shows  a 
f  ratifying  increase  for  the  time  mentioned  (say  ^  months),  our  harbor  was  closed  for 
jearly  two  months  of  this  time  by  ice. 

There  are  two  large  schooners  chaitered  for  the  year  by  one  party  to  run  regularly 
to  and  from  this  place  to  the  city  of  New  York — the  Francis  Shubert  of  217  tons,  and 
the  Lizzie  D.  Small  of  186  tons.  They  calculate  to  make  from  15  to  18  round  trips 
each  in  the  season.  Two  other  large  wood  dealers  are  making  arrangements  to  ship 
regularly  from  this  place. 

We  have  one  steamer  running  regularly  to  this  place,  making  two  trips  per  week 
from  the  lower  James  river. 

Very  respectfully,  your  obedient  servant, 

M.  Piddle. 
Li  3ut  Col.  Wm.  p.  Craighill, 

United  States  Engineer  Corps. 


G   20. 

IMPROVEMENT  OF  THE  SHENANDOAH  RIVER.  WEST  VIRGINIA. 

By  direction  of  Congress  a  reconnaissance  of  this  river  in  Virginia 
and  West  Virginia  was  made  in  1879.  The  report  was  printed  in  the 
Annual  Eeport  of  the  Chief  of  Engineers  for  1880,  commencing  with 
page  662. 

The  main  facts  developed  were  that  a  portion  of  the  river  from  Har- 
per's Ferry  to  Little's  Falls  had  been  already  improved  by  locks^  dams, 
and  sluices  many  years  ago,  under  authority  of  the  State  of  Virginia, 
and  sluices  had  also  been  made  for  some  distance  higher  up. 

The  works  in  West  Virginia  had  later  passed  under  the  control  of  a 
company  incorporated  by  that  State,  which  had  spent  some  money  on 
them.  The  severe  freshets  of  1870  and  1877  had  practically  destroyed 
the  navigation  of  the  river,  the  importance  of  which  had  become  mani- 
festly less  since  the  actual  completion  of  the  Valley  Branch  of  the  Bal- 
timore and  Ohio  Eailroad,  as  well  as  that  of  a  large  part  of  the  Shenan- 
doah Valley  Railroad. 

Congress  granted  $15,000  June  14, 1880,  for  the  portion  of  the  river 
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in  West  Virginia.  A  second  appropriation  of  $2,500  was  made  March 
3, 1881,  but  a  proviso  to  the  latter  prohibited  the  expenditure  of  either 
until  the  surrender  to  the  United  States  of  any  corporate  rights  or  fran- 
chises over  the  river  held  under  State  authority. 

The  relinquishment,  not  having  as  yet  been  made,  no  work  has  been 
done  on  the  river. 

Money  statement. 

July  1^  1880,  amount  avaUable $15,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 2, 500  00 

$17,500  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 187  e« 

July  1,  1881,  amount  available 17,312  20 

Amount  (estimated)  required  for  completion  of  existing  project 7, 500  QO 

Amount  that  can  be  prohtably  expended  in  liscal^year  ending  June  30, 1883.      7, 500  00 


G  21. 

IMPROVEMENT  OF  NEW  RIVER  FROM  THE  MOUTH  OF  WILSON,  IN  GRAY- 
SON COUNTY,  VIRGINIA,  TO  THE  MOUTH  OF  THE  GREENBRIER  RIVER 
IN  WEST  VIRGINIA. 

The  operations  of  1880  subsequent  to  June  30  appear  in  detail  from 
the  following  report  of  Col.  W.  P.  Smith,  Assistant  Engineer,  dated 
April  8, 1881 : 

Baltimore,  Maryland,  April  8,  1881 

Colonel  :  I  have  the  honor  to  snbmit  the  foUowing  report  of  operations  on  New 
River,  Virginia  and  West  Virginia,  for  the  season  of  li§0. 

A  project  for  the  expenditure  of  ^12,000  appropriated  for  this  work,  from  the  month 
of  the  Greenbrier  up,  for  the  fiscal  year  ending  June  30,  1881,  was  submitted  to  and 
approved  by  you  early  in  July. 

On  the  26tn  I  went  to  Hinton,  W.  Va.,  and  commenced  the  work  on  the  2d  of  Aa- 
gust,  with  a  force  of  about  70  men,  divided  into  two  parties,  under  competent  foremen. 
Later  in  the  season  another  force  was  organized,  composed  of  from  12  to  15  men,  to 
make  necessary  improvements  in  the  channel  already  made.  The  interval,  from  26th 
July  to  2d  August,  was  used  in  getting  ready  for  the  work. 

From  August  2  to  October  31  the  work  was  carried  on  with  good  results ;  aft«r  that 
a  party  of  15  men  was  employed  in  trimming  up  the  walls  and  getting  out  loose 
stone. 

The  latter  part  of  the  season  being  cool,  the  men  dropped  off  considerabl}',  redncin^ 
the  general  avera^^e  for  the  whole  time  to  fifty. 

Out  of  eighty-mne  working  days  only  eight  were  lost ;  the  gange  standing  at  or 
near  zero,  ordinary  low -water  never  reading  more  than  1  foot  above,  nor  0.5  foot 
below. 

The  improvement  of  the  former  work  consisted  in  building  two  w^alls  in  Greenbrier 
Shoals  to  check  cross-currents  and  placing  a  ring-bolt  at  the  head  of  the  lower  one; 
gravel  taken  out  of  the  lower  part  of  Land  Craft's  Shoal ;  stone  removed  from  Garten's 
Ledges  and  Ellis  Shoals;  wall  renovated  at  Bull's  Fall;  stone  taken  out,  and  channel 
widened  at  Tom's  Run ;  width  of  channel  increased  from  30  feet  to  50  feet  in  the  upper 
1,000  feet  of  War  Ford  Shoals,  and  on  the  south  side  a  natural  channel  behind  an 
island,  600  feet  long,  improved  by  blasting  the  rock  at  the  upper  and  lower  ends,  and 
cutting  off  intermediate  points;  the  steamboat  now  owned  by  an  agent  of  the  Stand- 
ard Oil  Company,  which  company  is  getting  out  a  large  number  of  staves  in  this 
section,  will  use  this  channel  in  high-water  going  up  stream,  the  long  "chute"  to  be 
used  at  all  times  for  low-water. 

This  part  of  the  work  covers  a  river  space  of  12 J  miles  with  a  fall  over  the  leclge;^ 
and  shoals  of  44.09  feet,  and  with  a  combined  length  of  shoals  and  ledges  equal  to 
25,670  feet.     This  work  is  shown  on  the  maps  prepared  the  previous  se^asons. 

The  new  work  for  18*^0  consisted  in  opening  a  channel  through  Hubbard's  and 
Sweeny's  Ripples,  three  in  all;  Crockett's  and  Sweeney's  Ledges,  six  in  all;  removing 
gravel  from  Indian  Creek  Shoals,  also  some  loose  rock,*  but  not  enough  to  classify^  and 
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Cnimp's  Ledges,  five  in  number,  composed  of  sound  rock  exceedingly  hard,  with  iron 
pyrites  running  through  it,  rendering  the  drilling  very  difficult  and  expensive,  making 
the  average  price  for  the  season  20  cents  more  per  cubic  yard  than  last ;  the  gravel, 
however,  in  Indian  Creek  Shoals  was  handled  at  small  cost,  reducing  the  average 

Erice  to  one-half  what  it  was  last  season.  One  of  the  walls  in  Crump  s  Ledges  will 
ave  to  be  extended  to  prevent  washing  of  the  banks;  the  weather  got  too  cold  to 
attend  to  it  last  fall. 

This  work  covers  a  river  space  of  5^  miles,  with  a  fall  of  10.54  feet  over  ledges  and 
shoals  and  6,460  feet  of  cutting  through  them,  the  shoals  varying  in  length  from  100- 
feet  to  1,900  feet,  the  heaviest  grade  being  less  than  0.4  foot  per  100  feet,  levels  taken 
with  gauge  reading  at  0.5  foot  above  zero.  For  width  or  length,  fall,  distance  from 
Hinton,  and  material  taken  out  of  shoals  and  ledges,  reference  is  made  to  the  tables. 

The  river  is  now  open  from  Hinton  Landing  to  SicDanielPs or  Harvey's  Falls,  a  dis- 
tance of  17f  miles,  with  a  channel  50  feet  wide  and  2  feet  deep  at  ordinary  and  18 
inches  at  extreme  low-water. 

The  actual  amount  of  cutting  through  these  ledges  and  shoals,  in  the  entire  dis- 
tance, amonnts  to  6^^  miles^  with  a  fall  over  the  same  of  54.81  feet,  levels  taken  with 
gauge  reading  nearly  at  zero ;  total  fall  62  feet,  averaging  3i  feet  per  mile. 

Four  thousand  nine  hundred  and  ten  linear  feet  of  new  wall,  averaging  8  feet  wide 
and  3  feet  high,  were  built,  and  715  cubic  yards  of  material  put  in  old  walls.  Cost  of 
solid  rock  $l,9'i  and  pravel  71  cents  per  ciibic  yard. 

Two  and  a  half  miles  will  carry  the  improvement  to  the  month  of  Lick  Creek,  20 
miles  above  Hinton,  a  point  which  it  is  very  desirable  to  reach  to  get  freight  fit)m  the 
rich  counties  adjoining,  as  fully  set  forth  in  Mr.  A.  M.  Scott's  report.  May  26,  1879, 
and  in  mine  March  30,  1880,  forming  a  part  of  your  annual  report  to  the  Chief  of  En- 
gineers, United  States  Army,  for  18^. 

In  this  distance  about  $4,000  will  iiave  to  be  expended  to  get  a  channel  through  two- 
falls,  two  ledges,  and  one  shoal. 

I  would  I'espectfuUy  suggest  that  a  careful  survey  of  Neilly's  or  Shumate's  falls  and 
rapids,  about  30  miles  above  Hinton,  be  made,  with  reference  to  a  lock  and  dam  at 
that  point;  they  may  possibly  be  iinproved  by  cutting  a  sluice  along  the  left  bank, 
but  the  survey  should  be  made  to  ascertain  its  feasibility.  Whole  fall,  11  feet ;  6  feet 
of  this  nearly  vertical. 

Four  lines  of  keel  boats,  eight  in  all,  now  run  regularly  on  this  part  of  the  river,  the 
improvement  enabling  them  to  carry  two-thirds  more  freight  than  fonnerlj' ;  for  in- 
stance, 1,500  feet  of  lumber  used  to  be  a  load;  now  it  is  4,500  feet. 

The  latter  part  of  June  you  notified  me  that  I  was  to  assume  control  of  the  improve- 
ment of  this  river  between  New  River  Bridge,  in  Pulaski  County,  Virginia,  and  the 
lead  mines  in  Wythe  County,  Virginia,  for  the  continuation  of  which  $7,000  had  been 
appropriated,  as  well  as  the  expenditure  of  $5,000  from  the  lead  mines  to  the  mouth 
of  Wilson,  in  Grayson  County,  Va. 

Accordingly,  about  the  middle  of  August,  as  soon  as  the  work  from  the  mouth  of 
Greenbrier  up  was  well  under  way,  I  went  to  New  River  Bridge  and  examined  the 
river  to  the  mouth  of  Reed  Island  Creek,  26J  miles,  with  a  view  of  setting  data  for 
making  a  project  for  the  expenditure  of  the  money  appropriated  lor  this  section. 
That  accomplished,  I  went  to  the  lead  mines  and  examined  the  river  south  to  the 
foot  of  what  is  called  the  **  Gulf,"  in  Carroll  County,  Virginia,  nearly  8  miles  from  the 
mines ;  then  returned  to  Hinton  and  submitted  project,  as  directed,  for  the  improve- 
ments in  these  localities;  was  notified  of  the  approval  of  the  same  September  15,  and 
on  18th  starred  for  New  River  Bridge;  got  to  work  building  boats  and  canoes  2:Jd, 
and  on  October  4  commenced  clearing  out  the  channels  made  by  Captain  Cuyler,  Uni- 
ted States  Engineers,  during  the  seasons  of  1877  and  1878,  which  had  been  injured  to  a 
cousiderable  extent  by  the  severe  flood  of  September  14.  187h. 

The  principal  part  of  this  work,  which  extends  from  the  bridge  to  Peake's  Creek,  12 
miles,  was  at  Buck's  Falls,  where  the  supporting  walls  had  been  washed  away  and 
channel  filled  up;  this  channel  is  30  feet  wide  and  2  feet  deep  for  bateaux,  with  walls 
so  arranged  that  it  can  be  widened  and  deepened  for  steam  navigation  when  desired. 

The  weather  becoming  cold  the  work  was  suspended  on  1st  November.  The  force 
having  to  be  moved  every  few  days,  in  three  small  boats,  caused  loss  of  time,  and 
consequently  increased  the  price  of  getting  out  the  limestone  rock  to  f2.10  and  gravel 
to  95  cents  per  cubic  yard. 

Four  hundred  and  thirty-eight  linear  feet  of  new  wall  was  built,  averaging  7  feet 
wide  and  3  feet  high,  and  73  cubic  yartls  of  material  put  in  old  walls. 

This  work  is  shown  on  detail  maps  in  your  office,  made  by  Captain  Cnyler,  United 
States  Engineers. 

The  owner  of  Radford  Iron  Furnace,  18  miles  above  New  River  Bridge,  as  well  as 
those  of  a  furnace  on  Little  Reed  Island  Creek,  26^  miles  from  the  bridge,  are  anxious 
to  send  iron  and  ores  down  by  bateaux ;  and,  in  addition,  the  following  may  be  expected 
to  ship :  Forge  at  mouth  of  Little  Reed  Island  Creek ;  Barren  Spring  Furnace  ;  furnace 
near  this  belonging  to  Graham  and  Robinson ;  Bertha  Zinc  Works;  Falling  Cliff'  Zinc 
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Works,  to  be  started  soon,  and  yet  another,  by  a  New  York  company,  neanbe  Bertha 
mine. 

As  only  bateaux  will  navigate  this  stream  for  the  preseik,  the  project  submitted  and 
approved  calls  for  a  channel  2  feet  deep  and  20  feet  wide,  which  will  allow  raft«  to 
pass  as  well  as  boats. 

For  further  description  of  this  improvement,  reference  is  made  to  the  following 
reports  of  Capt.  J.  W.  Cuyler,  Engineer  Corps,  United  States  Army,  July  1, 1H78,  March 
15  and  July  3,  1879,  forming  a  part  of  your  annual  report,  for  the  same  yean,  to  the 
•Chief  of  Engineers,  United  States  Army. 

These  reports  are  referred  to  especially,  as  no  new  work  was  done  this  season,  and 
all  of  the  river  ffone  over  is  minutely  described  therein. 

From  the  lead  mines  up,  it  is  proposed  to  make  a  channel  as  below,  2  feet  deep  and 
20  feet  wide,  a  width  sufficient  for  bringing  charcoal  for  the  furnaces  down  in  bateaux, 
and  for  rafts  of  timber,  of  which  there  is  an  abundance  in  this  region;  there  are  also 
large  deposits  of  copper  in  Carroll  County,  which  it  is  thought  will  be  eventually  mined 
and  shipped  over  this  ryute. 

For  5  miles  above  the  lead  mines  the  obstructions  in  the  river  are  about  the  same 
■as  described  elsewhere ;  then  the  fall  becomes  very  abrupt,  as  the  mountains  are  here 
reached;  these  extend  for  14  miles,. which  will  necessanly  make  the  work  heavy  for 
that  distance. 

For  description  of  this  section  reference  is  made  to  my  report  of  a  siurvey  made  of 
this  part  of  the  river,  dated  January  10,  1879,  contained  in  your  annual  report  to  the 
•Chief  of  Engineers,  United  States  Army,  for  the  same  year. 

Owing  to  the  lateness  of  the  season,  no  work  was  done  on  this  division. 

As  Foster^s  Falls,  37  miles  above  New  River  Bridge,  offers  such  an  obstruction  to 
navigation  as  to  prevent  the  lead  mines  and  furnaces  above  from  shipping  their 
products  down  the  river,  it  is  respectfully  recommended  that  a  careful  survey  be  made 
•of  them  with  a  view  to  their  improvement  by  locks  and  dams ;  ^Hhe  fall  is  about  Id 
feet,  over  slate  and  limestone  ledges,  in  2,300  feet,  with  a  short  pool  and  a  succession 
of  ledges." 

Diinng  the  winter,  the  country  in  the  vicinity  of  New  River  Bridge  and  the  lead 
mines  was  explored  in  search  of  suitable  timber  for  crane  and  other  boats  to  be  nsed 
on  the  works  the  coming  season. 

Much  ot  the  timber' has  been  secured  and  boats  are  now  being  built. 

Maps  on  a  scale  of  1  inch  to  100  feet,  comprised  in  four  sheets,  have  been  made,  show- 
ing the  details  of  the  work  on  the  Greenbrier  division ;  also  one  exhibiting  the  read- 
ings of  the  water-^auge  at  War  Ford. 

Two  maps  showing  portions  of  the  river  improved  on  a  scale  of  800  feet  to  an  inch, 
•one  from  War  Ford  to  Harvey's  Falls,  &|  :i  iles,  the  other  from  New  River  Bridge  to 
Peak's  Creek,  12  miles,  with  appropriate  references  to  detail  sheets,  accompany  thi8 
report. 

Tables  explanatory  of  the  work  in  detail,  as  well  as  others  giving  shipments  from 
New  River  at  Hinton  Station,  on  the  Chesapeake  and  Ohio  Railway,  and  nine  stations 
■on  the  Atlantic,  Mississippijand  Ohio  Railway,  are  appended. 

I  am  indebted  to  Charles  F.  Littlepage  and  Reuben  Hurley  for  valuable  assistance 
in  the  execution  of  this  work,  the  former  on  the  Greenbrier  division,  the  latter  at  New 
River  Bridge  and  the  lead  mines;  their  judgment  and  good  management  are  to  be 
•  commended. 

SUMMARY. 

From  the  mouth  of  Wilson,  in  Grayson  County,  Virginia,  to  steamboat  landing  at 
Hinton,  Summers  County,  West  Virginia,  1^  miles  below  the  mouth  of  Greenbrier 
River,  19l|  miles.  The  appropriations  have  been  made  in  such  a  manner  as  to  divide 
this  portion  of  the  river  into  tnree  sections,  as  follows  : 

Miles. 

Upper,  or  Lead  Mines 62 

Middle,  oi  New  River  Bridge ■ 43 

Lower,  or  Greenbrier tJ6i 

Throughout  this  distance  the  navigable  channel  originally  consisted  of  natural 
■  chutes  through  the  ledges  and  shoals,  of  varying  widths,  rarely  over  1  foot  in  depth, 
in  some  places  so  tortuous  as  to  render  navigation  extremely  difficult  and  dangerous. 

The  original  project  adopted  for  the  improvement  of  these  natural  channels  was  to 
widen  them  to  30  or  50  feet,  as  might  be  required,  and  deepen  them  to  2  feet,  and 
straighten  such  as  needed  it. 

This  was  for  keel-boat  navigation ;  the  improvement,  however,  to  be  made  in  such 
a  manner  as  to  aid  the  work,  should  a  greater  depth  and  width  be  required  in  the 
future. 

A  small  steamboat,  when  light,  draught  12  inches,  having  been  built  at  Hinton,  in 
the  fall  of  1878,  rendered  it  necessary  to  make  the  channel  in  that  section  50  feet  wide 
at  all  points,  and  in  many  from  75  feet  to  100  feet,  the  depth  of  2  feet  being  retained. 
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June  30,  1880.  there  was  a  channel  50  feet  wide  and  2  feet  deep  from  Hinton  Land- 
ing to  Hubbard's  Ripple,  a  distance  by  river  of  12^  miles,  giving  an  outlet  to  the  pro- 
ducts of  Mercer  County,  West  Virginia. 

At  the  close  of  the  season's  work  for  18H0,  there  was  a  channel  of  the  same  width  and 
depth,  from  Hinton  Landing  to  McDaniell's  or  Harvey's  Falls,  a  distance  of  17f  miles, 
giving  an  outlet  to  the  fanners  and  graziersof  Crump's  Bottom  and  the  Indian  Creek 
country.  And  in  addition  to  the  above  there  are  12  miles  of  improvement  from  New 
River  Bridge  to  Peak's  Creek,  with  a  channel  30  feet  wide  and  2  feet  de«»p.  giving  out- 
let for  timber  and  farm  products,  but  not  available  for  iron  or  ores  until  RfMclford  Fur- 
nace can  be  reached. 

The  appropriation  for  the  fiscal  year  ending  June  30,  1882,  will  carry  the  improve- 
ment on  the  Greenbrier  divisioii  thmugh  Wiley's  Falls,  26  miles  above  Hinton,  passing 
the  m<uith  of  Lick  Creek,  20  miles  above  Hinton,  thus  opening  up  the  trade  from  Taze- 
well and  other  rich  counties  adjoining. 

The  pn)ject  as  far  as  Lick  Creek  has  been  approved. 

The  appropriation  for  the  fiscal  year  ending  June  30,  1882,  will  carry  the  improve- 
ment on  the  New  River  Bridge  division  to  Carter's  Ferry,  33  miles  above  the  bridge, 
and  give  an  outlet  to  the  iron  from  Radford  Furnace^  18  miles  above  the  bridge,  to  tne 
ores  from  an  iron  mine  8  miles  beyond,  to  Graham's  new  furnace  and  iron  works,  the 
former  31  miles  and  the  latter  33  miles  above  the  bridge,  as  well  as  to  two  zinc  mines 
in  the  same  section.  The  project  as  far  as  Jones's  Ford  Shoals,  20^  miles  above  New 
River  Bridge,  has  been  approved. 

The  appropriation  for  the  fiscal  year  ending  June  30,  1881,  will  carry' the  imprpve- 
ment  on  the  Lead  Mines  division  to  the  "Gulf,"  8  miles  above  the  mines,  giving  out- 
let to  charcoal  and  timber.  This  project  has  already  been  approved.  No  appropria- 
tion for  the  fiscal  year-ending  June  3U,  1882. 

With  a  channel,  as  now  proposed,  20  feet  wide  and  2  feet  deep,  the  estimate  of 
8205,000  would  be  sufficient  to  complete  it;  but  as  that  portion  from  Hinton  to  New 
River  Bridge  has  to  be  made  50  feet  wide,  at  a  cost  of  about  |2,000  per  mile,  the  above 
amount  should  hf.  inci-eased  to  $--^75,000,  unci  if  it  becomes  absolutely  necessary  to  use 
locks  and  dams  for  the  improvement  of  some  of  the  falls  this  estimate  will  have  to  be 
further  increased  by  the  amount  of  their  cost. 

The  tables  give  a  clear  exhibit  of  the  products  shipped  from  the  valley  of  New  River 
at  the  various  railroad  stations  in  1880,  and  also  the  tonnage  received  for  the  same 
section. 

On  the  lower  division  there  are  eight  keel-boats,  6  tons  each,  18  inches  draught, 
loaded.  One  small  stern-wheel  steamboat,  30  tons,  18  inches  draught,  loaded,  and 
another  being  built. 

On  the  middle  division  two  keel-boats,  of  the  same  tonnage  and  draught  as  above, 
are  in  use  carrying  ores,  and  6  more  building. 

On  the  upper  division  only  canoes  are  in  use.  Many  rafts  are  on  each  of  these  divis- 
ions, but  their  number  was  not  ascertained. 

Respectfully  submitted, 

Wm.  Proctor  Smith, 

Jssistant  Engineer, 

Lieut.  Col.  Wm.  P.  Craighill. 

United  States  Engineer'. 


Table  showing  the  distances  from  steamboat  landing  at  Hinton ^  W,  Ta.,  to  foot  of  shoals  or 
ledges^  their  length  or  widthj  a^d  difference  of  lerel  between  the  head  and  foot  of  same ; 
also,  the  quantity  and  quality  of  material  excavated  in  making  and  imj^ving  the  channel 
in  1880. 


Shoal  or  ledge.                       'Distance,  ^^^jj^^jj®*".  Fall.     [     ^^^     ]  Gravel  |  ToUl. 

1    Miles.  Feet.  Feet.     ,  Cub.  yds.    Cub.  yd$.  Ciib.  ydit. 

Led jTPH  and  KboaU  from  Hinton  to  and             12}  25, 070  44. 09  >           62S             296  924 

ineludin);  War  Ford.  ^  '  i 

Hubbard'a  Ripple 12?  100,  0.20               88               44,  132 

Sw^ecny '8  Ledges ,           12%  1,860  I          2.47,            609  1 1  509 

Sweeny's  Ripplea 13J  1,150  0.93  1             70  i             70  1  140 

Crookett'8  Ledges 14|  500  I          1. 92  i            373    '  373 

Indian  Creek  Sboals 16?  1,350            8.06 908  i  908 

CrampeLfcdges 15i  1,500            2.14          2,075   ,  2,075 

Total |. 32,130  54.81  3,743          1,318  5,061 
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Table  ithnwing  the  same  as  above  for  falls ^  shoals,  and  rippleSy  tcorkedat  during  the  teamn  of 
1«80,  on  the  middle  division,  Xew  Hirer  Bridge  being  the  inilial  point. 


Falls,  slioals,  and  ripples. 


Distance. 


T^npth  or 
,    width,    i 


FalJ. 


Solid 
rock. 


Gravel       Total. 


'    2Iile«.  Feet.  Feet. 

RippleNo.1 J  110  *0.54 

RippleNo.2 i               i\  20  *0.50| 

Ingle's  FaUs.. 28,  2,640  7.11 

Moore's  Gravel 6?  '  2,200  *2.79  I 

Buck'sFalls 78  400,  *1. 00 

Egypt  Falls  i             Sl  \  700  *0. 98 

Peak's  Creek,  shoals,  and  ledges '           lOg  !  6, 661  13.  48  ' 

1 . , 

Total :  12,731  26.40' 


Cub.yda.   Cub.  yds.    Oub.yds, 

50    :(► 

2  ; 2 

14  I  14 

....!               5  5 

91              333  424 

6  1 e 

10  ' 10 

150  I            352  511 


*  Levels  need  verifying. 

TABLE   SHOWING  THE  DETAILS  OF  BLA.STING  FROM  HINTON,  WEST  VA,  UP  THE  RIVER, 

1880. 

Number  of  holes  drilled 2,932 

Number  of  feet  of  drilling 4,984 

Number  of  blasts  fired - 3,066 

Number  of  blasts  missed 24 

Number  of  blasts  fired  under  bowlders 110 

Average  depth  of  holes feet.  1.70 

Average  depth  of  holes  drilled  per  day  per  drill do  . .  ll.SO 

Average  charge  of  powder pounds.  0.38 

Average  loosening  of  rock  xtev  blast cubic  yards.  1.22 

TEBLE   SHOWING   THE  DETAILS  OF   BLASTING  FROM  NEW  RIVER  BRIDGE,  SOUTH,  lC$80. 

Number  of  holes  drilled 138 

Number  of  feet  of  drilling 2:J0 

Number  of  misses 2 

Average  depth  of  holes feet.  1.75 

Statement  of  tonnage  sent  from  and  received  at  Hinton  Station^  Chesapeake  and  Ohio  RSail- 
way,  for  the  fiscal  year  ending  September  30,  1j^80.— [Furnished  by  R.  H.  Fisher, 
Auditor.] 


Hinton. 


Articles. 


Sent. 


Received. 


Lumber i    14,194.24 


Coal  . 

Salt 

Bacon 

Lard 

Flonr 

Whisky 

Merchandise . 

WTieat 

Hay 

Butter 

Cattle 


Eggs' 

Horses 

Sheep' 

Wool 

Cora 

Dried  frait . . . 

Rve 

Flaxseed  

Leaf  tobacco . 

Oats 

Sundries 


Total 25,392.96 


99.12  I 
20.96 
27.20  , 
2. 12  I 
3.20 
.80 
136.32 
1,746.48    . 
97.  28 
25.36    . 
4L52  ,. 
25.28    . 
15.00  ;. 
40.36  |. 
46.  56  I . 
104.20    . 
27.  76  I . 
.28  L 
24.88    . 
40L80  I. 
2.68    . 
8,309..')6  ■ 


70.52 
530.52 
285.16 

22.52 
100.40 

57.60 

5.28 

83&56 


0.00 


New  River. 


From — 


2.180.00  I 


To— 


20.40 
2.12 


a  10 

I  22.32 

I         inn  ^A 


55.40 ; 

,  251.  28 
97.28  ; 
2.-).  36 
41.  .52 
25.28 


644.20* 
"30.'66' 


108.56 


40.36 

4«.56 

104.20 

27.76 

28 

24.88 

40L80 

2.68 

6,225.56 


.'».00 


2,049.12  I     10,572.72 


858.22 


This  table  shows  that  41^  ]»er  cent,  of  the  products  shipped  from  and  to  Hinton  is 
from  the  section  of  Xew  River  now  being  improved ;  409  tons  from  New  River  were 
shipped  at  Lowell,  a  station  on  Greenbrier  River,  and  87  tons  sent  thereto. 
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Statement  of  tonnage  sent  from  and  received  at  the  following  stations  on  the  Atlantic,  Missis- 
sippi and  Ohio  JRaihray  for  the  ytar  ending  Decemhtr  31,  1880. 

[Furnished  by  E.  E.  Portlock,  auditor.] 


General   classification  of  tonnage 
sent. 


Xante  of  stations. 


GbriHtinnsburg  . 

Central 

New  River 

Dublin  

Martin's 

Max  Meadow  ... 

Wytheville 

Crockett 

KuialKetreat 


Sent. 


Torn, 
i,  816. 72 
719.  70 
987.  53 
3, 937. 31 
5, 335.  00 
4, 109. 22 
2, 495. 31 
8,  822.  68 
1,  661. 96 


Total 27,885.43 


Received. 


Products. 


Tong. 
2, 104. 

182. 

253. 
1, 326. 
4,608. 
1. 382. 
2,415. 

604. 

562. 


55     Of  animals 

20  '  Of  agriculture  ... 

61  I  Of  the  forest 

17     Of  manufactures. 

36  I  Of  the  mines 

40  .  Of  vegetables 

64  :  Other  articles.... 

51     Miscellaneous 

93    


13,  330. 37 


Tons. 


8, 098. 57 

4, 143.  79 

612. 75 

265.06 

12,  704.  58 

565.11 

358.68 

1, 136.  89 


27, 885. 43 


The  above  is  all  from  the  two  upper  sections  of  New  River  now  being  improved,  and 
it  may  be  safely  asserted  that  not  less  than  one-third  of  this  amount  will  be  shipped 
by  w^ater  as  soon  as  the  channel  is  made. 

Of  the  products  of  the  mines,  which  amount  to  7,044  tons,  exclusive  of  coal,  seven- 
eiehths  will  be  carried  in  boats  down  to  New  River  Bridge  Station. 

The  proportion  of  tonnage  received,  that  will  be  sent  over  this  route,  could  not  be 
ascertained. 

W.  P.  S. 

Operations  were  suspended  at  the  close  of  October,  1880,  and  not 
resumed  until  May,  1881.  As  much  of  the  work  is  done  by  men  in  the 
water,  it  can  only  be  carried  on  when  the  water  is  low,  is  clear,  and  not 
too  cold.  ' 

An  appropriation  of  $24,000  was  made  March  3, 1881,  for  the  applica- 
tion of  which  a  project,  given  below,  was  submitted  to  the  Chief  of  En- 
gineers April  27, 1881,  and  by  him  soon  after  approved.  Undet  this 
and  previous  projects  the  work  has  been  actively  continued  to  the  end 
of  the  fiscal  year,  and  will  be  as  long  as  the  state  of  the  river  allows  in 
1881,  and  will  be  resumed  as  early  as  possible  in  1882. 

Money  statement 

July  1,  1880,  amount  available.. $24,083  26 

Amount  ajipropriated  by  act  approved  March  3,  1881 24, 000  00 

$48, 083  26 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 16,179  09 

July  1,  1881,  amount  available ....     31,904  17 

Amount  (estimated)  required  for  compi  tion  of  existing  project 181, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30,  1883 .    25, 000  00 


PROJECT    OF  LIEUTENANT-COLONEL  WILLIAM    P.   CRAIGHILL,   CORPS 

OF   ENCflNEEBS. 

Baltimore,  Md.,  April  27, 1881. 

General:  In  accordance  with  your  instructions  I  have  the  honor  to 
submit  below  a  project  for  the  expenditure  of  the  appropriation  of  March 
3,  1881,  for  the  New  Eiver  in  Virginia  and  West  Virginia. 

The  phraseology  of  the  appropriation  is  the  following : 

Improving  New  River  from  the  Lead  Mines  in  Wythe  County,  Virginia,  to  mouth  of 
Greenbrier  River,  $24,000,  of  which  sum  $15,000  shall  be  expended  in  the  continuation 
of  thework  from  the  ibouth  of  Greenbrier  up  and  $9,000  iu  the  continuation  of  the  work 
from  the  Lead  Mines  to  Wythe  County  down. 
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The  general  plan  of  improvement. adopted  has  had  reference  to  a  navi- 
gation by  the  boats  now  in  use  on  the  river.  This  has  consisted  of  mak- 
ing a  channel  2  f?et  deep  at  ordinary  low-w^ater  and  ItS  inches  deep  at 
extreme  low- water,  and  varying  in  width  from  30  to  50  feet  according  to 
location  and  direction.  In  some  extraordinary  cases,  where  the  chan- 
nel is  necessarily  quite  crooked,  an  additional  width  of  from  25  to  50  feet 
has  been  given. 

This  plan  involves  blasting  above  and  below  water  and  the  remov^al 
of  ledges  and  bowlders,  placing  the  debris  hi  wing  dams  and  training 
walls,  excavating  through  gravel  shoals  and  placing  the  material  in  the 
hearts  of  the  dams,  and  thus  making  sluices  and  chutes,  attbrding  an 
improved  water-way  without  too  much  increasing  the  velocity  and  vol- 
ume of  the  water  in  them. 

It  is  proposed  to  continue  this  method  of  improvement  in  the  expendi- 
ture of  the  last  appropriation,  distributing  the  work  as  follows : 

1.   IX  THE  SECTION  FROM   HIXTOX   OR  THE   MOUTH   OF  THE  GREENBRIER   UP. 

To  complete  work  already  begun  from  the  month  of  Greenbrier  to  Lick  Creek, 

20  miles  in  extent ". $l,r><10 

At  mouth  of  Lick  Creek 250 

At  Shanklin's  Ferry  Ledge,  20^^  miles  from  Hinton 250 

At  Sbankliu's  Ford  Slioal,  20 J  miles  from  Hinton 2, 150 

ShoalH,  21  miles  above  Hinton 450 

Walker's  Lower  Shoals,  21f  miles  above  Hinton 500 

Walker's  Upper  Shoals,  22^  miles  above  Hinton 3, 100 

Pendleton's  Ledge,  24  miles  above  Hinton ^5<K) 

PendletoTi's  Shoals,  24  miles  above  Hinton 750 

Round  Bottom,  24^  miles  above  Hinton 700 

Shoals,  ripples,  and  ledges  between  Hound  Bottom  and  Wiley's  Falls,  25  miles 

above  Hinton 2,050 

Wiley's  Falls,  25^  miles  above  Hinton 2, 500 

Surveys  fand  estimates)  of  Neilly's  Falls,  to  decide  whether  a  sluice  may  be 

made  or  a  lock  necessary,  30  miles  above  Hinton  ...1 500 

15,000 

2.    IN  THE   SECTION   FROM  THE  LEAD  MINES  IN   WYTHE  COUNTY  DOWN. 

Nunn's  Ledges,  21.6  miles  above  New  River  Bridge #5(K) 

Ledge  just  below  Clark's  Falls  .'. 125 

Clark's  Falls,  22.8  miles  above  New  Riv«r  Bridge 950 

Clark's  Ledges,  22.9  miles  above  New  Ri ver  Brnlge , 550 

Lake  Island  ledge,  23  miles  above  New  River  Bridge 625 

Holllngs worth  Branch  ledge,  2^5  miles  above  New  River  Bridge '. .  lOO 

Burden's  Ledge,  24.8  miles  above  New  River  Bridge 200 

Ledge,  25.(3  miles  above  New  River  Bridge HH) 

Crumm's  ledges  and  skoals,  2(5.6  miles  above  New  River  Bridge 1, 3<H> 

Howartl's  ledges,  26.9  miles  above  New  River  Bridge 2.'i0 

Pine  Run  Shoals  and  Rapids,  27.7  miles  above  New  River  Bridge 3, 500 

Ledge,  31.5  miles  above  New  River  Bridge 1.50 

Sawyer's  Shoals,  '.i2  miles  above  New  River  Bridge 150 

Survey  of  Foster's  Falls,  37  miles  above  the  bridge,  to  locate  locks  and  dams, 

(these  falls  are  18  feet  in  height) 5(M> 

9,  (HK> 

The  foregoing  distribution  is  necessarily  api)roxiuiate,  but  is  as  near 
as  can  be  made  until  the  work  is  actually  in  hand,  which  is  very  irregu- 
lar in  character,  and  such  that  accurate  estimates  and  specificjitious  of 
the  details  in  extent  and  kind  cannot  be  given.  This  irregularity  has 
led  to  the  rejection  of  the  contract  system  on  this  river  up  to  this  time, 
and  to  the  adoption  of  the  method  of  procuring  materials,  boat«,  ami 
machinery,  and  labor  by  open  purchase  and  hire  when  needed. 
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It  is  recommended  that  this  latter  method  be  continued  as  most 
economical  and  satisfactory.    It  is  not  expected  to  expend  more  than 
$15,000  of  the  appropriation  in  1881,  but  to  carry  the  operations  over  to 
the  end  of  the  fiscal  year  terminating  June  30,  i882. 
Very  respectfully,  your  obedient  servant, 

Wm.  p.  Craighill, 
Lieutenmit-Cohnel  of  Engineers. 
Brig.  Gen.  H.  G.  Wright, 
Chief  of  Engineen^  U.  S.  A. 


G   22. 

IMPROVEMENT  OF  THE  GREAT  KANAWHA  RIVER,  WEST  VIRGINIA. 

At  the  close  of  the  fiscal  year  ending  June  30, 1881,  lock  3  near  Paint 
Creek  is  essentially  completed,  and  dam  3  is  so  well  advanced  that  we 
confidently  expect  to  finish  it  in  1881.  Locks  and  dams  4  and  5  have 
been  in  successful  operation  during  the  year.  Lock  6  is  under  contract 
and  begun.  Site  7  is  in  the  possession  of  the  United  States.  Negotia- 
tions for  site  2  are  still  itf  progress.  The  details  of  operations  are  fully 
set  forth  in  the  attached  report  of  Capt.  E.  H.  Kuffner,  Corps  of  Engin- 
eers, who  is  the  resident  engineer  supervising  the  work. 

Money  statement' 

July  1,  1880,  amount  available $273,319  68 

Amount  appropriated  by  act  approved  March  3,  1881 200, 000  00 

8473, 319  68 

Julv  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 152,701  44 

July  1,  1881,  amount  available 320,618  24 

Amount  (estimated)  required  for  completion  of  existing  project  2, 250, 000  00 

Amount  that  can  be  profitably  expended  in  fiscalyearending  June30, 1883.      350, 000  00 


report  of  captain  k.  h.  ruffxkr,  corps  of  engixker8. 

Charleston,  Kanawha  County,  West  Virginia, 

June  14,  1881. 
Sir:  I  submit  the  following  annual  report  of  progress  in  the  improvement  of  the 
Great  Kanawha  River,  for  the  fiscal  year  1880-'8l.  The  object  of  the  present  improve- 
ment, and  its  history  to  that  date,  having  been  given  in  the  last  annual  report,  it  is 
conceived  that  it-*  repetition  here  is  not  required  of  me.  The  report  referred  to  states 
the  condition  of  the  improvement  at  that  date,  July  1,  1880,  and  from  it  I  quote  tlie 
necessary  items  in  their  proper  placus. 

LOCK  and  dam  No.  3. 

The  personnel  at  that  dam  remains  unchanged,  excei)t  that  United  States  Inspector 
Minnick  was  on  duty  there  during  a  part  of  tlie  year,  and  recently  United  States 
Inspector  Kirlin  was  charged  witli  the  special  duty  of  preparing  the  foundation  for 
the  cribs  of  the  dam.  On  tlic  date  of  the  last  report  12,839  cubic  yards  of  masonry  had 
been  laid,  leaving  5,180  yet  to  complete  the  lock. 

The  land  wall  had  been  built  from  20  to  29  feet  above  the  rock ;  the  river  wall  was 
completed  to  about  10  feet  above  the  lower  miter  sill,  with  a  portion  built  7  feet 
higher.  Arrangements  had  been  made  for  the  timber  for  the  dam,  and  delivery  of  it 
had  begun. 

During  the  past  year  work  upon  the  lock  has  progressed  without  any  extra  or  un- 
expected delay,  and  as  rapidly  as  was  really  necessary.  The  completion  of  masonry, 
beiore  the  conunencement  of  the  dam,  was  not  required;  and  the  repeated  delay's  in 
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the  delivery  of  timber  for  the  dam  caused  the  postponement  of  its  construction.  It  is 
hardly  necessary  to  enter  into  the  details  of  the  causes  for  these  delays. 

They  have  been  repe9,iedly  touched  upon  in  the  annual  reports,  and  are  the  princi- 
pal cause  for  the  n on- completion  of  the  lock  and  dam  last  year. 

Had  half  of  the  timber  been  on  hand  early  in  the  season,  the  dam  ivould  have  )je«n 
begun  ;  whereas,  after  wailing  a  fall  year  longer,  and  adopting  every  imaginable  de- 
vice for  securing  it  and  hastening  its  delivery,  there  are  still  some  300, (KM)  feet  to  be 
delivered  to  complete  the  various  oills  for  the  dam,  cribs,  and  gates.  The  masonry 
upon  the  lock  at  the  close  of  the  year,  shows  th^  river  wall  completed,  excepting  a 
few  stones  at  the  head  and  a  few  at  the  foot,  which  can  be  put  in  whenever  desired. 
The  placing  of  the  irons  for  the  gates  called  for  ^xtra  care  and  attention,  and  tho^e 
points  on  the  walls  are,  for  the  present,  left  nntini^hcd.  Upon  the  river  wall  masonry 
is  not  huiTied,  as  it  is  desirable  to  complete  the  iiiirt^r  and  guard  walls  iii'st,  as  the 
handling  of  stone  is  less.     At  the  e»d  of  the  year  the  state  of  this  wall  is  as  follows : 

Unfinished. 


Courses. 


Lower  end- 


Upper « 


<;oping 76feet 242feet. 

1 51  feet  126  feet. 

^ 112  feet. 

3 1 1054  feet. 


105|i 
90  fee 


4 ' QOfoeL 

5 40  feet. 

6 ; 42  feet. 


The  la^g  of  the  remainder  can  proceed  now  with  rapidity,  as  the  completion  of 
the  interior  walls  will  shortly  be  a  fact.  The  guard  wall  at  the  head  of  the  lock  has 
been  carried  oip  to  within  two  courses  of  completion,  and  only  awaits  the  miter  wall. 

The  miter  wall  was  carried  up  from  the  rock  to  the  bottom  of  the  culverts,  and  of 
the  different  pillars  the  central  one  was  completed  to  the  capping,  1  side  pillar  also, 
and  2  of  the  narrow  interior  ones,  1  course  each.  Since  the  1st  of  June,  however,  as 
particular  attention  is  paid  to  this  part  of  the  work  it  has  progressed  rapidly  and  there 
is  no  doubt  it  will  be  completed  by  1st  JvLly,  as  the  stone  is  all  cut  and  ready  to  lay. 
The  pavinje  on  the  land  and  land  wall  is  nearly  complete  to  the  head  of  the  land  wall. 
Nearly  2,2(K)  yards  of  paving  have  been  laid.  The  cri  ns  at  the  foot  of  the  lock  are  done ; 
those  at  the  head  are  nearly  ready  to  begin  work  on. 

The  procurement  of  stone  for  the  filling  of  the  dam  has  been  in  progress  for  the  entire 
year,  and  large  amounts  are  piled  near  the  lock  for  early  use,  and  also  near  the  abut- 
ment. The  dredge  was  set  to  work  on  trench  for  the  foundation  of  the  dam  on  May  2, 
and  has  been  at  work  as  continuously  during  the  day  since,  as  breakages  would  allow. 
About  250  feet  in  length  has  been  about  two-thirds  opened,  and  the  tirst  crib  for  the 
dam  was  put  in  on  the  13th  June.  Progress  in  this  will  be  so  indefinite  that  predic- 
tion will  be  useless. 

As  soon  as  a  few  cribs  are  in  place,  i^ork  will  be  much  facilitated,  as  the  filling  will 
begin,  and  the  quarried  stone  used  to  advantage. 

Extracts  from  monthly  reports  of  No.  3. 


MMonry. 


Stone  cut,  superficial  feet. 


Timber,  feet, 
B.  M. 


July 

Aueust 

September  . 

October 

November  . 
December.  . 
January  . . . 
February  .. 

March 

April 

MAy 


'  a  yds. 
.  1,364 
J  574 
547 
.1  591 
225 


335 


1 

1 

6i6 

♦* 

.9 

§       1          <a 

p< 

s    '      § 

w 

&      s  ■ 

.9 


I 


S 


^    ;1:  I 


i^ 


Sup./t. 
560 


812  . 
430 
331 

616. 05  294i 
179 


I   i  I  ■ 


p. 


.  O.^ds. 


840.  5  I    962. 45     413. 66 
856.  25 1, 222. 16     663 
819      !l,348      |1,469 
319.75     769.25  412.16 
I I 


216.83 , I    234. 


672.75*135,832     47,450 

1,250      1 19,550 

429.411    66,251       8,867 


:r. 


24  ' 
2361 


152.25!  531.25  603.09 
272.16;  194.921  243.25 
381.  5       456. 58       67. 25 


I 


319.  33 

70.75 

755. 331 


5,985 

39,874'    32,344 

7.995:  186.939 
51. 8491  318, 189 


367  . 

270 

248 

94 

80 

85 
144. 
153'. 
220'. 


371 
543 
1«2 
202 
406 
500 


"  Total  timber  delivered  for  dam,  to  September  1, 1880,  326,286  feet,  B.  M. 
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LOCK  AND  DAM  NO.   4. 


This  work  was  practically  completed  on  the  3d  of  July,  1880,  when  the  first  lockage 
was  made.  Since  then  the  dam  has  been  lowered  and  pnt'up  three  times,  and  is  up 
at  this  date,  June  1.  During  this  time  the  dam  has  been  entirely  up  a  total  of  146^ 
days.  The  dates  of  the  several  movements,  the  time  occupied  in  making  them,  &c., 
are  as  follows : 


FinUhed  ndsing. 


Began  to  lower. 


1 5- 


*  1  time,  and  not  Instrnotiye. 

The  works  are  in  ^ood  order  and  repair.  The  general  remark  Relative  to  experience 
gained  in  maneuvering  the  dam,  and  on  the  effect  of  ice,  dui.,  at  both  dams  4  and  5, 
will  be  given  below  in  connection  with  the  reporj  for  the  latter  work.  In  regard  to 
the  commerce,  number  of  lockages,  &c.,  there  being  no  shipments  of  any  amount  in 
Ko.  5  pool,  the  business  at  the  lower  lock  practically  represents  that  of  both,  and  will 
be  given  for  No.  5  only. 

LOCK   AND  DAM  NO.   5. 

This  work  was  completed  so  that  the  first  lockage  was  made  July  16,  1880.  Since 
that  dafce  the  dam  has  been  lowered  and  raised  three  times.  It  has  been  up  a  total  of 
12*^  days  to  June  1.  The  dates  of  ^e  maneuvers,  and  the  time  taken  to  perform 
them,  are  as  follows : 


Finished  raising. 


Jnlyl6,12m 

September  23, 3  p.  m. 
l^ovember  17, 9  a.  m 
May  16, 7  a.  m 


Began  to  lower. 


September  9, 12  m — 
November  1, 12  p.  m 
November  30,  3  p.  m 
Still  up  June  1 


^ 

2* 

« 

Is 

t 

•s 

^a 

1 

1 

it 

56 

(*) 

39i 

159 

13* 

121 

15 

293 

1221 

.2.2 

il 


eo 

m 

30 


*1  time,  and  not  iustractive. 

The  following  tables  are  summaries  of  the  records  kept  at  lock  5,  from  July  16, 
1880,  to  June  1 : 


Steamers 
np. 


-- 


Through  pass 
Through  lock 

Total... 


454 
295 


749 


Steamers 
down. 


402 
289 


Bargee 
up. 


125 

81 


T51 


206 


Barges 
down. 


150 

58 


Bans 
down. 


10 
9 


19 


Total  number  of  lockages  made,  609. 

58  E 
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• 

i 
1 

•s 

s 

lit 
|2^ 

ll 

«  M 
P^ 

rrilTOaiFll  DftfiB  .••.•.••...•    ...    •       ..•..•...•.••..• ..«•• 

875.800 
228,000 

700 
400 

5.771 

Thronirh  lock  .,..,«TTrrTr -  ^.^.. 

2,885 

Total 

1  104,700          1.100  1         8.flS& 

MANEUVERING  THE  DAMS. 

Althongli  considerable  trouble  bas  been  bad,  notbing  serious  has  occurred,  and  the 
working  on  tbe  whole  has  been- as  satisfactory  as  could  b©  expected.  The  difficulties 
decrease  with  experience,  and  the  maneuvers  are  already  made  in  much  less  time  than* 
at  first.  As  was  to  be  anticipated,  the  tripping  bars  have  been  the  principal  cause  of 
trouble,  and  the  desirability  of  getting  rid  of  them  if  possible  is  deafly  proved.  They 
become  foul  from  stone,  gravel,  sticks,  &.nd  cinders  (the  last  is  quite  troublesome), 
that  get  on  and  wnd&r  them  and  in  the  geariug-wells.  This  is  particularly  the  caae 
when  the  dams  are  down,  and  a  good  deal  of  time  and  hard,  disagreeable  work  an 
always  required  to  get  the  bars  in'working  order  before  the  wickets  can  be  righted. 
Besides  this,  they  frequently  fail  to  trip  (the  tripper  passing  the  prop,  as  it  will  when 
the  latter  is  not  well  down  to  its  seat  in  the  hurter),  and  the  wicket  is  left  standing 
to  be  pulled  down  from  below,  a  slow  and  difficult  operation.  It  is  true  that  a  care-  • 
ful  examination  of  every  prop  by  the  diver  in  raising  does  away  with  the  mostof  thid 
difficulty,  but  not  entirely,  for  a  prop  will  sometimes  be  overlooked  and  cause  the 
loss  of  precious  time  when  the  dam  is  thrown.  It  is  believed  that  the  adoption  of  the 
Fasquean  hurters  at  both  4  and  5  is  advisable,  and  it  is  respectfully  recommended 
that  steps  be  taken  to  give  them  a  trial  by  placing  them  on  one  bar-section  at  one  of 
the  dams  as  soon  as  practicable.  It  is  thought  a  small  movable  coffer  could  be  devised 
that  would  allow  of  the  placing  of  two  or  three  hurters  at  once,  and  the  change  made 
at  small  expense. 

It  is  found  that  a  great  deal  of  material,  stone  (some  large  ones),  coarse  gravel, 
sand,  cinders,  water-soaked  wood,  and  mud  are  deposited  on  the  work  after  eveiy 
flood.  It  is  generally  found  nearly  or  qnit-e  to  the  top  of  the  sills,  decreasing  by  s 
gentle  slope  below.  That  left  immediately  below  the  bridge  sills  causes  considerable 
trouble  by  preventing  the  lowering  of  the  trestles. 

This  is  now  kept  clear  by  the  diver,  hut  the  importance^  in  any  form  of  trestle  dam, 
of  placing  this  sill  fut  ther  up  stream  and  of  f/iving  it  as  much  slope  as  possible  on  the  down- 
stream side  has  been  demonstrated, 

A  great  deal  of  diving  is  found  necessary,  so  much  that  it  has  been  found  impracti- 
cable to  get  along  with  one  diving  apparatus  for  both  dams,  and  the  second  one  is 
about,  with  your  approval,  to  be  purchased. 

ICE. 

The  experience  with  ice  last  winter  was  quite  severe.  The  most  of  the  river  was 
covered  with  ice  from  5  to  8  inches  thick.  It  was  carried  out  when  quite  strong  by 
a  slight  "  head  rise  "  that  was  just  high  enough  to  cause  heavy  gorges  at  both  4  and 
5 ;  at  both  places  it  gorged  on  the  weirs  and  held  till  the  water  ran  up  irom  5  to  6 
feet  above  the  normal  level.  When  the  gorge  broke  at  dam  5  it  carried  away  several 
of  our  boats  and  barges  that  were  harbored  below  the  lock,  and  caused  some  damage 
in  this  way,  but  it  is  gratifying  to  state  that  neither  of  the  movable  dams  sustain^ 
any  noticeable  injury. 

The  charge  of  locks  and  dams  Nos.  4  and  5  was  placed  with  Lieutenant  Black,  Corpa 
of  Engineers,  until  he  was  relieved  from  this  work,  early  in  May,  when  Assistant  En- 
gineer A.  M.  Scott  was  placed  in  immediate  supervision.  This  gentleman  has  prepared 
so  much  of  this  report  as  pertains  to  these  dams,  which  is  inserted  in  its  entirety  as 
representing  not  only  the  history  of  the  first  movable  dams  in  America  in  operation, 
but  the  engineering  suggestions  first  made  as  practicable  experience  brings  out.  The 
items  of  commerce  cannot  as  yet  be  a  critical  test  of  this  improvement,  for  we  have 
now  for  the  first  year  opened  up  as  a  navigable  river  what  before  was  not  considered 
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«8  such.  It  slioald  b«  noted  that  the  dams  are  reported  as  up  over  half  of  the  time 
since  pat  into  operation* 

'  During  the  greater  part  of  the  year,  that  is,  until  Lieutenant  Black  was  relieved, 
Assistant  Engineer  Soott  was  immediately  in  charge  of  the  superintendence  of  the 
ooDstmction  by  the  contractors  of  lock  No.  6,  and  was  assisted  by  Assistant  Engineer 
C.  McDermott, 

The  latter  gentleman  was  actively  engaged  in  overlooking  the  construction  of  the 
lock-honse  at  No.  6  during  the  summer  and  fall. 

The  summnry  as  to  No.  6,  following,  was  prepared  by  Mr  Scott. 

Proposals  for  building  lock  No.  6  were  invited  by  advertisement  of  July  30,  1880, 
and  received  until  September  7,  1880.  The  contract  was  awarded  to  Messrs.  George 
Harris  and  William  H.  Black,  by  contract  dated  November  4. 

The  contractors  went  to  work  soon  afterwards,  but  the  early  and  severe  winter  pre- 
vented much  work,,  and  not  much  was  done  until  the  early  spring. 

Upon  the  Iwt  of  June  the  contractors  had  their  office,  store,  shops,  and  other  build- 
ings about  complete. 

They  are  now  working  in  two  quarries,  ''Prestou's'^  and  "Elk";  from  the  former 
will  be  obtained  their  backing,  of  which  several  hundred  yards  have  been  taken  out, 
and  other  rough  stone,  and  they  are  now  in  good  8hax)e  to  get  out  considerable  more  on 
short  notice.  At  this  place  they  have  graded  an  incline  from  quaiTv  to  river,  and 
huilt  a  crib  pier  to  load  from.  They  began  at  Elk  <iuarry  on  the  18th  of  May,  and  will 
begin  taking  out  stone  for  cutting  in  a  day  or  two;  this  (juarry  having  been  desig- 
nated as  that  from  which  the  cut  stone  should  be  taken.  They  are  doing  considerable 
work  at  this  quarry  in  cribbing  and  filling  to  watei-'s  edge  to  make  yard-room.  They 
got  their  dre<lge  at  work  early  in  May  at  removing  logs  and  trees  from  the  site. 

Owing  to  breakages,  they  have  put  in  but  17  days  with  the  dredge  during  the  month. 
They  are  now  dredging  for  the  upper  end  of  the  coflfer-dam,  the  lirst  section  of  which 
will  probably  be  sunk  before  long.  The  poles  and  plauk  for  the  coffer  are  nearly  all 
on  the  ground. 

The  "grubbing"  and  "clearing**  of  bank  is  done.  All  considered,  though  the  con- 
tractors have  been  too  slow  about  getting  started,  particularly  at  the  placing  of  the 
coffer,  they  are  making  satisfactory  preparations  towards  carrying  on  the  work.  The 
lock-bouse  at  this  point  was  built  by  day's  labor,  from  drawings  prepared  in  this 
office,  and  was  finished,  as  far  as  contemplated  at  present,  in  January,  and  has  since 
been  occupied  by  the  inspector. 

SURVEYS,  ISTC. 

Negotiations  for  the  site  of  lock  and  dam  No.  2  not  having  been  brought  to  a  suo- 
eessful  issue,  an  attempt  to  locate  elsewhere  was  resorted  to,  and  special  surveys  fox 
this  purpose,  including  borings  and  topography,  were  made  above  and  below  Harvey's 
Shoals.  A  sit«  was  marked  out  below  Harvey's  Shoals,  and  some  correspondence  with 
the  land-owners  took  place,  but  nothing  definite  was  done.  The  survey  of  the  river 
from  Loup  Creek  to  Lyken^s  Shoals  was  continued,  and  maps  of  these  surveys  have 
been  made,  or  their  results  incorporated  upon  office  maps.  Much  ei^tra  and  final  work 
of  this  kind  has  been  done  during  the  year  at  the  site  for  No,  6,  for  exact  Information 
for  use  before  the  letting  of  the  contract  for  the  lock  at  that  place,  and  since  that 
time,  in  connection  with  the  contract. 

A  telephone  line  has  been  put  up  from  lock  No.  3  to  lock  No.  6,  a  distance  of  about 
30  miles,  thus  connecting  all  these  locks  with  one  or  other  and  with  the  Charleston 
office,  as  well  as  the  telegraph  station  at  Charleston.  It  had  l>een  found  necessary  to 
the  successful  operation  of  the  movable  dams,  their  prompt  raising  and  lowering,  that 
they  should  communicate  freely  with  one  another  and  with  the  Charleston  office^ 
The  great  convenience  experienced  in  the  matter  of  correspondence  was  another  rea- 
son for  the  building  of  the  line,  and  now  that  it  is  put  up,  it  hardly  seems  possible 
that  we  could  have  got  along  without  it  as  well  as  we  did.  If  now  we  could  have  it 
extended  to  Kanawha  Falln,  as  it  should  be,  so  as  to  connect  us  with  that  gauge,  we 
should  be  (juite  safe  in  the  matter  of  sudden  rises,  and  independent  of  telegrapns  en- 
tirely, as  the  cards  from  Hinton,  now  sent  by  mail,  would  give  us  all  the  information 
necessary'.  Possibly  the  railroad  com])any  would  let  us  j)Ut  up  a  wire  from  the  falls 
to  Paint  Creek,  15  miles,  on  their  poles.     If  so,  this  could  be  done  for,  say,  fl300. 

Lock-hoHHVH  fot  looks  Nos.  3,  4  and  5  seeming  necessary,  it  was  recommended  that 
the  usual  form  of  "company  officers' quarters  "  as  adopted  by  the  Quartermaster's 
Department  of  the  Army,  be  selected,  with  a  slight  modification,  and  drawings  of  the 
same  were  prepared,  together  with  specifications  and  estimates.  Orders  have  recently 
been  received  looking  to  the  early  erection  of  houses  at  these  points. 

A  steam  tow-boat  for  the  use  of  this  improvement  has  long  been  needed,  and  was 
never  more  wanted  than  during  the  past  year.  As  the  result  of  much  investigation 
Svnd  correspondence,  it  has  been  decided  to  take  steps  for  obtaining  one  of  suitable 
size  for  the  work  exx>ected,  and  advertisements  for  the  hull  have  been  made. 
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.  Commercial  statisticB  have  hitherto  been  obtained  from  the  Kanawha  Board,  bat  ar 
recent  legislation  looks  to  its  snspension,  an  effort  must  be  made  to  obtain  this  in- 
formation elsewhere,  and  a  circular  will  be  sent  to  all  of  the  principal  coal-men  and 
others  in  the  Kanawha  Valley  to  ascertain  the  quantity  of  shipment's  made. 
This  cannot  be  obtained  at  once,  but  I  hope  to  forward  it  by  the  middle  of  Jnly. 
Very  respectfully,  your  obedient  servant, 

E.   H.   RUFFNEK, 

Captain  of  Engineen^ 
Lieut.  Col.  W.  P.  Ckaighill, 

Corps  of  Engineers^  17.  S,  A, 


Abairact  of  proposals  for  building  lock  No,  6^  Great  Kanawha  Birerj  West  Ttrgima^  opemM 
at  12.05  o^clockp.  m.  September  7,  1880. 


Grabbing  and  olearing,  complete. . 

Excavation per  en.  yd.. 

Excavation  (rook) do. ........ 

Embankment,  inplaoe per  on.  yd 

Paddling do., 

"  Cut-stone  "  maaonry do  . 

"  Pointed-face  "  masonry do 

"Bock-faoe*' masonry do.. 

*•  Coping" do.. 

* '  Quoins  " do  — 

"Sills" do.. 

"Backing "  masonry do . . 

Concrete do. . 

Paving do.. 

Riprap do 

Btone  filling  for  cribs do 

Timber  and  plank  in  tbe  permanent 

conBtriiction,  per  M  ft.,  B.  M. 

Drift  bolts,  per  poand 

Bolt  and  dowel  holes  in  masonry,  per 

linear  foot. 

Ciib-logs  for  coffer-dam . 

Coffer-dam  sheathing,  perM  ft,,  B.  M. 


u  \ 

u.  j 

4*  P 

1 

• 

t^ 

l^i 

1^ 

f 

6 

"A 

1 

}Z5 

-^ 

^ 

}zi 

S« 

$215  00 

$2,000  00 

$400  00 

$215  00 

$2,00000 

t400  0t 

100 

100 

50'  21, 500 

21,500  00 

21,500  00 

10, 750  M 

1  25 
62 

1  00 
50 

200 



8,500 

5, 270  00 

4,250  00 

4.250  01 

125 

1  26 

1  OOl    1,  650 

2,062  50 

2,062  50 

1.650  01 

15  00 

20  00 

13  OO'        700 

10,500  00 

14.000  00 

9.  100  01 

12  00 

13  00 

12  00'     1, 250 

15, 000  00 

16,250  00 

15,000  01 

10  00 

12  00 

11  00;    1, 000   10, 000  00 

12,000  00 

11,000  01 

15  00 

20  00 

20  00         320     4. 800  00 

6:400  00 

6.  4410  01 

16  00 

25  00 

/20  OO'        100     1, 600  00 

2.500  00 

2.000  00 

16  00 

22  00 

13  00         125     2. 000  00 

2.750  00 

1.62S0t 

7  00 

825 

8  00;    4,300  ,30.100  00 

35,475  00 

34,400  00 

7  00 

8  00 

6  00         400 

2,  800  00 

3.200  00 

2,400  00 

4  00 

550 

2  50<    1, 360 

5.440  00 

7,480  00 

3,400  Of 

4  00 

300 

2  00,    1.960 

7,H00  00 

5,850  00 

3.900  00 

3  00 

200 

2  Oo!    1,250 

3,750  00 

2,500  00 

2,500  Of 

40  00 

88  00 

50  OOli^.OOO 

5,800  00 

5,510  00 

7,250  00 

08 

08 

12^    6,200 

416  00 

416  00 

t      «24  m 

30 

15 

12:    1,600 

450  00 

225  00 

lh0$l 

36 

20 

12'  43, 000 

15, 480  00  :8, 600  00 

5,160  01 

40  00 

22  00 

40  00 

22,500 

000  00  1    485  00 

900  01 

1 

145, 888  50.153, 463  50 

122,689  00 

1 

Contract  awarded  to  Harris  &  Black. 
Abstract  of  proposals  for  building  the  hull  of  a  stern-wheel  tow-boat ;  opened  Julj/  1,  1881. 


1 
1 

Names  of  bidders. 

Besidence. 

Amount 
for    hull 
complete. 

Dates  of  deliveir- 

1 

Job  "R-  Tbi^yw 

Charleston,  Kanawha 
County,   West  Vir- 

CincinnaU,  Ohio 

Point  Pleasant.Mason 
County,  "West  Vlr- 

$3,050 
5,500 
4,500 

75  days  after  awardini;  cos- 
tract. 

00  days  after  awarding  eca- 

tract. 

• 

75  days  after  awardini;  en- 
tract. 

2 
3 

Marine  Railway  and  Dry  Dock 
Company,  0.  P.  Tharp,  sa- 
perintendent. 

Marine  Dock  Company,  John 
L.  Charles,  president. 

Contract  with  Job  E.  Thayer. 
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G  23. 

IMPROVEMENT  OF  ELK  RIVER,  WEST  VIRGIJMIA. 

The  season  of  work  on  this  river  is  necessarily  short,  being  confined 
to  that  of  low-water.  Operations  were  begun  August  24,  1880,  sus- 
pended November  13,  1880,  and  resumed  May  5,  1881. 

Their  character  was  of  the  same  Itind  as  given  in  previous  reports, 
and  may  be  found  as  well  as  their  extent  and  results  explained  in  detail 
in  the  attached  report  of  Capt.  E.  H.  Euffner,  Corps  of  Engineers,  the 
otficer  in  immediate  charge. 

Money  statement. 

July  1,  IftHO,  amount  avaUable $6,297  78 

Amount  appropriated  by  act  approved  March  3,  1881 5, 000  00 

$11,297  78 

July  1,  1881,  amount  expended  during  fiscal  year,  exclasive  of  outstanding 
liabilities  July  1, 1880 -     3,190  80 

July  1,  1881,  amount  available 8,106  98 

Amount  (estimated)  required  for  completion  of  existing  project 85, 000  00 

Amount  that  can  be  protitably'expended  in  fiscal  year  ending  June  30, 1883.      3. 500  00 


rbport  of  captain  e.  h.  buffnxr,  cobp8  of  snginesrs. 

Charleston^  Kanawha  County,  West  Virginia, 

June  14,  1881. 

81R :  1  have  the  honor  to  submit  the  following  report  on  the  improvement  of  th^ 
Elk  River,  for  the  fiscal  year  ending  June  30,  1881. 

Work  begun  August  24,  1880,  and  was  suspended  November  13,  1880.  The  portion 
of  the  Elk  River  passed  over  was  from  the  mouth  of  Holly  River  to  below  the  mouth 
of  Otter  Creek,  a  distance  of  45  miles. 

The  work  consisted  in  cutting,  grubbing,  and  clearing  underbrush  and  trees  from 
islands  and  bars,  and  in  breaking  up  and  removing  rocks  and  everything  which  inter- 
fered with  the  open  navigation  of  the  liver. 

Eighteen  islands  and  l]«rs  were  cut  and  grubbed,  and  one  bar  was  removed;  103,914 
•nbic  feefc  of  rock  were  broken  up  and  removed  from  places  where  it  was  an  obstruc- 
tion and  placed  iu  other's  where  it  was  either  not  hurtful  or  where  it  was  beneficial 
by  giving  better  direction  to  the  current. 

State  of  navigation  at  present. — From  the  mouth  of  Duck  Creek  to  the  mouth  of  Elk 
•River,  a  distance  of  75  miles,  boats  and  rafts  can  be  run  out  on  rises  from  12  to  18 
inches  less  in  height  than  formerly. 

From  Duck  Creek  to  the  mouth  of  Holly  River  there  are  seven  dams,  and  while 
these  remain  the  boating  stage  of  water  must  remain  the  same.  The  work  done  has 
simply  lesseneir  the  danger  and  expense  of  running.  This  has  been  accomplished  to  a 
marked  degree. 

The  laws  of  West  Virginia  give  the  citizens  of  the  State  power  to  remove  these  dams, 
and  therefore  the  engineers  have  heretofore  thought  it  advisable  for  the  United  States 
to  do  nothing  with  them. 

Between  the  mouth  of  Otter  Creek  and  the  pool  near  the  mouth  of  Elk  the  work 
can  be  continued  in  the  same  manner  to  great  advantage. 

Below  the  mouth  of  Big  Sandy  some  channeling  is  needed.  On  May  5  work  was 
again  resumed  on  the  river,  -with  Mr.  H.  D.  Ruf|,uer  in  charge,  at  a  salary  of  $90  per 
month  and  an  assistant  at  $60  pernionth,  under  the  following  instructions  :^ 

'•  You  will  be  allowed  a  cook  at  the  rate  of  $30  per  month,  and  laborers  will  be  paid 
10  cents  per  hour.  You  will  procure  provisions  from  time  to  time  for  the  wants  of 
your  party,  and  you  will  send  the  bills  to  this  office  for  payment.  You  will  keep  a 
record  of  the  work  done  and  the  usual  time-books,  and  send  pay-rolls,  duly  signed,  to 
this  ofllf-e,  in  duplicate,  at  the  end  of  each  month.  All  bills  and  pay-rolls  sent  by  you 
here  will  be  signed  by  you  as  correct  before  payment  will  be  made." 

He  was  directed  to  proceed  at  first  to  Mr.  Samuel  Fox's,  at  the  month  of  Strange 


Digitized  by 


Google       ^ 


y 


^18         REPORT   OF   THE    CHIEF    OF   ENGINEERS,  U.  S.  ARMY. 

Creek,  and  there  get  from  him,  and  receipt  for,  the  tools,  &;c.,  left  there  by  Mr.  Beall 
last  year.  He  was  then  directed  to  proceed  down  the  river  to  where  work  was  tnar 
pended  last  fall,  below  Otter  Creek,  and  continue  the  work  on  down,  with  a  party 
large  enough  to  do  what  was  required,  and,  if  it  was  necessary  to  do  any  work 
between  Strange  Creek  and  Otter,  to  do  so  on  the  way  down. 

Below  that  point  he  was  directed  to  be  guided  in  general  by  the  plan  of  operations 
to  be  followed  throughout  the  river,  which  is  to  remove  such  obstructions  to  navi^- 
tiou,  as  rock,  snags,  ovorhaugiug  trees,  and  gravel  shoals,  and  by  the  specific  instrac- 
tions  as  to  certain  pointH. 

He  then  retun»e<l  lo  Charleston,  bought  necessary  supplies,  shipped  them  on  posh- 
boats  for  the  uppcT  river,  and  went  with  them.  He*  reached  Tate's  Island  on  the  lath, 
and,  after  orgiinizing  his  party,  resumed  work  below  Strange  Creek,  and  con  tinned 
from  that  point  on  down  the  river,  completing  what  was  needed  from  the  work  of  last 
year  and  the  acciiniulations  of  the  winter.  Much  timber  was  cut  in  the  vicinity  of 
Strange  Creek,  and  much  which  had  lodged  on  the  head  of  Tate's  Island  was  removed. 

A  portion  of  the  island  just  below  Duck  Creek  Dam  was  grubbed, 

Turkey  Run  Bar,  1  mile  below  Duck  Creek  Dam,  was  cleared  of  all  timber,  as  was 
also  done  at  Frame  Run,  \  mile  lower  down. 

The  channel  at  O'Brian  Creek,  \  mile  lower  down,  was  improved  by  removing  lcN>ae 
fftone. 

The  channel  at  Grove  Creek  was  improved  by  raising,  extending,'  and  sraightening 
the  wall. 

One  large  stone  was  blasted  here.    Channel  at  Paddy's  Defeat  was  worked  on. 

Stumps,  sunken  trees,  and  rocks  removed  from  channel  at  End  of  World,  and  like 
work  done  at  Twisting  Chute,  Log  Shoal,  and  Two  Sallies  Riffle. 

The  channel  at  Water's  Defeat  required  the  raising,  straightening,  and  extending 
the  wall,  and  the  removal  of  a  rock  containing,  perhaps,  2  cubic  yards. 

At  Big  Otter,  12  miles  above  Clay  Court-House,  a  large  rock  was  blasted  and  re- 
moved to  the  amount  of  about  100  cubic  yards. 

Slight  work  was  done  at  nearly  all  of  the  intermediate  shoals  to  Red  House,  where 
a  rock  containing  166  cubic  yards  was  removed,  and  several  small  ones  were  also 
removed. 

Very  respectfully,  your  obedient  servant. 


Lieut.  Col.  Wm.  P.  Craighill, 

C<yrp9  of  EngineerSf  U.  S.  A. 


E.  H.  RCFFNER, 

Captain  of  Engineers, 


G  24. 
IMPROVEMENT  OF  CAPE  FEAR  RIVER,  NORTH  CAROLINA. 

The  stODe  dam  at  the  Kew  Inlet  is  eBseDtially  completed  at  the  close 
of  the  fiscal  year.  The  details  are  ffiven  in  the  annexed  report  of  Mr. 
Henry  Bacon.  The  suction  dredge  Woodbury  has  continued  to  work, 
successfully  on  the  Baldhead  Bar,  with  a  gain  of  1  foot  in  depth  during 
the  year,  there  being  now  14  feet  at  mean  low- water.  While  this  deep- 
ening at  the  Baldhead  Bar  has  taken  place,  the  inner  bar  of  the  west- 
em  channel  has  become  shoaler,  and  the  changes  in  the  neighborhood 
of  what  was  once  the  New  Inlet  entrance  are  very  extensive,  and  in  the 
direction  of  a  return  to  the  condition  of  things  before  that  inlet  was 
opened. 

A  breach  has  occurred  in  the  long  narrow  strip  of  sand  called  Smith's 
Island.  No  serious  results  are  expected  from  this,  but  it  is  of  sufficient 
importance  to  justify  the  eflfort}»to  close  it,  and  this  has  been  begun. 

A  contract  has  been  made  for  dredging  the  Snow's  Marsh  channel  ib 
a  depth  of  16  feet  at  mean  low-water,  which  is  the  beginning  of  what  is 
necessary  of  that  kind  of  work  to  take  16  feet  of  water  to  the  city  of 
Wilmington. 

The  collector  of  the  port  states  that  the  increase  in  collections  over 
those  of  the  previous  year  has  been  about  25  per  cent.    The  president 
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of  the  Chamber  of  Commerce  of  Wilmington  gives  a  comparative  Btate- 
ment  of  tonnage,  &c.,  for  five  years,  which  shows  a  steady  gain. 

Money  statemerU. 

Jnly  1,  1880,  amonnt  avaUable..' |95, 109  45 

Amount  appropriated  by  act  approved  March  3, 1881 140, 000  00 

$235,109  45 

July  1, 1881,  amouDt  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880    89,559  13 

July  1,  1881,  amount  available • 145,550  32 

Amount  (estimated)  required  for  com]>letiou  of  existing  project 410, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  '  300,000  00 


United  States  Engineer  Office, 

Baltimore^  Md.j  January  19,  1881. 
General:  I  have  the  honor  to  return  herewith  a  letter,  dated  Janu- 
ary 17,  from  the  Hon.  M.  W.  Ransom  to  the  Secretary  of  War,  in  which 
he  requests— 

That  the  Chief  of  Engineers  will  have  prepared  at  the  earliest  moment,  for  the  use  of 
the  Senate  Committee  of  Commerce,  an  estimate  of  the  probable  cost  of  deepening  the 
channel  of  the  Cape  Fear  River,  North  Carolina,  at  it«  mouth,  to  16, 18,  and  20  feet, 
respectively,  and  his  opinion  in  reference  to  the  practicability  and  expediency  of 
making  such  improvement. 

This  letter  was  received  by  me  to-day. 

It  is  supposed  that  the  depths  mentioned  were  intended  to  refer  to 
mean  low-water.  What  follows  will  be  upon  that  supposition,  and  it 
may  be  well  to  state  also  that  the  rise  of  the  tide  in  the  Cape  Fear  aver- 
ages between  4  and  5  feet 

I  insert  here  an  extract  from  the  last  annual  report  on  the  Cape  Fear 
Eiver  up  to  June  30,  1880 : 

The  improvement  in  the  Baldhead  channel  is  apparent.  A  year  ago  there  was  a  chan- 
nel of  but  12  feet  depth  and  about  ,100  feet  width.  This  has  griMuaUy  increased  in 
width  and  depth,  until  now  there  is  a  channel  of  200  feet  width  and  13  feet  depth  at 
xnean  low-wat«r  entirely  across  the  bar  and  inner  shoal,  and  a  plain  channel  of  fully 
14  feet  depth  across  the  main  bar.  The  12-foot  channel  is  now  folly  450  feet  wide. 
On  spring  tides  18  feet  can  b^  carried  over  the  Baldhead  bar.  A  vessel  drawing  17 
feet  2  inches  has  been  carried  out  recently.  By  taking  proj^er  advantage  of  the  tiaes, 
14^  feet  can  be  carried  up  to  Wilmington.  The  beneficial  influence  of  the  closure  of 
Kew  Inlet  is  visible  also  at  other  points  between  it  and  the  Baldhead  Bar,  notably  at 
the  Horse  Shoe  Shoals,  where  there  has  been  a  gain  in  depth  of  at  least  16  inches, 

To  show  the  improvement  that  has  since  taken  place  I  insert  here  an 
extract  from  the  last  monthly  report,  dated  December  31,  1880,  six 
months  later  than  the  report  quoted  above : 

The  Baldhead  Bar  is  in  good  condition,  and  is  now  the  regular  ship-cuaunel.  It 
was  never  so  used  eight  years  ago.  The  least  depth  at  mean  low- water  (on  the  inner 
shoal)  is  13^  feet.  The  outershoal  is  nowhere(in  thechannel)  less  than  15feetdeepat 
mean  low-water.  Successive  examinations  seem  to  show  satisfactorily  that  the  entire 
channel  (Baldhead)  is  gradually  deepening  and  widening,  the  rate  on  the  inner  portion 
being  less  rapid  than  on  the  seaward  portion. 

The  comparison  of  these  two  extracts  shows  a  manifest  improvement 
in  the  Cape  Fear  River  "at  its  moutii,''  the  phraseology  of  the  letter  of 
Senator  Eansom. 
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This  improvement  is  due  maiDly,  I  think,  to  the  closure  of  New  Inlet, 
and  to  the  operations  of  the  suction -dredge  on  the  bar. 

Here  I  beg  leave  to  insert  an  extract  from  the  statement  of  the  Chief 
of  Engineers  in  his  la.st  annual  report  as  to  the  Cape  Fear  Kiver: 

The  object  of  the  present  project  was  to  afford  a  channel  of  navigable  width  to  the 
oity  of  Wilmington  from  the  ocean  of  a  depth  of  abont  12  feet  at  mean  low>war«r. 
The  main  feature  of  the  scheme  was  the  cloning  of  New  Inlet,  an  nnnataral  month 
of  the  river,  which  was  opened  in  a  gale  somewhat  over  a  century  ago.  It  wasex- 
j^ecled  that  the  closing  of  this  inlet  would  restore  the  Baldhead  Channel  to  it«  condi- 
tion as  it  existed  when  that  was  the  only  mouth  of  the  river.  Efforts  looking  iu  this 
direction  had  been  made  at  various  times  previous  to  1S70,  but  had  not  sucee«<ded.  In 
1870  the  first  appropriation  w»is  made  for  this  river  since  the  war,  and  another  effort 
was  begun  toward  the  end  in  view.  In  the  ten  years  since  elapsing  the  closnre  of 
New  Inlet  has  been  essentially  accomplished.  Tlie  hoped-for  improvement  of  the 
Baldhead  Channel  has  resulted,  and  the  condition  of  the  navigation  of  the  Cape  Fear 
is  better  than  it  has  been  for  more  than  a  century. 

When  it  became  apparent  that  the  Baldhead  Channel  was  improving,  steps  were 
taken  to  increase  the  depth  to  the  city  of  Wilmington,  to  which  only  9  feet  (scant) 
at  low-water  could  be  taken.  The  worst  places  were  the  Horse  Shoe  Shoals,  just 
below  the  New  Inlet,  and  the  "Logs,"  al>out  8  miles  from  town.  The  "Logs"  Shoals 
was  greatly  improved  by  di-edging  and  removing  a  large  number  of  cypress  stamps. 
The  depth  here  was  increased  to  12  feet  at  low-water,  but  the  channel  iu  some  places 
is  still  obstructed,  and  the  navigation  is  rather  di^cult. 

An  effort  was  made  to  avoid  the  Horse  Shoe  Shoal  by  opening,  by  the  dredge,  the 
Snow's  Marsh  Channel  behind  it  to  50  feet,  and  shortening  the  channel  considerably. 
The  effect  of  the  New  Inlet  currents,  which  were  "cross"  as  regards  the  dred^^ed 
channel,  was  to  fill  up  its  upper  part.  The  attempt  to  keep  it  open  was  given  up  until 
New  Inlet  should  be  effectually  closed.  Meantime  the  Horse  Shoe  Channel  has  in- 
creased in  depth  about  18  inches.  Should  this  improvement  continue,  and  no  greater 
depth  of  navigation  than  12  feet  at  low-water  be  desired,  it  may  be  unnecessaiy  t» 
reopen  the  Snow's  Marsh  Channel. 

From  the  statements  made  above,  it  appears  that  the  depth  of  the 
Cape  Fear  River  at  its  mouth,  expected  under  the  project  of  operatioas 
of  the  past  ten  years,  is  more  than  attained.  It  has  not  been  my  expec- 
tation to  attain  so  great  a  depth  as  16,  18,  or  20  feet  at  low- water  with- 
out the  construction  of  one  or  more  jetties  at  the  mouth.  The  Chief  of 
Engineers  is  well  aware  that  results  from  the  use  of  jetties  at  the  mouths 
of  rivers  are  not  certainly  to  be  depended  upon.  There  is  always  more 
or  less  uncertainty  about  their  use.  It  is  my  opinion  at  this  time  that 
the  construction  of  one  or  more  jetties  at  a  cost  of  $250,000  may  rea- 
sonably be  expected  to  give,  at  the  month  of  the  river,  a  depth  of  16 
feet  at  mean  low- water,  probably  a  depth  of  18  feet  at  mean  low- water, 
possibly  a  depth  of  20  feet  or  more. 

Respectfully,  your  obedient  servant, 

Wm.  p.  Cbaighill, 
Lieutenant' Colonel  of  EngineerB. 
Brig.  Gen.  H.  G.  Weight, 

Chief  of  Engineers^  U.  8.  A, 


estimate  fob  deepening  channel  of  cape  fear  river,  north 
carolina,  from  its  mouth  to  wilmington. 

United  States  Engineer  Office, 

Baltimore^  Md.,  January  19, 1881. 
General  :  In  connection  with  the  improvement  of  the  mouth  of  the  Gape 
Feary  as  to  which  I  have  made  a  report  of  this  date,  in  response  to  a 
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call  f^om  the  Hon.  M.  W.  Eanaom,  for  the  information  of  the  Senate 
Committee  on  Commerce,  it  may  be  proper  to  say  something  with  ref- 
erence to  a  closely  kindred  subject,  viz,  the  farther  deepeniug  of  the 
river  from  its  mouth  to  Wilmington,  without  which  the  further  deepening 
at  the  mouth  would  be  of  much  less  importance  commercially. 

An  extract  is  here  inserted  from  the  statement  of  the  Chief  of  Engi> 
neers  in  his  last  annual  report : 

When  it  becamo  apparent  that  the  Baldhead  Channel  was  improving,  steps  were 
taken  to  increase  the  depth  tu  the  city  of  Wilmington,  to  which  only  9  feet  (scant)  at 
low- water  could  be  taken. 

The  worst  places  were  the  Horse  Shoe  Shoals,  just  below  the  New  Inlet  and  the 
"Logs/'  about  8  miles  from  town. 

The  "Logs'*  Shoal  was  greatly  improved  by  dredging  and  removing  a  large  number 
of  cypress  stumps.  The  depth  here  was  increased  to  12  feet  at  low-water,  but  the 
channel  in  same  places  is  still  obstructed  and  the  navigation  is  rather  difficult. 

An  effort  was  made  to  avoid  the  Horse  Shoe  Shoal  by  opening,  by  the  dredge,  the 
Snow's  Marsh  Channel  behind  it  to  12  feet' and  shortening  the  channel  considerably. 
The  eifect  of  the  New  Inlet  currents,  which  were  "cross"  as  regards  the  dredged 
channel,  was  t«  fill  up  its  upper  part.  The  attempt  to  keep  it  open  was  given  up  until 
New  Inlet  should  be  effectually  closed.  Meantime  the  Horse  Shoe  Channel  has  increased 
in  depth  about  18  inches.  Should  this  improvement  continue,  and  no  greater  depth 
of  navigation  than  12  feet  at  mean  low- water  be  desired,  it  may  be  unnecessary  to- 
reopen  the  Snow's  Marsh  Channel. 

An  estimate  has  been  prepared  from  careful  surveys  made  in  1880 
of  the  cost  of  dredging  a  channel  from  the  mouth  of  the  river  to  Wil* 
mington  270  feet  wide,  and  of  the  respective  depth  at  mean  low- water 
mentioned  below. 

14  feet  will  reqmre |200,00O 

16  feet  will  require 400,000 

18  feet  will  require 700,000 

20  feet  willrecinire 1,000,000 

Respectfally,  your  obedient  servant, 

Wm.  p.  Cbaighill, 
Lieutenant- Colonel  of  Engineers. 
Brig.  Gen-  H.  G.  Wright, 

Chief  of  Engineers^  U.  8.  A. 


Abstract  of  propttsa  In  for  dredging  in  the  (Jape  Fear  RircTy  North  Carolina;  opened  at  12.05 

p.  Jii.,  April  26,  18dl. 


No. 


Xame. 


Renidence. 


L 


Time. 


Commence.   {    Complete. 


National    DredgiuK 


I 


Washington, 
D.C. 


No  time  set. 


Company. 
G.  C.  Fob<'8  &  Co. ... ;  Baltimore i  Nov.  20,  1861 


No  time  set 


Morris  and  CumingH  '  New  York  . . 
Dredging  Company  j 

G.H. Ferris -.1  BAltimore July  1,  1881. 


Not  stated.. 

No  lime  set  |  No  time  set. 


I 


I 


July  1,  1882. 


Remarks. 


1  or  2  clam-shells. 


Clam-shell  or  Dipper 
dredge,  as  may  be 
required,  or  both. 


Contract  with  6.  H.  Ferris 
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REPORT   OF    MR.    HENRY   BACON,    ASSISTANT    KNGI* 
NEER. 

United  States  Engineer  Office, 

SmitkviUey  N,  C,  June  11,  1881. 

Colonel:  I  have  the  honor  to  submit  the  follow- 
ing report  of  operations  for  the  improvement  of 
Cape  Fear  River,  North  Carolina,  during  the  eleven 
months  ending  May  31,  18'^1. 

The  principal  operations  have  been  the  contina- 
ation  and  practical  complttion  of  the  stone  dam 
across  the  New  Inlet,  and  the  work  of  the  snction 
dredge  on  the  Baldhead  Channel  at  the  month  of 
the  river. 

At  the  beginning  of  the  fiscal  year  3,922  gross 
tons  of  heavy  rock,  mostly  granite,  from  Clonmbia, 
S.  C,  had  been  received  and  laid  in  the  sea  slope 
of  the  dam  extending  from  low- water  to  a  foot 
above  ordinary  spring-tides.  Heavy  rough  rock  te 
the  amount  of  4,740  tons  had  also  been  delivered, 
to  be  used  in  the  foundation  of  the  coping  and 
slopes. 

A  length  of  2,022  feet  of  the  sea  slope  had  been 
finished. 

The  work  has  been  steadily  prosecuted  till  the 
whole  dam  has  been  thoroughly  finished  on  both 
sea  and  river  sides,  excepting  at  the  two  ends,  which 
extended  into  the  shores,  and  these  are  now  being 
finished  with  rough-faced  coping. 

It  is  expected  that  the  whole  work  will  be  done 
at  the  end  of  the  fiscal  year. 

Allowing  1,000  cubic  yards  of  riprap,  to  bo  deliv- 
ered in  June,  1881,  to  be  used  at  the  ends  and  in 
the  slopes  of  the  dam,  the  whole  structure  will  con- 
tain 170,649  cubic  yards  of  riprap  (small  sttme), 
9,349  gross  tons  of  heavy  coping  stone,  and  7,107 
tons  of  heavy  rough  stone. 

Allowing  1|  t'Ons  of  heavy  rock  per  cnbic  yard, 
the  contents  of  the  dam  would  be  181,620  cubic 
yards. 

The  whole  length  is  4,800  feet.  The  central  por- 
tion of  3,600  feet  length  has  an  average  height  of 
about  37  feet  and  a  width  at  the  base  from  75  to  120 
feet. 

There  has  been  no  settlement  of  the  wide  foun- 
dation during  the  past  year  or  the  previous  two 
years.  The  small  stone  below  half  tide  have  become 
cemented  together  by  barnacles  and  oysters  so  as  to 
be  like  one  solid  rock.  The  interstices  are  gradu- 
ally being  filled,  so  that  the  amount  of  water  pass- 
ing through  is  constantly  diminishing. 

The  accompanying  characteristic  cross-section  will 
show  the  manner  offinishing  the  dam  and  its  gene- 
ral shape. 

There  is  no  certainty  as  to  how  much  remains  of 
the  original  mattresses  of  pine  logs  and  brush  on 
which  the  work  was  begun  in  1875  and  1876. 

As  mentioned  in  former  reports,  the  overfall  of 
the  water  caused  deep  scouring  on  each  side  of  the 
apron,  which  was  finally  undermined  and  settled, 
more  or  less,  throughout  most  of  the  length. 

The  width  of  the  riprap  foundation  is  nearly 
double  that  of  the  apron.  What  the  t^^redo  worms 
have  not  destroyed  is  ]>robably  well  covered  with 
silt  and  sand;  and  if  not,  the  whole  cubic  contenta 
of  the  logs  is  insignificant  compared  with  the  bulk 
of  the  stone  around  and  over  tbem. 

Stone  ballast  to  the  amount  of  218  tons  has  been 
purchased  and  placed  on  the  dam,  equivalent  to 
about  160  yards  of  riprap. 
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The  following  are  the  amonnts  of  stone  delivered  bj  the  contractors,  Messrs.  Ross 
and  Pennypaoker : 


Date. 


I  »t«°*:  for  ,      Jj 

I     coping,     t  ^ 


Riprap. 


;jaly,  1880 

JLuiiast 

^pteniber  — 

October 

"November 

December 

<Tflnuary,  1881  . 

Tebniary 

:March 

>pril 

IMay 


I  QrotsUms.  Orotatong. 


•  \ 


Total 

Previously  delivered  . 

Total 


872 
,002 
535 
216 
343 
524 
283  I 


342  ; 

579 

365 


'  I 


349 

497 

274 

480 

126 

53 

12 

121 

216 

145 

92 


Cubic  yards, 
499 

1,605 
1,558 
1.652 

830 
1,269 

060 
1,118 
1,026 
1,583 
1,071 


5.427 
3, 922 


2.367 
4,740 


0,349 


7,107 


12.880 
None. 


12,880 


All  the  niat^'rials  were  delivered  on  lighters  at  Wilmington,  and  towed  from  thence 
to  the  work  by  the  United  States  steamer  Jas.  T.  Easton. 

The  work  ot*  placing  the  heavy  rock  on  the  dam,  and  fitting  them  so  as  to  form  a 
iaced  sea  slope  and  coping,  has  been  done  by  hired  labor,  with  the  use  of  three  float- 
ing derricks,  one  of  which  is  worked  by  steam  power.  The  ends  of  the  dam  extending 
Into  the  shores  are  being  finished  with  a  covering  of  heavy  granite,  carried  from  the 
:floating  derricks  to  the  shore  on  temporary  railroad  tracks. 

This  will  prevent  the  possibility  of  the  dam  being  flanked. 

The  work  presents  a  good  appearance,  though  only  about  one-tenth  of  the  bulk  of 
■the  dam  is  above  the  low-water  level. 

The  closure  of  the  New  Inlet  by  the  stone  darn  must  now  be  considered  as  thoroughly 
succeHsful  as  to  stability,  permanence,  and  results,  and  when  the  magnitude  and  ap- 
parent and  real  difficulties  of  the  operations  are  considered,  the  cost  has  been  small. 
The  whole  cost  of  the  dam  from  Zeke*s  Island  to  Federal  Point,  from  its  inception  in 
1875  to  its  thorough  completion  in  1881,  will  not  exceed  $475,000. 

The  depth  of  water  on  each  side  of  the  dam  originally  caused  by  the  scouring  effect 
of  the  overfall  during  the  process  of  coustruction  is  gradually  decreasing  by  the  de- 
posits of  silt  and  sand.    In  some  places  the  bottom  has  filled.to  the  extent  of  8  feet. 

There  has  been  a  general  advance  in  the  shore  lines  of  Federal  Point  and  Zeke's 
Island  during  the  year,  especially  at  the  sonthem  end  of  the  dam  at  Zeke's  Island 
and  at  many  places  on  Federal  Point,  particularly  at  the  junction  with  the  Caroline 
Shoals,  which  extend  from  Federal  Point,  about  If  miles  from  the  head,  to  the  head 
of  Smith's  Island.  Here  the  shoals  have  risen  above  high-#ater,  extending  over  the 
site  of  the  shoals,  across  the  former  channel  for  a  distance  of  about  three-fourths  of  a 
mile. 

A.  large  portion  of  the  Caroline  Shoals  is  now  bare  at  low-water  so  that  the  New 
Inlet  basin  sometimes  appears  like  a  sound.  It  is  often  difficult  to  cross  the  shoals  at 
low-water  with  a  small  boat  at  the  most  favorable  places. 

The  long  narrow  beach  connecting  the  head  of  Smith's  Island  with  the  main  part  is 
In  the  same  general  condition  as  at  the  beginning  of  the  year,  though  a  new  breach 
lias  been  made  across  it  about  f  of  a  mile  north  of  the  main  swasli.  Tlie  main  swash, 
-which  has  been  open  ever  since  the  great  storm  of  April  13,  1877,  continues  to  show 
Indications  of  natural  closure  far  back  in  the  rear  of  the  main  line  of  the  beach.  It 
iias  formed  a  large  area  of  shoals,  bare  at  half  tide,  in  the  bay  (Buzzard's  Bay),  and 
there  can  be  but  little  doubt  of  its  natural  closure,  making  the  beach  stronger  and 
better  than  before. 

The  new  northerly  swash  being  nearer  the  main  body  of  the  river  and  the  New  Inlet 
< though  '2  miles  over  shoal  water  from  the  deep  water  and  channel  of  the  river),  is 
considered  more  dangerous  on  account  of  the  greater  tidal  currents  through  it. 

Measures  are  being  taken  to  close  it  by  artificial  means.  The  first  attempt  was  made 
an  Felxhiary,  1881,  by  the  use  of  scantling  and  Rheet-piling,  all  driven  by  hand,  which 
provwl  inadequate  on  account  of  the  ^reat  difference  in  the  tides  of  the  bay  and  sea 
sides.  Preparations  have  since  been  maile  for  thorough  work  by  heavy  piles  driven 
l)y  a  mnchine,  with  a  hammer  of  2,000  pounds  weight,  and  Hheet-piling  to  be  driven 
l)y  hand  nnd  protecte<l  by  sand-bags.  The  piles,  to  the  number  of  more  than  400,  are 
already  <lri  ven  8  feet  apart  in  two  lines  9  feet  apart.  They  are  thoroughly  croFS-braced 
jind  girdered  on  the  sea-face  to  receive  the  sheet-]>iling.  The  girders  placed  at  high 
»ud  low  water  are  4  by  8  inches  and  4  by  6  inches,  and  the  braces  and ^  ties  3  by  6 
inches  and  3  by  7  inches.  The  fastenings  are  all  of  wrought-iron  screw  and'drift  bolts 
and  spikes. 
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The  distance  directly  across  the  swash  is  about  700  feet.  On  account  of  the  deptl» 
of  the  water  (12  feet  at  low-tide)  and  the  greater  exposure  to  the  sea,  it  was  decided 
to  build  the  closing  work  around  the  rear  of  the  swash  in  shoal  wat/cr,  to  the  marsh  • 
on  the  southerly  side,  making  its  lenjs^th  about  1,500  feet,  thus  leaving  an  area  which 
soon  after  the  closure  will  be  formed  into  a  solid  saud  beach,  which  will  be  the  future 
defensf ,  though  the  wood-Avork  of  the  dam  be  destroyed  by  the  teredo  worms. 

There  has  been  a  gradual  abrasnre  on  the  sea  side  of  Baldhead  Point  and  an  accre- 
tion on  the  inner  side.  This  has  been  going  on  continually  since  the  stone  jetties  were 
built  on  the  point  in  1855,  and  probably  for  many  years  before. 

The  jetty  of  lcJ55  is  now  about  i  of  a  mile  from  the  land.  The  site  of  the  land  worn 
away  is  shoal,  some  portions  of  it  being  above  low- water  at  times.  No  damage  seems 
to  be  done  to  the  main  channel  in  consequence  of  this  abrasion. 

No  great  changes  have  occurred  in  the  shore  lines  of  Oak  Isl&nd.  There  has  been 
some  accretion  at  the  point  opposite  Baldhead  Point,  so  tli  it  the  distance  across  the 
entrance  remains  about  the  same. 

The  work  of  the  suction  dredge  Woodbury  on  the  Baldhead  Channel  has  been  satis- 
factory. It  has  been  considerably  hindered  by  the  time  taken  for  necessary  repairs, 
and  by  being  detached  for  service-towing  in  place  of  the  tug  Easton,  while  the  latter 
was  laid  up  for  repairs.  It  has  also  been  occasionally  used  as  a  dispatch  boat,  while 
the  Easton  was  at  her  regular  service.  The  following  is  the  monthly  record  of  the 
work  done  at  dredging. 

The  materials  dredged  and  dumped  in  deep  water  consisted  mostly  of  saud  aud 
shells. 

Cubic  j-ftrda. 

Julv,  1880 9,102 

.  August,  18ti0 5,217 

September,  1880 v 8,106 

October,1880 8,*04(> 

November,  1880 4.736 

December,  1880 3,9:& 

January,  1881 6, '233 

Februarv,  1881 3,945 

March,  1881 4,628 

April,  1881 5.247 

May,  1881 , 2,866 

Total 62,044 

The  whole  cost  of  operation,  including  service,  fuel,  oil,  waste,  repairs,  aud  deteri« 
oration,  does  not  exceed4>If000  per  month,  or  |1 1,000. 

The  proportion  for  detached  service  is  not  less  than  $1,693.40,  leaving  the  cost  of 
dredging  15  cents  per  cubic  yard. 

The  large  quantities  of  sand  and  shells  passing  rapidly  through  the  pump,  pipes,  aud 
valves,  causes  a  heavy  wear. 

It  has  been  uecessary  tS  purchase  a  new  pump  of  the  same  capacity  as  the  one  used, 
but  with  increased  thickness  of  metal  in  the  parts  most  exposed  to  wear.  This  is  now 
being  placed  in  position,  and  at  the  same  time  extensive  repairs  in  the  boiler  are  beiug 
made. 

The  largest  amount  dredged  in  any  one  day  was  656  cubic  yards,  and  during  thia 
and  the  four  succeeding  days  3,108  cubic  yards  were  dredged  aud  dumped,  being  aa 
average  of  621  yards  per  day.  The  sand-bins,  containiug  the  usual  load  of  45  cubic 
yards,  are  often  filled  in  25  minutes  and  sometimes  in  less  than  20  minutes. 

It  requires  from  20  to  30  minutes  to  take  the  ]oa<ls  to  deep-water,  dump  and  return. 

It  is  auparent  that  a  boat  of  larger  capacity  would  do  the  work  more  economically. 
A  load  three  times  as  large  could  be  dumped  in  about  the  same  time. 

The  good  effect  of  the  dredging  is  apparent.  The  depth  on  the  areas  dredged  has 
continued  to  increase,  until  now  tliere  is  a  good  channel  of  nearly  200  feet  width  acroiss 
the  main  bar,  of  16  feet  depth  at  mean  low-watei:,  and  a  practicable  channel  acixxsa  th« 
inner  soft  shoal  of  14  feet  depth,  thus  giving  a  ship  channel  across  the  bar  and  shoals 
to  the  deep  water  of  the  harbor  of  14  feet  depth  at  mean  hiw-  water. 

The  greatest  depth  of  water  is  on  the  dredged  areas,  but  the  increase  is  by  no  means 
confined  to  them,  but  is  general  over  wide  areas  adjacent. 

Tliis  gratifying  result  is  beyond  our  predictions  or  expectations,  and  briifgH  the 
channel  int>(»  as  good  a  condition  as  before  the  breach  of  the  New  Inlet  in  1761.  It  is  a 
practical  demonstration  of  the  advantage  of  the  closure  of  the  New  Inlet  by  the  dam 
just  completed. 

By  a  proper  jetty  system  at  the  mouth  of  the  river,  there  is  good  reason  to  believe 
that  20  feet  depth  at  low- water  might  be  permanently  attained.  • 

The*  western  entrance,  by  the  '*Rip"  and  Oak  Island  Channel,  is  seldom  used,  and 
only  by  vessels  of  very  light  draught.  There  is  about  12  feet  on  the  bar,  and  barely 
6^  feet  depth  at  mean  low-water  on  the  "Rip." 

No  marked  clianges  have  occurred  in  other  portions  of  the  river  and  harbor. 
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On  account  of  the  leas  ranse  of  the  tides  in  the  upper  river  towards  Wilmington, 
Iknd  the  fact  that  the  deepest  loads  are  outward  and  cannot  take  the  full  advantage  of 
the  rise  of  the  tides  without  great  delay,  the  present  depth  on  the  bar  is  equivalent  to 
16  feet  depth  at  low-water  in  the  river  from  Bmithville  to  Wilmington.  It  is  practi- 
cable to  brine  down  but  14^  feet  draught  to  Smithville,  while  18  feet  can  be  carried 
out  over  the  bar  at  ordinary  spring  tides ;  hence  the  propriety  of  dredginf^  a  channel 
to  16  feet  depth,  where  it  does  not  already  exist,  from  Smithville  to  Wumington. 

An  estimate  of  its  cost  has  been  made  at  the  call  of  Congress,  and  an  appropriation 
^antf'd  for  beginning  the  work.  Proposals  were  advertised  for,  to  be  opened  April 
s6,  1881. 

The  work  was  awarded  to  Mr.  G.  H.  Ferris,  of  Baltimore,  at  14}  cents  per  cubic  yard. 

It  is  proposed  to  use  the  present  appropriation  in  dredging  the  Snow's  Marsh  Chan- 
nel through  from  deep-water  above  Price's  Creek  to  16  feet  in  depth  above  Reave's 

Tables  are  annexed  showing  observations  of  hiffh  and  low  water  at  Smithville  and 
Federal  Point  for  most  of  the  working  days  in  the  vear  ending  May  31,  1881.  The 
gauges  are  at  the  same  level  as  at  the  last  report.  Thirty  hnndreidths  of  a  foot  must  be 
subtracted  firom  the  readings  at  Federal  Point  in  comparing  with  the  reports  previous 
to  1880. 

These  observations  exhibit  the  following  results,  compared  with  those  of  former 
jears: 


• 

At  SmithriUe. 

At  FfAwal  Point. 

1880-'81. 

1879-'80. 

1880-'81. 1  167»-'80. 

Ji-v^ri^fts  high<wi^t'<fr - 

0.99^ 

6.01' 
0.90' 

4.77' 
1.49' 

4.71' 

Averngp low-watfir - -■.  ,--,,..» , ,      .,^- 

1.4^ 

A  Tomjce  range - 

4.11' 

4.11' 

8.28' 

3.29' 

From  184  similar  observations  in  1876  and  1877  it  appears  that — 

Average  high-water  was  at  iSmithville 4. 88 ;  at  Federal  Point 4. 80 

Average  low- water  was  at  Smithville 0. 39 ;  at  Federal  Point 0. 92 

Average  range 4. 49  3. 88 

These  observations  and  results  are  more  for  comparison  as  showing  the  effect  of  the 
closure  of  the  New  Inlet  than  to  show  the  absolute  average  range  of  the  tide  at  either 
place.  The  night  tides,  the  range  of  which  averages  greater,  are  all  omitted,  so  that 
thQ  ranges  shown  above  are  less  than  the  average. 

It  is  still  manifest  that  the  closure  of  the  Now  Inlet  has  resulted  in  raising  the  level 
x>f  mean  low-wat«r  more  than  6  inches  both  at  Federal  Point  and  Smithville.  The 
level  of  mean  high- water  has  also  been  slightly  raised  at  Smithville  and  remains  nearly 
the  same  at  Federal  Point. 

A  few  thousand  small  trees  of  various  kinds  were  transplanted,  at  a  small  cost,  to 
Federal  Point,  Zeke's  and  Smith's  Islands  from  December,  1880,  to  April  1, 1881.  Com- 
paratively few  of  these  will  survive,  the  silver-leaf  poplaif  proving  the  most  hardy. 
The  results  do  not  encourage  the  continuance  of  the  operation. 

The  original  condition  ot  the  entrance  to  Cape  Fear  River  before  the  opening  of  the 
New  Inlet  in  1761,  according  to  the  rather  uncertain  information  obtained  irom  old 
maps,  was  that  of  a  good  channel  over  the  bar  and  shoals  of  14  feet  depth  at  low- 
water  on  the  Baldhead  Channel,  in  about  the  same  position  as  that  of  the  present 
•channel. 

The  position  and  depths  of  the  Smithville  Harbor  were  about  as  they  have  ever  since 
remained.  The  depth  at  the  Horseshoe  Shoals  appears  to  have  been  about  1*^  feet. 
The  earliest  information  as  to  the  upper  river  from  Campbell's  Island  to  Wilmington 
is  that  there  were  shoals  in  several  places,  where  there  was  not  more  than  7^  feet  depth 
^t  low- water. 

After  the  opeuine  of  the  New  Inlet  there  was  a  gradual  deterioration  at  the  Baldhead 
Channel,  and  variable  conditions  in  the  ^*  Rip  "  Channel  or  Bar  and  in  the  New  Inlet  Bar. 

There  are  no  certain  records  before  1839,  when  the  survey  of  Lieutenant  Glynn  shows 
9  feet  at  the  Baldhead  Channel,  9  feet  at  the  Western  or  Rip  Channel,  and  10  feet  at 
the  New  Inlet. 

The  Coast  Survey  chart  of  1851  shows  the  low- water  depths  at  Baldhead  Channel  8 
feet,  the  Western  Channel  7  feet,  and  New  Inlet  Bar  8  feet.  The  Coast  Survey  chart 
Of  1866  does  not  show  much  change,  the  available  depths  appearing  to  be  about  the 
«ame. 

A  careful  survey,  made  by  Mr.  Vinal,  of  the  Coast  Survey,  in  1872,  shows  9  feet  at 
low- water  at  the  Baldhead  Channel,  and  the  same  depth  at  the  Rip,  and  10  feet  at  the 
Kew  Inlet  Bar. 
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No  changes  appear  to  have  occurred  in  the  upper  river  until  improvements  wer» 
made. 

The  improvement  of  the  river  below  Wilmington  waH  begun  by  the  State  of  Nortb 
Carolina^  and  continued  from  1823  to  Iti28.  In  1829  it  was  taken  in  hand  by  the  United 
States,  and  from  1820  to  1838  inclusive,  Congress  made  annual  appropriationa  amount- 
ing to  $2()2,r>39,  which  were  expended  in  improving  the  river  from  Wilmington  to 
Campbell'8  Island  about  9  miles  below. 

The  operations  consisted  mostly  of  pile  and  plank  jetties,  made  to  concentrate  the 
currents;  some  dredging  wais  also  done.  The  plans  initiated  by  the  State  were  contin- 
ued by  the  United  States. 

An  available  increase  of  abont  2  feet  in  depth  was  obtained,  so  that  9  to  9^  feet  could 
be  carried  at  low-water. 

Projects  for  improvement  were  revived  in  1852,  when  Congress  appropriated  $20,000^ 
and  $140,000  was  appropriated  in  1854.  These  appropriations  were  expended  for  the 
improvement  at  the  entrance  by  jetties  at  Baldhead  Point,  and  by  closing  the  breachea 
between  Smith's  and  Zeke's  Islands.  When  the  latter  works  were  nearly  completed 
and  the  appropriation  exhausted,  a  great  storm  in  September,  1B57,  destroyed  to  a  con- 
siderable extent  the  works  at  Zeke's  Island,  leaving  the  stone  foundations. 

Nothing  further  was  done  towards  improvement  until  1870,  when  the  work  was  beguB 
again.    The  following  appropriations  have  been  made  t>y  Congress: 

By  act  approved  July  11,  1870 $100,000 

Bv  act  approved  March  3,  1871 70, 000 

By  act  approved  June  10,  1872 100,000 

By  act  approved  March  3, 1873 100,000 

By  act  approved  June  23,  1874 150,  OOO 

By  act  approved  March  3.  1875 150,000 

By  act  approved  August  14,  1876 132,ri00 

By  act  approved  June  18,  1878 160,000 

By  aot  approved  March  3,  1879 100,000 

By  act  approved  June  14,  1880 70,000 

By  act  approved  March  3,  1881 140,000 


Total 1,277,500 

Thirty  thousand  dollars  ^vas  appropriated  March  3,  1881,  for  the  Cape  Fear  River 
from  Wilmington  to  Fayetteville,  which  is  not  in  our  juri8<liction. 

The  project  adopted  in  1870  was  the  closure  of  the  breaches  between  Smith's  and 
Zeke's  Islands,  with  the  ultimate  closure  of  the  New  Inlet  in  view. 

In  1873  and  1874,  the  additional  work  projected  was  the  dredging  of  the  new  channel 
behind  the  Horse  Shoe  Shoals  near  Snow's  Marsh  and  dredging  the  Baldhead  Channel, 
(which  had  already  begun  to  improve),  and  also  dredging  and  removing  obstacles  from 
the  river  between  Campbell's  Island  and  Wilmington,  so  as  to  obtain  12  feet  depth  at 
mean  low-water. 

In  1875  the  work  of  closing  the  New  Inlet  was  begun  in  earnest. 

The  amount  expended  on  these  projects  from  1870  to  the  close  of  the  fiscal  year 
ending  June  30,  1880,  was  ^1,042,390.55. 

At  the  beginning  of  the  present  fiscal  year  there  was  a  channel  of  13  feet  depth  at 
mean  low-water  across  the  bar  and  shoals  of  the  Baldhead  Channel.  The  least  depth 
on  the  Horse  Shoe  Shoals 'was  11  feet,  and  thence  to  Wilmington,  the  least  depth  waa 
12  feet. 

At  present  the  depth  has  been  increased  to  14  feet  ai\  the  Baldhead  Channel,  and  no 
diminution  has  occurred  elsewhere.  Vessels  drawing  14^  feet  of  water  can,  at  ordi- 
nary spring  tides,  be  carried  from  Wilmington  to  Smithville,  and  18  feet  draught  from 
thence  to  tlie  sea. 

The  early  completion  of  the  channel  of  16  feet  depth  at  low- water  is  highly  necessary 
for  the  interests  of  commerce  and  navif^ation. 

It  can  be  more  economically  done,  if  done  quickly.  It  can  be  ftilly  completed  by 
the  close  of  the  fiscal  year  ending  June  30,  1883,  if  the  funds  are  available. 

The  following  is  the  estimate  of  the*  amount  required  for  the  completion  of  the 
present  projects,  embraciug  a  channel  of  270  feet  width  and  16  feet  depth  at  mean  low- 
water,  from  Smithville  to  Wilmington: 
773,l()9i  cubic  yards  dredging,  under  the  contract  of  G.  H.  Ferris,  at  14|, 

cents $115,000  00 

1,657,575  culnc  yards  dredging  at  20  cents 331,515  00 

Work  for  protection  of  Smith's  Island,  «&c * 20,000  00  • 

Operation  of  suction  dredge,  ouc  year 12,000  00 

Add  10  per  cent,  for  superintendence  and  contingencies 47, 851  50 

Total 526,366  50 

Amount  available  June  30,  1881 '. 

Amount  required  for  year  ending  June  30,  1883 
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On  account  of  the  larae  amoant  of  dredging  to  be  done  in  the  country,  and  the  in- 
creased price  deinandecl  and  obtained  for  the  same  since  the  preliminary  report  on 
this  work  was  made,  the  estimated  price  has  been  increased  to  20  cents  per  coble 
yard. 

A  stiatemeut  of  tlio  commercial  statistics  of  Wilmington  will  be  prepared  and  for- 
warded herewith,  or  directly  by  Mr.  A.  H.  Van  fiokelen,  the  president  of  the  Chamber 
of  Commerce  at  Wilmington. 

The  work  is  in  the  collection  district  of  Wilmington,  N.  C.  The  nearest  port  of 
entry  is  Wilmington.  It  is  near  Oak  Island  and  Baldhead  light-honses,  at  the  month 
of  the  river. 

Before  closing  this  report  great  credit  must  be  awarded  to  my  assistant,  Mr.  B.  F. 
Mackall,  who  has  ably  seconded  me.  He  has  had  special  care  of  the  work  at  the  New 
Inlet  dam,  and  the  care  of  the  whole  work  during  my  temporary  absence  on  other 
government  duty. 

Respectfully  submitted, 

Henry  Bacon, 
AaHatant  Efigineer, 

Lieut.  Col.  Wm.  P.  Craighill, 

Cifrp8  of  Engineers. 


Record  of  observations  of  high  and  low  water, 
JITNE,  1880. 
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Beoard  of  chservatiotia  of  high  and  low  water — Continued. 
JULY.  18g0. 
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la  15  a.m.  a  10 
11. 00  a.m.  14. 90 
IL  46  a.m.  a  10 

li'so  a^  m.  4. 90 
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2. 15  p.m., 6. 00 
4.16p.m.|4.40 
a  00  p.  m..4. 60 


1. 30  p.  m 


5. 15  a.  m. 


7.15  a.m. 
9. 00  a.  m, 
a45a.m 


a  50 

aso 


a  10 
a  30 
a  30 


10. 15  a.  m. 
11.15  a.m. 
12. 15  p.  m. 


1. 15  p.  m. 
1. 30  p.  m. 
2. 30  p.  m. 
3.46  p.m. 
4. 30  p.  m. 

5. 16  a.  m. 
6. 15  p.  m. 
5. 30  a.  m. 
0. 00  p.  m. 
a  15  a.  m. 
7.15  p.m. 
7. 30  a.  m. 
a  45  a.  m. 

la  45  a.  m. 
12.00  m. 


1. 00  p.  m. 


1. 45  p.  m. 
2. 80  p.  m. 
4. 00  p.  m. 
4. 45  p.  m. 
a  00  a.  m. 
a  45  p.m. 
5. 30  a.  m. 
a  15  p.  m, 
a  15  a.  m. 
7.15  a.m. 
9. 00  a.  m. 
la  16  a.  m. 


1. 10111.15  a.  m.'l.  30: 
a  95  12. 30  p.m.  1.30 
a  85    L15p.m.,l. 


a  75 

a 

LIO 

LIO 

L45 

1. 

1.45 

1. 

L55 

LOS 

L 

L35 

a  60 

a  65 

a  70 


2.15p.m.|L40 
2.45p.m.l.30 
a30p.m.l.70, 
4.45p.m.l.80| 
a  16  p.m.  2.00 
ai5p.m.'L"" 


a  45  a.m.  2. 00 


7. 15  a.  m.l.  80 


;lo 


a45a.m.'2.00 
ia45a.m.|L40 
lL80a.m.L40 

L00p.m.  L40 


0.40    2.00  p.m. 


LSO,. 


a  50 
0,601 

a  90 

L05 
LIO 
1.75 
L35 
1.80 
L65 
L95 
L30 
L20 


2.80  p.m. 
3.45  p.m. 
5. 15  p.  m, 
5. 45  p.  m. 
a]5a.m, 
a  30  p.  m. 
a  45  a.m. 


7. 16  a.  m. 

a  30  a.  m, 
10. 00  a.  m. 
IL  00  a.  m. 


L3I 

L30i 

L30 

LSO 

L40 

2.00 

L60 


t 


L70 
2.00 
L40 
LSO 


Digitized  by 


Google 


APPENDIX   G. 


929 


Seeord  of  observations  of  high  and  low  tracer— Continaed. 
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1.70 
1.60 
1.80 
1.70 

15 

Ifl 

5. 00  p.m.  16. 35 
5.45  a.m.  5. 60 
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1A 
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17 
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L25 

1.60 

1.70 

7 

8 
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11. 30  a.  m. 
1. 30  p.  m. 

8.45 
6.65 
6.10 

11.30  a.  m.  5.90 
12. 15  p.  m.  a  30 
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4. 45  p.  m. 
a  45  p.  m. 
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1.80 
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a  00  a.  m. 
a  15  a.m. 
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2.00 
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0 

11 

1.00  p.m- 
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12 

2. 46  p.  m. 

6.00 

3. 30  p.  m.  15. 60 

2. 00  p.  m. 

5.W 

a45  a.m. 

1.50 

a  30  a.m.  1.90 

13 

3. 45  p.  m. 

6.40 

4. 15  p.  m. 

aoo 

3. 00  p.  m. 

a  30 

9.  SO  a.  m. 

1.601a  45  a.m. 

1.80 

14 

4.30  p.m. 

6.25 

5. 15  p.  m. 

a80 

4. 00  p.  m. 

aoo 

la  45  a.  m. 

1.7511.30  a.m. 

2.10 

15 

6. 15  a.  m. 

6.00 

5.45  p.m. 

5.60 

4.45  p.m. 

a  60 

11.45  a.m. 

1.55 

12.46  p.m. 

2.00 

16 

5. 45  a.  m. 

6.05 

a  SO  a.  m. 

,5.70 

12. 30  p.  m. 

1.30 

1.45  p.m. 

1.90 

18 

7. 30  a.  m. 

5. 86  a  00  a.  m.  5. 10 

2. 00  p.  m. 

a  95 

3. 00  p.  m. 

1.50 

19 

8.  00  a.  m. 

5.  65!  a  45  a.  m.  |6. 10 
5.  50  9. 80  a.  m.  ,6. 10 

7.15  a.m. 

5.50 

2.30  p.m. 

L15 

a  30  p.m. 

1.60 

20 

9. 00  a.  m. 

a  15  a.m. 

a  30 

8. 15  p.  m. 

1.20 

4. 30  p.  m. 

1.60 

21 

9. 30  a.  m. 

5..')0,10.00o.m.  6.20 

9. 00  a.  m. 

5.30 

4. 15  p.  m. 

1.60  a 00  p.m. 

1.80 

22 

10. 00  a.  m. 

6.  00 10. 30  a.  m.  |5. 60 

9.45  a.m. 

a  10 

4. 45  p.  m. 

2.15  a  30  p.m. 

2.40 

23 

10. 30  a.  m. 

5.86 

11.00  a.  m.  ,5.10 

la  00  a.  m. 

5.30 

5. 00  p.  m. 

2.05  a  45  p.m. 

2.50 

25 

12.30  p.m. 

5  00 

1.15  p.m. 

4.70 

12. 00  a.  m. 

4.70 

aoo  a.m. 

1. 65  7. 00  a.  m. 

1.90 

26 

1. 00  p.  m. 

4.85 

1. 45  p.  m. 

4.60 

12. 30  p.  m. 

4.60 

a45  a.m» 

1. 80  a  00  a.  m. 

2.00 

27 

2. 00  p.  m. 

4.45 

2.30  p.m. 

4.20 

1. 15  p.  m. 

4.20 

aoo  a.m 

1.65'  a46a.m. 

1.80 

28 

3. 15  p.  m. 

4.40 

a  45  p.m.  4.20 

2. 15  p.  m. 

4.30 

a  45  a.  m. 

1. 40;ia  00  a.  m. 

1.60 

29 

4. 15  p.  m. 

5. 40  4. 30  p.  m.  5. 10 

a  00  p.  m. 

a  30 

9.45  a.m. 

1. 75  la  45  a.m. 

1.70 

30 

4.  30  p.  m. 

5.20 

la  45  a.m. 

l.7on.ao  A.m. 

2.10 
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12.30  p.m. 
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Time. 


e.05 

5.90 

0.10 

6.40 
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'4.60 
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a.m. 
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5.15 
5.56 
5.60 
6.96 
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4.95 
5.00 
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8. 30  a.m. '61 10 
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10.46  a.m. 


0.90 
L75 


11. 46  a.  ..^ 
12. 80  p.  m. 

2. 00  p.  m. 

2.46  p.m. 


1.20i. 

I.80!. 

LSol' 
1.50. 

Lao. 

1.80. 
1.60. 
1.00. 
1.00. 

i'40  .* 
2.00. 
1.70 


2.10 
1.90 
L80 

1.20: 


ia46a.B.    1.1> 

12. 45  p.  m. -ft  M 

1.00p.m.    t» 

t 
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High'water. 


Low-water. 


SmithyiUe. 


Federal  Point. 


SmithviUe. 


Federal  Point. 


Time. 


45  a.m. 
45  a.m. 
aOa.m. 
30  a.  m. 
15  p.m. 
45  p.m. 
15  p.m. 
00  p.m. 
15  p.  m. 


7. 

8. 

9. 

9. 

ilO. 

21  11. 

22  I  11. 
24  '    1. 


Time. 


5.90 
5.90 
5.65 
5.35 
4.56 
4.20' 
4.10 
3.95 
4.85 


25  • 

26  , 
27 
28 
29  , 
31  I 


15  a.m. 
15  a.m. 
15  a.m. 
30  a.m. 
15  a.m. 
45  a.m. 
15  a.m. 
00  a.m. 
45  a.m. 
45  p.  m. 
"~  p.m. 
15  p.  m. 
00  p.  m. 
15  p.  m. 
45  a.  m. 
30  a.  m, 


5.15 

5.00 

5.35 

5.30 

5.25' 

6.40 

5.35 

5.00 

4.50 

3.95 

4. 05 

,4. 

4. 

4.90 

6.70 

5.60 


I 


8. 80  a.  m. 
10. 30  a.  m. 
11. 00  a.  m. 
12. 30  p.  m. 

1. 00  p.  m. 

L  30  p.  m. 

2.15  p.m. 

4. 45  p.  m. 

6. 45  a.  m. 

7. 15  a.  m. 

8.00  a.m. 

8. 30  a.  m 

9. 15  a.  m. 
10. 00  a.  m. 
10. 45  a.  m. 
11. 30  a.  m. 
12. 15  p.  m. 
12.45  p.m. 

2.15  p.m. 

3.15  p.m. 

5.00  p.m. 

5. 30  p.  m. 

7. 45  a.  m. 
9. 15  a.  m. 


Time. 


5.40 
5.40 
5.80, 
5.00 
4.60| 
4.10! 
3.80; 
4.00 

4.70 
6.20 
6.00 
6. 30| 
5.30, 
15.20, 
5. 30, 
5. 30 
5.10 
'4.50 
3.90' 
4.10 
4.30 
;4.20 

5.'56 
5.30 

J • 


7. 00  a.  m. 

8  45  a.  m. 

0. 15  a.  m. 
10.30  a.m. 
12. 00  m. 
12. 30  p.  m. 

1. 15  p.  m. 

2.45  p.m. 

4. 30  p.  m. 


Time. 


5.80' 
5.80, 
5.60 
5.30 
4.80 
4.10' 
4.60 
3.60 
5.60 


3. 00  p.  ro. 
4w  15  p.  m. 
5. 00  p..m. 


7. 00  a.  m. 

8. 30  a.  m 

9. 16  a.  m. 

9. 30  a.  m. 
10. 15  a.  m. 
11.15  a.m. 
11. 30  a.  m. 
12. 45  p.m. 

1. 30  p.  m. 

3. 15  p.  m 

5.15  p.m. 

5. 46  p.  m. 

8. 80  a.  m 


5.60 
5.1(' 
5.20 
5.20 
5.30 
4.70 
4.00 
3.80 
3.80 
3.60 
4.20 
4.60 

5.30 


'   7.30  a.m. 

8.00  a.m. 

9. 45  a.  m. 
11. 30  a.  m. 
11. 45  a.  m. 
12.45  p.m. 

1. 80  p.  m. 

2. 15  p.  m. 

3.00  p.m. 

3.45  p.  m. 

4. 00  p.  m. 

4. 30  p.  m. 

5. 15  p.  m. 

7.15  a.m. 

7. 45  a.  m. 

8. 45  a.  m. 
10. 00  a.  m. 
11.15  a.m. 
12.15  p.m. 

1.45  p.m. 

3. 00  p.  m. 


Time. 


0.25. 

0.80 

0.60,. 


6. 15  p.  m. 


0.90' 
1.25; 
1.65 
1.46| 
1.10| 
L15 
LIO 
1.00 
1.00 
0.80 
LIO- 
1.50 
1.15 
1.60 
1.00 
1.10 
0.80 
0.20 
0.20 
—0.10 
—0.10 


6.45  a. 

7.00  a. 

8.15  a. 

9.00  a. 
11.30  a. 
12. 15  p. 
12. 45  p. 

2. 00  p. 

2. 45  p. 

3. 00  p. 

4. 15  p. 

4. 45  p. 

5. 15  p. 

5. 30  p. 


1.20 


1.30 
1.80 
L40 
1.60 
2.00 
1.80 
1.60 
1.70 
1.60 
1.70 


m.1.70 
m.|1.60 
m.ll.70 
2.10 


Time. 


9. 15  a.  m. 

9. 15  a.  m. 
11. 16  a.  m. 
12.30  p.m. 

L  45  p.  m. 

2.45  p.m. 


1  40 
1.50 


8. 30  p.  m 

4. 15  p.  ni. 
4.00  p.m. 

7.15a.'m. 

7. 45  a.  m. 

8. 45  a.  m 
10. 45  a.  m. 
11.00  a.m. 
12. 80  p.  m. 

1. 16  p.m. 
L  30  p.  m. 
2.45  p.m. 
3. 15  p.  m. 
3. 45  p.  m. 
4. 15  p.  m. 
4. 45  p.  m. 


a30f 

9. 30  a.  m. 
1. 50  10. 00  a.  m. 
1.20  10.45  a.m.— 0.: 
1.10  11.45  a.m.'  0.; 
1.10    1:00  a.m.— 0.^ 


30 
00 
60 
20 
20 
40 
4. 30  p.  m.il.  10    2. 30  a.  m.  —0. 50 


t 


FEBRUARY,  1881. 


1 

1        ' 
9. 15  a.m.  5. 90  10.15  a.m. 

1 
5.50    a45a.m. 

5.70 

4. 00  p.  m. 

0.25    5.00  p.m. 

1.30 

a  15  p.m. 

-0.30 

2 

10. 15  a.  m. 

5.60  11.30  a.m. 

5.30    9.15  a.m. 

5.90 

4.30  p.m. 

0.30|    5.15  p.m. 

L30 

4.00  p.m. 

0.40 

8 

10. 45  a.  m. 

5.25  11. 45  a.  m 

5.00  10.30  a.m. 

5.50 

5. 15  p.  m. 

0.65 

4. 30  p.  m. 

0.60 

4 

11.45  a.m. 

4. 65  12. 30  p.  m.  4. 50, 1 1. 30  a.  m. 

4.80 

6. 15  a.  m. 

0.80    a  45  a.m. 

1.50 

4.30p.mr. 

0.80 

6 

12. 30  p.  m. 

4.30|    1.00  p.m. 

4.20  12.15  p.m. 

4.30 

6. 46  a.  m. 

1.10    7.45  a.m. 

1.60 

1 

2. 30  p.  m. 

4.10,    3.15  p.m. 

3.80 

2. 00  p.  m. 

4.30 

a  30  a.m. 

1.70  10.00  a.m. 

1.70 

aSOam. 

2.10 

8 

3. 00  p.  m. 

4.40    4.00  p.m. 

3.90 

2.30  p.  ra. 

.<.80 

9. 30  a.  m. 

1.80  10.30  a.m. 

L70 

a  80  a  m. 

1.80 

9 

6. 00  p.  m. 

4.15|    6.00  p.m. 

4.00 

4. 15  p.  m. 

3.90 

10.30  a.m. 

1.70  11.15  a.m. 

1.80 

10. 15  a  m. 

1.60 

10 

6. 15  p.  m. 

3.80,    6.00  p.m. 

3.80 

6. 15  p.  m. 

3.80 

U.  30  a.  m. 

l.OO;  12.45  p.m. 

1.40 

11.15  am. 

1.00 

11 

S.  45  p.  m. 

4.20 . 

5. 30  p.  m. 

3.90 

12. 00     m. 

0.80    L00p.m. 

1.30 

11.45  am. 

0.80 

12 

6.15  a.m. 

5.10 

6.45  a.m. 

5.10 

1.30  p.m. 

0.60    L  30  p.m. 

1-40 

12.30  p.m. 

0.10 

14 

7.  SO  a.  m. 

4.40 

a  30  a.  m. 

4.20 

7.15  a.m. 

4.80 

2.00  p.m. 

0.10'   3.15  p.m. 

0.90 

1.30  p.  m. 

0.20 

15 

&  00  a.  m. 

4.80 

9. 00  a.  m. 

4.60 

7.45  a.m. 

4.80 

2.45  p.m. 

0.35'    a  30  p.m. 

1.00 

1.45  p.m. 

0.60 

16 

b.  15  a.  m. 

4.40 

9.30  a.m. 

4.40 

9. 00a.ro. 

4.30 

3.00  p.m. 

0.00'    4.00  p.m. 

1.00 

2. 30  p.  m. 

-0.10 

17 

9. 80  a.  m. 

4.75 

la  00  a.  m. 

4.50 

9.15  a.m. 

4.70 

3. 80  p.  m. 

0.351    4.45  p.m. 

1.10 

a  00  p.  m. 

0.60 

18 

10. 15  a  m 

4.65 

10.45  a.m. 

4.1^0 

9. 30  a.  m. 

4.70 

4.15  p.m. 

0.45'    5.00  p.m. 

1.20 

a  30  p.  m. 

0.80 

19 

10.45a.ro. 

4.20 

11. 16  a.  m. 

4.20 

10.00  a.m. 

3.80 

4.46  p.m. 

0.40    5.30  p.m. 

L20 

4.15  p.m. 

0.20 

21 

12.30p  m 

i.  Oi^ 

1. 15  p.  m. 
2.00  p.m. 

4  00 

12.15  p.m. 
L  00  p.  m. 

3  80 

6. 30  a.  m. 

1.20:    8.00  a.m. 

1  50 

22 

1.00p.xn.;4.00 

3.90 

4.00 

7. 80  a.  m. 

o.9o;  a 30 am. 

1.40 

7. 30  a  m. 

LOO 

28 

8.00  p.m. 
3.45^.  m. 

4.15 
4.65 

a  80  a.m. 
10. 15  a.  m. 

1.10     

0. 80  11. 15  a  m. 

1.40 

24 

4.45  p.m. 

4.40 

2.45  p.m. 

4.30 

a  30  am. 

1.30 

?f> 

4.00  p.m. 
4.45  p.m. 

3.70 
4.70 

1 12.80  p.m. 

1.10 
0.90 

10. 30  a  m. 
11. 30  a  m. 

-0. 10 

26 

5.45  p.m. 

4.90 

12.00  m. 

0.10    L 15  p.m. 

0.00 

28 

7. 80  a.  m. 

5.70 

a00a.m. 

&40 

7.00  a.m. 

5.10 

2.00  p.m. 

0.16 

1 

.... 

L  15  p.m. 

-0.10 
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High-water. 


Smithville. 


Time. 


8. 00  a.  m. 

9. 00  a.  Tu. 

S.  45  a.  m. 
10. 30  a  m. 
11. 30  a.  m. 
12. 45  p.  m. 

2. 00  p.  m. 

2. 30  p.  m. 

8. 15  p.  m. 

4. 15  p.m. 

5. 15  p.  m. 

6.45  a.m. 

7. 15  a.  m. 

7. 45  a.  m, 

8. 30  a.  m, 

9. 15  a.  m, 
10. 15  a.  ra. 
11.30  a.  m. 
22   12.00  m. 
22  ' 


Federal  Point. 


Time. 


5.15  9.00  a.m. 
5. 25  9. 30  a.  m. 
5.50  10.00  a.m. 
4.60  11.  ]5a.in. 
4. 30|  12. 15  p.  m, 
!4.10  1.30  p.m. 
4.25  2.30  p.m. 
4.00  8.15  p.m. 
|4.15|  4.00  p.m. 
|4.40|  5.00  p.m. 
4.40| 

7. 15A.m. 

7. 30  a.  m. 

&  00  a.m. 

8. 45  a.  m. 

9. 30  a.  m. 
15. 751  10. 30  a.  m. 
4. 50  12. 00  m. 
4.80,  12  30  p.m. 


>4.  ftO| 
15. 051 
'.5.  00 
|5. 45! 
'5. 15j 


1^1 


I  ?_i 

I4.9O 
4.901 
5.10 
;4.60l 

:4. 30, 
;4. 001 
!4. 10' 
3.801 
'4.  00 
,i4.70| 

,l4."56| 
14.90 
4.80 
I5.IO 
,4.90 
15.  50 
|4.80 
14  70 


Time. 


7. 45  a.  m. 

8. 15a.m, 

9. 00  a.  m. 

9. 45  a.  m. 
11.00  a.m. 
11. 45  a.  m, 

1.00p.ra. 

1. 30  p.  m. 

2. 45  p.  m, 

3. 80  p.  m 


Low-water. 


Smithville. 


Federal  Loint. 


Time. 


'4. 80 
5.00 
5.60 
4. 

'3.70 
4.00 
'4.10 
3.60 
3.80 
.4. 20 


Time. 


Time.  -5 


s 


7. 00  a.m. '4. 50 


1. 30  p.  m. 
2.30  p.m. 
3.  30  p.  m. 
4.15  p.  m. 
6. 00  a.  m. 
6.15  p.m. 
6. 45  a.  m. 
7. 15  a.  m. 
8. 15  a.  m. 


4. 70 
4. 75, 
4. 70 
4. 20, . 
5. 35 
5. 35| . 
5.10 
5.10, 
a.95l 
I 


1.46  p.m. '4. 60 
3. 30  p.m.  14. 60 
4. 30  p.m.  4. 60 

7.06 aim!  5.06 

"7. 30  a',  m* '4. 80 
7. 45  a.  m.  4.  90 
9. 15  a.  m.  3. 00 


7. 00  a.  m, 

7. 00  a.  m. 

7. 30  a.  m. 

8.80  a.m. 

9.15  a.m. 
10.45  a.  m. 
11. 30  a.  m. 

12. 30  p.  m. 
1.45  p.  m. 
2. 30  p.  m. 

6. 00  p.  m. 


5.10 
4.80 
5.30 
4.90 
5.70 
4.6O; 
5.10 

4.'6o; 

4.50' 
4.30' 

5.16 


2. 45  p.  m. 

3. 15  p.m.  I 

3. 45  p.m.  I 

4.45  p.m. 

5.30  p.m.: 

6. 45  a.m. I 

7. 45  a.  m. 

9. 30a.m.{ 
10.00  a.m.' 
10.  BO  a.  m.' 
11.00  a.  m.| 
12. 45  p.  Di.  I 

1.15  p.m.  I 

2.00  p.m. 

aOOp.m.l 

3. 30  p.  m. 

4.15  p.m. 

5. 30  p.  m. 

6.  30  a.  m. 

5. 30  p.  m. 

7. 30  a.  m. 

8.15  a.m. 

9. 45  a.  m. 
11. 00  a.  m. 
12. 30  p.  m. 


0.20 
0.15 
0.85 
0.45 
0.50| 
1.40 
I.80; 
1.70i 
1.30 
1.65 
L50i 
0.70 
0.80 
0.50 
0.75 
0.70 
1.30 
0.95 
1.35 
1.10 
1.20 
1.05 
0  60 
0.45 
0.20, 


3.30p.m.  0.90  2.30  p.m. 

4. 15  p.  m.  1.00  2  45  pm. 

4. 30  p.m.  1.40  3. 00  p.  01. 

5. 30  p.  m.  1. 40  4. 15  IK  m 


7. 45  a.  m. 

8.30a.m 
10. 15  a.  m. 
10.45  a.m. 
11. 15  a.  m. 
12. 15  p.  m. 

1.15  p.m. 

2.00p  m. 

2. 45  p.  m. 

3. 45  p.  m. 

4. 15p.  ra, 

6. 15  p.  m. 

7. 00  a.  m. 


L70 
1.90 
1.70 
1.60 
1.70 
L70 
1.40 
1.30 
1.20 
1.50, 
1.30 1 

1.80 


.1. 


7.15  a.m.. 

9. 15  a.m.  I 

9.45  a.m.' 
10.15  a.m. 
10.45  a.m.' 
12. 15  p.m.  I 

1.15  p.m.. 

1.30p.m.[ 

1.45  p.m.! 

2.45p.m.l 

3. 30  p.  m. 

4.45  p.m. 

5. 30  p.  m. 


.|  1.15  p.m. 

6. 45  a.m.  4. 90  2.30  p.m. 

7.45  a.m.  3.60  2.45  p.m.' 

II  I 


-I- 


8. 00  a.  ro. 

9. 30  a.  m. 
10. 30  a.  m. 
12. 00  m. 

1. 30  p.  m. 


1.70 
1.60 
1.30 
1.80 
1.00 


I 


7. 00  a.  ra. 

7. 30  a.  m. 

9.30  a.m. 
10. 45  a.  m. 
11. 45  a.  m. 


-0.70 

-0.1© 

O.PO 

0.00 


1.70 
1.20 
1. 10 
1.40 
1.30 
0.00 

o.m 

0.50 
0.50 
O.60 
O.O0 
0.8C 
0.70 


1.30 
L20 
0.40 
-0.10 
0.10 


0.00 
0.10 
0.30, 


2. 15  p.  m. 
3. 30  p.  m. 
3. 30  p.  m. 


1.00 
1.10 
0.70 

I        I 


12.  30  p.  m.  - 
1. 45  p.  m.  - 
2. 00  p.  m.  - 


0,10 

-a  80 


APRH.,  1881. 


1 

9. 30  a.m.  4.  55 

1        '                   1        1 
9.45p.m.'4.70    9.00  a.m.'4.60    3.30  p.m. 

-0.10,  5. 00  a.m.  1.10    3.00  a.m. 

—LOO 

2 

10. 30  a.  m.  3. 45 

10.  .SO  p.  m.  3. 60    9. 30  a.  ra.  3.  50    4  15  p.  m. 

-0.20    5. 15  a.m. '0.80    3.16  a.m. 

-0.20 

4 

11. 30  a.  m.  8. 80  11. 4.5  p.m. >3. 80  11. 00  a.  m  3.60|  6.00  p.m. 

0. 45    6. 30  a.  m.  I.  50'    5. 16  a.  m. 

tt.ao 

5 

12. 30  p.  m  3.  751   1.  00  p.  m.  3. 60  1 1. 30  a.  m.  3. 70    5. 45  a.  m. 

1.05    6.30  am.  1.301    6.15a.m- 

LIO 

6 

1.00  p.m. '3.  50,   1.30p.m.'3.40  12.00  m.    ,3.50    0.45  a.m. 

1.20    8.00am.!l.30,    7.00  am. 

1.30 

7 

1.45p.m.3.8ul  2.15p.m.'3.50    1. 00  p.  m. '3. 60    7.45  a.m. 

1.151  8. 46  a.m.  1.20    7.45a.m. 

1.39 

8 

2. 15  p  m.'4. 35|   2. 45  p.m.  4. 30    1.30  p.m.  4.  80    8.00  a.m. 

1.75,   9. 00  a.m.  ,1.80,    7.45  a.m. 

2.00 

9 

4. 00  p.m.  4.  40    4.00  p.m.  4.10    2. 45  p.  m. '4. 10    9.30  a.m. 

1. 401 10.  30  a  m.l  1.50    9.15  a.m. 

1.30 

11 

5. 30  p.  m.  5.  Ool  5. 45  p.  m.  4.  70    4. 30  p.  m.  5.  lo!  1 1. 30  a.  m. 

0. 75|  12. 15  p.  m.  1. 20  10. 00  a  m. 

0.00 

12 

6.00p.m.|4.60i   6.00  p.m. 

4.70    5.15  p.m.  6.00  12.00  a.m. 

0. 50  12. 30  p.  m.il.  lOJ  11. 15  a  m. 

0.50 

13 

6.30  p.m. 

4. 601   7.15  a.m. 

4.  60    6. 00  p.m.  '4. 60  12. 45  p.  m. 

0.40 

1. 30  p.  m.,1.  20  12.15  p.m. 

-0.10 

14 

7. 30  p.  m. 

4.95;  7.30  a.m. 

4.00    6. 15  p.m.  4. 80    1.00  p.m. 

0. 56 

1.45  p.m.  a.  30  12.00  m. 

1.10 

15 

7. 45  p.  m. 

5.00'  8.30  a.m. 

4.90    7.30a.m.'5.10    2.15  p.m. 

0.70 

2.46p.m.|l.40     1.15  pm. 

0.50 

16 

8.30p.ra. 

4.801   9.15  a.m. 
4. 20'  10. 45  a.  m. 

4.70    7. 45  a.m., 4. 80    3.00  p.m. 

0.30 

4. 00  p.m.  1.10    2.00  p.m. 

-a  30 

18 

10. 30  p.  m. 

4.10    9. 45  a.  m.  3. 80,  4.30  p.m. 

0.30 

5. 15  p.  m.,1.  lo!    4.00  p.m. 

-a  10 

19 

11. 00  p.  m. 

4. 25;  11. 30  a.  m. 
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5. 00  p.  m. 

0.30 

6. 30  a  m. 

1  20'    4. 30  p  m. 

o.eo 

19 

. 

6. 00  p.  m. 

1.10 

20 

12. 15  p.  m. 



4. 70,  12. 45  p.  m. 

4.60  11. 80  a.m.  4. 50 

6.30  a.m. 

... 
LIO 

..     ' 

21 

1. 15  p.  m. 

5.  00'    1. 45  p.  m.  4, 70;  12. 30  p.  m.  5. 10 

7. 15  a.  m. 

1.10 

8. 15  a m.  1. 50,    7. 00  am. 

L'm 

22 

2. 45  p.  m. 

5.00,    3.  00  p. m.'4. 80    2. 15  p.m.  4.  80 

8. 15  a.  m. 

1.15 

9.15  am.  1.60    a 00  am. 

1-10 

28 

3. 30  p.  m. 

5. ool    4. 15  p.m. '4. 70    2.45  p.m.  4.90 

9. 30  a.  m. 

0.70  10.30  am.  1.30     9.00  am. 

0.60 

25 

6. 15  p.  m. 

5.1.5,    6.00p.m.'4.80'  4. 46  p.m.  4. 90 

11. 15  a.  m. 

0.15: 12. 00  m.     11.00  10.30  am. 

0.00 

26 

5. 45  a.  m. 

4.65    6. 30  p.  m.  4. 40,  5. 30  p.m.  5. 10 

12. 16  p.  m. 

0.00 

1.00  p.m.  0.90  11.15  am. 

—0.10 

9f\ 

6. 00  p.  m. 
6. 15  a  m. 

5.40 
4.65, 

1.... :....!  ... 

27 

7. 00  a.  m.  '4. 30    6. 15  p.  m.  5. 10 

ISL  45  p.  m. 

0.00 

..  . 

L80p.m.l.00  12.00      m. 

0.00 

?7 

6.45  p.m. 
7.00H.m. 

5.30 1 ' 1 

...    :....'  .  

28 

4.55    7. 45  a.m.  4. 30    6  30  a.m.  4.50 

1.30  p.m. 

0.10 

2. 80  p.m.  0.90     1.00  p.m. 

Olio 

29 

7. 45  a.  m. 

4.45!    &  15  a.  m  4.20    7.00  a.m.  4.30 

2. 00  p.  m. 

0.10 

3. 00  p.  ra.  0. 901    1.30  p.m. 

0.10 

30 

8. 30  a.  m. 

4.20:    9.00  a.m.  3.60    8. 15  a. m. ,4. 30 

1                    II                    1 

2. 30  p.  m. 

0.10 

3. 16  p.  m.  0. 80j   1. 16  p.  m. 
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Record  of  observations  of  high  and  low  water — Continued. 
MAT,  1881. 


High-water. 

Low-water. 

M 

SmithviUe. 

Federal  Point. 

Smithvflle. 

Federal  Pofpt. 

i 

"s 

Time. 

Time. 

i 

Time. 

1 

Time. 

Time.        t 

Time. 

4 

1' 

1 

1 

3.45  p.m. 

^ 

1 

2 

9. 45  a.  m. 

3.75 

10. 30  a.  m. 

3.60 

9  15  am. 

3.70 

0.30 

4.30p.m.'l.00 

3.15  p.m. 

0.60 

3 

11.00  a.m. 

3.60 

11. 30  a.  m.  3. 50.  10. 00  a.  m.:3.  60 

4.45  p.m. 

0.60 

6. 15  p.m.  1.00 

4. 00  p.  m. 

0.60 

4 

11.45  a.m. 

3.80 

12. 15  p.  m.  3. 70  11. 30  a.  m.l4.  OOl    5. 30  a.  m. 

0.80 

6. 30  p.  m.  1. 20 

4.30  p.m. 

1.60 

4 

...   1            "        i        1 

5.15  p.m. 
6. 30  p.  m. 

1.20 
1.40 

1 

5 

12.4op.m. 

4. 20.    1. 15  p.  m.  4.  OOl  11. 45  a.  m. 

4.10 

7. 15  a.m.  1.60 

6. 00  a.  m. 

L60 

6 

1. 15  p.  m.'4. 25|    1. 30  p.  m.  4. 10'  12. 30  p.  m 

4.30    7.00  a.m. 

1.50 

8. 00  a.  m.  1. 60 

6. 45  a.  m. 

1.60 

9 

4.00p.m.;4.60    4.45p.m.:4.40 

3. 15  p.  m. 

4.50,    9.45  a.m. 

LOO 

10. 30  a.  m. 

1.30 

a  30  a.m. 

1.00 

10 

5. 00  p.  m.  4. 80'    5. 30 p.  m.  14. 60 

4. 00  p.  m. 

4.70 

10. 30  a.  m. 

0.55|  11. 30  a.m. 

1.10 

1.00  p.m. 

0.60 

11 

5. 15  p.  m.14. 20l    6.00  p.m. 

4.70 

4.45  p.m. 

5.00 

11.15  a.m. 

0.20|  12. 45  p.m. 

0.90 

10.45  a.m. 

0.30 

11 

5. 45  p.m. '5. 05' 

12 

5.45a.m.l4.20|    6.30  a.m. 

4.00 

5. 15  p.  m. 

5.  io  12. 66  m. 

-^.10 



1.00  p.m. 

6. 80<  11. 30  a.  m. 

0.00 

12  1    6. 15  p.  m.  5.20 

13  ,    6.45a.in.|4.20 

.... 



7.16  a.m. 

4.00 

6.16  p.m. 

6.70 

12.45  p.m. 

-0.10 

1.45  p.m. 

0.70)  12. 00  m. 

0.10 

IB 

7. 15p.m.l5.65 

.... 
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6. 45  a.  m. 

4.70 

1.45p.m 

0.30 

2.00  p.m. 

1.00 
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9. 15  a.m.  5. 05 

9.45  a.m. 

4.70 

8.45  a.m. 

5.00 

3.30  p.m. 

0.55 

4.30  p.m. 

1.20 

2.36  p.m. 

0.40 

17 

10. 00  a.m.  5. 35 

10. 45  a.  m. 

4.90'    0.15  a.m. 

5.30 
5.30 

4.15  p.m. 

0.95 

5. 15  p.  m. 

1.50 

3.30  p.m. 

0.80 
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20 
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1.05 

8.  (0  a.m. 
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LOO 
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1.20 
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24 

4. 45  p.m.  6. 00    5.  30  p.  m.  5. 50!    3. 30  p.m.  5. 80 

10.30  a.m. 

0.75 
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12.15  p.m. 

1. 50|  10. 30  a.  m. 

L20 

26 
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LIO 
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7. 00p.m.  6. 60 '.... 

27 
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1        1 
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1.20 
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L30 

LETTER  OF  COLLECTOB  OP  CUSTOMS  AT  WILMINGTON,  NORTH  CAROLINA. 

Custom  HousK,  Wilmington,  N.  C, 

CoUecior*H  Office,  July  5,  1881. 
Sir  :  Complying  to  your  request  of  the  4tli  instant,  I  herewith  iuinish  you  with  the 
amount  of  customs  revenue  collections  at  the  port  of  Wilmington,  N.  C,  for  the  fiscal 
year  ending  June  30,  1881,  amounting  to  |69,359.85. 

It  is  very  gratifying  to  me  to  be  able  to  state  that  there  has  been  an  increase  of  about 
25  per  cent,  over  the  collections  for  the  iiscal  year,  ending  June  30,  le8U. 
Very  respectfully, 

W.  P.  Cannaday, 

Collector, 
Henry  Bacon,  Esq., 

Assistant  Engineer, 


commercial  statistics. 

Chamber  of  Commerce, 
Wilmington,  N,  C,  Jnne  30,  1881. 

Colonel  :  I  herewith  forward  statistics  relating  to  the  ocean  commerce  of  this  port, 
foreign  and  coastwise,  for  past  five  vears. 

You  will  observe  the  increase  is  a  fair  per  centage  in  the  aggregate,  but  largest  in  the 
article  of  cotton  foreign,  also  lumber  foreign  and  coastwise.  Both  of  these  will  largely 
increase  in  the  future,  especially  when  16  feet  depth  at  low-water  is  obtained. 

Owners  of  large-class  foreign  stenmships  and  sailing-vessels  have  expressed  determi- 
nation to  run  their  ships  to  this  port.  First-class  steamers  between  this  and  coastwise 
ports  are  in  contemplation,  and  railroad  connections  with  the  far  West  will  be  con- 
summated as  soon  as  we  have  desired  depth. 
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I  trust  Coii£:re8s  will,  at  its  next  session,  appropriate  sufficient  means  to  complete 
the  project  of  obtaininjc^  16  feet  at  low- water  from  Smith ville  to  Wilmington,  alao  eon- 
tinning  operations  in  Bald-Head  Channel  to  such  depth  over  l(f  feet  as  may  be  obtan- 
able.  This  is  a  work  of  acknowledged  merit,  producing  results,  beneficial  to  tbe 
commerce  of  the  world  and  in  many  other  manners  to  our  own  national  govemmcDL 
With  respect,  yours,  truly, 

A.  H.  Van  Bokkuhk, 
Presidmi  Chamber  of  Commrrct. 
Lieut.  Col-  Wm.  P.  Craighill, 

United  States  Engineer  Corps, 


Shipments  from  Port  of  Wilmington,  N.  C,  of  principal  articles  of  export  for  twelve  months 
ending  ^Ist  May,  for  five  years. 


Cotton. 

Kosin. 

Tar. 

ll 

1 

1 

J 

1 

1  SwmUr 

i  3  am  stm 

1881. 
Foreign 

Balu. 

79.810 
47,896 

Casks. 

64,203 
29,960 

Barrels. 

444.754 
50,916 

Barrels 

15J4?* 
47.203 

BarreU. 

85 
12,197 

Ftet. 

16  053  615 

Coastwise 

26.306,019      4,fi21.0S 

Total 

127,705 

84,153 

495,670 

62,350 

12,282 

42,350.634      7.««7.«ll 

1880. 
Foreien 

36,586 
'a9. 663 

77, 213 
28,987 

472,792 
38,390 

11.963 
44,789 

95 
12,467 

1 
9.315,580      3  25A.m 

Coastwise 

20,030,002    4.ns.4:s 

Total 

76,249 

106,200 

611, 182 

56,752 

12,552 

29  345. 672  '  7  577  451 

187». 
Foreign 

64,431 
45.791 

83,322 
16,182 

443.693 
66,265 

24,617 
45,864 

538 

10,107 

&  783. 785      2.613l]« 

Coastwise 

9  4M.  220     4. 007. 4S# 

Total 

110.222 

99.504 

509,958 

70.381 

10,640 

18,277,955      7.23Q.SS 

1878. 
Foreign 

56,667 
68,870 

91,31« 
18,450 

477,  i88 
75,343 

32.558 
31,388 

1,393 
10.013 

8,889,098      2,2»Si.2» 

Coastwis*^ 

7,916.823  1  4  5501 30t 

Total 

125, 037 

109,762 

552,831 

63,946 

11.406 

16,805,921 

a,847.5H 

1877. 
Foreign 

86,480 
74,894 

75.224 
22,597 

389,518 
114.309 

33,018 
39,783 

2,005 
10,107 

8. 918. 741 
7, 945, 001 

2.824,291 

Coastwise   

A  2M7  cm 

Total      

110,874 

97,821 

503,827 

72,800 

12,202 

16, 864  732  1  7  ^i^  M! 

' 

In  addition  to  above,  a  variety  of -products  and  manufactures  of  this  and  other  8tate8 
make  up  the  valuation  of  foreign  and  coastwise  shipments  for  years  ending  May,  18^1, 
112,481,330;  May,  1880,  |10,224,3d6;  May,  1879,  $10,644,138.    Value  of  inward  cargoes 

are  estimated  at  $6,000,000  to  $8,000,000  annually. 

Statement  of  steamships  and  sailing  vessels,  over  60  ions,  engaged  in  ocean  commerce  oftly,  de- 
parting with  full  cargoes,  from  the  port  of  mimington,  y,  C.,for  twelve  months  preeaUmg 
the  dist  day  of  May,  for  five  years. 


Yessels. 


1881. 


1880. 


1879. 


1878. 


1877. 


To  foreign  porta  .... 

Tonnage  

To  American  ports. 

Tonnage 

Total  veast-ls 

Total  tonnage 


309 
101, 228 

280 
126, 974 

589 
227,202 


817 
97,259 

269 
121,061 

536 
218,820 


288 
91,684 

252 
118, 776 

540 
210,400 


258  i 
80.843  , 

123,558  , 

557  1 

204,401 


I 


I 


331 
1»^5m 

551 
SOS.  MO 


The  steady  increase  of  foreign  commerce  and  increased  capacity  of  vessels  engaged 
in  same  gives  evidence  of  the  benefits  already  gained  bv  what  additional  depth  of  waten 
has  been  obtained.  Assurance  of  large  increase,  botn  foreign  and  domestic,  as  soon  as 
depth  of  16  feet  is  obtained  from  Smithvllle  to  city,  comes  from  various  quarten. 
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G  25. 

DEEPENING  ENTRANCE  TO  SAINT  JEROME'S  RIVER,  MARYLAND. 

United  States  Engineer  Office, 

Baltimore^  Md.y  December  16, 1880. 
General  :  I  received  to  day,  embodied  in  the  letter  from  your  office 
of  December  15,  a  resolution  of  the  Senate,  dated  December  13,  which 
is  in  the  following  words : 

Resolved f  That  the  Secretary  of  War  be  requested  to  furnish  to  the  Senate,  at  the 
earliest  practicable  period,  an  estimate  of  the  cost  of  deepening  the  entrance  to  Saint 
Jerome's  River,  in  Maryland,  so  as  to  make  it  an  available  harbor. 

It  is  supposed  the  "  Saint  Jerome's  Eiver"  mentioned  is  Saint  Jerome's 
Greek,  which  empties  into  Chesapeake  Bay  about  five  or  six  miles  north 
of  Point  Lookout,  at  the  mouth  of  the  Potomac  River. 

The  resolution  of  the  Senate  gives  no  idea  of  the  character  of  craft 
for  which  the  proposed  harbor  is  to  be  made  available.  This  informa- 
tion is  essential  in  order  to  a  determination  of  the  proper  width  and 
depth  to  be  given  to  the  entrance  of  the  creek. 

I  am  informed,  however,  by  the  assistant  United  States  Commissioner 
of  Fisheries,  in  person,  that  the  resolution  was  introduced  in  the  interest 
of  the  Fish  Commission. 

An  examination  of  the  locality  wa«  made  last  summer,  under  the 
supervision  of  the  Fish  Commission,  by  Mr.  William  E.  Hutton,  a  civil 
engineer  of  skill  and  experience. 

The  estimates  submitted  below  are  derived  from  information  based 
upon  his  examination,  and  are  believed  to  be  reliable,  though  only  claim- 
ing to  be  approximate.  To  accomplish  the  object  indicated  by  the  Fish 
Commissioner  and  the  resolution  of  the  Senate,  will  reqifire  the  sum  of 
$6,600. 

Yery  respectfully,  your  obedient  servant, 

Wm.  p.  Craighill, 

Major  of  Engineers. 

Brig.  Gen.  H.  G.  Wright, 

Chief  of  Engineers^  tf.  8.  A. 


REPORT  OF  MR.  W.   R.  HUTTON,  ASSISTANT  ENGINEER. 

Baltimore,  Md.,  December  16,  1880. 

Colonel  :  I  herewith  submit  an  estimate  of  the  cost  of  opening  a  channel  into  SaiuL 
Jerome's  Creek. 

Maj.  T.  B.  Ferguson,  fish  commissioner  of  the  State  of  Maryland,  informs  me  that  a 
channel  is  needed  into  the  south  prong  of  Saint  Jerome's  Creek,  4  feet  deep  and  25  feet 
wide.  It  will  be  necessary  to  make  a  channel  at  least  6  feet  deep. below  mean  low- 
water,  to  enable  a  dredge  to  work  in  it,  and  also  to  permit  boats  to  enter  at  extreme 
low  s'tages  of  the  water.  An  estimate  is  therefore  presented  for  a  channel  6  feet  deep 
and  25  ieet  wide  at  bottom.  But  a  channel  of  this  width  will  be  too  narrow  for  easy 
navigation,  and  I  have  therefore  submitted  a  supplemental  estimate  for  increasiug  its 
width  to  40  feet. 

The  resolution,  however,  calls  for  an  estimate  of  the  cost  of  making  the  creek  a  safe 
and  practicable  harbor.  There  is  deep  water  (12  to  15  feet)  in  the  mouth  of  the 
creek,  and  deep  water  inside,  although  the  extent  of  it  is  not  known  with  accuracy. 
But  there  is  a  bar  off  the  mouth  having  but  4  feet  at  meau  low-tide.  The  creek  will 
be  formed  a  practicable  harbor  for  any  vessels  which  will  probably  have  occasion  to  use 
it,  by  the  opening  of  a  channel  through  the  bar  to-«  depth  of  9  feet  below  mean  low 
water,  and  100  feet  in  width. 
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The  material  to  be  excavated  in  making  the  smaller  ehannel  will  be,  to  some  extend 
mud.  but  chiefly  sand  and  shells,  which  may  be  deposited  on  one  side  withonr  further 
handling.  That  upon  the  bar  is  altogether  sand,  which  can  be  removed  in  scows  and 
deposited  in  deep  water  at  a  very  short  distance. 

ESTIMATE  OF  THE  COST  OF  OPENING  CHANNELS   AT   SAINT  JEROME'S  CREEK,    CHESA- 
PEAKE BAY. 

1.  Channel  25  feet  wide,  6  feet  deep  below  mean  low-water,  13,560  cubic 

yards  ofdredging,  at  20  cents f2,712  00 

Surveys,  superintendence,  and  contingencies,  15  per  cent 401  80 

3, 113  80 

2.  Additional  sum  to  increase  the  width  of  channel  from  25  feet 

to  40  feet,  5,068  yards,  at  20  cents $1,013  60 

Add  10  per  cent.,  as  above 101  30 

1, 114  90 

4.228  70 

3.  Cut  through  bar  opposite  the  mouth  of  Saint  Jerome's  Creek,  to  give  9 

feet  at  mean  low-water,  100  feet  wide,  9,900  yards,  at  20  cents 1, 980  00 

Ten  per  cent,  for  superintendence  and  contingencies 198  00 

2, 178  00 
Respectfully, 

Wm.  R.  HtnroN, 

Civil  Engineer, 
Col.  W.  P.  Craighill, 

United  States  Engineer. 
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IMPROVEMENT  OV   THE  HARBOBS  AT  WASHINGTON  AND  GEORGETOWN, 


DISTRICT  OP  COLUMBIA,  AND  AT  BRETON  BAY  AND  SAINT  JEROME'S 


A  wiTv     Arn    x>Ti-cmi^iM  "o  A  tt    A  twtv  a  ATKirw\    Tc«-ni^ii«-c<7< 

CREEK,  MARYLAND;  OF  THE  CHANNEL  AT  MOUNT  VERNON,  VIR- 
GINIA; OF  RAPPAHANNOCK. RIVER;  OF  TRIBUTARIES  OF  THE  LOWER 
POTOMAC,  AND  OP  CERTAIN  RIVERS  IN  VIRGINIA  AND  NORTH  CARO- 
LINA. 


REPORT  BY  MR.    8,    T.    ABERT,  UNITED   STATES  CIVIL   ENGINEER,  IN 

charge,  for  the  fiscal  year  ending  june  30,  1881,  with  other 
documents  relating  to  the  works, 

United  States  Engineer  Office, 

Washington^  B.  C,  Augtist  10,  1881. 
General  :  I  have  the  honor  to  submit  herewith  my  annual  report 
relating  to  the  works  of  river  and  harbor  improvement  under  my  charge 
for  the  fiscal  year  ending  June  30, 1881. 

Very  respectfully,  your  obedient  servant, 

8.  T.  Abert, 
United  States  Civil  Engineer, 
Brig.  Gen.  H.  G.  Wright, 
Chief  of  Engineers^  U.  B.  A. 


H  I. 

IMPROVEMENT  OF  HARBORS  AT  WASHINGTON  AND  GEORGETOWN,  DIS- 
TRICT OF  COLUMBIA. 

HISTORY    OF   THE  IMPROVEMENT. 

The  improvement  of  the  harbors  at  Washington  and  Georgetown, 
District  of  Columbia,  comprising  that  part  of  the  Potomac  River  along 
the  water  front  of  the  cities  of  Washington  and  Georgetown,  was  defi- 
nitely commenced  under  the  direction  of  the  Chief  of  Engineers,  July  11, 
1870,  when  an  appropriation  of  $50,000  was  made  for  the  improvement 
of  the  Potomac  River  between  the  Long  Bridge  and  the  city  of  George- 
town. This  appropriation  was  expended  in  dredging  a  channel  200  feet 
wide  and  15  feet  deep  at  low-water  through  the  bar  which  has  existed 
for  a  long  period  and  formed  the  principal  obstruction  to  the  navigation. 
The  channel  was  completed  in  December,  1871,  the  improvement  having 
been  In  the  charge  of  Maj.  N.  Michler,  Corps  of  Engineers,  until  Novem- 
ber, 1870,  when  it  was  transferred  to  Maj.  William  P.  Craighill,  Corps 
of  Engineers. 
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By  act  of  Congress  approved  March  5, 1872,  a  Board  of  Survey 
created  in  order  to  prepare  a  plan  for  the  permanent  improvement  of 
Washington  and  Georgetown  harbors. 

The  plan  recommended  by  this  Board,  providing  for  the  reclamation 
of  the  flats,  deepening  and  widening  the  Virginia  Channel,  and  the  cor- 
rection  of  the  curvature  of  the  river,  ha6  been  fully  described  in  previous 
annual  reports,  and  will  be  found  at  length  in  Senate  Mis.  Doc.  No.  15, 
forty-second  Congress,  first  session. 

On  March  3, 1873,  an  appropriation  of  $50,000  was  made,  bnt  was  not 
expended  during  that  year. 

In  the  river  and  harbor  act  of  June  23, 1874^  it  was  provided  that  this 
appropriation  be  applied  to  dredging  the  Virginia  Channel,  and  that  the 
excavated  material  be  deposited  so  as  to  conform  to  the  plan  of  the 
Board  of  Survey. 

The  improvement  was  transferred  to  my  charge  in  July,  1874,  and 
during  the  fiscal  year  ending  June  30, 1875,  a  channel  200  feet  wide  and 
15  feet  deep  was  dredged  through  the  bar  above  the  Long  Bridge  and 
through  a  bar  near  Giesborough  Point.  The  balance  of  the  appropria- 
tion was  applied  to  the  removal  of  3  rocks  in  Georgetown  Harbor  in  1876, 
by  hired  labor.  The  details  of  this  work  are  contained  in  the  report  of 
the  Chief  of  Engineers  for  1877,  part  1,  page  351. 

The  high  freshet  which  occurred  November  25, 1877,  resulted  in  large 
deposits  of  sediment,  reducing  the  depth  to  9  feet  at  low-water  on  the 
bar  below  Easby's  Point. 

The  river  and  harbor  act  of  June  18,  1878,  appropriated  $50,000  for 
the  continuation  of  the  improvement,  -$20,000  to  be  expended  ou  the 
Washington  Channel,  and  $30,000  on  the  Georgetown  Channel.  The 
contractors,  Messrs.  Brainard  &  Bice,  to  whom  the  contract  for  dredg- 
ing was  first  awarded,  after  doing  a  small  amount  of  work,  failed,  and 
their  contract  was  annulled,  their  sureties  also  having  failed  to  do  the 
work. 

•  The  dredging  was  re-let  January  5, 1879.  and  the  new  contract  awarded 
to  Messrs.  George  C.  Fobes  &  Co.,  of  Baltimore,  Md.  Under  this  con- 
tract a  channel  was  dredged  along  the  Washington  wharves  to  a  width 
of  200  feet  and  depth  of  12  to  13  feet  at  low-water,  extending  from  a 
point  near  the  Long  Bridge  to  the  upper  end  of  the  Arsenal  Groands. 

This  portion  of  the  contract  wa«  completed  July  9, 1879. 

Under  the  same  contract  a  channel  200  feet  wide  and  16  feet  deep  at 
low-water  was  dredged  through  the  bar  above  the  Long  Bridge  in  the 
Georgetown  Channel.  This  portion  of  the  contract  was  complete<l  April 
14,  1880. 

The  river  and  harbor  act  approved  March  3,  1879,  appropriated 
$50,000  for  this  improvement,  $20,000  of  which  was  directeil  to  be  ex- 
pended in  Washington  Channel  below  the  Long  Bridge,  and  $30,000  in 
Georj»etown  Harbor  and  Channel. 

As  the  Georgetown  Channel  was  completed  to  the  dimensions  above- 
named,  under  the  previous  appropriation,  it' was  decided  not  to  expend 
that  portion  of  the  appropriation  of  1879  designated  for  Creorii^etowD 
Harbor  and  Channel,  until  the  depth  over  the  bar  had  been  materially 
reduced,  and  that  sum  yet  remains  unexpended. 

Under  that  portion  of  the  appropriation  of  1879  designated  for  Wash- 
ington Channel,  a  contract  was  made  with  George  C.  Fobes  &  C-o.  for 
deepening  Washington  Channel.  At  the  close  of  this  contract,  Jane  3, 
1881,  the  channel  for  a  width  of  75  feet  next  the  wharves  had  been  deep- 
ened to  15  feet  at  low-water. 
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WORK  OF  THE  PAST  FISCAL  TEAR. — ^WASHINGTON  CHANNEL. 

The  river  and  harbor  act  approved  June  14, 1880,  appropriated  $40,000 
for  "continuing  the  improvements,  including  the  removal  of  rocks.''^ 

Under  this  appropriation  specifications  were  prepared  for  dredging 
the  Washington  Channel,  and  with  a  view  to  subsequently  deciding 
upon  the  deiK)sition  of  the  dredged  material,  proposals  were  invited  by 
public  advertisement  for  depositing  it  at  either  of  two  localities,  desig- 
nated respectively  as  Harbor  Flats  and  Potomac  Flats.  *  By  thefirst  was 
meant  that  portion  of  the  river  immediately  below  the  Long  Bridge  and 
between  the  two  navigable  channels.  By  the  second  was  meant  any 
locality  below  the  city,  sufficiently  removed  from  the  channel  and  other- 
wise suitable  for  dumping,  which  the  bidder  might  be  able  to  find. 

The  following  bids  were  received  and  opened,  September  11, 1880. 

Abstract  of  proposals  for  dredging  in  Washington  Channel,  Harho  rs  of  Washington  and 
Georgetown,  D.  C,  opened  September  11,  1880. 


No. 


Name  aod  address. 


II 


•fs. 


^i 


1 

B 

8 


I 


Namber  and  kinds  of 
machines. 


it 


National  Dredfcine  Com- 
pany, 1420  New  York  are- 
nne,  Washington,  D.  C. 

Thos.  P.  Morgan,  jr.,  Cum- 
berland, Md. 

Frank  Pidgeon,  Jr..  116  Wall 
street.  New  York  City. 


|0  14 

22 
17 


10  21 


1880. 
Oct.  15. 


1*^81. 
Jn  .e  3( 


28 

28    Sept.  11. 


June  30. 


Cu.ydt. 
The  reqniaite  machin- 
ery I 

Clamshell I  800 

Two  Osgood  dredges . .    700  or 
more.  ' 


The  National  Dredging  Company  were  the  lowest  bidders  for  both 
localities  of  deposit,  and  it  was  held  that  inasmuch  as  the  appropriation 
was  for  "  continuing  the  improvements''  provided  for  by  the  act  of  March 
3,  1879,  which  directed  that  the  amount  therein  appropriated  "be  so 
expended  as  to  produce  the  greatest  immediate  benefit  to  navigation,'' 
that  bid  must  be  accepted  which  permitted  the  greatest  amount  of  mate- 
rial to  be  taken  from  the  channel. 

The  contract  was  accordingly  awarded  to  the  National  Dredging 
Company  at  14  cents  per  cubic  yard,  deposited  on  the  Potomac  Flats, 
and  articles  of  agreement  were  entered  into  with  them  October  9, 1880, 
the  work  to  begin  on  or  before  March  1, 1881,  and  to  be  completed  on 
or  before  June  30, 1881. 

Early  in  the  spring  the  contractors  brought  their  plant  around  and 
the  channel  was  laid  out  for  work,  but  their  efforts  to  iind  a  dumping 
ground  were  fruitless,  all  suitable  localities  being  claimed  by  the  owners 
of  adjacent  lands  as  valuable  to  them  for  fishing  privileges,  and  the  con- 
tractors threatened  with  injunctions  and  suits  for  damages  in  case  they 
were  used  for  dumping  grounds. 

The  contractors,  under  date  of  March  26,  1881,  communicated  the 
obstacles  in  the  way  of  a  fulfillment  of  the  contract,  by  the  terms  of 
which  they  were  required  to  find  dumping  grounds,  and  while  avowing 
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their  readiness  to  proceed  in  its  execution  if,  by  any  means,  the  requisite 
dumping  grounds  could  be  secured  to  them  by  the  government,  asked 
that,  in  case  such  arrangements  could  not  be  made,  their  contract  be 
annulled.  There  being  no  practicable  way  in  which  the  dumping  groonda 
coald  be  secured  (except  at  the  risk  of  involving  the  government  by 
claims  for  damages  in  invading  private  rights,  or  by  an  outlay  for  tJie 
purchase  of  these  rights,  which  could  not  be  recommended  on  the  part 
of  the  government,  nor  reasonably  demanded  of  the  contra^Jtors),  it  was 
recommended,  March  28, 1881,  that  the  contract  be  annulled,  and  that 
the  amount  available  therefor  be  added  to  the  amount  appropriated, 
March  3, 1881,  and  let  under  a  new  contract. 

This  accommodation  was  approved  June  6,  1881,  and  the  contract 
annulled  by  order  of  the  Secretary  of  War. 

Accordingly  estimates  were  made,  and  specifications  prepared  for 
work  with  the  combined  funds  of  the  two  appropriations,  from  the  former 
of  which  $10,000  had  been  reserved,  and  from  the  latter  $15,000  set 
apart,  for  the  removal  of  rocks  in  Georgetown  Harbor. 

Proposals  were  solicited  by  public  advertisement  dated  June  9,  1881, 
to  be  opened  July  9, 1881. 

GEORGETOWN  HARBOR  AND  CHANNEL. 

No  work  was  done  during  the  year  upon  Georgetown  Channel  for  the 
reason  stated  before,  that  a  channel  sufficient  for  the  needs  of  commerce 
had  been  obtained  by  work  under  a  previous  appropriation. 

Georgetown  Harbor  was  again  examined  for  rocks,  several  of  which, 
not  hitherto  located,  were  found,  located,  and  minutely  surveyed  by 
soundings  from  rafts  anchored  over  them. 

Estimates  of  the  amount  of  excavation  needful  to  secure  safe  passage 
to  vessels  over  them  were  made,  and  specifications  prepared. 

Proposals  for  the  work  were  solicited  by  advertisement  dated  June  9, 
1881,  the  proposals  to  be  opened  July  9, 1881. 

THE  FLOOD  OP  FEBRUARY,  1881. 

The  year  was  marked  by  a  flood  unprecedented  in  the  extent  of  its 
encroachment  upon  the  city  limits  as  well  as  in  the  amount  of  damage 
inflicted  upon  shipping  and  wharf  property. 

The  winter  had  been  unusually  severe  in  the  long  continuance  and 
intensity  of  its  period  of  cold,  during  which  23.2  inches  of  snow  had 
fallen  and  unusually  thick  ice  had  formed  over  the  river.  A  rise  of 
a  few  feet  only  in  the  river  from  rains  and  melted  snow  caused  a  break- 
ing up  of  this  ice,  which  gorged  and  so  obstructed  the  water-way  that, 
although  the  freshet  above  Georgetown  did  not  attain  the  height  of  187? 
by  3  feet,  it  rose  to  a  height  of  12.25  feet  above  low -water  at  the  Long 
Bridge,  or  3.19  feet  higher  than  the  freshet  of  1877. 

The  accompanying  map  exhibits  the  line  of  overflow,  and  the  profile 
shows  the  water-surface  of  both  floods. 

The  ice  broke  at  Georgetown  about  1  a.  m.  on  Saturday,  February  12, 
1881,  the  stage  of  the  river  being  2  to  3  feet  above  high-tide,  but  rap- 
idly rising  as  the  ice  passed  down  and  added  to  the  gorge  below,  until 
the  highest  water  was  reached  at  7  p.m.,  being  about  .8  of  a  foot  lugher, 
than  the  fiood  of  1877. 

At  Georgetown  comparatively  little  damage  was  done,  owing  chiefly 
to  the  precautions  taken  to  secure  shipping  and  movable  proi)erty  on 
the  wharves.    Along  the  Washington  wharves  the  ice  began  to  break 
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about  2  a.  m.,  the  water  being  4  to  5  feet  above  high-tide,  and  moved 
off  rapidly  with  the  current,  the  channel  at  times  being  nearly  clear  of 
ice. 

That  the  gorge  did  not  first  form  at  the  Long  Bridge,  so  far,  at  least, 
as  concerned  the  Washington  Channel,  is  proved  from  the  fact  that  be- 
tween 3  and  4  o^clock  a.  m.,  on  Saturday,  February  12,  a  longboat  and 
several  scows  were  swept  away  from  Seventeenth-street  Wharf  and  car- 
ried through  the  Washington  draw,  and  the  longboat  was  found  during 
Saturday  lodged  in  the  gorge  below  Arsenal  Point,  the  scows  having 
been  carried  still  further  down  the  river. 

The  complete  gorge  was  formed  below  Arsenal  Point,  commencing 
about  7.30  a.  m.,  and  the  successive  additions  of  floating  ice  soon  caused 
it  to  extend  to  the  Long  Bridge. 

Whether  a  gorge  was  complete  across  Georgetawn  Channel  at  this 
point  before  the  lower  gorge  extended  to  the  bridge  is  not  determined, 
but  subsequently  to  it  the  gorge  became  complete  the  whole  length  of 
the  bridge.  It  is  believed,  however,  from  the  fact  that  large  quantities 
of  ice  came  across  the  flats  above  the  Long  Bridge  and  passed  through 
the  Washington  Channel,  that  a  gorge,  independent  of  that  below,  was 
formed  across  Georgetown  Channel  at  the  Long  Bridge,  at  or  about  the 
time  of  its  formation  below. 

By  9  a.m.  the  entire  water-way  of  the  Long  Bridge  was  choked.  An' 
occasional  movement  of  short  duration  only  served  to  jam  the  ice  more 
closely  and  raise  it  higher,  until  the  water  parsed  over  the  causeway 
and  2.2  feet  above  it.  The  pressure  upon  the  bridge  became  greater 
than  it  could  withstand,  and  about  8.30  p.  m.  three  spans  of  the  north 
end  gave  way  and  were  swung  around  upon  the  flats  below.  This  move- 
ment, together  with  a  break  in  the  railroad  embankment  between  the 
river  and  Fort  Runyon  (which  is  one-third  of  a  mile  from  the  Virginia 
end  of  the  Long  Bridge,  and  on  the  railroad  to  Alexandria),  1,006  feet 
in  length,  so  far  relieved  the  pressure  that  no  further  damage  was  done 
the  bridge. 

By  Sunday  morning  the  water,  which  had  been  2J  feet  higher  on  the 
Washington  wharves  than  in  the  freshet  of  1877,  was  off  the  wharves, 
but  large  piles  of  ice  remained  upon  them,  and  many  which  escaped  seri- 
ous injury  from  lateral  pressure  while  the  ice  was  running,  were  crushed 
when  the  water,  by  its  subsidence,  withdrew  its  buoyant  support. 

As  usual  during  freshets,  though  to  an  unprecedented  extent,  the 
low  portion  of  the  city  along  the  Mall  and  extending  across  l^ennsyl- 
vania  avenue  was  flooded,  and  a  large  amount  of  damage  was  caused 
by  the  flooding  of  cellars  and  first  floors. 

The  area  of  the  flooded  district  was  about  354  acres. 

The  time  of  highest  water  was  about  7  p.  m. 

The  following  are  the  heights  above  low- water  of  the  freshets  of  1877 
and  1881,  at  the  several  points  named: 


Localities. 


Outlet  lock  above  Georgetown  . 

Aqaedact  Bridge 

Bock  Creek 

Easby's  Point 

Above  Long  Bridge 
Below  Long  "^  * ' 
/^rspnal  Point. 
Giesborongh  Point. 
Navy  yard 


1877. 


19.72 
15.96 
13.35 
1L99 
9.06 


-&44 
7.66 
7.78 


188L 


16.78 
14.29 
13.77 
13.54 
12.26 
11.20 
7.01 
4.98 
5.01 
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The  map  aud  profile  hereinafter  mentioned  as  accompanying  this  re- 
port, show  the  line  of  overflow  of  the  two  floods  and  profiles  of  water 
surfaces  at  highest  water. 

PROPOSED  WORK  FOR  THE  TEAR  ENDING  JUNE  30,  1882 — ^WASHING- 
TON CHANNEL. 

The  channel  along  the  Washington  wharves  (now  200  feet  wide  and 
12  to  13  feet  deep,  except  for  a  width  of  75  feet  next  the  wharves,  where 
the  depth  is  16  feet)  is  to  be  deepened  to  16  feet  at  low- water  for  such 
width  as  the  funds  will  permit,  and  extending  from  the  Long  Bridge  to 
deep  water  at  Arsenal  Point.  The  material  is  to  be  deposited  on  the 
flats  next  below  the  causeway  of  the  Long  Bridge. 

GEORGETOWN  HARBOR  AND  CHANNEL. 

Nine  rocks  in  Georgetown  Harbor  requiring  an  excavation  of  1,664 
cubic  yards,  are  to  be  removed  or  so  much  thereof  as  the  funds  will 
permit.  One  very  small  rock  lies  about  400  feet  below  Aqueduct 
Bridge,  and  350  feet  off  the  wharf  line.  Five  of  the  rocks  are  from  15 
to  40  feet  off  the  wharves  at  and  below  the  Kennebeck  Ice  Company's 
wharf.  The  remaining  four  rocks  are  off  the  Gstreet  Wharf,  the  grejiter 
portion  being  within  50  feet,  though  two  of  the  smaller  rocks  are  respect- 
ively 125  and  250  feet  oft*  the  wharf. 

Georgetown  Channel  shows  some  shoaling  at  the  usual  locality  of 
bar  formation,  between  Easby's  Point  and  Long  Bridge,  and  should  it 
reach  a  degree  to  cause  inconvenience  to  navigation,  the  $30,000  of  the 
appropriation  of  1879,  reserved  for  that  purpose,  will  be  applied  to  re- 
dredging  the  channel. 

The  greatest  draught  of  vessels  clearing  from  Georgetown  during  the 
year  was  18J  feet. 

PERMANENT  IMPROVEMENT. 

I  would  respectfully  refer  to  the  remarks  under  this  head  in  my  last 
annual  report  on  the  harbors  at  Washington  and  Georgetown.  (Report 
of  Chief  of  Engineers,  1880,  page  748.) 

With  regard  to  the  improvement  of  that  portion  of  the  river  immedi- 
ately below  the  Long  Bridge,  the  views  of  engineers  and  commercial 
men  interested  seem  to  be  in  accord. 

The  plan  is  to  fill  up  the  flats  below  the  Long  Bridge  between  the 
Virginia  Channel  and  a  line  parallel  with  the  line  of  wharves  and  800 
feet  from  them,  to  a  level  1  foot  above  the  highest  known  freshet.  The 
plan  might  be  economized  by  at  first  filling  only  to  1  or  2  feet  above 
ordinary  high-tide,  and  afterwards  using  the  ground  as  a  dump  for 
excavations  and  waste  earth  from  the  city,  by  approaches  from  the  Long 
Bridge. 

For  the  improvement  above  the  bridge,  three  plans  have  been  pro- 
posed: 

1.  That  of  the  commission  of  1872,  which  provides  for  but  one 
channel,  following  generally  the  present  Virginia  Channel,  and  for  the 
reclamation  of  all  the  area  between  that  channel  and  the  present  water 
front  of  the  city. 

This  plan  involves  the  removal  of  part  of  Alexander's  Island  at  the 
south  end  of  the  bridge,  and  a  rebuilding  of  the  Long  Bridge  to  oon. 
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form  to  the  plan.  A  modification  of  this  plan  provides  ^or  a  channel 
as  a  winter  harbor,  800  feet  wide  along  the  Washington  front  aa  far  np 
as  the  Long  Bridge. 

2.  A  plan  which  provides  for  two  channels,  the  existing  Virginia 
Channel,  and  a  channel  next  the  present  water  front  of  the  city,  the 
intervening  area  to  be  filled  up  above  high-water  mark. 

A  modification  of  this  plan  provides  for  a  wide  channel  only  along  the 
wharve^  below  the  Long  Bridge,  while  it  is  to  be  continued  at  a  much 
reduced  width  to  a  point  near  Easby's  wharf,  where  it  will  join  the  main 
channel,  and  where  it  should  be  i^losed  by  guard-gates  in  time  of  freshet. 

This  is  claimed  by  its  advocates  as  necessary  for  flushing  the  lower 
channel,  and  also  as  a  commercial  facility  in  permitting  the  passage  of 
vessels  direct  from  the  Washington  wharves  to  Georgetown,  and  thus 
avoiding  the  expense  and  delay  in  towing  around  by  Arsenal  Point. 
>  A  single  channel,  as  contemplated  in  the  first  plan,  but  diiiering  from 
it  in  simply  providing  a  sufficiently  high  and  wide  embankment  around 
the  area  between  the  channel  and  present  water  front,  and  utilizing  the 
space  thus  inclosed  for  ponds  for  the  IJnited  States  Fish  Commission. 

The  embankment  is  to  be  provided  with  inlet  and  outlet  gates  to 
retain  the  water  ente>ring  at  high-tide  and  discharge  it  at  low-tide  into 
the  Washington  Channel. 

To  this  simple  statement  of  the  plans  which  have  been  discussed,  I 
would  add  that  any  further  discussion  of  the  subject  should,  in  view  of 
the  survey  oixiered  by  Congress,  and  with  the  execution  of  which  1  am 
charged  by  you,  be  deferred  until  my  report  upon  the  results  of  that 
survey  shall  provide  an  opportunity  to  present  the  subject  in  connection 
with  such  information  as  the  survey  may  add  to  what  is  already  known 
of  the  natural  and  artificial  peculiarities  of  the  portion  of  the  river  com- 
I)osing  or  influencing  this  harbor. 

A  greater  reason  for  deferring  discussion  exists  in  the  fact  that  a 
subcommittee  of  the  Senate  Committee  on  Commerce  was,  at  the  last 
session,  ordered  to  report  to  the  committee  on  this  subject,  and  it  is 
understood  their  labors  will  soon  be  commenced. 

Their  report  will,  doubtless,  be  thorough  and  exhaustive,  and,  instead 
of  forestalling  their  conclusions  by  a  further  presentation  of  the  question 
at  this  juncture,  it  seems  proper  to  endeavor,  in  the  execution  of  the 
duty  with  which  I  am  charged,  to  work  in  harmony  with  the  committee, 
and  to  arrive  at  such  conclusions,  even  though  they  be  the  result  of  a 
compromise  of  opinions,  as  will  commend  themselves  as  most  likely  to 
secure  that  unity  of  influence  and  purpose  the  want  of  which  hitherto 
has  clearly  been  the  chief  barrier  to  favorable  consideration  of  the 
question  by  Congress. 

CONTINUATION  OF  THE  IMPROVEMENT  UNDER  PRESENT  PROJECT. 

The  continuation  of  the  improvement  of  the  harbors  at  Washington 
and  Georgetown,  under  the  project  so  far  approved  or  recognized,  con- 
templates— 

1.  Keeping  open  and  extending  in  width  the  Washington  Channel  as 
far  as  the  Long  Bridge,  depositing  the  material  taken  therefrom  on  the 
adjacent  flats. 

For  this  work  I  respectfully  recommend  an  appropriation  of  $100,000 
for  the  year  ending  June  30, 1883.  A  smaller  sum  than  this  amount 
cannot  be  economically  applied  in  works  like  this,  requiring  the  pro- 
vision by  the  contractor  of  a  plant  specially  adapted  to  the  work. 

2.  Bedredging  Georgetown  Channel,  at  intervals  of  two  to  three 
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years,  at  the  two  localities  where  bars  have  been  found  to  form  to  sach 
an  extent,  in  about  that  period,  as  to  interfere  with  the  navigation  of 
the  channel. 

One  of  these  points  is  between  Easbj's  Point  and  the  Long  Bridge ; 
the  other  opposite  the  United  States  arsenal  grounds.  For  this  work 
no  additional  funds  are  required  at  present. 

3.  Bemoving  rocks  in  Georgetown  Harbor  and  at  the  outlet  lock  and 
inclined  plane  of  the  Chesapeake  and  Ohio  Canal  above  Georgetown. 

For  completing  the  removal  of  rocks  in  Georgetown  Harl^r  and  at 
the  outlet  lock,  I  respectfully  recommend  an  appropriation  of  $50,000 
for  the  year  ending  June  30,  1883. 

This  work  also  requires  special  appliances,  and,  to  secure  economical 
results,  the  whole  amount  asked  for  should  be  appropriated  in  one  snm. 

Appropriations  have  been  made  as  follows: 

June  11, 1870 950,000 

March  3, 1873 1 50,000 

June  18, 1878 50,000 

March  3, 1879; 50,000 

Juuel4,lH80 40,000 

March  3, 1881 50,000 

The  work  is  in  the  collection  district  of  Georgetown,  which  is  the  nearest  port  of 
entry. 
The  collections  for  the  year  ending  Jane  30, 1881,  were  (18,104.23. 
Fifth  light-house  district ;  nearest  light- house,  Jones's  Point. 

A  map  accompanies  this  report  showing  present  condition  of  the 
improvement,  and  the  lines  of  overflow  of  the  floods  of  1877  and  1881 ; 
also,  a  profile  of  water  surfaces  of  these  floods. 

Money  statement 

July  1, 1880, amount  available , - $75,227  92 

Amount  appropriated  by  act  approved  March  3, 1881 50, 000  00 

$125,227  92 

July  1, 1881,  amount  expentled  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1, 1880 4, 359  61 

July  1, 1881,  outstanding  liabilities 70  30 

4,429  91 

f 

July  1, 1881, amount  available  .*. 120,798  01 

Amount  (estimated)  required  for  completion  of  existing  project 240, 000  00 

Amount  that  can  be  prohtably  expended  in  fiscal  year  ending  June  30, 1883.     150, 000  00 


STATISTICS  OF  TRADE. 


The  following  items  have  been  collected  as  comprising  the  principal  articles  of 
traffic  during  the  year  1880,  but  are  not  to  be  understood  as  showing  the  total  trade, 
which  would  no  doubt  be  largely  increased  by  the  numerous  smaller  items  which  have 
not  been  reported. 


ArticleB. 


Quantity. 


V«la«. 


Coal tons . . 

Stone,  building  and  paving do. .. 

Ice do... 

Ajspbalt do. . . 

Rait do... 

Hay  andetraw do... 

Grain bushels. . 

Flour barrels.. 

Cement do.... 


802.100 

|2,966,643«l 

28,066 

1J>1.6M0» 

90,000 

300,000  00 

2,167 

25,089  00 

3.000 

30^000  00 

19,027 

870,790  00 

2,083,900 

1,802.835  00 

210,422 

1.261,  en  00 

83.000 

113.0W0I 
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Articles. 


Plaster  of  Paris barrels 

Lime do. . . 

S«nd cubic  yards. 

Fi»h  and  oysters 

Hides  (beef) number. 

Beef  cattle do 

Calves do. 


Sheep : do  . . . 

Hogs do 

Loniber      feet  B.  M. 

Lath 8  and  pickets number . 

Shingles,  cypress do  . .. 

Cedar  posts do  - . . 

Wood cords. 

f  Potatoes barrels . 

Naphtha  and  crude  oil do... 

Cast  iron  pipe .- tons. 


Quantity. 


8,000 
23,000 
99,000 


Total  of  above-named  items  . 


MISCBLLANKOUS  FREIOIIT. 

By  railrofld tons. 

By  New  Yo  rk  steamers do . . 

By  Philadelphia  steamers do.. 

By  Norfolk  steamei s do . . 

By  Baltimore  steamers do.. 

By  river  steamers do . . 

MAKinrACTURES. 

Flour barrels. 

Mill  feed bushels. 

Com  meal do . . . 

Plour  barrels,  new number. 

Flour  barrels,  repaired do. 


Lime  bushels . 

Limestone  dust tons. 

Bricks number. 

Fertilizers tons. 

Chemicals 

Product*  of  coal  tor 

Galvanized  cornice 

Products  of  founderies  and  forges 

Terra  cotta  manufactures 

Cigars 

Papers 

Lager  beer 


22,500 

25.199 

2,001 

56.223 

32,  500 

32, 700,  000 

19, 000,  000 

8, 000, 000 

21,000 

30,000 

20,000 

5,700 

200 


99,189 
56,250 
25,000 
40,000 
4,000 
31,000 


Value. 


$12. 000  00 

19,  700  00 

49,500  00 

77, 185  00 

135, 000  00 

1,  007,  334  00 

47,  896  00 

200, 277  00 

260,  000  00 

586.600  00 

47, 150  00 

49. 600  00 

4,200  00 

90,000  00 

35,  000  00 

24,250  00 

1,550  00 


9,758,413  00 


255,439 


176,000 

453,000 

350,000 

75,000 

150,000 

204,635 

800 

74, 500,  000 

15,000 


1, 114, 
90, 

210, 

27, 

30, 

9, 

4, 

484. 

163, 
23, 
20, 
25, 

443, 
30, 
30, 
70, 
29, 


000  00 
000  00 
000  00 
000  00 
000  00 
023  00 
800  00 
250  00 
000  00 
498  00 
000  00 
000  00 
760  00 
772  00 
500  00 
400  00 
443  00 


2, 785, 446  00 


In  tern  al-reyenne  collections $123,360  46 

Arrivals  and  departures  of  steamers 734  00 

Arrivals  and  departures  of  sail-vessels 3, 424  00 

Arrivals  and  departure  of  canal-boats 5,934  00 

A  large  number  of  small  vessels  trading  on  the  river  in  fruits  and  vegetables  are  not 
included  in  the  above. 

Greatest  draught  of  steamers 16  feet. 

Greatest  draught  of  sail- vessels 18.5  " 


H   2. 

IMPROVEMENT  OF  POTOMAC  RIVER  AT  MOUNT  VERNON,  VIRGINIA. 
HISTORY  OF  OPERATIONS. 

Previous  to  the  commencement  of  this  improvement  great  difficulty- 
had  been  experienced  in  navigating  the  wide  flats  between  the  main 
channel  of  the  Potomac  Eiver  and  the  wharf  at  Mount  Vernon. 
60  E 


Digitized  by 


Google 


946 


REPORT    OF   THE    CHIEF   OF   ENGINEERS,  U.  8.  ARMT. 


The  ruling  depth  over  the  flats  at  low-water  was  but  4  feet,  and  the 
Mount  Vernon  steamer  carrying  passengers  and  mails  was  often  unable 
to  reach  the  wharf.  * 

The  Potomac  Eiver  is  subject  to  extremely  low  tides  during  the  preva- 
lence of  northwest  winds  in  the  spring  and  fall,  and  at  such  times  the 
difficulty  wa«  greatly  increased. 

The  approved  project  for  the  improvement  was  the  excavation  of  a 
channel  150  feet  wide,  and  6  to  7  feet  deep  at  low- water,  between  the 
ship  channel  of  the  Potomac  and  the  wharf  at  Mount  YernoDy  with  a 
turning  basin  of  adequate  dimensions  at  the  wharf. 

An  appropriation  of  $4,000  was  made  March  3,  1879. 

A  contract  was  entered  into  September  26, 1879,  with  G.  H.  Ferris, 
for  executing  such  portion  of  the  project  as  the  funds  would  permit. 

Work  under  this  contract  was  begun  October  11, 1879,  and  completed 
December  4, 1879,  when  a  chaTinel  75  feet  wide  and  6J  feet  deep  at  low- 
water,  had  been  excavated  from  the  Potomac  channel  to  the  wharf,  and 
also  a  circular  turning  basin  at  the  wharf  of  the  same  depth. 

WORK  OP  THE  PAST  FISCAL   YEAB. 

Under  the  appropriation  of  $3,000  by  act  of  June  14, 1880,  specifica- 
tions were  prepared  and  the  work  olfered  for  contract  by  public  adver- 
tisement dated  July  21,  1880.  Proposals  were  opened  September  11, 
1680. 

Ahslract  of  proposals  for  dredging  in  channel  in  Potomac  Siver  at  Mount  Veman.  opemed 

Stptember  11,  1881. 


1 

1 

« 

No. 

Name  and  address. 

1 

1 

Time  of  com- 
mencement. 

Time  of  com- 
pletion. 

If 
|1 

**  S 

9  g 

1 

G.  H.  rerris,  Baltimore,  Md. . 

$0  14 

March  16, 1881. 

July  1,  1881. 

An    machinery 

(Mfd,. 

* 

required. 

2 

Henry   P.  Gilbert,  George- 
town, D.  C. 

17 

Spring  of  1881. 

As    early   as 
practicable. 

0»e     Osg 
dredge. 

ood 

4M 

8 

National   DredRing  Compa- 
ny, Washington,  JD.  C. 

121 

As    early   as 
practicable. 

Jane  80,  1881. 

Bequi8it« 
cninery. 

ma- 

4 

Henry   Birch,  Washington, 
D.fc. 

18 

October  1, 1880. 

One     Osg 

ood 

Mt 

dredge.* 

Tlie  National  Dredging  Company  being  the  lowest  bidders  the  con- 
tract was  awarded  to  them,  and  articles  of  agreement  entered  into  under 
date  of  October  6, 1880,  at  the  price  of  12|  cents  per  cubic  yard,  the 
work  to  be  completed  on  or  before  June  30, 1881. 

Work  was  begun  on  the  29th  of  March,  1881 ,  with  one  clamshell  dredge, 
and  comi>leted  on  the  21st  of  April.  ' 

The  various  delays  caused  principally  by  high  winds,  amounted  to  four 
days,  leaving  seventeen  days  of  actual  work,  during  which  21,005.5  cubic 
yards  were  dredged,  or  an  average  of  1,238.5  per  full  working  day. 

The  material  to  a  depth  of  7  or  8  feet  was  soft  mud  easily  dredged, 
with  an  occasional  log  found  which  had  lodged  during  some  freshet. 

But  when  the  center  of  the  old  channel  was  dredged  deeper  (9  to  10 
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feet)  a  tenacious  mud  was  found,  mixed  with  partially  decayed  vegetation, 
which  rendered  the  material 'difficult  to  clear  from  the  scows  in  dumping. 

The  material  was  deposited  on  the  flats  three-fourths  of  a  mile  above 
the  channel  dredged,  and  to  the  right  of  the  Potomac  channel  looking 
down  stream. 

The  work  of  the  year  has  resulted  in  widening  and  deepening  the 
channel  to  the  dimensions  of  110  feet  in  width  and  9  feet  in  depth  at 
centre,  at  low- water,  and  enlarging  the  turning  basin  to  a  radius  of  150 
feet  from  the  outer  angle  of  the  wharf.  Both  the  width  of  channel  and 
area  of  turning  basin  are,  however,  still  insufficient  to  prevent  the  boat 
being  borne  against  the  sides  of  the  channel  in  windy  weather,  or  to 
preserve  the  required  depth  in  such  soft  mud.  s 

To  increase  the  width  of  the  channel  to  a  degree  that  will  insure  per- 
manency of  depth,  and  to  enlarge  the  basin  to  the  dimensions  desired, 
an  appropriation  of  $5,500  is  respectfully  recommended. 

So  small  a  sum  required  to  complete  the  improvement  ought,  for  rea- 
sons of  economy  in  its  application,  to  be  appropriated  in  one  sum,  to  be 
expended  in  the  fiscal  year  ending  June  30, 1883. 

The  Regents  of  the  Mount  Vernon  Association  have  expended  large 
sums  in  improving  the  estate,  restoring  the  mansion  and  furniture  to  the 
semblance  of  its  early  days,  and  added  objects  of  curiosity  and  interest 
to  this  already  favorite  place  of  pilgrimage  to  the  patriotic,  and  it  seems 
a  proper  recognition  of  the  efforts  of  the  ladies  who  have  thus  preserved 
it  that  Congress  should  by  the  prompt  completion  of  the  channel,  afford 
the  needed  facilities  of  access  to  so  historical  a  spot  as  the  home  of 
Washington. 

The  following  appropriations  have  been  made : 

March  3,  1879 $4,000 

June  14, 1880 3,000 

March  3,  1881 1,500 

i'he  work  is  in  the  collection  district  of  Alexandria,  which  is  the  nearest  port  of 
entry.    The  collections  for  the  fiscal  year  ending  June  30,  1881,  were  |2,641.96. 

Money  statement. 

July  1, 1880,  amount  available |3,043  57 

Amount  appropriated  by  act  approved  March  3,  1881 1, 500  00 

$4,543  57 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 3,036  75 

July  1,  1881,  outstanding  liabilities 6  30 

3,043  05 

July  1,  1881,  amount  available 1,500  52 

Amount  (estimated )  requiredfor  completion  of  existing  project 5, 500  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  J  une  30, 1883 . .     5, 500  00 


.  H3. 

IMPROVEMENT  OF  NEABSCO  CREEK,  VIRGINIA. 

In  accordance  with  a  provision  in  the  river  and  harbor  act,  of  June 
14, 1880,  a  survey  of  Neabsco  Creek  was  made  in  August,  1880,  under 
your  instructions  of  June  17,  1880. 

My  rei)ort,  dated  January  7, 1881,  was  printed  in  House  Ex.  Doc.  No. 
41,  Forty-sixth  Congress,  third  session,  and  from  it  I  extract  the  follow- 
ing: 

Neabsco  Creek,  or  Neapseco,  as  it  is  spelled  on  the  Coast  Survey  chart,  is  about  28 
miles  below  Washington  City,  and  is  situated  in  Prince  William  County,  Virginia,  and 
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iD  the  coUectioo  district  of  Alexandria.  It  is  a  tributary  of  the  Potomac  River  and  en- 
ters it  southwest  of  Occoquan  Creek.  It  widens  out  at  the  mouth,  extending  over  a 
flat  2,500  feet. 

The  shipments  from  the  landings  are  now  made  in  longboat.fi,  drawing  from  3  to  4 
feet  of  water,  which  take  advantage  of  the  tide  to  ran  over  the  flat  at  the  month  of 
the  creek,  and  passing  upward  enter  a  narrow  and  tortuous  channel^  which  exteniis 
through  a  marsh  of  rank  vegetation  for  a  distance  of  6,470  feet  to  the  head  of  navip- 
tion.  The  channel  through  the  marsh  averages  about  40  feet  wide  at  the  surface,  with 
a  depth  of  2.5  feet  at  the  center.  The  vegetation  on  each  side  would  greatly  iucreatte 
t  he  cost  of  dredging  a  channel  of  a  width  greater  than  its  present  dimensions. 

During  the  low-tides  which  prevail  with  winds  from  the  northwest,  boats  are  de- 
layed lor  several  days.  The  improvement  of  the  creek  would  benefit  about  50  sqiiarp 
miles  of  land. 

Four-fifths  of  this  section  is  well  timbered.  The  yearly  exports  are  4,000  cords  of 
wood,  10,000  cross-ties,  75,000  hoop-poles,  and  2,000,000  feet  of  lumber  from  Willis's 
8aw«-mill,  besides  staves  and  smaller  articles.  The  fisheries  of  Col.  J.  W.  Fairfax  at 
Frestone  Point  rent  for  $1,^00  per  annum.  The  fisheries  of  Mr.  J.  Neglee  on  the  left  bauk 
near  the  mouth  of  the  stream  are  of  no  value  at  the  present  time.  The  soU  is  well 
adapted  to  grazing,  and  to  the  growthof  grain  and  fruits,  and  attention  is  being  given  to 
bringing  the  land  under  a  better  system  of  cultivation.  A  good  quality  of  slate  is  found 
about  2  miles  from  the  head  of  tide,  but  is  not  quarried  owing  to  the  cost  of  transport 
ing  it  to  market.     Iron  was  at  one  time  smelted  in  the  vicinity.  • 

This  section  of  country  was  early  settled. 

Ships  were  formerly  built  on  the  banks  of  the  Neabsco,  which  were  engaged  in  for- 
eign commerce,  and  shipment  of  wheat  and  other  produce  was  made.  Now  the  Alex- 
audriii^  and  Fredericksburg  Railroad  crosses  the  stream  near  its  mouth,  and  has  a  good 
station  on  its  right  bank.  The  draw  of  the  railroad  bridge  is  at  an  angle  with  the 
present  channel,  and  when  opened  gives  two  clear  passage-ways  lor  vessels,  one  21  feet 
wide,  the  other  18  feet. 

CHAltACTER  OP  THE  PROPOSED  IMPROVEMENT. 

The  residents  who  are  interested  in  the  proposed  improvement  desire  a  channel  for 
light-draught  steamei-s  from  the  7-foot  curve,  in  the  Potomac  River,  to  a  point  as  near 
as  may  be  practicable  to  the  crossing  of  the  Telegraph  and  Colcheater  roads.  But  in 
order  to  reach  the  cross-roads,  it  would  be  necessary  to  make  a  solid  cut  through  a 
marsh  for  a  distance  of  2,000  feet.  I  have  therefore  limited  the  length  of  the  estimated 
channel,  by  stopping  at  Atkinson's  upper  landing,  a  distance  of  14,770  feet  from  the 
7-foot  curve  in  the  river.  Atkinson's  4ower  landing  is  11,650  feet  from  the  same  point, 
and  both  these  landings  are  upon  the  noith  side  of  the  creek.  Willis's  LandinjK,  where 
the  proposed  channel  also  touches,  is  upon  the  south  side,  and  is  7,510  feet  from  the 
7-foot  curve  in  the  river. 

The  following  estimate  gives  the  cost  of  dredging  a  channel  7  feet  deep  at  low- water, 
apd  100  feet  wide,  20  per  cent,  being  added  for  the  reflow  of  soft  material  ttom  the 
Bides  of  the  cut : 

I.  Cost  of  a  channel  7  feet  by  100  feet  fcom  the  7-foot  curve  to  Willis's  Land- 
ing, distance  7,510  feet : 

106, 860  cubic  yards,  at  20  cents  per  yard |21,360 

Add  10  percent,  for  contingencies ". 2,136 

Total 23,496 

II.  Cost  of  a  channel  of  7  feet  by  100  feet  from  the  7-foot  curve  to  Atkinson's 
lower  lauding,  including  the  landing  at  Willis's  Wharf,  distance  11,650  feet : 

184,*^0  cubic  yards,  at  20  cents  per  yard 36,860 

Add  10  per  cent,  for  contingencies 3,6d6 

Total 40,546 

III.  Cost  of  a  channel  7  feet  by  100  feet  from  the  7-foot  curve  to  Atkinson's 
upper  landing,  including  a  channel  to  Atkinson's  lower  landing  and  Willis's 
Wharf;  distance  14,770  feet: 

854,200  cubic  yards,  at  20  cents  per  yard 50,840 

Add  10  per  cent,  for  contingencies 5,084 

Total 55,924 
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A  channel  of  smaller  cross-flection  than  that  given  ahove  wonld.  if  permanent; 
answer  for  the  present  and  i>ro8pective  need  of  tr^le,  bnt  as  it  would  rapidly  deteri- 
orate, the  chanrel  above  estimated  would  be  more  economical  and  satisfactory. 

A  cnt  of  the  same  cross-section  as  that  given  above  as  far  as  Willis's  Wharf,  and 
continued  to  Atkinson's  upper  landing,  with  the  depth  reduced  to  6  feet  and  40  feet 
wide^  would  cost,  including  contingencies,  |37,000. 

The  first  appropriation  for  work  on  this  creek  was  made  in  the  river 
and  harbor  act  of  March  3, 18S1,  the  amount  being  $5,000. 

Under  this  appropriation  specifications  were  prepared  and  proposals 
solicited  by  public  advertisement,  dated  June  9, 1881,  the  proposals  to 
be  opened  July  9,  1881. 

The  draw  of  the  railroad  bridge  being  insufficient  to  admit  a  dredge, 
the  superintendent  of  the  road,  at  my  request,  promptly  ordered  it  to 
be  widened,  and  it  is  understood  that  the  work  has  been  done. 

The  improvement  is  in  the  collection  district  of  Alexandria,  which  is  the  nearest 
port  of  entry.  The  collections  for  the  year  ending  June  30, 1881,  were  $2,641.96.  The 
nearest  light-bouse  is  Fort  Washington,  in  the  fifth  light-house  district. 

,  Money  statement. 

Amount  appropriated  hy  act  approved  March  3,  1881 $5, 000  00 

July  1,  1881,  amount  expended  during  fiscal,  exclusive  of  outstanding 

liabilities  July  1,  1880 $2  00 

July  1,  1881,  outstanding  liabilities 9  63 

11  63 

July  I,  1881,  amount  available 4,988  37 

Amount  (estimated)  required  for  completion  of  existing  project 51, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    20, 000  OU 


H  4. 

IMPROVEMENT  OF  BRETON  BAY,  LEONARDTOWN,  MARYLAND. 
HISTORY  OF  OPERATIONS. 

The  survey  of  Breton  Bay  was  made  in  December,  1874,  under  the 
direction  of  Col.  WUliam  P.  Craighill,  Corps  of  Engineers,  and  his  re- 
port upon  the  same,  together  with  estimates  of  the  cost  of  the  proposed 
improvement,  are  contained  in  the  report  of  the  Chief  of  Engineers  for 
1875,  Part  II,  page  108.   ' 

'The  improvement  was  authorized  by  the  river  and  harbor  act  approved 
June  18,  1878,  in  which  $5,000  was  appropriated  for  the  commencement 
of  the  work. 

The  obstruction  to  navigation  consisted  in  shoal  water  at  the  head 
of  Breton  Bay,  constituting  tlie  harbor  of  Leonardtown,  where  there 
was  but  5  feet  of  water,  gradually  deepening  about  1  mile  below  Leonard- 
town  to  9  feet.    The  material  was  soft  mud. 

The  plan  of  operations  approved  by  the  Chief  of  Engineers  was  the 
excavation  of  a  channell50feetwideand9  feet  deep  atlow-waterthrough 
the  shoal  to  the  Leonardtown  wharf. 

Proposals  for  dredging  the  channel  were  invited  by  public  advertise- 
ment June,  29, 1878,  and  opened  July  22.  The  contract  was  awarded 
to  G.  H.  Ferris,  of  Baltimore,  at  12J  cents  per  cubic  yard. 

Work  was  commenced  February  25,  1879,  and  closed  March  21,  1879. 

The  funds  were  sufficient  for  the  excavation  of  a  60-foot  channel, 
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through  the  shoalest  water  from  the  turn  in  the  bay,  to  Leonardtown 
Wharf,  and  for  dredging  a  part  of  the  proposad  basin  for  turning  steamers. 

Under  the  river  and  harbor  act  of  March  3, 1879,  appropriating  $4,000 
for  continuing  the  improvement,  a  contract  was  entered  into  Deceooiber 
12;  1879,  with  Geo.  0.  Fobes  &  Co.,  for  excavating  material  in  (continu- 
ation of  the  project. 

Work  under  this  contract  was  begun  March  9, 1880,  and  completed 
.  March  20, 1880,  the  basin  being  enlarged  to  a  width  of  250  feet  and  a 
length  of  400  feet,  and  the  channel  widened  30  feet  for  a  distance  of 
2,400  feet  from  the  wharf,  giving  a  total  width  of  90  feet  for  that  dis- 
tance, and  leaving  700  feet  of  the  channel  excavated  in  1879,  40  feet 
wide. 

WORK  OF  THE  PAST  FISCAL  YEAR. 

The  river  and  harbor  act  of  June  14, 1880,  appropriated  $3,000  for 
continuing  the  improvement. 

The  appropriations  for  Breton  Bay  and  Komini  Creek  being  small  in 
amount,  and  the  localities  comparatively  near  ea^^h  other,  proposals 
were  invited  for  dredging  at  these  two  localities  with  a  view  of  letting 
both  works  under  one  contract.  The  following  bids  were  received  and 
opened  September  11, 1880. 

Abs^act  of  proposals  for  dredging  at  Breton  Bay,  Leonardtown,  Md,,  opened  September  11, 

1680. 


1 

1 

Name  and  address. 

1 

1 

o  a 

O  9 

o  g 

a 

o 

.-OS 

1 

National  Dredfring  Company, 
1420  New  York  Avenue, 
Washiuffton,  D.  C. 

Henr:?^  P.  Gilbert.  Georgetown, 

G.  H.  Ferris,  Baltimore,  Md. . . 
Daniel  Constantine,  do 

10  15 
17 

As    early   as 
practicable. 

OntnhAr  1.1880. 

Jime30,1881 

Wycte. 

The     requisite 
machinery.      | 

One  or  more  Os-            400 

8 

18i  March  1, 1880  . 
20     .TaniiArv     1 . 

Jnly  1,1881. 

good  dredges. 

300-400 

4 

One  Osgood 
dredge. 

1881. 

The  contract  was  awarded  to  the  National  Dredging  Company  at  15 
cents  per  cubic  yard,  the  aggregate  of  their  bids  for  the  two  works  being 
the  lowest.  Articles  of  agreement  were  accordingly  entered  into  with 
them  October  6, 1880. 

Work  was  begun  on  the  11th  of  April,  1881,  with  one  clamshell  dredge 
and  wa«  completed  in  11  days,  during  which  time  the  total  delays 
amounted  to  about  two  days,  leaving  nine  days  as  the  actual  working 
time;  17,976  cubic  yards  of  material  were  taken  out,  or  an  average  of 
1,997  cubic  yards  per  actual  day  of  work. 

The  material  was  deposited  in  Echo  Bend,  about  IJ  miles  below  the 
work,  and  on  the  left  going  out. 

The  channel  was  widened  from  90  feet  to  115  feet,  for  a  distance  of 
2,700  feet,  and  the  basin  was  increased  in  width  40  feet. 

The  amount  required  for  the  completion  of  this  improvement  is 
$15,000,  and  it  is  respectfully  recommended  that  that  amount  be  appro- 
priatei  for  the  year  ending  June  30, 1883. 

The  amount  originally  estimated  was  $30,000. 
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Appropriations  have  been  made  as  follows:  ^ 

Jane  18,  1878 $5,000  00 

March  3,  1879 1 4,/)00  00 

June  14,  1880 3,000  00 

March  3,  1881 3,000  00 

The  work  is  in  the  collecMon  district  of  Annapolis^  which  is  the  nearest  port  of 
entry. 

The  collections  for  the  year  ending  June  30,  18S1,  were  $718.71. 

The  worlc  is  in  the  fifth  light-house  district,  and  the  nearest  light-house  is  Black- 
istone's  Island  light. 

Money  statement. 

July  1,  1880,  amount  available $3,116  40 

Amount  appropriated  by  act  approved  March  3,  1881 3, 000  00 

$6, 116  40 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 3.101  24 

July  1,  1881,  amount  available 3,015  16 

Amount  (estimated)  required  for  completion  of  existing  project 15, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883. .  15, 000  00 


STATISTICS  OF  TRADE. 

About  18  square  miles  of  country  are  tributary  to  Leonardtown,  containing  a  popu- 
lation of  about  1,200. 

Value  of  receipts  during  the  year  1880 ". $121,650  00 

Value  of  shipments  during  the  year  1880 , 59, 750  00 

The  excess  of  receipts  over  shipments  is  accounted  for  by  the  residence  of  non-pro- 
ducing visitors  as  summer  boarders,  and  by  the  residence  of  professional  men  in 
Leonardtown,  as  the  county  seat. 

There  is  invested  in  mills,  factories,  hotels,  and  business  houses,  a  capital  of  $64,500 
and  the  amount  of  business  in  1880  was  $128,700. 

Three  steamers  arrive  and  depart,  each  twice  per  week,  and  other  boats  run  in  from 
time  to  time. 

A  large  portion  of  the  trade  naturally  tributary  to  this  harbor  has  been  drawn  off  to 
other  wharves  on  the  Potomac  and  Patuxeut  on  account  of  insufficient  channel,  here- 
tofore, to  the  Leonardtown  Wharf. 


HS. 

IMPROVEMENT  OF  NOMINI  CREEK,  VIRGINIA. 

HISTORY  OF  OPERATIONS. 

A  survey  of  the  creek  was  made  in  l^ovember,  1872,  under  the  direc- 
tion of  Col.  William  P.  Craighill,  Corps  of  Engineers,  whose  report, 
with  estimate  of  the  cost  of  the  work,  will  be  found  in  the  report  of  the 
Chief  of  Engineers  for  1873,  page  822. 

Noraini  Creek  is  an  important  tributary  of  the  Potomac,  which  it  en- 
ters about  82  miles  below  Washington. 

It  drains  a  large  area  of  productive  country,  but  at  the  time  of  the 
survey  its  navigation  was  obstructed  by  a  bar  of  sand  and  oyster  shells 
at  its  mouth  over  which  but  3  feet  could  be  carried  at  low- water. 

The  dangers  and  difficulties  of  passing  the  bar  were  still  further  in- 
creased  by  cross-tides  and  a  rapid  current,  caused  hy  the  large  tidal 
space  in  the  creek  to  be  filled  and  emptied  at  each  tide. 
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After  passing  the  bar  a  wide  and  navigable  stream  is  found^  in  which 
8^  feet  can  be  carried  for  2J  miles  above  the  ferry. 

The  improvement  proposed  was  the  excavation  of  a  channel  100  feet 
wide  and  9  feet  deep  at  low-water  throngh  the  bar,  and  the  estimated 
cost  was  $20,000. 

The  first  appropriation  made,  March  3, 1873,  was  $10,000,  and  under 
it  a  channel  50  I'eet  wide,  and  having  a  least  depth  of  7  feet  at  low- 
water,  was  dredged  through  the  bar. 

An  additional  appropriation  of  $6,000  was  made  June  23,  1874. 

In  July,  1874,  the  work  was  transferred  from  Colonel  Craighill  to 
myself. 

Under  this  appropriation  the  channel  dredged  the  previous  year  was 
widened  and  deepened. 

An  appropriation  of  $5,000  was  made  March  3,  1875.  Under  this  ap- 
propriation the  channel  near  White  Point,  and  between  Hickory  and 
Ice-House  Points,  was  further  widened  and  deepened. 

The  average  width  was  then  90  feet,  except  at  White  Point,  where 
the  width  was  increased  to  200  feet  to  counteract  the  effect  of  cross-cur- 
rents. 

No  ftirther  appropriation  was  made  until  March  3, 1879,  when  $2,500 
was  appropriated,  with  which  sum  the  channel  between  White  Point 
and  Ice-House  Point  was  widened  about  25  feet,  and  a  small  bar,  which 
had  formed  across  the  channel  near  the  latter  point,  was  removed.  The 
increase  in  the  trade  and  the  great  public  benefit  derived  from  the 
work  up  to  this  time  calling  for  a  greater  width  of  channel,  both  to 
accommodate  the  existing  wants  of  commerce  and  to  insure  permauency 
of  the  improvement  already  affected,  a  modification  of  the  original 
project  was  proposed  in  1879,  providing  for  a  width  of  150  feet,  aud  an 
estimate  of  $15,000  submitted  as  necessary  to  carry  out  the  modified 
project. 

WORK  OF  THE   PAST  FISCAL  YEAR. 

The  river  and  harbor  act  of  June  14,  1880,  appropriated  $5,000  for 
continuing  operations. 

The  appropriations  for  I^omini  Creek  and  Breton  Bay  being  small, 
and  the  localities  comparjitively  near  each  other,  proposals  were  invited 
for  dredging  at  these  two  localities,  with  a  view  of  letting  both  works 
under  one  contract. 

The  following  bids  were  received  and  opened  September  11, 1880. 

Abstract  of  proposals  for  dredging  at  Nomini  Creek,  Firginiaj  opened  September  11,  1880. 


No. 

• 


Name  and  address. 


National  Dredfj^ng  Comp|fiy, 

Washington,  D.  C. 
Henry  P.  Gilbert,  Georgetown, 

D.t. 
G.  H.  Ferris.  Baltimore,  Md. . . . 
Daniel  Constantino,  Baltimore, 

Md. 


r 


I 

«M    O 


$0  20     As  early  as  i  June  80, 1881 
I      practicable.  ! 
26  I  Oct.  1,1880.... I 

..I  Jnly  1,1881. 


I  Mar.  1,1881. 
I  Jan.  1, 1881 . 


I 


Ssi 


^  as  s 


Beqnisite  ma- 
chinery. 

One  or  more  Os- 
good dredges. 


Ou,]fdM. 


300-MO 


One    Osgood  '  800-400 
dredge.  [ 
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The  contract  was  awarded  to  tbe  National  Dredging  Company,  at  20 
cents  per  cubic  yard,  the  aggregate  of  their  bids  for  the  two  works  of 
Nomini  and  Breton  Bay  being  the  lowest. 

Articles  of  agreement  were  accordingly  entered  into  with  them  Octo- 
ber 6,  1880. 

The  work  was  begun  on  the  28th  of  April,  1881,  with  one  clamshell 
dredge,  which  was  not  well  adapted  to  the  hard  sand  to  be  taken  out. 
The  limit  of  work  which  the  funds  allowed  was  reached  June  17,  when 
21,271.5  cubic  yards  ha<l  been  taken  out. 

During  this  period  of  fifty-four  days,  work  was  done  on  thirty -four 
days,  averaging  025.6  cubic  yards  per  da^. 

The  matefrial  dredged  was  principally  sand,  some  of  it  very  hard,  and 
was  deposited  in  the  bay,  outside  the  point. 

A  channel  100  feet  wide  and  9  J  to  10  feet  deep  was  dredged  from  deep 
water  in  the  bay  to  White  Point. 

The  channel  should  be  widened  to  150  feet  and  continued  with  the 
same  width  and  depth  from  this  point  to  deep  water  in  the  creek  above. 

A  revision,  based  upon  surveys  made  since  my  last  annual  report,  of 
the  estimate  heretofore  given  shows  work -to  be  done  as  follows : 

56,000  cubic  yards  dredged,  at  30  cents $16, 800  00 

CuutiiigencieSy  15  per  cent 2,520  00 

Total 19,320  00 

This  amount  includes  $1,500  for  a  training-channel  to  divert  the  cross- 
current at  White  Point  which  now  strikes  the  channel  at  right  angles, 
and  causes  it  to  enter  the  channel  as  nearly  as  may  be  in  the  direction 
of  its  axis. 

A  short  dam  will  also  be  needed  to  aid  this  diversion. 

250  linear  feet,  at  $4  per  linear  foot $1,000  00 

Contingencies,  15  per  cent 150  00 

1, 150  00 

Total  estimate 20,470  00 

I  respectfully  recommend  that  $10,000  be  appropriated  for  the  year 
ending  June  30, 1883. 
Appropriations  have  been  made  as  follows: 

March  3,  1873 $10,000  00 

June  23, 1874 6,000  00 

March  3,  1875 5,000  00 

March  3,  1879 2,500  00 

June  14,  1880 5,000  00 

.March  3,  1881 1 .  2, 000  00 

The  work  is  in  the  collection  district  of  Tappahannock,  which  is  the  nearest  port  of 
entry. 
The  collections  for  the  year  ending  June  30,  1880,  were  $1,177.54. 

Money  statement 

July  I,  1880,  amount  available $5,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 . . . . .t 2, 000  00 

$7,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 4, 985  91 

July  1,  1B81,  joutstanding  liabilities 9  63 

4.995  54 

July  1,  1881,  amount  available 2,004  46 

Amount  (estimated)  required  for  completion  of  existing  project 20,470  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  10^000  00 
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STATISTICS  OF  TRADE. 


No  statistics  of  the  present  year  have  been  collected,  but  the  total  valne  of  aliip- 
meuts  for  the  year  1879,  which  was  1166^82.00,  will  probably  represent  tUe  average 
yearly  shipments. 


survey  of  nomini  riveb,  from  the  ferry  across  the  same  to 
the  head  of  tide-water. 

United  States  Engineer  Office, 

Wofihingtony  D.  C,  Janttary  7,  1881. 

General  :  I  have  the  honor  to  submit  the  follovring  report  of  a  sur- 
vey of  Xoinini  Eiver,  from  the  Ferry  to  the  head  of  tide- water,  made  in 
September,  1880,  in  accordance  with  a  provision  of  the  act  of  ai>propri»- 
tion  for  rivers  and  harbors  approved  June  14,  J  880,  and  assigned  to  me 
by  your  letter  of  June  17. 

The  survey  extended  from  Holly  Wharf,  1,000  feet  below  the  Ferry, 
to  Beale's  Mill. 

Nomini  Eiver  unites  at  its  mouth  with  Currioman  Bay,  and  flows  into 
the  Potomac  about  82  miles  below  Washingrton  City. 

It  is  situated  in  Westmoreland  County,  Virginia,  and  in  the  collec- 
tion district  of  Tappahannock.  The  lower  portion  of  the  river  has  been 
improved  by  dredging  a  channel  from  the  can-buoy  in  Currioman  Bay 
to  Hickory  Point,  a  distance  of  4,400  feet.  Sixteen  hundred  feet  of  this 
distance  is  outside  of  White  Point,  at  the  mouth  of  Nomini  River.  This 
work  was  begun  under  an  appropriation  approved  March  3,  1873,  and 
has  been  continued  by  successive  appropriations  up  to  the  present  date. 
A  marked  improvement  has  been  ett'ected  in  the  trade  of  this  section  of 
country  by  this  work.  The  channel,  which  formerly  had  a  ruling  depth 
of  3  feet,  has  now  a  depth  of  from  9  to  10  feet.  Pour  steamers,  3  from 
Washington  and  1  from  Baltimore,  now  ply  to  Nomini  River.  The 
larger  part  of  the  freight  is  shipped  from  Nomini  Wharf,  and  lesser 
quantities  from  Mount  Holly  Wharf,  1,000  feet  below,  and  Peach  Point 
Wharf,  1,070  feet  above.  Two  of  the  smaller  steamers  land  and  receive 
freight  at  Prospect  Wharf  (IJ  miles  above  Nomini  Wharf),  to  which 
point  the  channel  is  from  6  to  7  feet  deep  and  from  100  to  500  feet  wide, 
with  the  exception  of  one  bar,  where  2,000  cubic  yards  should  bt»  dredged 
in  order  to  make  the  depth  correspond  with  the  rest  of  the  channel. 
The  improvement  now  desired  by  the  residents  is  to  make  a  channel 
from  Prospect  Wharf  to  Davis's  White  Point,  a  distance  of  8,830  feet, 
with  a  depth  of  7  feet  at  low- water,  and  a  width  of  100  feet. 

Large  vessels  once  came  to  Davis's  White  Point,  but  the  placing  of 
Ashing  weirs  in  the  river,  and  the  deposition  of  sediment  by  the  floods, 
have  caused  a  shoaling  of  the  channel.  About  25  square  miles  will  be 
benelited  by  this  improvement.  Prom  Davis's  White  Point  to  a  bridge 
on  the  Warsaw  road  the  distance  is  3,400  feet,  following  a  narrow  chan- 
nel through  a  marsh.  ,  A  cut  through  this  marsh  is  also  desired,  and  an 
estimate  for  a  channel  40  feet  wide  and  5  feet  deep  is  given  below,  but 
the  cost  seems  large  in  proportion  to  the  interest  to  be  benefited.  The 
sum  would  be  better  expended  in  deepening  and  widening  the  channel 
from  the  can-buoy  in  Currioman  Bay  to  White's  Point,  at  the  mouth  of 
the  river. 

The  proposed  work  above  Davis's  White  Point  might  be  left  until  the 
trade  of  the  country  was  more  fully  developed,  or  at  least  until  the  chan- 
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nel  wais  improved  up  to  that  point.  Davis's  Whitis  Point  is  a  public 
landing  easily  accessible  to  the  25  square  miles  of  couhtry  above  men- 
tioned, which  is  not  the  case  with  the  other  landings. 

ESTIMATES. 

The  following  estimates  give  the  probable  cost  of  dredging  a  channe 
100  feet  wide  and  7  feet  deep  from  Prospect  Wharf  to  Davis's  White 
Point,  distance  8,830  feet;  and  from  Davis's  White  Point  to  the  bridge 
on  the  Warsaw  road,  width  40  feet,  depth  5  feet,  distance  3,400  feet ; 
and  also  the  cost  of  dredging  through  the  bar  below  Prospect  Wharf. 

From  Prospect  Wharf  to  Davis's  White  Point,  8,830  feet  by  100  feet  by  7  feet : 

159,900  cubic  yards, at  25  cents $39,975 

2,000  cubic  yards  (bar  l>elow  Prospect  Wharf),  25  cents  per  yard 500 

40,475 
Add  10  per  cent,  for  contingencies , 4,048 

Total 44,523 

From  Davis's  White  Point  to  bridge  on  branch  of  Warsaw  road  3,400  feet  by  5  feet 
by  40  feet : 

20,400  cubic  yaixis,  at  30  cents $6,120 

Add  10  per  cent,  for  contingencies 612 

Total   '  6,732 

Total  of  both  estimates 51,255 

A  gauge  was  left  at  Nomini  Wharf  having  3  feet,  corresponding  to 
mean  low-water,  as  observed  during  the  period  occupied  in  making  the 
survey.  Tlie  plane  of  mean  low- water  was  established  at  -^  highei*  than 
that  at  Currioman.  Both  should  be  corrected  by  a  longer  course  of  ob- 
servations. 

•  •••••• 

Respectfully,  your  obedient  servant, 

S.  T.  Abert, 
United  States  Civil  Engineer. 
Brig.  Gen.  H.  G.  Wright, 

Chief  of  Engineers^  U.  S.  A. 


H  6. 

IMPROVEMENT  OF  HARBOR  AT  ENTRANCE  TO  SAINT  JEROME'S  CREEK, 

MARYLAND. 

To  comply  with  a  resolution  of  the  Senate  of  December  13, 1880,  Lieu- 
tenant-Colonel Craighill,  Corps  of  Engineers,  was  instruoted  to  make  an 
estimate  of  the  cost  of  deepening  the  entrance  to  Saint  Jerome's  Creek,  in 
Maryland,  so  as  to  make  it  an  available  harbor.  This  was  transmitted 
to  Congress  in  a  report  dated  December  16,  1860,  and  will  be  found  in 
Api)eud!x  G  28  (ante)  of  this  report. 

Upon  this  report  was  based  the  appropriation  of  $6,500  in  the  river 
and  harbor  act  of  March  3.  1881,  for  '* improving  the  harbor  at  the  en- 
trance of  Saint  Jerome's  Creek,  Maryland." 

Under  instructions  from  the  Chief  of  Engineers,  dated  March  26,1881, 
siiccittcations  were  prepared  and  immediately  submitted  to  five  selected 
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contractors  and  proposals  invited  from  these  for  executing  the  work  int]i- 
out  delay. 

The  following  is  an  abstract  of  the  proposals  received,  only  thr»  <rf 
the  contractors  bidding : 

Abstract  of  proposals  for  dredging  in  harbor  at  entrance  of  Saint  Jeromes  Creek,  MargUwi 

opened  ApHl  12,  1881. 


No. 


Name  and  address. 


Price  per  cubic 
yard. 


II 


C  as 


I 


2!l 

®  «  * 

ell 

|Z5 


®5 

ii 
El 

5> 


Daniel  ConstaBtme,  Balti- 
more, Md. 

Henrj-  P.  Gilbert,  George- 
town, D.  O. 

Thomas  P.  Morfiran,  Jr., 
Cumberlaad,  Md. 


|0  29 
40 
35 


$0  25^  $7. 711  00 

15  '  7. 610  00 

I 
15  I  6,  MO  00 


I  On.** 

June  11, 1881. . i  1  dipper  dredge.  >        «■ 

April  20, 1881..  |.... do 


]0  davs  after 
signing  con- 
tract. 


1  dipper  dre4]Ee  ' 


Idlpi 
and 


one  clsu-  I 
shell  dredge.      . 


The  work  was  awarded  to  Mr.  Thomas  P.  Morgan,  jr.,  the  lowest  bidder, 
and  articles  of  agreement  entered  into  with  him  under  date  of  April 
19,1881. 

The  contractor  having  announced  his  readiness  to  proceed  with  the 
work,  an  assistant  was  sent  down  to  lay  oft'  the  channels  in  accordaDoe 
with  the  sketch  furnished  by  Mr.  Hutton,  upon  which  the  channel  lines 
were  projected. 

Mr.  Hutton's  examination  was  a  mere  reconnaissance,  and  was  onlv 
claimed  to  be  approximate.  Upon  a  re-examination,  the  bar  was  foand 
to  be  larger  than  represented  by  him,  the  actual  amount  of  excavatioii 
required  being  found  to  be  34,000  cubic  yards. 

The  propriety  of  modifying  somewhat  the  location  of  the  channels  was 
indicated  by  further  soundings,  which  were  made  with  a  view  of  deter- 
mining its  most  favorable  location,  and  the  channels  were  laid  oat  in 

accordance  with  the  conditions  then  found  to  exist. 

•  •••••  • 

The  channels  laid  out  were: 

1.  A  channel  (designated  as  'Hhe  outer  channel")  through  the  bar  at 
the  mouth  proper  of  the  estuary,  and  which  was  designed  to  be  100  feet 
wide,  and  9  feet  deep  at  low- water. 

2.  A  channel  obliquely  across  the  south  prong  of  the  creek,  designate 
"the  inner  channel,'^  and  de^signed  to  be  30  feet  wide,  and  6  feet  deep  at 
low-water,  the  material  from  which  was  to  be  tUrown  up  on  the  up-stream 
side  so  as  to  form  a  dike  as  far  as  the  long  point  of  land  dividing  the 
sonth  prong  from  the  main  creek,  and  thus  make  a  pond  for  the  purposes 
of  the  Fish  Commission.  It  was  understood  that  this  channel  was  to  be 
continued  by  the  Fish  Commission  through  the  low  neck  of  land,  and 
intercept  the  south  prong  at  the  first  bend  above  its  mouth. 

The  following  are  the  estimates  of  excavation  required  for  these  chan- 
nels: 

ci.yas 

For  tlie  outer  channel,  100  feet  wide  and  9  feet  deep  at  low- water 34,*^ 

For  the  inner  channel,  40  feet  wide  and  6  feet  deep  at  low- water 14,** 

The  annual  evaporation  is  greater  than  the  rainfall,  and  the  force 
which  must  keep  the  new  cut  open  is  limited  by  the  small  tidal  capacity 
of  the  creek. 
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The  counter  effects  of  the  storms  from  the  east,  sontheast,  and  south 
will  have  the  effect  of  closing  the  new  channel. 

The  work  of  the  contractor  was  delayed  until  >i^ay  16,  in  the  effort  to 
get  fresh  water  for  his  boilers.  This  was  finally  accomplished  by  sinking 
wells  near  the  locality. 

The  dipper  dredge  began  work  May  16,  at  the  outer  end  of  the  inner 
channel,  and  for  want  of  sufficient  water  to  float  the  scows  cast  the 
material  orer,  the  intention  being  to  take  it  up  again  by  making  a  sec- 
ond cut,  in. case  it  was  found  to  be  injurious  in  that  position  or  inclined 
to  return  to  the  cut.  The  material  was  found  to  be  very  hard  clay  with 
some  shells.  Two  thousand  one  hundred  and  fifty  cubic  yards  were 
dredged  from  this  part  of  the  channel,  when  the  dredge  was  moved  to 
the  outer  channel,  on  the  1st  of  June. 

The  grapple  dredge  began  work  May  20,  in  the  inner  portion  of  the 
inner  channel,  throwing  the  material  up  into  a  dike.  The  material  was 
found  to  be  very  soft  mud,  and  ran  back  into  the  cut  and  spread  over 
the  ground  back  of  the  dike  to  such  an  extent  that  it  was  found  impos- 
sible to  work  to  the  specifications,  and  this  portion  of  the  work  was  dis- 
continued on  the  17th  of  June,  in  order  to  spend  the  remainder  of  the 
funds  on  the  outer  channel. 

Kinety  thousand  and  ninety-two  cubic  yards  from  the  inner  channel 
were  put  upon  the  dike,  two-thirds  of  which  had  been  completed  as 
nearly  in  accordance  with  the  specifications  as  was  possible ;  the  remain- 
ing one-third  barely  showing  at  high-water,  owing  to  the  spreading  of 
the  soft  material. 

The  dipper  dredge  began  work  on  the  outer  channel  June  1,  and  the 
grapple  dredge  June  22. 

The  material  was  Ibund  to  be  exceedingly  fine  sand,  closely  packed 
and  very  hard  to  dig. 

At  the  close  of  the  fiscal  year  the  work  was  in  progress,  with  not  suffi- 
cient funds  remaining  to  complete  the  first  cut  of  outer  channel. 

For  the  completion  of  this  work  $14,000  will  be  required,  and  I  re- 
spectfully recommend  an  appropriation  of  that  amount  for  the  fiscal  year 
ending  June  30, 1883. 

•  •  •  •  •  •  • 

The  work  is  in  the  collection  district  of  Annapolis,  which  is  the  nearest  port  of  entry. 
The  collections  for  the  year  ending  June  30,  1881,  were  $718.71. 
Nearest  li^ht-house.  Point  Lookout,  in  the  fifth  light-house  district. 
No  statistics  of  trade  have  been  obtained. 

Money  statement. 

Amount  appropriated  by  act  approved  March  3,  1881 $6,500  00 

Julyl,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 4,921  48 

July  1,  1881,  amount  available 1,578  52 

Amount  (estimated)  required  for  completion  of  existing  project 15, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  15, 000  Oo 


H7. 

IMPROVEMENT  OF  RAPPAHANNOCK  RIVER,  VIRGINIA. 

The  Eappahannock  Biver,  from  Fredericksburg,  the  head  of  naviga- 
tion, to  Chesapeake  Bay,  is  104  miles  long. 
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The  survey  from  which  the  present  operations  for  its  improvement 
date  was  made  in  Norember,  1870,  under  the  direction  of  Col.  William 
P.  Craighill,  Corps  of  Engineers,  and  his  report  will  be  found  iu  the 
Report  of  the  Chief  of  Engineers  for  1874,  Part  II,  page  31- 

ACCOUNT  OF  OBSTRUCTIONS. 

The  following  table  shows  the  localities  which  the  Coast  Survey  maps 
indicated  a,s. requiring  attention,  and  which  were  nearly  all  exainiued 
under  the  direction  of  Colonel  Craighill. 

They  were  re-examined  under  my  direction  in  June,  1881,  as  far  down 
a«  Farley  vale. 

The  table  exhibits  the  depths  found  at  the  three  periods  of  examina- 
tion. 


Table  of  localities  on  Rappahannock  River,  Virffinia^  from  Frederickahyrg  to  Pter/«/ra/e, 
inclusive,  requiring  improvement,  with  comparisons  of  the  results  of  examinationn  in  1856, 
1870,  and  1881,  and  present  estimate  of  cost  of  their  improvement 


Ho. 


\ 

Name  of  locality. 


3  I 
4 

5  I 
0  I 


Fredericksburg  Bar . 

rollock'8  Bar 

Bernard's  Bar 

Pratt's  Bar     

Spottswood  Bar 

Castle's  Ferry  Bar . . . 

SpriDcHiUBar 

Moss  Neck  Bar 

Farley  vale  Bar 


Iff 


''I 


la 


Mites. 


II 
1^ 


FesL 

5.5 

7.5 
10.5 

6.5 

6 

5 
*    8 

7 

8 


Colonel  Craif^hill's 
surveyor  1870. 


PeeL 
6w0 


7.0 
7.0 
10.0 


&6 


Feet. 
5,400 


5.400 
2,100 


1,050 


Examination  of 
1681. 


►•o 


FeeL 
7.6 

8.0 
'  8.4 
&0 
7.8 
7.9 
10.5 
0.3 
8.5 


F^eei. 


1,000 
4,200 
1.800 


No. 


Name  of  locality. 


Fredericksburg  Bar . 


*     Pollock's  Bar 

3  Bernard's  Bar 

4  I  Pratt's  Bar    .. 

5  I  Spottswood  Bar 


Castle's  Ferry  Bar. 
Sprlnsr  Hill  Bar  ... 

Mnss  Keck  Bar 

Farleyvale  Bar . . . . . 


Total. 


MUee. 


Estimates  for  improving  channel  100  feet  wide  a 
11  feet  deep  at  low -water. 


e 

CO  q 

'S.I 


65.000 

4,000 
4.700 
8,000 
(t) 
13,336 

(§) 

2,668 

4,000 


1^ 
H 


$16,250 

1,000 

1,175 

2,000 

(t) 

3.334 

(§) 

687 
1,000 


1^ 


350 

*200 

280 

410 

450 

C) 

1.100 

(§) 

450 
450 


r 


$1,400 
8,000 
1,120 
1,640 
1,800 
C) 
4,400 

(b 

1,800 
1,800 


$23. 

2, 
3. 
4, 


747  50 

438  00 
237  25 
370  00 


8,804  10 


838  56 

220  00 


48,745  40 


*Crib  dike,  at  $15  per  linear  foot, 
t  Digging  in  progress. 


t  Dikes  constructed. 
(No  work  required. 
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HISTOEY  OF  THE  IMPEOVEMENT. 

The  several  appropriations  for  improvement  and  the  work  done  under 
them  (full  details  of  which  will  be  found  in  the  annual  reports  for  the 
years  mentioned)  are  here  summarized,  as  follows: 

March  3, 1871,  $15,000.  Under  this  appropriation  channels  70  feet 
wide  and  8  feet  deep  at  low-water  were  dredged,  by  contract,  through 
Spottswood  and  Fredericksburg  bars,  and  completed  September,  1872. 
Wrecks  were  removed  by  contract  a«  follows:  One  at  Fredericksburg, 
one  at  Spottswood  bar,  one  at  Piscataway  Creek,  one  at  Urbana,  one  at 
Laurie's  Point,  and  two  at  Mill  Creek. 

June  10, 1872,  $15,000.  The  channels  at  Fredericksburg  and  Spotts- 
wood bars  were  widened  to  120  feet  by  contract,  and  the  dredging  com- 
pleted in  April,  1873.  A  jlike  1,600  feet  long  was  built  along  the  left 
bank  of  the  river  opposite  Fredericksburg,  to  confine  the  dredged 
material  which  was  placed  behind  it,  and  to  contract  the  water-way  of 
the  stream  over  the  bar.  A  dike  was  also  constnicted  along  the  left 
bank,  below  the  steamboat  wharf,  to  rectify  the  wharf  line,  and  filled  with 
dredged  material. 

March  3,  1873,  $15,000.  A  freshet  of  unusual  duration  and  height 
occured  in  May,  1873,  which  caused  some  filling  in  the  Fredericksburg 
channel.  It  was  therefore  redredged  by  contract,  the  material  being 
deposited  behind  the  dikes  and  in  the  river  below  the  bar.  This  work 
was  concluded  in  November,  1873.  The  dike  on  the  left  bank  was  ex- 
tended and  connected  with  the  shore. 

Several  logs  and  snags  were  removed  below  Spottswood  Bar. 

The  work  was  transferred  to  my  charge  by  Colonel  Craighill  in  July, 
1874.    In  his  report  of  August  11, 1^74,  Colonel  Craighill  says: 

The  appropriations  by  Congress  since  the  estimate  of  1871  (of  $85,000  for  10-feet 
water)  have  been  the  following :  $15,000  March  3,  1871;  $15,000  Jane  10, 1872;  $15,000 
March  3,  1873 ;  $7,000  June  23, 1874 ;  total,  $52,000.  To  complete  the  estimate,  $:J3,000 
are  required,  which  woald  have  dolie  the  work  had  the  whole  sum  been  at  once  appro- 
priated and  operations  not  intemipted. 

June  23, 1874,  $7,000.  The  available  balance  July,  1874,  including 
this  appropriation,  was  nearly  $13,000.  A  dike  was  built  by  contract 
on  the  left  bank  of  the  river,  between  the  railroad  bridge  and  the  ferry, 
and  completed  March  8,  1875.  The  channel  was  dredged  along  the 
wharf  front,  where  it  was  found  to  have  filled  in.  The  sand  was  placed 
behind  this  dike  (No.  2)  and  the  channel  completed  )50  feet  wide  and  9 
feet  deep  at  low- water  July  28, 1876. 

March  3,  1875,  $5,000.  Applied  to  redredging  the  channel  between 
Deep  Run  and  the  lower  wharves  as  far  as  the  funds  permitted,  the 
width  being  50  feet  and  the  depth  9  feet.  The  material  was  deposited 
behind  the  dike  (No.  1)  and  the  work  concluded  May  8, 1876. 

August  14, 1876.  $10,000.  This  appropriation  was  made  available  Jan- 
uary 22,  1877.  The  dike  built  in  1872  on  the  right  bank,  below  the 
steamboat  wharf,  had  been  injured  by  ice  and  was  in  danger  of  giving 
way  and  precipitating  the  sand  behind  into  the  channel.  A  new  dike 
(No.  3)  was  therefore  built  outside  of  it,  and  so  as  to  improve  the  line 
of  the  wharf  front.  This  was  done  by  contract,  and  completed  June  12, 
1877.  The  channel  was  also  dredged  between  the  steamboat  wharf 
^  and  Deep  Run  50  feet  wide  and  9  feet  deep,  the  contract  being  concluded 
'  July  26,  1877.  Full  details  of  the  operations,  briefly  summarized,  will 
be  found  in  the  several  annual  reports  of  the  years  mentioned. 

June  18, 1878,  $13,500.  This  appropriation  was  applied  to  building 
dikes  and  dredging  at  Fredericksburg  Bar.    Two  dikes  were  built  (No. 
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4)  between  the  lower  end  of  the  city  wharves  and  Hazel  Run  aod  (No.  o) 
on  the  left  bank  of  the  river  (below  dike  No.  1).  The  work  w^as  done  by 
contract,  commenced  September  7, 1878,  and  completed  September  2u, 
1879.  The  dredging  included  the  excavation  of  a  channel  alon^  dike 
No.  4,  the  removal  of  the  bar  at  the  steamboat  wharf,  and  the  ba^iii  at 
this  point  for  turning  steamers.  The  work  was  done  by  contract,  having 
been  commenced  November  25,  1878,  and  completed  April  9,  18711. 
The  sand  dredged  from  the  river  wa«  placed  betiind  dikes  Nos.  1,  3, 
and  4. 

March  3, 1879,  $10,000.  This  appropriation  was  made  available  June 
5,  1879. 

Dike  No.  6,  at  Fredericksburg  Bar,  605.5  feet  long,  was  built  by  con- 
tract, for  the  protection  of  ihe  bank  below  Hazel  Run,  and  a  crib  dike, 
80  feet  long,  was  built  by  hired  labor  and  the  purchase  of  materials. 
This  dike  is  nearly  opposite  the  steamboat  whaif,  and  was  desi^^fi*^  to 
reduce  the  water-way  and  preserve  the  depth  which  had  been  obtained 
by  dredging. 

At  Spottswood  15  spur-dikes  were  built,  of  aggregate  length  of  2,046.6 
feet.  The  entire  reach  in  which  Spottswood  Bar.occurs  was  examined, 
and  50  snags,  6  drift-logs,  and  one  small  wreck  were  removed. 

WORK  OP  THE  PAST  FISCAL  YEAR. 

At  the  commencement  of  the  year  work  on  the  spnr-dikes  at  Spotts- 
wood Bar  (mentioned  above,  under  the  appropriation  of  1879)  was  in 
progress,  under  the  contract  with  Mr.  Alfred  Kishpaugh,  dated  Decem- 
ber 31,  1879.  The  entire  length,  as  stated  above,  was  2,040.6  feet,  bnt 
under  the  provision  of  section  14  of  the  specifications  formfng  part  of  the 
contract,  515.3  linear  feet  were  estimated  as  shore  connection,  and  paid 
for  at  an  average  price  of  nearly  $1.94  per  linear  foot ;  1,131.3  linear  feet 
being  paid  for  at  the  contract  price  for  full. dike,  $3.55  per  linear  foot^ 

The  entire  work  under  this  contract  was  completed  December  23, 1880, 
thus  carrying  over  to  the  present  year  work  which  should  have  been 
completed  during  the  previous  year,  and  thereby  entailing  upon  the 
government  the  expense  of  inspector's  salary  and  other  contingencies 
which  might  have  been  avoided  by  promptness  on  the  part  of  the  con- 
tractor in  supplying  material,  and  by  energy  in  pushing  the  construc- 
tion of  the  dikes. 

There  seems  to  be  no  cure  for  dilatory  contractors  but  to  insist  npon 
the  strict  enforcement  of  the  penalty  of  their  bond  which  attaches  to 
failure  to  perform  the  contract  within  a  given  time  unless  prevented  by 
causes  si^ecially  named.  To  contractors  of  this  class  in  future  notice 
of  such  strict  construction  of  contract  will  be  served  at  the  commence- 
ment of  operations. 

In  addition  to  the  work  by  contract  above  described,  cushions  of  brash 
were  staked  down  to  the  banks  at  and  immediately  below  the  shore  con- 
nection of  all  dikes  which  had  not  sufficient  durable  natural  connec- 
tions to  withstand  the  erosion  from  freshets  above  the  height  of  the 
dikes.  This  work  was  done  by  hired  labor,  and  was  deemed  a  necessary 
precaution  until  the  material  from  the  dredged  channel  could  be  depos- 
ited between  the  dikes. 

The  river  and  harbor  act  of  June  14, 1880,  appii^priated  $25,000  for 
continuing  the  improvement.  The  work  projected  under  this  appropria- 
tion was  as  follows: 

1st.  A*  J?^rerfmoA»&ttr^,  the  construction  of  eight  spur-dikes  to  further 
contract  the  channel,  aided  by  two  deflecting  dikes,  one  of  piles  in  shoMl 
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water,  the  other  in  deep  water,  of  crib- work  filled  with  stone;  a  dike  for 
protecting  the*  shore  between  Hazel  liun  and  Deep  liau,  and  preserving 
the  coniraction  of  water-way ;  and  a  retainiDg-dike  at  the  ferry  landing. 

2d.  At  SpotUwood  BaVj  the  construction  of  four  additional  spnr-dikes  to 
complete  the  original  project  for  spur-dikes  at  that  locality,  and  the  ex- 
cavation of  a  chanuel  100  feet  wide  and  11  feet  deep  at  low-water,  the 
material  to  be  deposited  between  the  spur-dikes  (then  in  course  of  con- 
struction, but  now  completed). 

Separate  specifications  were  prepared  for  the  two  classes  of  work, 
dredging  and  dike  construction,  and  proposals  invited  in  the  usual  way. 

The  following  are  abstracts  of  the  bids  received  and  opened  November 
27,  1880. 


AhstrcLct  of  proposals  for  dredging  at  Spotistcood  Bar,  Rappahannock  River^  VirginiOj 

opened  Xocember  27,  1880.      | 


No. 

.  If  ame. 

Addreas. 

Time  of  oom- 
mencemont. 

Time  of  com- 
pletion. 

Kamber  and  kind  of 
machines  uaed. 

1 

2 
3 

Daniel Constantlne   Baltimore,  Md  . . . . 

Henry  Birch Waahington,  1).  C . 

Q.  H.Ferria Baltimore,  Md  ... . 

1 

$0  27 
lOJ 
271 

DeoemberlO, 

1880. 
As  early  as 
practicable. 
December  10, 
1880. 

June  80, 1881. 
June  30, 1881. 
June  30, 1881. 

One  or  more  Osgood 
dredges. 
Do. 

AhHract  of  proposals  for  eonstrucHng  dikes  in  Rai)pah<innock  River ,  Virginia^  opened  No- 

vemher'Vn,  1880. 


Price  per  linear  foot  for 
constructing  dikes. 

o 

o 
a 

1 

No. 

Name  and  address. 

1 

1 

1 

1 

Total 
amount. 

t 

1 

S 
S 

s 

I 

1 

i 

Wm.H.  Wood,New  York  $3  65  |3  »5  $3  90  $19  50 
f*it—,                                   1           1 

$13, 861  50 

1881. 
Jan.   4 

1881. 
June  30 

2  FranTPidgeon,  jr.,Phila- 
,    delphia,Pa. 

3  G.  H.  Ferris,  Baltimore, 

1      -fcrj 

380 
3  40 

4  10 
3  49 

425 
8  40 

16  00 
18  00 

13, 899  75 
12.63175 

Jan.   4 
Jan.  4 

June  30 
June  30 

Informal; 
no  bond. 

4 

Alfred  Khihpaugh,  Fred- 
ericksburg, Va. 

3  25     2  95 

3  4S 

13  00 

10, 666  75 

Jan.   4 

June  30 

The  constmction  of  dikes  was  awarded  to  Mr.  Alfred  Kishpaugh,  of 
Fredericksburg,  and  articles  of  agreement  were  entered  into  December 
6,  1880.  The  time  of  coraraencemeiit  was  fixed  at  January  4, 1881,  the 
work  to  be  completed  on  or  before  June  30, 1881. 

The  dredging  was  awarded  to  Mr.  Henry  Birch,  of  Washington,  and 
the  contract  was  dated  December  10, 1880.  The  10th  of  December  was 
the  time  fixed  for  the  commencement  of  the  work,  which  was  to  be  com- 
pleted on  or  before  June  30,  1881. 

The  construction  of  the  crib  dike,  an  extension  of  that  built  in  1879, 
61  E 
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was  begun  February  7, 1881,  and  completed  March  7, 1881.  Its  lengtl 
is  100  feet,  and  the  price  $13  per  linear  foot. 

Dikes  A,  B,  C,  D,  B,  and  F  had  been  constructs  by  the  4tb  of  Max. 
1881,  when  the  contractor  was  required  to  transfer  the  work  to  Spotti' 
wood  Bar,  so  as  to  complete  the  dikes  there,  in  readiness  for  the  depo»- 
tion  of  material  between  them  by  the  contractor  for  dredging.  Tb€» 
dikes  were  completed  June  27, 1881,  and  the  contractor  re^nmed  wati 
at  Fredericksburg.  During  the  year  there  were  constructed  at  Spotti- 
wood  Bar  2,429.6  linear  feet  of  spur-dike;  and  at  Frederickabnrg  lOOfept 
of  crib-dike,  555  linear  feet  of  spur-dike,  and  91  linear  feet  of  dike  fa 
protection  of  shore  below  HazebHun. 

The  contractor  for  dredging  at  Spottswood  Bar  was  unable,  on  aoooam 
of  the  severity  of  the  winter,  to  move  his  machinery  to  the  work,  and 
did  not  begin  operations  until  April  12, 1881.  Soon  after  thebeginnio^ 
of  this  work,  an  examination  of  the  projected  channel  showed  that  tk 
freshet  of  February  had  taken  away  about  12,000  cubic  yards  of  tlM 
amount  estimated,  and  by  your  approval  the  contract  was  modified  m 
as  to  permit  the  execution  of  this  amount  of  work  at  Fredericksbor^ 
off  the  principal  wharves,  where  the  depth  had  decreased  to  such  u 
extent  as  to  seriously  inconvenience  the  approach  and  maneuver  of  v» 
sels.  To  this  work  the  contractor  was  directed  to  transfer  his  machin- 
ery, and  it  was  begun  May  12, 1881,  and  finished  June  25, 1881;  when 
the  machinery  was  ordered  back  to  Spottswood  Bar,  where  at  the  do* 
of  the  fiscal  year  the  work  was  in  progress,  and  at  a  rate  much  more 
satisfactory  than  at  the  beginning  of  his  operations,  when  an  insoifi 
ciency  of  scows  and  of  appliances  and  labor  for  promptly  moving  then 
and  diiicharging  their  contents  very  much  retanled  the  work  and  ha« 
caused  the  time  of  completion  to  run  over  the  fiscal  year. 

At  the  close  of  the  year  20,572  cubic  yards  had  been  removed  at 
Spottswood  and  Fredericksburg  bars,  uiider  this  contract,  at  19|  ceot^ 
per  cubic  yard. 

In  addition  to  work  under  these  contracts  those  portions  of  old  dik« 
at  Fredericksburg  which  were  injured  by  ice  in  February  have  beea 
repaired,  and  800  willow  bushes  have  been  set  out  upon  the  filling  be- 
hind them. 

The  ends  of  spur-dikes,  both  at  Fredericksburg  and  Spottswood,  have 
also  been  protected  from  the  action  of  the  current  by  deposits  of  stow 
upon  brush  mattresses.  This  last-named  work  was  done  by  a  mimv 
contract  with  J.  W.  Mills  for  $1  per  cubic  yard  of  stone  deposited,  tiic 
price  including  cost  of  mattresses  used. 

The  shore  connections  of  such  dikes  at  Spottswood  Bar  aa  seemed  ti> 
need  fortifying  have  been  further  secured  by  cushions  of  brush  sti^td 
down  to  the  banks.    This  work  was  done  by  hired  labor. 

The  river  and  harbor  act  of  March  3,  1881,  appropriated  $15,000  for 
continuing  the  improvement.  It  is  thought  best  to  defer  its  application 
until  the  behavior  of  the  channel  at  Fredericksburg,  under  the  influenft 
of  the  dikes  recently  built  and  in  progress,  shall  have  demonstratefi 
how  far  the  expected  results  give  promise  of  realization.  It  is  expected. 
however,  that  six  more  short  spur-dikes  and  two  short  crib-dikes  wfll  bt 
needed  to  secure  uniformity  of  construction  throughout  the  entire  bar, 
and  that  the  fixation  of  the  channel  and  its  proper  direction  and  oiii* 
formity  of  dimensions  will  l>e  most  satisfactorily  secured  by  dredging, 
after  which  it  is  believed  the  dikes  will  maintain  it  in  that  conditioB- 
It  may  therefore  be  several  months  before  specifications  are  aabmitteJ 
forwork  under  the  last  appropriation. 
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CONTINUATION  OF  THE  IMPROVEMENT. 

There  will  be  required  to  secare  a  channel  100  feet  wide  and  10  to  ^1 
feet  deep  at  low-water,  work  at  the  localities  named  as  follows: 

FREDERICKSBURG  BAR. 

&5,000  cubic  yards  dredging,  at  25  cents $16,250  00 

350  linear  feet  spnr  dike,  at  $4 1,400  00 

200  linear  feet  crib-dike,  at  $15 3,000  00 

20,650  00 
15  }>6r  cent,  for  contingencies 3  097  50 

23,747  50 
polix)ck's  bar. 

4,000  cubic  yards  dredging,  at  25  cents $1,000  00 

280  linear  feet  spnr-dike,  at  $4 1,120  00 

2, 120  00 
15  per  cent,  for  contingencies 318  00 

2,438  00 

BERNARD'S  BAR. 

4,700  cubic  yards  dredging,  at 25  cents.. .^ $1,175  00 

410  linear  feet  spur-dike,  at  $4 1,640  00 

2,815  00 
15  per  cent,  for  contingencies 422  25 

3,237  26 

PRATT'S  BAR. 

8,000  cubic  yards  dredging,  at  25  cents $2,000  00 

450  linear  feet  spur-dike,  at  $4 1,800  00 

3, 800  00 
15  per  cent,  for  contingencies  • ..••• • 570  00 

4,370  00 
castle's  ferry  bar. 

13,336  cubic  yards  dredging,  at  25  cents $3, 334  00 

1, 100  linear  feet  spur-dike,  at  $4 4,400  00 

7,734  00 
15  per  cent,  for  contingencies 1,160  10 

8,894  10 

MOSS  NECK  BAR. 

2,668  cubic  yards  dredging,  at  25  cents $667  00 

450  linear  feet  dike,  at$4 1,800  00 

2,467  00 
15  per  cent,  for  contingencies 371  55 

2,838  55 

FARLEY  VALE  BAR. 

4,000  cubic  yards  dredging,  at  25  cents $1,000  00 

450  linear  feet  spur-dike,  at$4 1,800  00 

2,800  00 
15  per  cent,  for  contingencies 420  00 

3,220  00 

Total 48,745  40 

Deduct  appropriation  of  March  3,  1881 15,000  00 

33.745  40 
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.As  this  sum  will  complete  the  improvement  as  far  down  as  Farley- 
vale,  including  that  bar,  I  respectfully  recommend  that  $34,000  (ia  roand 
numbers)  be  appropriated  for  the  year  ending  June  30, 1883. 

The  following  appropriaitions  have  been  made: 

March  3,  1871 |15,OO0 

June  10, 1872 15,000 

March  3,  1h73 15.000 

June  23, 1874 7,000 

March  3,  1875 5,000 

August  14, 1876 10.000 

JuuelS,  1878 13,500 

March  3,  1879 10,000 

June  14,  1880 25,000 

March  3,  1881 , 15,000 

The  work  is  in  the  collection  district  of  Tpppannock,  which  is  the  nearest  port  of 
entry.  The  collections  for  the  year  ending  June  30,  1881,  were  |1, 177.54.  Fifth  light- 
house district ;  nearest  light-house.  Bowler's  Rock. 

Accompanying  this  report  are  maps  of  Fredericksburg  Bar  and  Spotts- 
wood  Bar,  showing  their  condition  at  the  close  of  the  fiscal  year. 

The  trade  of  Fredericksburg  for  1880  shows,  omitting  details  of  items, 
a  total  value  of  $4,000,000,  or  an  increase  of  $396,000  over  the  previous 
year. 

Money  statement 

July  1,  1880,  amount  availahle $31,835  13 

Amount  appropriated  hy  act  approved  March  3,  1881 15, 000  00 

$46,835  13 

July  1,  1881,  amount  expended  during  fiscal  year,  exclnsiye  of 

outstanding  liabilities  July  1,  1880 17,324  02 

July  1,  1881,  outstanding  liabilities 862  51 

18, 186  53 


July  1,  1881,  amount  avaUable * 28,648  60 

Amount  (estimated)  required  for  completion  of  existing  project 222, 345  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     34, 000  00 


H  8. 

IMPROVjiMENT  OF  TOTUSKI  RIVER,  VIRGINU. 

A  survey  and  examination  of  Totuski  River  was  ordered  in  the  river 
and  harbor  act  approved  June  23,  1874,  and  this  duty  being  assigned 
to  me  by  the  Chief  of  Engineers,  July  9,  1874,  a  report  and  estimate 
irere  submitted  March  3, 1875,  based  upon  a  personal  reconnaissance. 
I  quote  from  my  report : 

Totuski  River  rises  on  the  border  of  Northumberland  County,  Virginia,  flows  south- 
west through  Richmond  County,  and  empties  into  the  Rappahannock  River  35  miles 
from  its  mouth  and  7  miles  below  the  town  oi  Tappahannock.  It  is  20  miles  long, 
and  has  a  width  varying  from  200  to  500  feet.  About  5  miles  from  its  mouth  it  is 
crossed  by  a  bridge  without  a  draw,  over  which  passes  the  county  road.  The  exami- 
nation was,  therefore,  limited  to  the  portion  of  the  river  below  the  bridge. 

The  tides  reach  abovethe  bridge,  the  mean  range  at  the  mouth  being  about  1.6  feett 
and  the  stand  at  high- water  is  somewhat  prolonged  probably  by  the  contract-ed  oatle, 
and  the  bar  at  the  moulh. 

The  obstructions  to  the  navigation  are  found  in  the  bar  at  the  month  in  the  Rappa- 
hannock, and  in  Booker's  Bar,  about  half  way  between  the  bridge  and  the  mouth  of 
the  river.  The  bar  is  the  most  serious  obstruction,  and  it  is  stated  by > those  living 
near  this  point  that  if  the  bar  were  removed  a  draw  would  be  placed  in  the  bridge, 
which  would  add  4  miles  to  the  navigation. 
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Booker's  Bar  is  2^  miles  below  the  bridge,  and  between  these  points  the  depth  varies 
from  7^  to  24  feet,  shoaling  to  3  feet  at  low-water  on  the  bar.  If  the  bar  is  regarded 
as  being  limited  by  the  curves  of  6  feet  of  depth,  it  has  a  length  of  2,490  feet.  About 
750  feet  above  the  bar  the  river  has  a  width  of  about  200  feet,  which  increases  to  about 
900  feet  near  the  middle  of  the  bar,  and  is  reduced  to  600  feet  at  a  distance  of  650  below 
it.  The  channel  marked  by  the  curves  of  2  feet  of  depth  has  a  more  sradnal  increase  and 
decrease,  the  width  at  the  head  being  195  feet,  at  the  middle  of  the  bar  482  feet,  and 
at  the  end  about  312  feet.  The  bar  can  be  further  described  as  occurring  at  the  cross- 
ing from  the  concave  channel- way  on  the  right  to  the  concave  channel-\v''ay  on  the 
left,  caused  by  the  deflection  from  the  shore. 

The  bar  is  composed  of  soft  mud. 

Between  the  bar  and  the  mouth  the  maximum  depth  is  22  feet. 

The  bar  at  the  mouth  of  thd  creek  in  the  Rappahannock  River,  has  li  feet  more 
water  on  it  than  Booker's  Bar.  The  cost  and  difficulty  of  improving  the  channel  on 
the  outer  bar  are  considerable.  •  I  have,  therefore,  not  included  it  in  my  estimate. 

The  low- water  depth  on  this  bar  is  4^  feet,  which  is  increased  to  6  feet  at  mean  high- 
water,  a  depth  sufficient  for  the  present  needs  of  navigation. 

To  correct  the  effect  of  Booker's  Bar  1  would  propose  to  dredge  a  channel  through 
it  with  a  width  of  60  feet  and  a  depth  of  8  feet  permitting  the  bottom  to  take  the 
natural  slopes,  and  to  construct  a  dike  as  indicated  by  an  unbroken  line  in  red  on  the 
chart  with  a  length  of  2,400  feet. 

The  dike  should  have  a  height  not  greater  than  half-tide  and  should  be  pervious  to 
water 

During  tbe  year  an  examination  was  made  of  Booker^s  Bar,  and  the 
following  estimates  are  submitted  in  liue  of  those  previously  given. 

booker's  bar. 

2,400  linear  feet  of  dike,  at  |4  per  foot .' $9,600  00 

For  a  channel  60  feet  wide  and  8  feet  deep  at  low-water: 
25,520  cubic  yards  of  dredging,  at  35  cents 8,932  00 

18,532  00 
Contingencies,  15  per  cent 2,779  80 

21, 311  80 

BAR  AT  MOUTH. 

For  a  channel  lOQ  feet  wide  and  6  feet  deep  at  low-water : 

30,890  cubic  yards  dredging,  at  35  cents $10,811  50 

Contingencies,  15  percent 1,621  73 

12,4:13  23 

Total  for  the  two  bars 33,745  03 

The  act  of  June  14, 1880,  appropriated  $2,500  for  the  improvement  of 
this  river,  and  the  work  was  assigned  to  me  by  the  Chief  of  Engineers 
June  17, 1880. 

It  being  apparent  that  the  appropriation  was  too  small  to  be  expended 
economically,  no  effort  was  init  forth  to  make  the  examination,  neces- 
sary as  a  basis  for  a  )>roject,  and  no  project  was  submitted  until  after 
the  further  appropriation  of  $2,500,  by  act  of  March  3, 1881,  gave  prom- 
ise of  better  results  from  the  expenditure  of  the  combined  appropriations. 

An  exai]^nation  was  then  made,  a  i>roject  submitted  for  the  construc- 
tion of  a  dike  at  Booker's  Bar,  specifications  were  prepared,  and  the 
work  offered  for  contract,  by  public  advertisement  in  the  usual  way,  the 
proposals  to  be  opened  July  9, 1881. 

The  following  appropriatious  have  been  made : 

June  14,  1880 $2,500 

March  3,  1881 2,500 

I  would  respectfully  recommend  an  appropriation  of  $17,000  for  the 
year  ending  June  30, 18^53. 
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The  work  is  in  the  collection  district  of  Tappahannock,  which  is  the  nearest  port  of 
entry. 
The  collections  in  this  district  for  the  fiscal  year  ending  Jnne  30, 1881,  were  $1,177.54. 
The  nearest  light-honse  i&  Bowler's  Rock,  in  the  fifth  light-hoose  district. 

Money  statement, 

Jnly  1,  18^0,  amount  available $2,500  00 

Amount  appropriated  by  act  approved  March  3,  1881 2, 500  00 

$5,000  00 

Jnly  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 45  00 

Jnly  1,  1881,  outstanding  liabilities 9  19 

54  19 

July  1,  1881,  amount  available 4,945  81 

Amount  (es'  imated)  required  for  completion  of  existing  project 29, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  Jnne  30, 1883.     17, 000  00 


STATISTICS  OF  TRADE. 

There  are  about  100  square  miles  of  country  tributary  to  the  landings  on  this  river, 
containini^  a  population  of  about  3,500. 

The  value  of  shipments  during  the  year  1880  are  estimated  at  $124,300,  and  of  re- 
ceipts, $46,00D. 

The  stream  is  navigable  to  Totuski  Bridge,  5  miles  from  its  mouth,  and  3  miles  &om 
Warsaw,  the  county  seat  of  Richmond  County. 

The  entire  business  of  the  conimnniry  is  increasing  yearly,  and  Totuski  Creek  is  one 
of  the  most  important  tributaries  of  the  Rappahannock. 


H  g. 

IMPROVEMENT  OF  URBANA  CREEK  VIRGINIA. 
HISTORY  OF  OPERATIONS. 

This  creek  is  a  tidal  tributary  of  the  Rappahannock,  taking  the  char' 
acter  of  an  estuar^^,  and  is  really  a  harbor,  and  the  only  harbor  on  that 
(the  right)  side  of  the  Rappahannock  for  a  distance  of  60  miles. 

A  survey  was  made  in  December,  1874,  a  report  of  which  will  be  found 
in  the  report  of  the  Chief  of  Engineers,  1875,  Part  I,  page  13'J. 

The  obstruction  to  navigation  was  found  to  be  a  bar  at  its  month,  or 
strictly  a  flat  of  the  Rappahannock  River,  over  which  the  stream  makes 
its  way  to  the  main  channel  of  the  Rappahannock.  The  least  depth  of 
the  water  on  this  flat  was  6^  feet. 

The  landing  and  town  of  Urbana,  the  commerce  of  which,  with  its 
tributary  area  of  country,  this  improvement  was  designed  to  benefit,  is 
situated  three-quarters  of  a  mile  above  the  bar. 

The  project  for  the  improvement  was  the  excavation  of  a  channel 
through  the  bar  150  feet  wide  and  10  feet  deep  at  low-water,  at  an  esti- 
mated cost  of  $20,000. 

The  flrst  appropriation  for  the  improvement  was  made  March  3, 1879, 
amounting  to  $5,000.  Under  this  appropriation  a  contract  was  made 
with  Thomas  P.  Morgan,  jr.,  of  Cumberland,  Md.,  for  dredging,  at  24 
cents  per  cubic  yard,  in  conformity  to  the  project  as  far  as  the  funds 
would  permit;    Work  was  begun  October  18, 1879,  and  completed  Feb- 
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mary  2, 1880,  resulting  in  securing  a  channel  through  the  bar  80  feet 
wide  and  lOfeetdeep.  Full  details  of  the  work  may  be^found  in  the  report 
of  the  Chief  of  Engineers  for  the  year  ending  June  30,  1880. 

The  river  and  harbor  act  of  June  14, 1880,  appropriated  $2,500  for  con- 
tinuing the  improvement.  Proposals  for  widening  the  channel  were  in- 
vited in  the  usual  way,  and  the  following  bids  were  received  and  opened 
September  11, 1880: 

Abstract  of  proposals  for  dredging  in  Urhana  Creek,  Virginia,  opened  September  11,  1880 


No. 

Name  and  addreaa. 

1 

Time  of  com- 

Time  of  com- 
pletion. 

a  g  . 

ill 

}25 

II, 

1 
2 

Daniel  ConstanUne,  Balti- 
more, Md. 

Henry  P.  Gilbert,  George- 
town,'D.  C. 

National  Dredging  Company, 
Washington,  D.  C. 

10  83 
40 
80 

Jan.  1,1881 

One  Osgood 
dredge. 

One  Odgood 
dred>re. 

Buquisite 
machinery. 

^'m 

Spring  of  1881. 

or  earlier. 
Earlv  aa  praoti- 

150-300 

3 

June  30,1881.... 

The  work  was  awarded  to  National  Dredging  Company,  at  30  cents 
per  cubic  yard,  and  a  contract  entered  into  with  them  October  6, 1880, 
the  work  to  be  begun  by  the  1st  of  March,  1881,  and  completed  on  or 
before  June  30,  1881. 

At  the  close  of  the  fiscal  year  no  arrangements  had  been  perfected  by 
the  contractors  for  commencing  the  work,  and  30  days'  additional  time 
was  granted  them. 

The  river  and  harbor  act  of  March  3, 1881,  appropriated  $4,000  for 
continuing  the  improvement,  and  specifications  were  prepared  and  pro- 
posals invited  by  advertisement  dated  June  9, 1881,  for  widening  and 
deepening  the  channel  through  the  bar  at  the  mouth  of  the  creek,  the 
I)roposal8  to  be  opened  July  9, 1881. 

Appropriations  have  been  made  as  follows: 

March  3,  1879 |5,000 

June  14,  18H0 2,500 

March  3,  1881 4,000 

For  the  completion  of  the  work  $8,500  will  be  needed,  and  I  respect- 
fully recommend  the  appropriation  of  that  sum  for  the  year  ending  June 
30,  1883. 

Urbana  is  a  port  of  entry,  and  is  in  the  collection  district  of  Tappahannock. 
The  collections  for  the  year  endinjj  Jane  30,  18:31,  were  $1,177.54. 

Money  statement 

July  1,  1830,  amonnt  available 82,636  66 

Amount  appropriated  by  act  approved  March  3,  ISril 4, 000  00 

$6,636  66 

July  1,  1881,  amount  expended  daring  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 60  44 

July  1,  1881,  amount  available 6,576  22 

Amount  (estimated)  reqnired  for  completion  of  existing  project 8, 500  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  Jane  30, 1883.    8, 500  00 


Digitized  by 


Google 


968         REPORT   OF   THE    CHIEF   OF   ENGINEERS,  U.  8.  ARMY. 

STATISTICS  OF  TRADE. 

The  value  of  shipments  for  the  year  1880  was  |219,200,  and  of  the  receipts  $76,400. 

This  report,  kindly  furnished  by  Mr.  T.  E.  SuttoD,  was  accompanied  by  the  follow- 
ing remarks: 

'^  By  the  improyement  of  this  creek  we  develop  a  coantry  that  has  been  entirely  cnt 
off  from  water  communication,  a  country  iu  which  many  poor  people  reside  who  own 
vast  tracts  of  forest  land,  the  timber  from  which  might  afford  them  a  comfortable 
support. 

^' There  has  just  been  erected,  and  is  now  in  successful  operation,  a  large  oyster  and 
fruit  canninj^  house  at  this  place  that  must  necessarily  revive  fruit  culture. 
.    ''  Some  Philadelphia  parties  are  contemplating  the  erection  of  suitable  buildings  for 
a  summer  resort. 

''A  marine  railway  is  also  in  contemplation,  and  it  is  the  intention  of  those  inter- 
ested to  complete  it  at  an  early  date. 

*'A  petition  is  now  being  circulated  and  signed  by  vessel-owners,  captains,  and  others 
interested,  to  have  the  custom-honse  removed  from  Tappahannock  to  this  place,  as 
being  more  convenient  and  accessible,  affording  a  much  better  harbor,  and  always  free 
from  ice." 


H  xo. 

IMPROVEMENT  OF  MATTAPONI  RIVER,  VIRGINIA. 

A  full  description  of  that  portion  of  the  river  reqniring  improvement, 
about  36  miles  in  length,  and  an  account  of  the  obstructions  to  naviga- 
tion, are  contained  in  the  Report  of  the  Chief  of  Engineers  for  the  year 
1879-'80,  and  may  be  found  in  Part  I,  page  770. 

The  following  table  presents  a  summary  of  the  localities  requiring 
improvement,  nature  of  improvement,  and  estimate  of  cost: 


Xame  of  locality. 


2  >* 

5t3 


Description  of  work. 


I 


a 

It 
1 

o 


Pocket  Bend  Cat-off 

Second  Cnt-off 

Kemovinglogs,  trees,  anddriftasfaras  Aviett's. 

Wreck  at  A  ylett's T. 

Old  Hall  Bar 

Wreck  below  Aylett's 

Walker's  Bar , 

Sale's  Bar 

Presque  Isle  Bar 

Between  Presque  Isle  and  Robinson's 

Robinson's  Bar 

Pointer's  or  Latane's  Bar 

Line  Tree  Bar 

At  other  points 


Add  for  contingencies  10  per  ceut. . 
Total 


MiUt. 
121 
15 
26 
26 
27 
27i 
32 
32i 


8.5 


Closing  channel 

do 

Kemoving  snags,  Slc 
Kemoving  wreck 

Dredging 

Removing  wreck 

Dredging 

do  , 

do 

Removing  snags,  &c 

Dredging 

do 

do    

Snags,  6cc 


Ou.yd*. 


84,059 


The  distances  are  only  approximately  correct. 

The  dredging  is  intended  to  give  4 J  feet  on  all  the  bars  at  extreme 
low- water,  5J  feet  at  ordinary  low-water,  and  trom  7J  to  8^  feet  at  high- 
water. 
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The  river  and  harbor  act  of  June  14, 1880,  appropriated  $2,500  for 
the  iuiprovement,  being  the  first  appropriation  for  this  river,  and  the 
work  was  assigned  to  me  by  the  Chief  of  Engineers  June  17, 1880. 

The  project  for  the  improvement,  which  was  approved  October  1, 1880, 
contemplated  the  removal  of  all  such  obstructions  as  wrecks,  snags,  logs, 
and  overhanging  trees,  before  attempting  any  dredging  operations;  the 
work  to  be  done  by  hired  labor  under  an  overseer,  and  with  the  plant 
used  for  like  purposes  on  the  Pamunkey  Eiver. 

WORK  OF  THE  PAST  FISCAL  TEAS. 

The  river  and  harbor  act  of  March  3, 1881,  appropriated  $3,300  for  con- 
tinuing the  improvement.  It  was  then  seen  that,  with  the  increased 
funds  available  for  the  two  rivers,  Mattaponi  and  Pamunkey,  the  work 
on  Mattaponi  could  not  be  accomplished  without  unreasonable  delay  on 
the  plan  projected  under  the  previous  appropriation,  namely,  by  using 
the  Pamunkey  plant  after  that  work  should  have  been  completed.  It 
was  therefore  recommended  and  approved  that  a  separate  plant,  simi- 
lar to  that  on  the  Pamunkey,  be  constructed,  that  the  work  might  pro- 
ceed without  delay. 

Accordingly,  materials  were  purchased  in  open  market,  and  the  plant 
built  by  hired  labor  at  New  Castle  Landing,  on  the  Pamunkey  River, 
there  being  facilities  at  that  place  which  could  not  be  tbund  on  the 
Mattaponi. 

At  the  end  of  the  fiscal  year  the  plant,  consisting  of  derrick,  derrick- 
boat,  quarter-boat,  scow,  and  small  canoes,  together  with  the  necessary 
tools  and  appliances,  was  ready  for  work,  and  instructions  were  given 
to  take  it  around  by  West  Point  up  the  Mattaponi,  and  begin  operations 
at  Aylett's,  working  up  stream,  and  removing  all  snags,  drift  logs,  over- 
hanging trees,  &c.,  found  to  obstruct  the  channel. 

Appropriations  have  been  made  as  follows : 

JnneU,  1880 |2,500 

March  3,  1881 3,300 

The  amount  needed  to  complete  the  improyement  is  $28,300. 

I  respectfully  recommend  that  $10,000  be  appropriated  for  the  year 
ending  June  30,  1883. 

The  work  is  in  the  collection  district  of  Yorktown,  'which  is  the  nearest  port  of  en- 
try.   The  coHections  for  the  year  ending  June  30,  1881,  were  $1,186.08. 
The  nearest  light-house  is  Bell  Hock,  lu  the  fifth  light-house  district. 

Money  statement. 

July  1,  1880,  amount  available $2,500  00 

Amount  appropriated  by  act  approved  March  3,  1881 3, 300  00 

$5,800  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 1,444  09 

July  1,  1881,  amount  available 4,355  91 

Amount  (estimated)  required  for  completion  of  existing  project 28, 300  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883. .  10, 000  00 
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H  xz. 

IMPROVEMENT  OP  PAMUNKEY  RIVER,  VIRGINIA. 

A  detailed  description  of  that  portion  of  the  river,  about  30  miles  in 
length,  which  requires  improvement,  with  an  account  of  the  ob^tractioas 
to  navigation,  may  be  found  in  the  report  of  the  Chief  of  Engineers  for 
the  year  1879-'80,  Part  I,  p.  773. 

The  localities  requiring  improvement,  nature  of  improvement,  and 
estimates  of  cost,  are  summarized  in  the  following  table: 

Approximate  estimate, 
[The  distance  in  miles  is  reckoned  from  HanoTertown,  and  is  estimated,  not  measured.] 


i 
1 
a 
s 

Cost  of  removing^ 

Dredging. 

Localities. 

1 

4 

1 

i 

11 

1 

1 

Potomoy  Creek 

4 
6 

13 
14 

'^ 

31 
80 

2,600 

11,170 

$1,170 
1  OM 

T>T-  WormJfty'H  T.|Mid<ng ...,,...,    -- 

11,000 

Whale's  Back  Bar  ...T 

2,700 
'""2,700 

1.215 

1  215 

IJfew  Castle  Ferry 

800 
400 

Skidmore's  Bar,  or  Upper  Basset 

1,215 

1,615 

Bassett's  Perryx*..-*^^^*^  * 

3assett'8  Bar  

$3,000 
1,600 

2,800 

1,260 

4,268 
1  900 

Carter's  Islaod 

800 

Spring  Bar 

3,400 

1,630 

"•SJ 

PipinfcTrw) 

300 

Garlic's  Bar. 

800 

8M 

Month  of  river >..........,.....^^. 

Aggregate 

5,400 

2,800 

li,200 

6,390 

14.590 

Add  20  per  nent-  for  continirencies 

2,918 

.TntAi  iwtimAte <. 

17.508 

WORK  OP  THE  PAST  FISCAL.  TEAR. 

The  river  and  harbor  act  of  June  14, 1880,  appropriated  $2,500  fb 
this  improvement,  being  the  first  appropriation,  and  the  work  wais 
assigned  to  me  by  the  OiiLef  of  Engineers  June  17,  1880.  ^ 

The  project  for  the  improvement,  approved  October  1, 1880,  was  aa 
follows : 

To  purchase  in  open  market  the  necessary  snagging  equipment  and 
material  for  building  a  derrick-boat,  quarter-boat,  scows,  &c.,  and  to 
build  the  boat,  and  remove  by  hired  labor,  under  an  overseer,  sach 
obstructions  as  wrecks,  snags,  logs,  and  overhanging  trees. 

A  plan  for  detrick-boat  and  derrick  was  prepared,  and  proposals  in- 
vited for  lumber,  materials,  and  tools. 

Great  difficulty  was  experienced  in  getting  bids  for  an  amount  of  lum- 
ber so  small  and  of  special  dimensions,  but  a  contract  was  made  and 
the  lumber  inspected  in  December,  when  it  was  found  that  a  great  por- 
tion of  it  failed  to  conform  to  the  specifications  either  in  quality  or 
dimensions,  and  the  remainder  of  the  month  was  consumed  in  making 
good  the  deficiencies,  when  the  severe  weather  began  which  put  an  end 


Digitized  by 


Google 


APPENDIX   H.  971 

to  all  further  operations.    It  was  not  until  March,  1881,  that  the  overseer 
was  placed  on  duty  again. 

On  the  28th  of  April,  the  derrick,  derrick-boat,  quarter-boat,  and  scow 
having  been  completed,  snagging  operations  were  begun  at  Hanovertown 
(or  Dabney's  ferry)  and  prosecuted  without  interruption  till  the  close 
of  the  fiscal  year,  when  the  following  work  had  been  done : 

Mileo  of  river  cleared  of  obstractions 4 

Snags  removed : 

Number ■» 479 

Totallength feet..  11,679 

Average  €Uameter inches..       12.6 

Drift  logs  removed : 

Number 119 

Totallength  .,. feet..  1,561 

Average  diameter inches..  13.3 

Trees  felled : 

Number 225 

Average  diameter inches..        llf 

It  is  believed  that  the  portion  of  the  river  next  below  this  work  con- 
tains fewer  obstructions  of  this  class  as  the  distance  from  the  point  of 
beginning  increases. 

The  appropriation  of  $2,500,  by  act  of  March  3, 1880,  will  be  applied 
to  continuing  snagging  operations  in  the  same  way. 

Appropriations  have  been  made  as  follows : 

June  14,  1880 12,500 

March  3,  1881 2,500 

The  amount  required  for  the  completion  of  the  existing  project  is 
$12,500,  all  of  which  can  be  profitably  expended  in  the  year  ending 
June  30, 1883,  as  the  greater  part  of  it  will  be  expended  by  contract  in 
dredging.  I  therefore  respectfully  recommend  that  that  sum  be  ap- 
propriated. 

The  work  is  in  the  collection  district  of  Yorktown,  which  is  the  nearest  port  of  entry. 
The  collections  for  the  year  ending  Jane  30,  1881,  were  $1,186.08. 
The  nearest  light-house  is  Bell  Kock,  in  the  fifth  light-house  district. 

Money  statement 

July  1,  1880,  amount  available |2,500  00 

Amount  appropriated  by  act  approved  Marclji  3,  1881 2, 500  00 

^,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 2,448  81 

July  1,  1881,  amount  available 2,551  19 

Amount  (estimated)  required  for  completion  of  existing  project 12, 500  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  12, 500  00 


H    12. 

IMPROVEMENT  OF  YORK  RIVER,  VIRGINIA. 

A  survey  of  the  bars  forming  the  obstructions  to  the  navigation  of 
this  river  was  made  in  1879  by  Capt.  Ohas.  B.  Phillips,  whose  report 
and  estimate  for  the  improvement  may  be  found  in  the  report  of  the 
Chief  of  Engineers  for  the  year  ending  June  30, 1880,  Appendix  I,  p"^.  18. 
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The  project  for  the  improvement  was  the  excavation  of  channels  22 
feet  deep  and  200  feet  wide  through  the  bars  at  West  Point  and  Poto- 
potank,  with  an  increased  width  at  the  wharves  at  West  Point. 

WORK  OF  THE  PAST  FISCAL  YEAR. 

The  first  appropriation  for  this  improvement  was  made  in  the  river 
and  harbor  act  of  June  14,  1880,  the  amount  being  $10,000. 

This  amount  being  insufiicieut  to  effect  a  satisfactory  improvement 
through  the  bars  at  West  Point,  the  recommendation  that  it  be  applied 
to  the  improvement  of  the  bar  at  Potopotank  Creek  was  approved,  and, 
after  the  usual  advertisement,  bids  as  follows  were  received  and  opened 
September  11,  1880,  for  dredging  a  channel  through  Potopotank  Bar 
22  feet  deep  and  as  wide  as  the  funds  would  permit. 

Abstract  of  proposaU  for  dredging  in  York  Hiver,  Virginiay  opened  September  11,  1^^. 


No. 


Kame  and    ddresa. 


in 


h 


1  H.  F.  Culpepper,  Portomouth,  ) 

Va.  5 

2  O.    H.  Ferris,  Baltimore,  Md.    ' 

S     Kational  Dredgins,  Company,  , 
Washington,  D.C. 

4   I  Geo.  C.  Fobes  &  Company,  Bal-  ; 
I     timore,  Md.  i 


21       Deo.  15. 1880. 


Number  and  kinds  of 
machines  used. 


15 


}  !15 
5  §18 


As    early    as 
practicable. 
Between) 
Oct.  15  and  > 
Nov.1,1880.  S 


Jane  30. 1881.     {  ^^^edgiS;'*"  ^^"*~* 
Julyl,  188L      I  All      machinery     re- 

qnired. 
June  30,1881.  i  RfMiuiaite  machineiy. 


Jane,    80, 
1881. 


'  One  or  more  clam-shell 
I      dredges. 


*  For  material  moved  5  miles  or  less,    t  For  material  moved  over  5  rnUes. 

X  For  material  moved  average  distanoe  of  6  miles.    $  For  material  moved  distance  of  7  to  12  mi  lea. 

The  award  of  work  was  made  to  the  National  Dredging  Company  at 
16  cents  per  cubic  yard,  and  the  contract  was  entered  into  Octol»er  6, 

1880,  the  work  to  be  begun  on  or  before  the  1st  of  March,  1881,  and 
completed  on  or  before  June  30, 1881. 

The  contractors  reported  their  readiness  to  begin  on  the  29th  of  No- 
vember, 1880. 

A  party  was  sent  down  to  lay  out  the  work  and  an  inspector  pro- 
.vided,  but  the  contractor's  plant  did  not  appear  till  the  16th  of  Decem- 
ber, though  inspected  daily,  being  prevented  by  rough  weather  from 
transferring  their  machine  from  the  Delaware  River.  A  further  delay, 
waiting  for  coal,  till  the  28th  of  December,  followed.  Three  days'  work 
was  then  accomplished,  followed  by  a  suspension  for  seven  days  on 
account  of  running  ice.  From  the  18th  of  January  up  to  January  31, 
more  or  less  work  was  done  every  day,  but  great  difficulty  was  expe- 
rienced in  keeping  ranges  in  position,  and  frequent  delays  were  caused 
by  the  necessity  of  suspending  work  till  they  could  be  replaced.  From 
this  time  to  February  11  no  work  was  done,  owing  to  ice  and  stormy 
weather,  after  which  time  the  delays  were  less  frequent,  and  fair  prog- 
ress was  made  until  the  contract  was  completed  on  the  31st  of  March, 

1881,  58,809  cubic  yards  having  been  taken  out,  at  15  cents  per  cubic 
yard. 

The  result  of  the  work  was  a  channel  through  .Potopotank  Bar,  105 
feet  wide  and  22  feet  deep  at  low- water,  which  is  all  the  improvement 
that  will  be  required  at  this  locality  at  present. 
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The  river  and  harbor  act  of  March  3, 1881,  appropriated  $25,000  for 
the  improvement  at  We«t  Point. 

Specifications  were  prepared  and  proposals  invited  by  public  adver- 
tisement dated  June  9,  1881,  the  proposals  to  be  opened  July  9, 1881. 

Appropriations  have  been  made  as  follows : 

JnneU,  1880 $10,000 

March  3,  1881 25,000 

The  amount  required  for  the  completion  of  the  improvement  is  493,000, 
and  I  respectfully  recommend  that  $50,000  be  appropriated  for  the  year 
ending  June  30, 1883. 

York  River  is  in  the  collection  district  of  Yorktown,  which  is  the  nearest  port  of 
entry. 
The  collections  for  the  year  ending  Jnne  30,  J881,  were  |1,186.08. 
The  nearest  light-house  is  Bell  Rock  in  the  fifth  light-house  district. 

Money  statement. 

Jnly  1,  1880,  amount  availahle $10,000  00 

Amount  appropriated  hy  act  approved  J/arch  3,  1881 25, 000  00 

$35,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liahilities  July  1,  1880 10,853  12 

July  1,  1881,  outstanding  liabilities 48  00 

— ^ 10,901  12 

July  1,  1881,  amount  available 24,098  88 

Amount  (estimated)  required  for  completion  of  existing  project 93, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    50, 000  00 


STATISTICS  OF  TRADE. 


The  value  of  shipments  at  West  Point  during  the  year  1880,   by  water,   was 
$30,569,567.80,  and  of  receipts  $6,911,862.32. 


Vessels  engaged  in  trade  during  th£  year  1880. 

.    Beacription. 

Departures. 

Arrivals. 

No. 

toultons.   g;f„t,-t 

No.     ,  Total  tons. 

1 

Greatest 
draoght. 

Steam 

612 

1      Feet. 

51.MW.fi3                 101 

512 
260 

34,645.60 
Light. 

Feet. 

Sail  

260        fl.^  000  00  1             14. 

' 

Sail  vessels  arrive  light  for  wood,  ties,  and  lumber. 

Average  value  of  each  cargo  delivered $59,706  18 

Average  value  of  each  cargo  received 13,500  60 


H  13. 

IMPROVEMENT  OF  CHICKAHOMINY  RIVER,  VIRGINIA. 
HISTORY  OF  OPERATIONS. 

The  first  appropriation  for  the  improvement  of  this  river  was  made 
June  18, 1878,  amounting  to  $5,000. 

The  obstruction  to  navigation  consisted  of  three  bars^Binn's,  Old  Fort, 
and  Windsor  Shoals,  from  23  to  25  miles  above  the  mouth  of  the  river. 
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XTDder  this  appropriation  channels  60  feet  wide  and  8  feet  deep  at 
low- water  were  dredged  through  Windsor  Shoals  and  Old  Port  Bars, 
and  a  channel  100  feet  wide  and  8  feet  deep  at  low-water  through  Bijin's 
Bar.    This  work  was  completed  May  5, 1879. 

The  next  appropriation  was  made  March  3,  1879,  but  was  so  small  in 
amount  ($1,000)  that  no  improvement  could  be  economically  effected. 
Its  expenditure  was  therefore  deferred,  and  the  reason  therefor  fiilly 
stated  in  the  last  annual  report. 

WORK  OF  THE  PAST  FISCAL  YEAR. 

The  river  and  harbor  act  of  June  14, 1880,  appropriated  $2,000  for 
continuing  operations.  This,  with  the  previous  unexpended  appropria- 
tion, made  an  available  sum  at  the  beginning  of  the  fiscal  year  of  $3,(KK). 

Proposals  were  invited  for  widening  the  channels  through  the  three 
bars,  and  the  following  bids  were  received,  and  opened  September  11, 
1880: 

Abstract  of  propomla  for  dredging  in  Chickdhominy  River,  Virginia;  opened  Septemher  11, 

1880. 


No. 

Iv 

h 

Time  ofcomple- 
tion. 

h  e  0 

ill 

«1 

!t 

1 

2 
3 

H.  E.  Culpepper,  Portsmonth, 
Va. 

G.  H.  Ferris,  Baltimore,  Md  . . 

Alfred  Klshpaugh,  Freder- 
icksburir,  Va. 

Henry  P.  Gilbert,  George- 
town, D.  C. 

National  Drednns  Company, 
Washington,  B.C. 

$0  14.0 

C*16 

\  tl8 

35 

C*21 

Jt25 

18 

Nov.  5, 1880... 

Jan.  1,1881.... 

First  week  in 
April,  1881. 

As  early  as 
practicable. 

As  eariy  as 
practicable. 

Apr.  30. 1881 
July   1,1881 

1  or  more  Osgood 
dredges. 

1  dioiMr  drifidiTfi 

Ofi.yd9, 

4 
-   5 

June30,1881 
June  30, 1881 

1  Osgood  dredge . . 

Necessary  machin- 
ery. 

250-400 

*  For  Binn*8  Bar  only. 

tFoc  Old  Fort  and  Windsor  Shoals  Bars. 


The  work  was  awarded  to  H.  E.  Culpepper,  of  Portsmouth,  Va.,  at 
14.9  cents  per  cubic  yard,  and  the  contract  was  entered  into  September 
27,  1880. 

Work  was  begun  November  13, 1880,  at  Binn's  Bar,  and  completed 
December  16, 1880,  when  10,000  cubic  yards  had  been  removed^  securing 
an  additional  width  of  100  feet  to  the  channel  dredged  in  1879,  making 
the  channel  now  200  feet  wide,  and  8  feet  deep  at  low- water. 

At  Old  Fort  Bar  work  was  commenced  December  17, 1880,  and  com- 
pleted December  27, 1880.  The  chaunel  which  was  dredged  in  1879, 60 
feet  wide  and  8  feet  deep,  was  widened  to  100  feet,  2,440  cubic  yards 
having  been  removed. 

The  contractor's  plant  was  removed  to  Windsor  Shades  Bar,  but 
before  operations  could  be  begun,  ice  formed  over  the  river,  and  caused 
suspension  of  work  until  January  31, 1881,  when  two  days'  work  was 
done,  and  the  work  again  suspended  by  ice  in  the  riven 

Work  was  again  resumed  on  the  8th  of  February,  and  continned  till 
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the  18th  of  February,  when  the  work  at  Windsor  Shades  Bar  was  com- 
pleted. 

The  channel,  which  was  dredged  in  1879  to  a  width  of  60  feet,  and 
depth  of  8  feet  at  low-water,  was  widened  to  100  feet,  4,493  cubic  yards 
having  been  removed.  . 

The  river  and  harbor  act  of  March  3, 1881,  appropriated  $2,000  for 
continuing  the  improvement. 

The  work  remaining  to  be  done  is  the  construction  of  dikes  to  close 
several  subsidiary  channels,  and  the  removal  of  snags  and  drifts  at 
X>oints  above  the  improved  bars. 

The  amount  available  is  too  small  to  economically  put  to  contract  the 
construction  of  dikes,  or  to  justify  the  construction  of  such  a  plant  as 
would  be  required  for  executing  the  work  by  hired  labor  without  assur- 
ances of  further  appropriation. 

The  removal  of  snags,  drift,  &c.,  being  work  of  such  a  nature  as  is  dif- 
ficult to  specify,  except  at  a  disproportionate  expense  for  the  necessary 
minute  surveys  and  estimates,  can  be  most  economically  and  satisfac- 
torily done  by  hired  labor,  with  a  plant  designed  for  such  work. 

As  two  such  plants  have  been  constructed  by  me  during  the  year,  for 
use  on  the  Mattaponi  and  Pamunkey  Kivers,  it  is  respectfully  recom- 
mended that  the  entire  sum,  $5,000,  needed  for  the  completion  of  this 
work,  be  appropriated  for  the  year  ending  June  30, 1883,  and  that  one, 
or  both  of  the  plants  mentioned  be  transferred  to  the  Chickahominy  on 
the  completion  of  the  work  for  which  they  were  built,  or  whenever  funds 
are  not  available,  to  keep  them  in  operation,  and  complete  the  improve- 
ment of  Chickahominy  by  their  use  with  hired  labor. 

Appropriations  have  been  made  as  follows : 

June  18,  187H (5,000 

March  3,  1879 1,000 

Jnne  14,  1880 2,000 

March  3,  1881 2,000 

The  work  is  in  the  collection  district  of  Richmond,  which  is  the  nearest  port  of 
entry. 

The  collections  for  the  year  ending  June  30,  t881,  were  $19,397.93. 

The  nearest  light-house  is  Deep  Water  Shoal  light-house,  in  the  fifth  light-house 
district. 

Money  statement 

July  I,  1880,  amount  available $3,000  00 

Amount  appropriated  by  act  approved  March  3, 1881 2, 000  00 

$5,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 
liabilities  July  1,  1880 3,976  35 

July  1, 1881,  amount  available 2,023  65 

Amount  (estimated)  required  for  completion  of  existing  project 5,  000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    5, 000  00' 


STATISTICS  OF  TRADE. 


The  shipments  from  this  river  for  the  year  1880  amounted  in  value  to  $844,000,  and 
the  receipts  to  $430,500.  Mr.  C.  Perkins,  of  Providence  Forge,  to  whom  I  am  indebted 
for  these  statistics,  adds,  that  **  the  removal  of  obstructions  and  drainage  is  very  much 
needed  in  the  upper  tributaries  of  the  stream.'^ 
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H  14. 

IMPROVEMENT  OF  STAUNTON   RIVER,  VIRGINIA.         \ 
HISTORY  OF  THE  IMPROVEMENT. 

An  examination  of  the  river  between  Brookneal  and  Bo'anoke  Station 
was  made  in  1878,  in  obedience  to  the  instractions  of  the  Chief  of  Ea- 
giueera,  and  my  rei)ort  may  be  found  in  his  report  for  1879,  p.  621, 

The  first  appropriation  for  improvement  was  made  March  3, 1879, 
when  $5,000  was  appropriated. 

A  survey  was  necessary  before  plans  for  improvement  could  be  pre- 
pared, and  the  survey  was  made  in  October  and  November,  1879,  a  re- 
port of  which,  with  estimates  in  detail,  may  be  found  in  the  report  of 
the  Chief  of  Engineers  for  1880,  p.  780. 

The  project  for  the  improvement  was  to  provide  a  channel  through, 
the  bars  and  ledges,  not  less  than  36  feet  wide  and  2  feet  deep  at  low.- 
water ;  the  improvement  to  be  eftected  by  blasting  rock,  and  by  remov- 
ing sand-bars  by  means  of  spur  dikes  of  crib-work  filled  with  stone,  for 
contracting  the  water-way.  At  the  close  of  the  fiscal  year  ending  June 
30, 1880,  all  the  plant  necessary  for  beginning  the  improvement  had  been 
provided.  A  derrick,  derrick-boat,  qnarter-boat,  and  stone  scows  were 
built  by  hired  labor,  and  with  tools  and  mati^rials  purchased  in  opea 
market. 

WORK  OF  THE  PAST  FISCAL  YEAR. 

The  work  of  quarrying  stone  was  begun  in  July,  near  Clark's  Dam, 
and  continued  till  August  19,  when  812  cubic  yards  had  been  quarried 
and  placed  near  the  river  bank.  On  the  20th  of  August  the  work  of 
blasting  rock  from  the  channel  was  begun  at  Hawk  Mountain. 

Much  high  water  prevailed  after  this  time,  and  the  work  was  greatly 
hindered  and  frequently  suspended  on  that  account. 

But  the  scarcity  of  labor  at  the  season  when  the  tobacco  crop  de- 
manded all  that  the  country  could  afford  was  a  source  of  still  greater 
annoyance  and  hinderance.  The  men  were  either  under  contract  with 
planters  to  attend  their  crops  when  wanted,  or  if  not  under  contract, 
the  fear  of  retaliation  by  non-employment  when  work  on  the  improve- 
ment was  not  in  progress,  operated  with  all  the  cogency  of  a  contract. 
In  many  instances  the  laborers  had  little  plantings  of  their  own,  which 
must  have  prompt  attention,  or  the  whole  be  lost. 

Some  tact  was  necessary  to  so  adjust  tlie  wages  offered  as  not  to  in- 
cur the  hostility  of  the  planters,  whose  temporary  interests  at  this  junct- 
ure were  deemed  by  them  of  more  importance  than  a  rigorous  prosecu- 
tion of  the  work.  And  it  seemed  proi>er  that  they  should  be  consulted 
'  in  this  adjustment,  on  the  principle  that  the  spirit  of  that  legislation 
which  is  designed  to  promote  the  interests  of  a  community  would  forbid 
that  it  should  be  so  executed  as  to  cancel  the  benefits  designed  to  be 
conferred  by  the  infiiction  of  injuries  in  the  manner  of  its  execution. 

The  water  becoming  too  cold  to  work  in  it  to  advantage,  work  was 
suspended  October  30,  1880,  the  tools  and  materials  were  stored  at 
Hawk  Mountain,  and  the  boats  taken  down  to  Little  Roanoke  Kiver, 
moored  therein  and  placed  in  charge  of  a  watchman,  who  was  required 
to  remain  upon  them  day  and  night. 

Seven  hundred  and  seventy-eight  cubic  yards  of  rock  were  removed 
&om  the  channel  during  the  season. 
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Work  was  i^esumed  on  the  24th  of  May,  1881,  at  Hawk  Mountain. 
At  the  close  of  the  fiscal  year  there  had  been  remoiVed — 

Loose  rock cubic  yatds..      461 

Blasted  rock do 845 

Number  of  holes  drilled #. do 1,237 

Total  leugth  of  holes  drilled .S feet..  2,140 

Number  of  giaut-powder  cartridges  used  (usually  in  half  cartridges)  or  255 

pounds 7654 

Number  of  platinum  fuses  used 1,962 

Tliere  were  but  three  days  during  this  period  when  no  work  was  done. 

The  river  and  harbor  act  of  March  3, 1881,  appropriated  $5,000  for  con- 
tinuing the  improvement.  It  is  proposed  to  expend  this  money  yith 
the  unexpended  portion  of  the  appropriation  of  1880,  by  completing 
Hawk  Mountain  unprovement ;  continuing  the  blasting  of  rock  through 
Horseback  Shoal,  and  the  construction  of  such  spur  dikes  below  Hawk 
Mountain  as  may  be  needed  to  deepen  the  channel  over  sand  bans,  and 
regulate  the  incline  of  water  surface  at  rapids. 

The  amount  needed  to  complete  the  improvement  is  $40,170,  and  I 
would  respectfully  recommend  an  appropriation  of  $15,000  for  the  year 
ending  June  30,  1883. 

The  following  appropriations  have  been  made : 

March  3,  1879 $5,000 

Juuel4,  1880 7,500 

March  3,  1881 5,000 

Money  statement. 

July  1,  1880,  amount  available $8,602  38 

Amount  appropriated  by  act  approved  March  3,  1881 5, 000  00 

$13,602  38 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 4,636  75 

July  1,  1881,  amount  available 8,965  63 

Amount  (estimated)  required  for  completion  of  existing  project 40, 170  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .     15, 000  00 


H  15. 

IMPROVEMENT  OF  DAN  EIVEE,  VIRGINIA  AND  NORTH  CAROLINA. 
HISTORY  OP  THE  IMPROVEMENT. 

A  survey  of  the  portion  of  Dan  River  between  Danbury,  K.  C,  and 
Danville,  Va.,  a  distance  of  about  77^  miles,  was  made  in  1879,  and  the 
report  with  estimates  for  its  improvement  for  bateau  navigation,  and  also 
for  steam  navigation  by  means  of  locks  and  dams,  may  be  found  in 
Appendix  G 19,  Efcepoi  t  of  Chief  of  Engineers  for  1879 ;  and  in  Appendix 
H  15  of  the  Report  of  1880,  a  modification  will  be  found  of  the  estimate 
fur  steam  navigation,  based  upon  a  depth  of  3  feet  of  water,  for  six  months 
of  the  year. 

Tlie  river  and  harbor  act  of  June  14, 1880,  appropriated  $10,000  for 
improving  Dan  River  between  Danville,  Va.,  and  Madison,  N.  C. 

The  project  for  the  work  was  in  accordance  with  the  estimate  above 
referred  to,  and  contemplated  a  channel  35  feet  wide  through  ledges, 
with  a  depth  of  excavation  of  1 J  feet  in  pools  and  2  feet  on  rapids,  and 
a  maximum  slope  on  rapids  of  10  feet  to  the  mile,  which  it  is  proposed 
to  overcome,  if  found  necessary,  by  the  use  of  cables  anchored  at  the 
head  of  the  comparatively  short  incline. 
62  E 
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Tliis  project,  it  ia  believed,  will  give  3  feet  of  water  for  six  months  of 
the  year. 

It  was  proposed  to  accomplish  the  work  by  the  purchase  of  tools  and 
materials;  the  construction  of  derrick-boats,  and  stone  scows,  by  hired 
labor,  and  having  thus  provided  the  plant,  to  execute  the  work  by  hired 
labor,  under  overseers. 

The  project  was  approved  July  13, 1880,  and  proposals  were  invited 
for  supplying  materials  and  tools  for  the  work. 

These  having  been  purchased,  work  was  commenced  on  the  derricks 

and  boats  on  the  21st  of  Septeml>er.    One  derrick-boat  and  one  scow  wore 

completed  October  10,  and  work  was  begun  in  excavating  rock  from  the 

,  channel  October  21.    The  second  derrick-boat  and  scow  were  completed 

November  3, 1880. 

Only  50  cubic  yards  of  rock  had  been  blasted  when  the  coldness  of  the 
water  prevented  the  continuance  of  rock  excavation  after  the  30th  Octo- 
ber, and  the  work  was  suspended  for  the  winter. 

Work  was  resumed  on  the  20th  of  May,  1881,  and  was  continued  with 
only  moderate  progress  on  account  of  the  hardness  of  the  rock  and  the 
unfavorable  directions  of  its  seams,  which  prevented  effective  blasts. 
During  the  year  there  were  removed — 

Loose  rock cubic  yards..  24 

BlasUnlrock do....  ^^l 

Sand  and  cravel do 91 

Nuuilier  ofholes  drilled do 710 

Total  length  of  holes  drilled feet..  1,26-2.6 

Giaot  powder  used pounds..  234 

Platiuuui  fuses  used 642 

Gold-leaf  fuses  used 44 

Appropriations  have  been  made  as  follows : 

Junel4, 188() 810,000 

March  3,  18dl '    8,000 

The  amount  needed  for  the  completion  of  the  work  is  |34, 000. 

I  would  respectfully  recommend  an  appropriation  of  $15,000  for  th  e 
year  ending  June  30, 1883. 

Money  statement. 

July  1,  1880,  amount  available $10,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 8, 0(X)  00 

$18,  OIK)  tK) 

Julv  1. 1.^81,  nnioimt  expended  during  fiscal  vear,  exclusive  of  outstanding 

liabiliiifH  July  1,  1880 1 4,9^9  11 

Jjly  1,  IHHl,  amount  available 13,010  89 

Amount  (Qstinuitoil)  required  for  completion  of  existing  project 34,  (MKJ  <K) 

Amount  that  can  be  prohtably  expended  in  fiscal  year  ending  June  30, 1883.       15,  (KK>  OO 


H  le. 

IMPKOVKMENT  OF  FRENCH  BROAD  RIVER,  NORTH  CAROLINA. 
HISTORY  OF  THE  IMPROVEMENT. 

Tlio  riviT  and  harbor  act  of  August  14,  1376,  contained  the  first 
appropriation  for  improving  French  Broad  Eiver,  the  amount  heiuff 
$10,()^H). 
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Under  this  appropriation  a  survey  was  made  in  July,  August,  and 
September,  1877,  tlie  report  of  which,  with  estimates,  may  be  found  in 
the  report  of  the  Chief  of  Engineers  for  1878,  Part  I,  p.  525. 

The  estimated  cost  of  improving  the  32  miles  of  river  from  Brevard 
to  Big  Buck  Shoal,  so  as  to  secure  a  channel  2J  feet  tleep  at  low-water 
and  35  feet  wide,  was  $45,500. 

The  improvement  was  begun  in  October,  1877,  by  hired  labor;  the 
work,  owing  to  the  advance  of  the  working  season,  being  restricted  to 
the  removal  of  snags,  drift,  and  overhanging  trees. 

In  the  spring  of  1878  this  work  was  resumed  and  rock  also  quarried 
for  the  construction  of  dams  to  graduate  the  slope  of  water  surface  at 
Davidson's  River  Shoal,  and  sixteen  dams  were  built  for  that  purpose. 

The  required  dimensions  of  channel  were  secured  as  far  down  as  Pat- 
ton's  Shoal,  where  dredging  (gravel)  was  begun,  and  rock  excavation 
at  Cherokee  Shoal,  also  in  progress,  when  the  approach  of  cold  weather 
caused  the  suspension  of  the  work  for  the  season. 

The  quarrying  of  stone,  however,  for  the  improvement  of  the  shoals 
last  mentioned,  was  continued  through  the  winter. 

Work  at  Patton's  Shoal  was  resumed  May  5, 1870,  where  eight  wing- 
dams  were  built,  and  the  improvement  completed  June  7. 

Excavation  at  Allison's  Shoal  was  begun  May  23,  and  completed 
June  18. 

Excavation  of  rock  at  Cherokee  Shoal  was  continued ;  nineteen  wing- 
dams  built,  and  the  improvement  completed  September  13. 

Rock  excavation  at  Little  Buck  Shoal  was  commenced  July  7,  and 
the  improvement,  including  the  construction  of  fourteen  wing-dams,  was 
completed  October  15. 

Three  wing-dams  were  built  at  Allison's  Shoal;  several  small  shoals 
between  Brevard  and  Davidson's  River  were  dredged,  and  some  rock 
removed  therefrom ;  a  channel  at  Wilson's  Fish-trap  excavated  through 
rock;  a  channel  dredged  at  Old  Ford,  near  Shuford's  Bridge,  and  some 
rock  excavation  eff'ected  at  Clayton's  Reef. 

The  banks  at  various  points  were  protected  by  means  of  stone  and 
brush. 

]S^ovember  15,  operations  were  suspended  for  the  winter,  lO.J  miles  of 
the  river  having  been  made  navigable,  and  the  most  important  obstruc- 
tions removed. 

In  1880  stone  was  quarried  at  Nelson's  and  at  Sitton's  Bluff  for  the 
construction  of  dams  at  Spann's  Shoal;  new  scows  built,  old  scows, 
boats,  and  derricks  repaired,  and  at  the  close  of  the  fiscal  year  work 
was  in  i)rogress,  in  dredging  and  rock  excavation,  at  Spann's  Shoal, 
Henry's  Fish-trap,  Bowman's  Bluff,  County  Line,  and  Clayton's  Reef. 

WORK   OF  THE  PAST  FISCAL  YEAE. 

The  gravel  excavation  at  Willow  Creek,  and  rock  excavation  at 
Henry's  Fish-trap,  Bowm  in's  Bluff,  Sitton's  Bluff,  Spann's  Shoal,  and 
at  five  other  points  of  less  importance  had  been  completed,  and  work 
was  in  progress  at  the  shoal  below  Mud  Creek  and  at  Long  Shoal  below 
Cain  Creek,  when,  the  funds  being  nearly  exhausted  (only  enough  re- 
maining to  pay  watchman's  wages  through  the  winter  and  contingencies 
of  care  of  property),  work  was  suspended  September  4,  1880,  and  the 
boats,  tools,  and  other  government  property  placed  in  charge  of  a  watch- 
man. 

Under  the  appropriation  of  S5,000  in  the  river  and  harbor  act  of  March 
3,  1880,  work  was  resumed  June  15,  1881. 
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At  the  close  of  the  fiscal  year  the  work  had  been  exHifined^to  going 
over  the  improvement  of  the  previous  years,  repairing  dams,  redredg- 
iug  gravel  bars,  protecting  banks,  removing  drifts,  and  taking  out  snob 
points  of  rock  as  had  escaped  notice  before. 

The  following  is  a  summary  of  work  done  during  the  year : 

Length  of  river  improved miles..         16 

Localities  worked  at L 13 

Loose  rock  removed - cubic  yards..         f^ 

Blasted  rock  removed - do 575 

Band  and  jpravel  removed do 2,215 

Number  of  holes  drilled - 1,  400 

Total  length  of  holes feet..   2,451 

Giant  powder  used pounds..        365 

Exploders  used 1,466 

NnmberJ    Length.    I  ^^S. 


Feet.  Imehem. 

Snflgfl  removed 115  2,688  134 

Drift  logs  removed 38  567  13* 

Trees  felled 17    |  13 

Ai)propriations  have  been  made  as  follows: 

August  14,  1876 $10,000 

June  18,  1878 15,000 

March  %  1879 5  000 

JuiMl4,  1H80 3,000 

Maifch3,  1881 5,000 

For  the  completion  of  the  work  $17,000  will  be  required,  which.  I  re- 
spectfully reoommend  be  appropriated  for  the  fiscal  year  ending  June  30, 
1883. 

Money  statement 

July  1,  1880,  amount  available |4/i58  12 

Amount  appropriated  by  act  approved  March  3, 1881 5, 000  00 

$9,258  12 

July  t,  1831,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 5,272  23 

July  1,  1881,  amount  available 3.Ud5  89 


Amount  (estimated)  required  for  completion  of  oxisting  project 17, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  17, 000  00 


STATISTICS  OF  TRADE. 


The  traffic  of  the  country  tributary  to  the  French  Broad  is  estimated  at  $3,816,000. 

The  products  of  the  country  are  represented  to  have  increased  25  per  cent,  within 
two  years,  and  the  value  of  real  estate  to  have  appreciated  25  per  cent,  within  the 
same  period.  A  steamer  for  traffic  on  the  river  is  being  built  and  will  be  launched 
early  in  July. 


H  17. 

IMPROVEMENT  OF  ROANOKE  RIVER,  NORTH  CAROLINA. 

No  funds  have  been  available  dnrin^  the  past  fiscal  year. 

In  Appendix  G  14,  Keport  of  Chief  of  Engineers  for  1879,  may  be 
;foand  a  summary  of  operations  previous  to  that  time,  to  which  I  respect* 
fully  refer. 
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The  estimates  under  wbich  tliese  operations  were  conducted,  and 
others  jiroposetl,  being  baaed  upon  a  reconnaissance  made  in  1871,  I 
would  renew  my  recommendation  of  last  year,  that  a  survey  be  made, 
to  ascertain  the  changes  that  have  taken  place  in  the  bars  since  that 
date,  and  that  for  the  removal  of  snags,  and  the  repair  of  the  dike  at 
McCree's  Landing,  an  appropriation  of  $5,000  be  ma<le  for  the  year 
ending  June  30, 1883. 

Appropriations  have  been  made  as  follows: 

March  3, 1871 : ^20,000 

June  10,  187-2 10,000 

March  3,  1873 '. • 10,000 

June  23,  1874 5,000 

The  work  is  in  t^ie  collection  district  of  Edenton,  which  is  the  nearest  port  of  entry. 

The  collections  for  the  year  ending  Jnne  30,  1881,  were  §1,80.^.55. 

The  nearest  light-house  is  Edenton  range  lights,  in  the  iifth  light-house  district. 

Money  statement. 
Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.  $5, 000  00 


H  i8. 

survey  of  potomac  river  at  the  mouth  of  pohick  creek. 

United  States  Engineer  Office, 

Wmhington^  1).  C,  January  7, 1881. 

General:  I  have  the  honor  to  submit  the  following  report  upon  a 
survey  of  the  Potomac  Eiver  near  tlie  mouth  of  Pohick  Creek,  Virginia, 
made  during  the  month  of  August,  1880.  This  survey  was  provided  for 
in  the  act  of  appropriations  for  rivers  and  harbors,  approved  June  14, 
1880,  and  assigned  to  me  by  y(mr  letter  of  June  17,  1880. 

Pohick  Creek  unites  with  Accotink  Creek  in  forming  Gunston's  Cove, 
an  estuary  of  the  Pot43mac  liiver,  about  18  miles  below  Washington  City. 
The  residents  desire  an  improvement  of  the  channel  from  the  Potomac 
River  to  Ounston's  Wharf,  a  distance  of  3,400  feet. 

The  i)etitioners  for  this  improvement  are  residents  of  a  tract  of  coun- 
try known  as  Mason's  Neck,  comprising  about  14,000  acres  of  land,  one- 
half  of  which  is  well  timbered  and  pos^sses  a  productive  soil.  It  is 
situated  in  Fairfax  County,  Virginia,  and  in  the  collection  district  of 
Alexandria.'  Gunston  Hall,  the  old  seat  of  the  Mason  family,  is  in  fair 
preservation,  and  is  now  used  as  a  dwelling  and  post-office.  The  soil  is 
well  cultivated  and  the  crops  of  cereals  and  fruit  are  abundant.  Prod- 
ucts are  shipped  and  freights  are  received  by  the  steamer  W.  W.  (3or- 
coran,  which  carries  the  daily  mail,  but  owing  to  the  low  tides  caused 
by  the  winds  difficulty  is  experienced  in  reaching  the  landing  at  Gun- 
ston's  Wharf.  The  steamer  approaches  the  landing  over  flats  which 
have  a  uniform  depth  of  5J  feet  at  mean  low-tide. 

An  improved  channel  from  8  to  9  feet  deep  and  150  feet  wide  would 
meet  the  requirements  of  trade  and  satisfy  the  wishes  of  those  interested. 
A  channel  of  less  dimensions  would  add  to  the  facility  of  reaching  the 
wharf,  but  would  fill  so  soon  after  the  completion  that  economy  would 
be  best  subserved  by  adopting  the  dimensions  mentioned  above. 

An  estimate  of  the  cost  of  dredging  such  a  channel  is  given  below, 
and  its  position  is  indicated  by  dotted  lines  upon  the  accompanying 
map.    The  material  to  be  excavated  is  soft  mud. 
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Much  of  the  wood  and  lumber  of  this  section  is  shipped  by  meaDS  of 
loDg-boats  which  take  advantage  of  the  tide  to  go  up  Pohick  Bay  for  a 
distance  of  about  2  miles. 

I  No  appropriation  is  asked  for  the  improvement  of  the  bay  above  Gun- 
ston's  Wharf,  but  the  following  information  which  may  be  useful  at  some 
future  day  is  submitted: 

Value  of  land  near  Pohick  Bay  varies  from  $5  to  $10  per  acre;  upon 
Accotink  Creek  the  value  of  land  varies  from  $10  to  $50  per  acre; 
400,000  to  500,000  feet  of  lumber  are  rafted  from  Pohich  to  Troth's  MUis, 
on  the  Accotink,  and  is  then  sawed  and  shipped. 

From  1,000  to  2,000  cords  of  wood  are  shipi^ed  from  Pohick  annually 
by  means  of  long-boats,  besides  an  unknown  quantity  of  hoops  and 
staves.  Judge  Edmond's  fisheries  upon  the  banks  of  Pohick  formerly 
rented  for  $500  per  annum,  but  now  rent  for  $;J0;  Otterbach's  fisheries 
are  not  now  rented  or  used. 

p 

ESTIMATE  OF  THB  COST  OF  DREDGING  A  CHANNEL  FROM  THE  POTOMAC  RIVER  TO  GCX- 
STON'S  WHARF  WITPI  A  DEPTH  OF  8  TO  9  FEET  AND  A  WIDTH  OF  150  FEET,  AND  INCLUD- 
ING 20  PER  CENT.  FOR  THE  REFLOW  OF  THE  SOFT  MATERIAL  FROM  THE  8IDE8  OF  THE 
CUT. 

93,400  cubic  yards,  at  20  cents  per  yard. |18,680 

Add  10  per  cent,  for  contiugenoies 1,  bGS 

Total 20,546 

TRADE,  SHIPMENTS,  AND  RECEIPTS. 

Number  of  passengers  to  and  from  Gunston's  Wharf  for  the  year 2, 000 

Value  of  grain  ana  fruit  exports $20,000 

Fertilizers  received 15,000 

Tide-gauges  were  left  at  Gunston's  Wharf  and  at  Brick-yard  Wharf, 
the  zero  of  which  corresponds  with  mean  low- water  as  determined  by 
the  survey,  which  was  probably  too  short  a  period  for  the  proper  deter- 
mination of  the  mean  low- water  for  the  year.  Maximum  velocity  of  tide 
observed  was  0.13  mile  per  hour. 

Very  respectfully,  your  obedient  servant, 

S.  T.  Abert, 
United  States  Civil  Engineer, 
Brig.  Gen.  H.  G.  WmaHT, 

Chief  of  Engineers^  U.  8.  A. 


H  19- 

SURVEY  OF  MOUTH  OF  CURRIOMAN  BA.Y,  VIRGINIA. 

United  States  Engineer  Office, 

Washington,  D.  C,  January  7,  1881. 
General  :  I  have  the  honor  to  submit  the  following  report  of  a  sur- 
vey of  Currioman  Bay,  made  during  the  month  of  September,  1880,  in 
accordance  with  a  provision  in  the  aet  of  appropriation  for  rivers  and 
harbors,  approved  June  14,  1880,  and  assigned  to  me  by  your  letter  of 
June  17,  1880. 

Currioman  Bay  is  an  estuary  of  the  Potomac  River,  situated  in  West- 
moreland County,  Virginia,  in  the  collection  district  of  Tappahannock, 
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and  about  82  miles  below  the  city  of  Washington.  Its  length  from  the 
head  of  the  bay  to  the  channel  at  its  month  is  about  3  miles,  and  its 
average  width  is  three-fourths  of  a  mile. 

Freight  is  shipped  from  a  wharf  2  J  miles  from  the  mouth.  After  pass- 
ing the  bar,  in  ascending  the  channel  the  basin  deepens  from  9  to  10 
feet,  and  shoals  again  to  7  feet  near  the  landing.  The  depth  on  the  bar 
at  mean  low- water  is  7.5  feet ;  which  is  reduced  by  northwest  winds  to 
6.rj  feet.  Four  steamers  ply  to  the  bay — three  from  Washington  and  one 
from  Baltimore.  Sailing  vejjsels  drawing  from  7  to  8  feet  come  to  the 
same  landing. 

The  farmers  and  shippers  living  in  the  vicinityof  the  landing,  includ- 
ing those  living  on  Nomini  Creek,  are  now  displaying  much  business 
activity.  About  10,000  barrels  of  oysters,  and  large  quantities  of  grain, 
and  many  cattle,  20,000  tons  of  ship-timber,  and  80,000  feet  of  sawed 
lumber  are  shipped  annually  to  northern  ports.    *    *     ♦ 

To  meet  the  requirements  of  the  growing  tradeit  is  proposed  to  dredge 
a  channel  through  the  bar  above  mentioned  2,050  feet  long,  150  feet 
wide,  and  11  feet  deep  at  low-water.  About  half-way  between  the  mouth 
and  the  wharf  a  bar  makes  out  which  the  pilots  desire  to  have  buoyed, 
but  the  channel  to  the  north  of  it  appears  to  be  sufl&ciently  wide.  No 
appropriation  was  made  for  an  examination  of  the  shoal  water  at  the 
wharf. 

ESTIMATE  FOR  A  CHANNEL  THROUGH  THE  BAR  2,050  FEET  LONG,  150  FEET  WIDE,  AND 

11  FEET  DEEP. 

30,100  cubic  yards  at  25  cents  per  yard $7,525 

Add  10  per  cent,  for  contingencies 753 

Total 8,278 

The  tide-gauge  for  reducing  the  soundings  was  established  a*t  Bush- 
field  Wharf,  in  Nomini  Kiv^er,  but  the  soundings  were  reduced  ^  below 
the  zero  of  the  gauge ;  the  time  occupied  in  making  the  surv^ey  being 
thought  too  short  for  the  correct  determination  of  the  plane  of  mean  low- 
water. 

*  *  *  •  *  *  • 

Very  respectfully,  your  obedient  servant, 

S.  T.  Abert, 
United  States  Civil  Engineer. 
Brig.  Gen.  H.  G.  Wright, 

Chief  of  Engineers  J  U.  S.  A, 
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IMPROVEMENT  OP  THE  HABBOBS  OF  NORFOLK,  VA.,  AND  BEAUFORT^ 
N.  C;  OF  CURRITUCK  SOUND,  COAljIJOK  BAY,  AND  NORTH  RIVER  ANI> 
BAR,  AND  OF  CERTAIN  RIVERS  IN  VIRGINIA  AND  IN  NORTH  CARO- 
LINA AND  SOUTH  CAROLINA. 


repobt  of  captain  james  mercvii,  corps  of  engineers,  officer  in 
charge,  for  the  fiscal  yejr  ending  june  30,  1881,  with  other 
documents  relating  to  the  works. 

United  States  Engineer  Office, 

Norfolk^  Va.y  July  25,  1881. 
GENEitAL :  I  have  the  honor  to  transmit  herewith  annual  reports  upon 
the  works  of  river  and  harbor  improvement  under  my  charge  for  the 
fiscal  year  ending  June  30,  1881. 

These  works  were  previous  to  and  at  the  date  of  his  death,  June  14^ 
1881,  under  charge  of  Capt.  Charles  B.  Phillips,  Corps  of  Engineers,  and 
all  work,  done  upon  them  up  to  that  date  was  under  his  direction. 
Very  respectfiiUy,  your  obedient  servant, 

James  Mbrcur, 

Captain  of  Enghieers, 
The  Chief  of  Engineers,  CJ.  S.  A. 

\  

I  I. 

improvement  of  NORFOLK  HARBOR,  VIRGINIA,  AND  ITS  APPROACHES. 

The  object  of  this  important  improvement  has  been  fully  set  forth  in 
previous  annual  reports,  and  is,  in  briei^to  secure  a  channel  not  less  than 
2b  feet  in  depth  and  500  feet  in  widtl^  at  ordinary  low-water,  from  the 
deep  water  of  Hampton  Eoads  to  Norfolk  Harbor  and  to  the  United 
States  Navy-yard  at  Gosport  immediately  above,  on  the  south  branch  of 
the  Elizabeth  Kiver;  to  improve  the  harbor  proper  by  dredging  at  the 
mouth  of  the  eastern  branch,  and  to  dredge  off  the  slopes  of  the  Ports- 
mouth and  Berkley  Flats,  in  order  to  restore  the  cross-sectional  area 
and  anchorage  grounds,  which  have  been  lo^t  during  recent  years.  The 
first  appropriation  (August  14, 1876,  $35,0(to)  was  devoted  to  dredging 
in  the  eastern  branch  of  the  Elizabeth  Eiver,  a  portion  of  the  inner  har- 
bor which  was  then  most  in  need  of  impro\nement. 

The  next  appropriation  (June  18, 1878,  $50,000)  was  devoted  to  giving 
increased  width  to  the  channels  in  the  eastern  and  southern  branches,, 
and  to  securing,  in  part,  25  feet  of  water  across  the  bar  off  the  mouth  of 
the  western  branch. 

^  985 
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The  appropriation  of  March  3, 1879,  $75,000,  was  devoted  to  widening 
the  dredged  channel  through  the  bar  off  western  branch  and  to  dredg 
ing  off  the  Portsmouth  Flats. 

For  details  of  the  work  under  these  appropriations,  reference  is  re- 
quested to  annual  reports  of  the  Chief  of  Euginec*rs  for  1877,  1879,  and 
1880. 

The  contract  under  a^t  of  March  3,1879,  should  have  been  completed 
by  June  30, 1880,  but  some  of  the  work  in  the  vicinity  of  the  Portsmouth 
Flats  requiring  more  time  for  its  execution  than  was  anticipated,  the 
contractors  (Messrs.  Morris  and  Cumings)  asked  for  and  were  granted 
an  extension,  by  authority  of  the  Chief  of  Engineers,  dated  June  21. 
1880.  Under  this  extension  they  worked  from  June  30  to  August  11. 
when,  the  available  funds  being  nearly  exhausted,  operations  were  suj*- 
pended. 

During  this  time  they  removed  from  the  Portsmouth  Flats  and  the 
vicinity  of  the  wharves  adjoining,  64,385  cubic  yards  of  material  and  150 
scow  loads  of  old  piles,  wharf  debris,  old  ballast,  &c. 

The  act  of  Congress  of  June  14,  1880,  appropriated  $50,000  for  this 
work.  A  project  for  the  expenditure  of  this  sum  was  submitted  to  the 
Chief  of  Engineers,  June  24.  This  project,  which  contemplated  the  fur- 
therance of  the  general  plan  of  improvement  proposed,  having  been  ap- 
proved by  the  Chief  of  Engineers,  proposals  were  invited  for  the  removal 
by  dredging  of  350,000  cubic  yards  of  material,  more  or  less. 

These  proposals  were  opened  September  4.  The  lowest  bidders  were 
Messrs.  Pardessus  &  Anthony  of  New  York,  at  9J  cents  per  cubic  yaid, 
with  whom  a  contract  was  entered  into  for  the  removal  of  material  as 
proposed. 

Operations  were  commenced  October  8,  in  the  bar  off  western  branch, 
and  continued  there  until  November  8,  when  the>work  require<l  at  that 
place  being  accomplished,  the  machine  was  moved  to  the  bar  between 
Oraney  Island  and  Sewall's  Point,  which  will  be  hereafter  designated  as 
Sewali's  Point  Bar,  as  it  extends  beyond  that  point  and  ends  at  the  deep 
water  of  Hampton  Eoads. 

At  this  bar  dredging  wastcommenced  on  November  12,  and  continued 
until  December  10,  when  the  weather  being  very  stormy  and  the  posi- 
tion quite  exposed,  the<5ontractors  were  allowed  to  withdraw  the  machine 
and  wait  for  more  favorable^weather. 

During  January,  1881,  it  became  evident  that,  unaided,  the  contractors 
wouhl  be  unable  to  comply  with  the  terms  of  their  contract.  They  ob- 
tained assistance  from  the  National  Dredging  Company,  to  the  general 
manager  of  which,  Mr.  F.  B.  Colton,  they  gave  power  of  attorney  to 
collect  moneys  which  might  become  due  in  the  further  execution  of  the 
contract.  This  proceeding  was  approved  by  the  Chief  of  Engineers  and 
th6  power  of  attorney  duly  filed  with  the  proper  accounting  officers  of 
the  Treasury  Department. 

The  work  was  resumed  in  Sewall's  Point  Bar,  Febniary  14,  with  one 
dredge,  supplemented  by  a  second  on  the  18th  of  the  same  month. 

The  two  dredges  worked  until  March  31,  when  one  was  withdrawn, 
and  the  work  has  since  been  prosecuted  by  one  dredge. 

The  amount  of  material  removed  under,  the  existing  contract  is  as 
follows : 

Cabic  yanli 

From  Western  Branch  Bar 14,932 

From  Sewall's  Point  Bar 221,883 

Total 236.815 
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which,  together  with  that  removed  under  old  contract,  has  been  de- 
posited on  the  west  side  of  the  river  on  the  flats  below  Craney  Island. 

It  was  expected  that  the  work  at  the  Portsmouth  Flats  would  have 
l>een  completed  during  the  fiscal  year,  but  the  Seaboard  and  Roanojio 
Railroad  Company,  to  whom  a  portion  of  the  adjacent  property  belongs, 
have  been  making  great  additions  to  their  wharf  property,  which  has 
caused  that  portion  of  the  flats  where  the  work  is  most  needed  to  be 
occupied  with  pUe  drivers  and  dredges  owned  by  private  parties.  Un- 
der these  circumstances  it  would  have  been  impossible  for  the  contractor 
to  have  worked  to  advantage;  this  work  has  therefore  been  deferred. 

The  work  at  western  branch  bar  was  the  cutting  away  of  a  lump, 
which  was  found  below  the  cut  previously  made.  The  channel  through 
this  bar  is  now  about  4,400  feet  long  and  265  feet  wide,  with  a  depth  of 
not  less  than  25  feet  at  ordinary  low-water. 

Through  SewalPs  Point  Bar  one  cut  has  been  made  about  14,000  feet 
long,  and  a  second  cut  about  two-thirds  of  this  distance.  These  cuts 
are  eaeh  35  feet  wide,  and  are  also  dredged  to  not  less  than  25  feet  deep 
at  mean  low-water. 

The  work  has  been  much  delayed  by  bad  weather,  ice,  accidents  to 
the  machinery,  and  the  financial  embarrassments  of  the  contractors. 
Finding  themselves  unable  to  complete  it  in  the  required  time,  they 
asked  for  atid  were  granted  an  extension  of  four  months  from  June  30, 
under  authority  of  the  Chief  of  Engineers,  dated  June  21,  1881. 

The  river  and  harbor  act  approved  March  3,  1881,  appropriated 
$75,000  for  continuing  this  improvement. 

A  project  for  the  exi>enditure  of  this  sum  was  submitted  to  the  Chief 
of  Engineers  April  2  last.  This  project  contemplates  following  the  same 
general  plan  of  improvement  at  first  adoi>ted,  and  having  been  api)roved 
by  the  Chief  of  Engineers,  proposals  have  been  invited  for  the  dredging 
of  000,000  cubic  yards  of  material,  more  or  less ;  these  will  be  opened 
July  29. 

The  greater  portion  of  the  dredging  will  be  in  widening  the  approaches 
to  the  harbor;  a  little  is  required  at  the  Portsmouth  Flats,  and  also  in 
the  South  Branch  for  the  special  benefit  of  the  United  States  navy-yard. 
Since  the  original  estimate  of  the  Jtotal  cost  of  improving  the  harbor  was 
made  the  increase  in  commerce  has  necessitated  a  large  addition  to  the 
wharves  of  the  city.  A  large  part  of  the  increase  is  on  the  eastern 
branch  above  the  county  bridge,  where  are  situated  the  new  wharves 
of  the  Norfolk  and  Western  Railroad;  this  railroad  has  bought,  and  is 
about  to  remove,  the  county  bridge,  thus  enlarging  the  area  of  the  inner 
harbor.  In  order  that  the  increased  area  may  be  made  available,  some 
dredging  must  be  done  in  the  eastern  branch  not  originally  contemplated. 
This,  together  with  an  increase  beyond  the  depth  originally  proposed 
in  some  places,  will  necessitate  appropriations  beyond  those  originally 
asked  for  the  thorough  improvement  of  the  harbor. 

The  work  has  been  under  the  immediate  supervision  of  Mr.  George 
H.  Elliott,  assistant  engineer. 

The  statistics  of  the  port  of  Norfolk  and  Portsmouth  furnished  by  the 
collector  of  customs,  as  also  the  cotton  statistics  furnished  by  the  Nor- 
folk Cotton  Exchange,  are  hereto  appended. 

The  appropriations  for  this  work  have  been : 

August  14,  1876 $35,000  00 

June  18,  1878 50,000  00 

March  3,  1879 75,000  00 

June  14,  mo 50  000  00 

March  3,  1881 75,000  00 

285, 000  00 
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Money  statetnetU. 

Jnly  1,  1881,  amount  available $64,460  24 

Amount  appropriated  by  act  approved  March  3,  1881 75, 000  00 

,  $139,460  24 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive 

of  outstanding  liabilities  July  1,  1880 29, 662  17 

July  1,  1881,  outstanding  liabilities 9,516  66 

39, 178  83 

July  1,  1881,  amount  available...  J 100,281  41 

Amount  (estimated)  required  for  completion  of  existing  project 9:i.  000  00 

Amount  that  can  be  prohtably  expended  in  fiscal  year  ending  June  30, 1883 .      93,  fKX)  00 

Abstract  of  bids  received  for  dredging  at  Xorfolk  Harbor^  Virginia,  and  opened  immediately 
after  12  m.,  September  4, 1880. 


Time. 


1^. '  Name  and  rcsideDce.  i_ 


dpnmenced.  '  Completed. 


1  National  Dre<lging  Company,    Nov.    1, 1880   Jnne  30, 1881 

F.  B.  Colton  general  mana- 
I      ger,  Washington,  D.  C. 

2  Pardesans    &  Anthony,  New    Oct.     1,1880  In  six  months 
I      York  City.  i  . 

3  ;  Morris     Si,    Cnmings   Dredge  !  As   soon    as    June  30, 1881 
j      Company,  Joseph   Cnmings  I     awarded. 

presidQ^.  New  York  City. 

4  '  Americaii^Jredging  Company,    Dec.    1,1880   Jane  30, 1881 
Isaac   Albertson   president,  ,  , 


PhUadelphia,  Pa. 
5  I  Geo.  C.   Fobes   &   Co.,  Balti- 
I      more,  Md. 


Oct. 


Namber  and   kind  I 
^of  machines. 


9  ^ 


5*  .  I 


Cu.  yds.    ('U. 
10 


One  clam  ahell. 2,000        9^ 

Two  clam  shells  ...  ' 12J 


One  or  more  grapple   10 

dredges. 


1, 1880  '  June  30;  1881 .  One  or  more  clam- 
I  I      shell  dredges. 


12A 


COMMERCIAL  STATISTICS. 

Statement  of  the  principal  articles  of  produce  shipped  to  foreign  ports  from  Norfolk,  Ta., 
during  the  fiscal  year  ending  June  30, 1881. 

Cotton bale«..  3*^5,012 

Corn bushels..  126:),  316 

Staves , 2,393,631 

Live  cattle head..  920 

Shingles 247.700 

Treenails 47,420 

Timber feet..  48,792 

Kosin barrels..  5(H> 

Bark bags..  250 

Tobacco,  in  hogsheads pounds. .  69, 563 

Apples barrels..  245 

Railroad  ties 12,500 

Dogwood cords..  194 

Manganese tons...  2,937 

Collections  on  customs  account ^5, 013  42 

Total  value  exports $17,904,770  00 

Entrances  from  foreign  ports. 

Tonnage. 

Amerioan  vessels 11  9,04« 

Foreign  vessels ^ 69        84,84;< 

Total 80        93  H91 
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Clearances  to  foreign  ports. 

Tonnage. 

Amori can  vessels ,.     24        19,581 

Foreign  vessels 97      114,775 

Total 121     1^4,356 

Gko.  W.  Black, 

Deputy  Qolleotor» 
Custom-Office, 

Norfolk,  Va.,  July  23,  1881. 


letter  of  superintendent  and  secretary  op  the  norfolk  and  portsmouth 

cotton  exchange. 

Norfolk  and  Portsmouth  Cotton  Exchange, 

Norfolk,  Va.y  July  29,  1881. 
Dear  Sir  :  Inclosed  please  find  statement  of  cotton  movement  for  twelve  m^^nths 
ending  Jnne  30,  1881,  as  requested. 

Bales. 

Total  receipts J 715,539 

Exported  direct 330,122 

Shipped  coastwise 375, 444 

EXPORTS. 


Exported  to  Great  Britain 

Exported  to  France 

Exported  to  continent 


17, 387,  582 


I  remain,  dear  sir,  yours,  very  truly, 


Mr.  Geo.  H.  Elliott, 

Assistant  Engineer, 


Norman  Bell, 
Superintendent  and  Secretary. 


I   2. 

IMPROVEMENT  OF  ARCHER'S  HOPE  RIVER,  VIRGINIA. 

The  river  and  harbor  act  of  March  3, 1879,  directed  an  examination  or 
survey  of  this  river. 

The  survey  was  made  in  December,  1879,  and  a  report  on  the  same, 
accompanied  by  plans  and  estimates  of  cost  of  improvement,  was  sub- 
mitted March  6,  1880,  and  will  be  found  printed  in  the  Report  of  the 
Chief  of  Engineers  for  that  year,  part  1,  page  906. 

The  improvement  proposed  consists  in  dredging  a  channel  50  feet 
wide  and  6  feet  deep,  where  these  dimensions  are  not  found,  between 
the  mouth  of  the  river,  where  it  empties  into  James  River,  and  the  city 
of  Williamsburg,  between  4  and  5  miles  above. 

Two  plans  were  submitted;  the  total  cost  of  improvement  under  the 
first  being  estimated  at  $19,400.70;  under  the  second,  $13,571.58.  Much 
of  the  work  to  be  done  was  common  to  both  plans.  It  was,  however, 
recommended  that  operations  be  conducted  under  the  Urst  one,  as  the 
progress  of  the  work  would  demonstrate  the  feasibility  of  the  second 
one. 
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The  a<jt  of  March  3, 1881,  appropriated  $5,000  for  this  work..  A  i)roject 
for  the  expenditure  of  this  sum  was  submitted  to  the  Chief  of  Engineers 
April  2,  and  by  hiin  approved.  The  project  contemplates  the  dredging 
of  channels  a«  originally  proposed,  except  that  for  the  present  they  be 
not  dredged  to  the  full  width,  as  the  api)ropriation  will  do  but  a  portion 
of  the  work. 

The  work  will  be  done  by  contract,  after  due  advertisement. 

To  complete  the  work  proposed  will  require  a  further  appropriation 
of— 

Under  first  plan |!14,400  70 

Under  second  plan H,  571  58 

Arcbei-'s  Hope  River  is  in  the  collection  district  of  Yorktown,  Va. 

The  appropriation  referred  to  herein  is  the  only  one  that  has  been 
made  for  this  work. 

Maney  statement. 

Amount  appropriated  by  act  approved  March  3,  18«1 $5, 000  00 

July  1,  1881,  amount  available 5,000  00 

Amount  (estimated)  required  for  completion  of  existing  project 14, 400  70 

Amount  that  can  be  prolitably  exi)ended  in  fiscal  year  ending  June  30, 1883.  14, 400  70 


I  3. 
IMPROVEMENT  OF  PAGAN  CREEK,  VIRGINIA. 

The  act  of  Congress  of  June  14,  1880,  appropriated  1^5,000  for  this  im- 
provement. 

A  survey  of  the  creek  was  made  in  1874,  under  the  direction  of  Mr. 
S.  T.  Abert,  United  States  civil  engineer. 

Mr.  Abert  reported  the  obstructions  to  navigation  to  consist  in  four 
shoals  between  the  mouth  of  the  creek  and  the  town  of  Smithfield,  about 
6  miles  above.  These  bars  are  known  as  Bridge  Bar,  Wright's  Bar,  Bob 
Shoal,  and  bar  at  the  mouth  of  creek. 

He  also  states  that  some  diking  may  be  necessary. 

A  project  for  the  expenditure  of  the  appropriation  of  June  14, 1880, 
submitted  August  26, 1880,  contemplated  the  dredging  of  a  channel  not 
less  than  60  feet  wide  and  8  feet  deep  at  low-water  through  the  three 
bars  nearest  Smithfield.  This  project  having  been  approved  by  the 
Chief  of  Engineers,  proposals  were  invited  for  the  dredging  of  i8,00i> 
cubic  yards  of  material,  more  or  less.  The  bids  were  opened  October 
22.  The  lowest  bidder  was  Mr.  H.  E.  Culpepper,  at  16.J  cents,  with 
whom  a  contract  was  entered  into  for  the  execution  of  the  work,  which 
w^as  to  be  completed  June  30, 1881.  The  contractor  was  very  much  de- 
layed during  the  winter  by  having  his  machinery  frozen  up  at  other 
points.  The  United  States  also  had  one  of  his  dredges  hiretl.  The«e 
circumstances  delayed  the  commencement  of  the  work  until  May  30. 

This  delay  made  it  impossible  for  the  work  to  be  completed  by  June 
30,  and  the  contractor  asked  for  and  was  granted  an  extension  of  sixty 
days,  or  until  August  31 ,  under  authoritvof  the  Chief  of  Engineers,  dated 
June  21,  1881. 

From  May  30  to  June  30,  one  cut  was  made,  and  a  second  cut  par- 
tially made  through  Wright's  Bar,  one  of  the  four  obstnicting  bars.  Six 
thousand  six  hundred  and  sixty-two  cubic  yards  of  material  were  re- 
moveil,  which  have  been  deposited  in  the  west  side  of  James  River,  out- 
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side  the  creek.  The  river  and  harbor  act  approved  March  3,  1881.  ap- 
propriated  $5,000  for  this  work.  A  project  for  its  expenditure  was  sub- 
mitted April  7.  This  jiroject  contemplated  the  continuance  of  operations 
in  dredging  through  the  obstructing  bars  as  originally  proposed,  and 
liaving  been  approved  by  the  Chief  of  Engineers,  propi>sals  have  been 
invited  for  the  removal  of  18,000  cubic  yards  of  material,  more  or  less. 

These  proposals  will  be  0})ened  July  29,  1881.  The  work  has  been 
under  the  immediate  supervision  of  Mr.  George  H.  Elliott,  assistant  en- 
gineer. 

Statistics  of  the  commerce  of  the  creek  were  expected.  They  will  be^ 
forwarded  as  soon  as  received. 

Pagan  Creek  is  in  the  collection  district  of  Norfolk,  Va. 

The  appropriations  for  the  work  have  heen — 

Jnnel4,  18rJ0 $5,000  00 

March  3, 1881 5,000  00 

Motley  statement, 

Jnly  1,  1880,  amount  available $5,000  00 

Anionnt  appropriated  by  act  approved  March  3,  1881 5, 000  00 

110, 000  00 

Jnly  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

out8t>anding  liabilities  July  1,  1880 55  53 

Julv  1, 1881,  outstanding  liabHities 1,237  31 

1,292  84 

July  1,  1881,  amount  available 8,707  16 

Amount  (estimated)  required  for  completion  of  existing  project 18, 000  00 

Amount  that  can  be  protitably  expended  in  fiscal  year  ending  June  30, 1883 . .     18, 000  00 


Abstract  of  bids  received  fo)  dredging  in  Pagan  Creek,  Virginia^  and  opened  immediaiehj  after 

12  m.  October  22,  1880. 


Xnmber    and 
No.  Name.  Hesidcnce.  -- '      kind  of  ma- 

chines. 


Time. 
Commenced.     Completed. 


1     H.E.  Culpepper Portsmouth,  Va  ..    Feb.  1,  1881.  June  30, 1881.    One  dipper 


Price. 


$0  16# 


dredge. 
2     G.  H.  Ferris Baltimore,  Md....    Jan.  20, 1881.  July  1,  1881. 18 


I  4. 

IMPROVEMENT  OF  BLACKWATER  RIVER,  VIRGINIA. 

The  act  of  Congress  of  June  14, 1880,  appropriated  $3,o00  for  this, 
work.  A  project  for  .the  expenditure  of  this  sum  was  submitted  June 
li4,  in  wliich  it  was  proi>osed  to  continue  the  work  of  cutting  oil'  obstruct- 
ing points  at  abrupt  bends,  which  had  been  suspended  May  22,  1880, 
owing  to  the  near  exhaustion  of  funds. 

Tlie  last  annual  reportgavead^scription  of  the  work  done  up  to  June 
30,  1880.  This  project  was  api)roved  by  the  Chief  of  Engineers,  but 
owing  to  the  press  of  work  in  other  localities  and  the  impossibility  of 
obtaining  additional  suitable  machinery,  operations  were  not  commenced 
until  January  20,  1881,  when  a  dredge,  which  had  previously  been  en- 
gaged at  Coanjok  Bay,  was  sent  to  Franklin  (the  present  head  of  navi- 
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gation  proper  on  the  Blackwater),  and  the  cutting  off  of  an  obstructing 
point  begun.  This  work  was  continued  until  February  25,  when  the 
point  having  been  cut  back  some  74  feet,  all  that  seemed  to  be  needed, 
the  dredge  was  moved  to  Littletown  Point,  1^  miles  below,  where  work 
of  a  similar  character  was  begun  and  continued  until  April  6,  when,  the 
funds  being  nearly  exhausted,  the  dredge  was  moved  to  the  Scupper- 
nong  River.  The  point  at  Littletown,  which  was  a  very  serious  obstacle 
to  navigation,  the  mail  steamer  frequently  occupying  half  an  hour  in 
passing  it,  was  cut  back  about  60  feet ;  some  12,000  cubic  yards  of  ma- 
terial was  removed  at  this  point  and  was  put  back  from  20  to  150  feet 
from  the  river  bank.  At  the  point  at  Franklin  about  6,000  cubic  yards 
was  cut  away,  which  was  put  back  in  a  manner  similar  to  that  at  Little- 
town. 

At  Franklin  90  linear  feet  of  sheet-pile  revetment  was  put  up  as  a 
protection  of  the  bank  against  further  wash. 

The  cutting  off  of  these  points  has  been  armaterial  benefit  to  naviga- 
tion, but  it  seems  likely  that  the  point  at  Littletown  will  require  cutting 
back  some  15  to  20  feet  farther  to  fully  obtain  what  is  desirable. 

The  river  and  harbor  act  of  March  3, 1881,  appro[>riated  $1,600  for 
this  work. 

The  work  remaining  to  be  done  is  the  cutting  off  of  points  \^hich 
obstruct  navigation. 

A  project  for  the  expenditure  of  the  recent  appropriation  was  sub- 
mitted April  7,  in  which  it  is  proposed  to  continue  this  work. 

The  project  has  been  approved  by  the  Chief  of  Engineers,  and  the 
work  will  be  prosecuted  i;i  accordance  therewith. 

The  work  has  been  under  the  immediate  charge  of  Mr.  George  H. 
Elliott,  assistant  engineer. 

Such  certificates  of  the  trade  of  the  river  as  could  be  obtained  are  for- 
warded herewith. 

The  Blackwater  River  is  in  the  collection  district  of  Norfolk,  Va. 

The  appropriations  for  the  work  have  been : 

June  18,  1878 $5,000  00 

March  3,  1879 a.500  00 

June  14,  1880 3,500  00 

March  3,  1881 , 1,500  00 

Money  statement 

July  1,1880,  amount  available $3,731  26 

Amount  appropriated  by  act  approved  March  3,  1881 1, 500  00 

$5,331  26 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of  outstanding 

liabilities  July  1,  1880 3,740  90 

July  1,  1881,  amount  available 1,490  36 

Amount  (estimated)  required  for  completion  of  existing  project 2, 350  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    2, 350  00 


I  5. 

IMPROVEMENT  OF  NOTTOWAY  RIVER,  VIRGINIA. 

An  examination  and  partial  instrumental  survey  of  this  river  was 
made  during  the  months  of  November  and  December,  1878,  having  been 
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directed  in  the  river  and  harbor  act  of  that  year.  The  report  upon 
'same,  acccompanied  by  a  plan  and  estimate  of  coBt  of  improvement 
proposed,  was  submitted  January,  1879,  and  was  printed  in  the  Beport 
of  the  Chief  of  Engineers  for  1879,  page  719. 

The  improvement  proposed  consists  in  the  removal  of  all  obstruc- 
tions, natural  and  artificial,  that  now  impede  navigation,  as  high  as 
'^Peter's  Bridge,"  a  distance  of  about  50  miles  above  the  mouth  of  the 
river.  A  small  amount  of  cheap  diking  is  proposed,  to  concentrate  the 
water  into  a  single  channel  at  some  points  where  chutes  are  found. 

By  means  of  these  improvements  it  is  expected  that  a  depth  of  from 
4  to  5  feet  will  be  secured  during  about  nine  months  of  the  year.  The 
total  estimated  cost  of  the  work  was  about  $9,000. 

The  river  and  harbor  act  of  June  14, 1880,  appropriated  $5,000  for 
this  work.  No  work  was  done  under  this  appropriation  owing  to  the 
insufficiency  of  information  with  regard  to  bridges  across  the  stream, 
of  which  there  are  four,  which  would  require  draws  to  be  placed  in  them 
as  the  improvement  progressed  up  stream  to  afford  passage  for  the 
necessary  machinery.  It  is  believed  that  all  difficulty  with  regard  to 
these  draws  is  now  obviated. 

The  act  of  Congress  of  March  3, 1881,  appropriated  $2,000  for  this 
work. 

A  project  for  the  expenditure  of  this  sum,  as  well  as  of  the  $5,000 
previously  appropriated,  was  submitted  May  28  last.  This  project  con- 
templates carrying  out  the  original  plan  of  improvemenfc,  and  having 
been  approved  by  the  Chief  of  Engineers,  operations  in  accordance  there- 
with, will  shortly  be  commenced. 

The  Nottoway  River  is  in  the  collection  district  of  Norfolk,  Virginia. 

The  appropriations  for  this  work  have  been : 

June  14,  1880 15,000  00 

March  3,  1881 2,000  00 

7,000  00 

Money  statement. 

July  1,  1880,  amount  available |5,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 2, 000  00 

' ^,000  00 

July  1,  1881,  amount  available 7,0u0  00 

Amouut  (estimated)  required  for  completion  of  existing  project 2, 000  00 

Amount  that  can  bd  protitably  expended  in  fiscal  year  ending  June  30, 1883 .    2, 000.  00 


I  6. 

IMPROVEMENT    OF    NORTH    LANDING    RIVER,    VIRGINIA    AND    NORTH 

CAROLINA. 

The  act  of  Congress  of  Jnne  14,  1880,  appropriated  $15,000  for  con 
tinning  this  work.  A  project  for  the  expenditure  of  this  sum  was  sub- 
mitted on  June  26  of  that  year.  It  was  intended  to  carry  out  the  gen- 
eral plan  of  improvement  proposed,  which  was  to  dredge  a  channel 
80  feet  wide  at  bottom,  and  9  feet  deep  at  a  low  winter  stage  of  water, 
where  such  a  channel  could  not  be  found,  to  cut  otf  several  obstructing 
points  at  abrupt  bends  in  the  upper  river,  and  to  trim  the  banks  of 
overhanging  trees,  remove  logs,  snags,  &c.  This  i)roject  having  been 
approved  by  the  Chief  of  Engineers,  proposals  were  invited  f  »r  the 
removal  by  dre  Iging  of  110,000  cubic  yards  of  material,  more  or  less,  to 
be  opened  September  4,  1880.  The  lowest  bidder  was  Mr.  G.  H.  Fenis, 
63  E 
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at  13.9  cents  per  cubic  yard,  with  whom  a  contract  was  entered  into,  the 
woyk  to  commence  October  15, 1880. 

i  The  dredging  was  commenced  November  20,  between  beacons  two 
and  four,  and  continued  until  the  29th  December,  when  operations  were 
suspended  owing  to  ice. 

Work  was  resumed  January  8,  and  continued  until  March  16,  when 
the  work  was  completed. 

There  were  removed  under  this*  contract  64^354  cubic  yards  of  material , 
which  was  deposited  on  the  east  and  west  sides  of  the  river. 

An  examination  of  the  work  done  under  this  contract  was  completed 
June  29,  and  it  was  found  satisfactory. 

The  cutting  off  of  obstructing  points  which  was  commenced  May  28, 
1880,  was  continued  during  July,  at  the  lower  point  of  double  S  bend^ 
at  the  end  of  which  month  a  part  of  the  point  had  been  cut  back  some 
65  feet  and  a  shoal  immediately  in  front  which  extended  some  50  feet  out 
was  dredged  to  9  feet  depth.  About  5,000  cubic  yards  of  material  were 
taken  up  and  moved  from  100  to  150  feet  back  on  the  bank  of  the  river. 
At  this  time  the  men  employed  were  suffering  to  such  an  extent  from 
malarial  sickness  that  operations  were  for  a  time  suspended. 

They  were  resumed  on  February  24,  1881,  at  the  same  place  and  con- 
tinued until  April  3,  when  the  dredge  was  withdrawn  for  repairs  and 
the  w^ork  suspended  until  May  6,  when  it  was  again  resumed  and  con- 
tinued at  double  S  bend  to  June  9,  when  the  dredge  was  moved  to 
"Cypress  Point,''  at  which,  and  in  the  immediate  vicinity,  operations 
were  continued  to  the  close  of  the  fiscal  year.  The  work  oi  cutting  off 
obstructing  points  was  done  by  the  hire  of  machinery  and  labor  in  open 
market. 

The  work  during  the  fiscal  year  has  been  the  completion  of  a  dredged 
channel  80  feet  wide  and  9  feet  deep  between  beacons  two  and  four, 
about  21,600  feet  in  length,  under  contract;  the  cutting  back  of  the 
point  at  double  S  bend  115  feet  and  hauling  back  the  material;  the  cut- 
ting back  of  "Cypress  Point"  32  feet,  and  the  dredging  of  2  short  shoals 
in  the  immediate  vicinity.  It  is  confidently  believed  that  the  navi^- 
tion  has  been  materially  benefited  by  the  work  already  accomplished, 
and  that  when  the  remainder  of  the  obstructing  points  are  trimmed  and 
some  short  shoals  dredged,  all  that  is  at  present  needed  for  this  naviga- 
tion will  have  been  done. 

The  act  of  March  3, 1881,  appropriated  $7,500  for  this  work.  A  pro- 
ject for  the  expenditure  of  this  sum  was  submitted  April  2,  which  con- 
templated the  continuance  of  the  work  of  cutting  off  obstructing  points, 
&c.  This  project  has  been  approved  by  the  Chief  of  Engineers,  and 
operations  will  be  carried  out  in  accordance  therewitl;. 

This  river  is  a  link  in  the  line  of  interior  water  communication  south 
from  Norfolk,  Ya.,  via  the  Albemarle  and  Chesapeake  Canal. 

The  work  has  been  in  the  immediate  charge  of  Mr.  George  H.  Elliott, 
assistant  engineer. 

This  work  is  in  the  collection  district  of  Norfolk,  Va. 

The  statistics  for  this  work,  which  also  relate  to  Currituck  Sound,  are 
appended,  having  been  furnished  by  the  courteous  president  of  the  canal 
company,  Hon.  Marshall  Parks. 

The  appropriations  for  this  work  have  been: 

March  3,  1879 125.000  00 

June  14,  1880 15,000  00 

March  3,  1881 7,500  00 

^  47,600  00 
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Money  statement. 

July  1,  1880,  amount  available $16,432  31 

Amount  appropriated  by  act  approved  March  3,  1881 --..      7,500  00 

f23,932  31 

July  1,  1881,  aoionut  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 13,275  53 

Julyl,  1881,  outstanding  liabilities 3,406  10 

'     16, 681  63 

July  1,  1880,  amount  available 7,250  68 

Amount  (estimated)  required  for  completion  of  existing  project 40, 500  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     25, 000  00 


Absiract  of  bids  received  for  dredging  in  Xorth  Landing  liiver,  Virginia  and  North  Carolina, 
and  opened  immediately  after  12  m.,  September  4,  1880. 


Time. 

No. 

Xame  and  residence. 

— .         

Price.           Remarks. 

Commenced. 

Completed. 

1  1  Geo.  C.  Fobes  &  Co..  Baltimore.  Md    .. 

i 

$0  15 

In  accordance  with 

• 

American  Dredging  Company.  Isaac 
Albertson,  pr«^tiiclent,  Fhiladelphia, 
Pa. 

National  Dredging  Company,  F.  B. 
Colton,  general  manager,  Washing- 
ton, D.  C. 

G.  H.  Ferris,  Baltimore,  Md 

Dec.  1,1880 

In  12  months. 

18 

speoifloatlons. 

3 

Jan.  1^1881 

June  30, 1881 

14 

4 

Oct.  15, 1880 
Oct  15, 1880 

July  1,1881 
June  30, 1881 

l!f 

5 

H.  £.  Culpepper,  Portsmouth,  Ya 

Not  signed. 

COMMERCIAL  STATISTICS. 


Number  and  class  of  vessels  employed  in  navigating  the  southern  branch  of  the  Elizabeth 
Bioer,  Nbrtk  Landinfj  River,  Virginia;  Carriluck  Sound,  North  River,  and  Albemarle  and 
Pamplico  Sounds,  North  Carolina^  via  the  Albemarle  and  Chesapeake  Canal j  from  July  1, 
1880,  to  July  1,  1881. 


Date. 


Steam- 
ers. 


Schoon- 
ers. 


Sloops. 


Barges. 


Lighters. 


Boats. 


Rafts. 


Total. 


1880. 

July   

August 

September  .■ 

October 

November  . 
December . . 

1881. 
January  ... 
February . . 

March 

April 

May 

June 

North 

South 

Total 


275 
2.'>0 
266 
801 
282 
272 


816 
322 
326 


8,370 


1,720 
1.6J0 


8.370 


267 
135 
85 
06 
100 
116 

124 
13Q 
103 
175 
193 
124 


101 
27 
14 
32 
22 
27 

30 
52 
37 
38 
38 
18 


1,747 


436 


640 


309 


870 
877 


220 
216 


276 
270 


200 
199 


1,747 


486 


546 


899 


211 
45 
10 
14 
14 
7 

6 
5 
25 
15 
15 
9 


376 


225 


191 
185 


225 


376 


225 


966 
540 
448 
529 
524 
526 

492 
466 
685 
653 
603 
675 


7,007 


8.604 
3,403 


7,097 
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Statement  of  inward  receipts  of  leading  items  ofproduoe,  transported  from  points  on  ike  Pamp- 
lioOf  Croatan,  Albemarle,  Core,  and  Currituik  Sounds,  of  North  Carolina,  embracing  aU 
of  the  leading  rivers,  ma  the  Albemarle  and  Chesapeake  Canal,  from  1st  Jnljf,  18tiO,  to  1st 
July,  1881. 


Date. 


1880. 

July 

Au)cust 

September. . 

OctolMT 

November . . 
December  . . 

1881. 
January  — 
February . . . 

If  arch 

April 

May 

June 

Total. 


Cotton.  I     Fish. 

I 


Bales. 
411 
463 
8,751 
22,627 
10,943 
25,580 

9,004 
8,649 
5.504 
1,95U 
689 
649 


104.  210 


Barrels. 


7 

8 

213 

616 


126 
2:^6 
446 
650 
4,581 
575 


Naval 
stores. 


Barrels. 
1,358 
1,848 
1.823 
1.624 
1,  lu9 
1,840 

1,791 
],K25 
2,422 
1.686 
2.577 
1,801 


7, 766  j      21, 699 


SpiriUof 
turpen- 
tiueV 

Kagt. 

Old  Junk 
andiron. 

Egga. 

Casks. 

Potmds. 

Pounds. 

Dozens. 

158 

86, 250 

14,660 

7.811 

149 

10.82U 

22.000 

6,060 

162 

13.  .-540 

51.280 

8,427 

287 

17, 710 

29,470 

8.685 

135 

23,554 

22,754 

6,364 

84 

0.140 

21,000 

8,727 

141 

19.070 

25.930 

8.570 

V90 

IH.ISO 

9.370 

8.455 

160 

14,950 

1U,58U 

14. 722 

55 

16,170 

34.540 

12.873 

132 

15,550 

18, 710 

10.500 

183 

21,260 

20,4U0 

8.685 

Bacon. 


Pounds. 
4.340 
2.  MO 
6.156 
8.988 
17.280 
16,520 

3.230 
3.300 
26.47a 
11.670 
11.7U1> 
6,715 


1, 886  i    214,  634  j    280, 604  I    108»  388        110. 1» 


Date. 


Fine  and' 
oak  wood.  I 


Com. 


Pease  and  Railroad  t*^*-*^^-  '  Juniper 
beans.    |      ties.     ,^0**^68.       ^^^^ 


Peanuts.  !»^S»^ 


1880. 

July 

August 

September . . 

October 

November . . 
December. . . 

1881. 

January 

February . . . 

March 

April 

May 

June 

Total... 


Cords. 
271 
135 
110 
163 
120 
627 

276 
176 
190 
48 

102 

1 


2,232 


Bushels. 

8,871 
10,  574 
4.803 
2,025 
5,264 
21,048 

52,253 
88,425 
106,886 
113. 232 
56,043 
lU,  810 


482,043 


Bushels. 
250 


579 
1,592 

575 
1,050 

735 
562 
476 
633 
298 
412 


0,120 
8,367 
8,875 
7,718 
3,081 
6,027 

13.560 
4.007 
18,535 
11. 287 
13.340 
15,150 


7,171       110,476         56,604 


26,547 


Dste. 


Wheat. 


1880. 

July 

August 

September,. . . 

October 

November . . . 
December  ... 

188L 

January 

February 

March 

April 


June. . 


Bushels. 
5.172 


1.464 

2,020 

30 

142 

7,625 
73 
807 
25 


■iDer,D.A&. 

andheart. 

Peet. 

5,728.789 

2.212.400 

6, 465, 018 

2.918,450 

4,367,071 

2,247.084 

4.062.466 

1,  70.S,  400 

3, 772. 164 

1, 234, 950 

1, 960, 103 

1,  095, 200 

2.684.474 

797,150 

2.615.560 

809,200 

4,929.866 

1. 69.5.  900 

6, 093. 867 

2. 894. 900 

9. 194. 399 

3.248,260 

8. 848. 600 

2,514,850 

11,900 

4(>0 

6,600 

6,100 

490 

81,000 

800  i 
38,(100 
5,900  I 
10.200  ' 
18.  .350  I 
10.341 


Articles,  un* 
enumerated. 


Tons. 
5.700 
7,210 
10.970 
9,810 
12,792 
10. 110 

7,192 
2,910 
20,  IHO 
16.120 
12. 716 
10.160 


2M 

283 
220 
1» 
170 
257 

191 
174 
Ut 
200 
2S0 
100 


Totol. 


16,867  I    60,712.381 


•22,873,734 


184.081 


134. 870  t 


2,59 


I  7. 

IMPROVEMENT   OF  CURRITUCK    SOUND,  COANJOK  BAY,  NORTH   RIVER 
AND  BAR,  NORTH  CAROLINA. 

This  work,  which  is  a  connecting  link  in  a  line  of  contemplated  inland 
navigation  to  the  South,  via  the  Albemarle  an<i  Chesai)eake  Canal,  was 
oommenecd  nnder  an  appropriation  of  $20,000  made  by  a<it  approved 
June  18, 1>78.  The  plan  of  improvement  adopted  was  the  dredging  of 
a  channel  80  feet  in  width  at  bottom  and  9  feet  deep  at  an  ordinary  win- 
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ter  stage  of  water  through  the  entire  length  of  the  upper  sound,  about 
lO.J  miles. 

The  river  and  harbor  act  of  March  3,  ISTD",  appropriated  $25,000  for 
<50Qtinuing  this  work.  Under  this  last  appropriation  a  contract  was  en- 
tered into  with  Mr.  G.  H.  Ferris  for  the  removal  of  200,000  cubic  yards 
of  material,  more  or  less,  the  work  to  be  completed  by  September  30, 
1880. 

As  stated  in  the  Annual  Eeport  for  1880,  to  which,  as  well  a«  that  of  1879, 
reference  is  requested  for  details  of  previous  operations,  it  would  have 
been  desirable  that  the  work  should  be  completed  during  the  fiscal  year, 
but  the  difference  between  the  bid  of  Mr.  Ferris  and  the  next  lowest  was 
so  material  that  it  was  considered  to  justify  the  delay.  Dredging  was 
continued  during  July  and  August,  1880,  in  the  cuts  between  beacon, 

6  and  7  and  7  and  8.  During  the  latter  month,  Mr.  Ferris,  finding  that 
he  would  be  unable  to  complete  his  contract  within  the  specified  times 
requested  an  extension,  which  was  granted  by  authority  of  the  Chief  of 
Engineers,  dated  August  30,  1880.  Work  was  continued  under  the  ex- 
tension to  October  31,  when  Mr.  Ferris  was  allowed  to  stop  work,  a  con- 
tract at  a  lower  price  having  been  previously  made.  From  June  30  to 
October  31,  there  were  removed  under  the  contract  with  Mr.  Ferris — 

CabicyardH. 

From  between  beacons  6  and  7 5,981 

From  between  beacons  7  and  8 70, 485 

Total 76,466 

The  act  of  Congress  approved  June  14, 1880,  appropriated  $25,000  for 
continuing  the  improvement  of  -Currituck  Sound,  Coanjok  Bay,  and 
North  River  Bar,  North  Carolina.  As  Coanjok  Bay  had  not  formed  a 
part  of  the  original  work,  a  survey  was  made  and  estimate  of  cost  of 
improvement  of  this  portion  of  the  work  submitted  to  the  Chief  of  En- 
gineers December  28, 1880,  and  was  printed  in  House  Ex.  Doc.  No.  28, 
Forty-sixth  Congress,  third  session,  to  which  reference  is  requested. 

A  project  for  the  expenditure  of  the  appropriation  of  June  14,  1880, 
was  submitted  to  the  Chief  of  Engineers  June  25,  and  having  been  ap- 
proved, proposals  were  invited  for  the  removal  by  dredging  of  150,000 
cubic  yards  of  material,  more  or  less. 

These  proposals  were  opened  September  4;  the  lowest  bidders  were 
the  National  Dredging  Company,  at  14  cents  per  cubic  yard,  with  whom 
a  contract  was  entered  into,  the  work  to  be  commenced  December  1. 

Under  authority  of  the  Chief  of  Engineers,  dated  October  14,  1880, 
dredging  was  commenced  in  Coanjok  Bay  by  the  hire  of  a  dredge  and 
bolster  in  open  market.  This  work  was  .continued  until  January  18, 
1881,  when,  a  cut  having  been  made  through  the  bay,  all  the  work  at 
present  contemplated,  the  dredge  was  withdrawn.  The  amount  of  ma- 
terial removed  from  this  locality  is  estimated  at  13,500  cubic  yards. 

On  December  9, 1880,  dredging  was  commenced  by  the  National  Dredg- 
ing Company,  under  their  contract,  in  the  cut  between  beacons  7  and  8, 
with  one  clam-shell  dredge.  It  was  soon  found  that  it  would  not  do  the 
work  at  that  place,  and  was  moved  to  the  channel  between  beacons  5 
and  6,  on  the  16th,  where  the  work  was  continued  until  the  29th,  when, 
owing  to  ice,  operations  were  suspended,  and  not  resumed  until  Janu- 
ary 24,  1881,  when  a  dipper  dredge  was  put  in  cut  between  beacons  7 
and  8,  and  on  the  25th  another  dredge  between  5  and  6. 

The  work  was  continued  with  these  two  dredges  until  March  24,  when 
the  dredge  between  beacons  7  and  8  was  with(&awn;  the  other  dredge 
worked  until  May  30  between  beacons  5  and  6,  since  that  time  between 

7  and  8. 
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The  whole  amount  of  material  removed  under  this  contra<5t  is — 

Cable  jrarda 

From  l>etween  beacons  5  and  6 89,  fiSS 

From  between  beacons  7  and  8 22, 4^ 

Total 11-2,13^ 

which,  together  with  that  removed  under  previous  coutract,  has  been 
deposited  on  the  east  and  west  sides  of  the  sound. 

The  work  accomplished  during  the  fiscal  year  has  been  the  catting  of 
a  channel  about  52  feet  wide  between  beacons  5  and  6,  the  completioD 
of  a  channel  about  50  feet  wide  between  beacons  6  and  7,  a  channel  from 
25  to  100  feet  wide  between  beacons  7  and  8,  and  a  channel*  about  25 
feet  wide  through  Coanjok  Bay;  all  these  channels  excavated  to  a 
depth  of  9  feet  at  ordinary  winter  water. 

A  sketch  herewith  shows  the  relative  positions  of  the  beacons  i-e- 
ferred  to. 

The  river  and  harbor  act  of  March  3,  1881,  appropriated  $30,000  for 
Currituck  Sound,  Coanjok  Bay,  North  Eiver  and  Bar,  North  Carolina, 
This  brings  North  Eiver,  not  previously  included,  within  the  scoiHi  of 
the  appropriation,  and,  as  no  estimate  for  the  improvement  of  this  river 
has  been  submitted  in  connection  with  this  work,  when  opportunity 
offers  an  examination  will  be  made,  and  estimate  of  cost  of  imijrovenient 
submitted.  It  is  not  considered  desirable,  however,  to  commence  any 
improvement  of  the  river  or  bar  until  the  channels  through  Carritiick 
Sound  and  Coanjok  Bay  are  completed. 

A  project  for  the  expenditure  of  the  recent  appropriation  was  sub- 
mitted to  the  Chief  of  Engineers  April  2  last. 

It  is  proposed  to  continue  the  general  plan  of  improvement  through 
the  sound,  to  widen  a  portion  of  the  channel  through  Coanjok  Bay,  and 
to  construct  a  dike  of  oyster  shells  on  the  west  side  of  this  bay  for  al>out 
9,200  feet.  This  project  having  been  approved  by  the  Chief  of  Engi- 
neers, proposals  have  been  invited  for  the  dredging  of  90,000  cubic  yanls 
of  material,  more  or  less,  and  the  delivery  in  place  of  about  :?il*,(MIO 
bushels  of  oyster  shells. 

The  work  has  been  under  the  immediate  supervision  of  Mr.  George  H. 
Elliott,  assistant  engineer. 

This  work  lies  in  the  collection  district  of  Norfolk,  Va. 

For  commercial  statistics  reference  is  requested  to  the  report  on  North  Laiidhi|;Ui  vor, 
as  the  commerce  of  each  is  nearly  the  same. 

The  appropriations  lor  this  work  have  been — 

June  18^  1878 '. |&>0,0UU  00 

March  3,  1879 25,WK1  00 

June  14,  1880 *^5.  000  00 

March  3,  1881 30,000  00 

100,0tH»  i« 

Money  statement. 

July  1,  1880,  amount  available    $40,852  22 

Amount  appropriated  by  act  approved  March  3,  1881 30,000  00 

^0,  .«oe  ee 

July  1,  1881,  amount  expended  during  fisccal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 29,120  63 

July  1,  1881,  outstanding  liabilities 6,430  78 

a5,  r.5i  41 

July  1,  1881,  amount  available 35,300  81 

Amount  (estimated)  required  for  completion  of  existing  project 40, 213  95 

Amount  that  can  bo  proHtably  expended  in  liscal  year  ending  June  30, 1KS3.     40, 213  iC 
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Abstract  of  bids  received  for  dredging  in  Currituck  Sound,  North  Carolina,  and  opened  im- 
mediately  after  12  m.  September  4,  1880. 


XoJ 


Name. 


Residence. 


Time. 


Commenced. 


National   Dredging  Company,  F.  |  Washington,  D.  C...   Dec.    1,1880 

B.  Colton,  general  manager.  i 

O.  H.  Ferrig '  Baltimore,  Md I  Nov.15,1880 

American     Dredging     Company,  I  I 

Isaac  Albertson,  president.  Philadelphia,  Pa Dec.    1, 1880 


Completed. 


Price. 


June  30, 1881 
July  1,1881 
In  12  months 


$0  14 
174 
22 


subvey  of  coanjok  bav. 

United  States  Enoineeb  Office, 

Norfolk  J  la.,  December  28, 1880. 

Genebal:  In  my  last  annual  report  upon  the  ^*  Improvement  of  Cur- 
rituck Sound  and  North  River  Bar,  North  ('arolina,"  I  had  the  honor  to 
state  as  follows :  "As  Coanjok  Bay  has  been  added  to  this  work,  a  sur- 
vey and  estimate  of  cost  of  improving  same  will  be  made  in  time  to 
decide  whether  it  will  be  better  to  apply  the  balance  to  improving  the 
bay  or  the  bar  at  the  mouth  of  North  River.'' 

In  my  report  the  context  indicated  that  this  balance  referred  to  the 
surplus  of  the  present  appropriation  after  completing  the  improvement 
of  Currituck  Sound. 

During  the  present  month,  my  assistant,  Mr.  George  H.  Elliott,  has 
complete  a  survey  of  that  portion  of  Coanjok  Bay  which  it  is  proposed 
to  improve,  and  I  have  the  honor  to  transmit  herewith  a  tracing,  show- 
ing the  location  and  dimensions  of  the  proposed  channel  and  its  protect- 
ing dike. 

Coanjok  Bay,  like  Currituck  Sound,  is  a  link  in  the  line  of  water 
(communication  between  Norfolk  Harbor  and  Albemarle  Sound,  the  line 
being  known  as  the  Albemarle  and  Chesapea»ke  Canal  route. 

It  is  proposed  to  excavate  a  channel  through  the  bay  of  the  same 
dimensions  as  those  now  being  given  to  the  channel  through  Currituck 
Sound,  viz,  80  feet  in  width  at  bottom  and  9  feet  in  depth  at  an  ordinary 
winter  stage  of  water.  The  cut  will  be  14,226  feet  in  length,  and  will 
require  the  excavation  of  material  as  follows :  In  bank,  31,871  cubic 
yards ;  in  cut,  144,754  cubic  yards ;  total,  176,025  cubic  yards,  which,  at 
20  cents  per  yard,  will  amount  to  $35,325. 

This  cut  will  need  to  be  iirotected  on  the  western  side  over  the  greater 
portion  of  its  length.  It  is  proposed  to  accomplish  this  by  means  of  a ' 
dike,  which,  in  this  locality,  can  be  most  cheaply  constructed  of  oyster 
shells. 

The  proposed  dike  will  be  9,200  feet  in  length,  will  be  located  25  feet 
away  from  the  cut,  and  will  be  of  the  following  dimensions :  width  at 
l)ottom,  10  feet;  width  at  top,  4  feet;  height,  6  feet. 

A  dike  of  the  above  dimensions  will  require  34  bushels  of  shells  to 
each  linear  foot.    Total  for  9,200  linear  feet,  312,800  bushels. 

These  shells  can  be  put  in  place  for  3^  cents  per  bushel.  The  total 
cost  of  dike,  810,948,  or  at  the  rate  of  $1.19  per  linear  foot. 
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RECAPITULATION. 

Dredging  17(5,625  cubic  yards,  at  20  cents f35,325  00 

9,200  linear  feet  dike,  at  !|1. 19  per  foot 10,948  00 

Add  15  per  cent,  contingencies,  superintendence,  &c 6, 940  95 

Total 53/213  95 

From  which  deduct  (being  the  approximate  amount  which  will  be  expended 
in  the  bay  under  existing  authority  fixim  the  Chief  of  Engineers) 3, 000  00 

Balance 50,213  95 

The  expenditure  of  the  above  amount  appears  to  me  to  be  proper  to 
be  made  for  the  improvement  of  Coanjok  Bay. 

It  can  well  be  expended  to  good  advantage  during  a  single  fiscal  year, 
and  I  respectfully  recommend  that  the  amount  be  added  to  the  $20,000 
asked  for  in  the  last  annral  report  for  the  ''improvement  of  Currituck 
Sound,  Coanjok  Bay,  liud  North  River  Bar,  North  Carolina." 
I  am,  general,  very  respect  fully,  your  obedient  servant, 

Chas.  B.  Phillips, 
^  Captain  of  Engineern. 

The  CHIKF  of  ENGlNliERS,  XJ.  S.  A. 


I  8. 
IMPROVEMENT  OF  SCUPPERNONG  RIVER,  NORTH  CAROLINA. 

Work  during  the  fiscal  year  has  been  carried  on  under  the  balance  of 
an  appropriation  of  March  3,  1879,  and  the  appropriation  of  June  14, 
1880. 

A  project  for  the  expenditure  of  the  latter  appropriation  was  submitted 
June  24,  1880,  and  contemplated  carrying  out  the  original  plan  of  im- 
provement, or  such  portion  of  it  as  remained  to  be  done,  which  was, 
since  the  excavation  of  a  channel  through  the  bar  at  the  mouth,  and 
the  trimming  of  the  banks,  and  the  removal  of  snags  and  logs,  to  cat 
off  some  obstructing  points. 

The  project  was  approved  by  the  Chief  of  Engineers,  and  operations 
commenced  April  6,  1881,  at  what  is  known  as  the  ** Thoroughfare," 
which  is  really  a  cutoff;  this,  which  was  very*  narrow,  barely  admitting 
a  propeller  steamer  which  goes  up  the  river,  was  widened  some  23  feet, 
and  now  affords  a  free  passage  for  the  largest  vessel  on  the  river. 

After  making  this  cut,  another  one  was  made  at  what  is  known  as  the 
"Devil's  Elbow,''  a  very  abrupt  bend.  JSome  1,800  cubic  yards  of  mate- 
jialwere^  removed.  Owing  to  the  near  exhaustion  of  funds  the  work 
was  suspended  May  4. 

The  material  encountered  was  a  mass  of  roots  and  stumps,  and  required 
the  use  of  60  pounds  of  dynamite  to  put  it  in  such  condition  that  the 
dredge  could  remove  it. 

The  act  of  Congress  of  March  3,  1881,  appropriated  $1,000  for  this 
work. 

A  project  for  the  expenditure  of  this  sum  was  submitted  April  7,  in 
which  it  is  proposed  to  continue  the  cutting  off  of  obstructing  points,  as 
origi  ally  contemplated.  This  project  has  been  approved  by  the  Chief 
of  Engineers,  and  in  accordance  therewith  operations  will  be  carried 
out. 
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Tbe  work  has  been  under  the  unmediate  sapervision  of  Mr.  George 
H.  Elliott,  assistant  engineer. 

Scnppemong  River  is  in  the  collection  district  of  Albemarle,  N.  C, 

Partial  statistics  of  the  work  are  expected  and  will  be  forwarded  as 
aoon  as  received. 

The  appropriations  for  the  work  have  been: 

June  18,  1878 '. $2,000  00 

March  3,  1879 2,000  00 

Jnne  14,1880 1,000  00 

March  3,  1881 1,000  00 

6,000  00 
Money  statement. 

July  1,  1880,  amWit  available : $1,576  26 

AniouDt  appropriated  by  act  approved  March  3, 1881 1, 000  00 

$2,576  26 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 1,149  06 

July  1,  1881,  outstanding  liabilities 168  75 

1,317  81 

July  1,  1881,  amount  available 1,258  45 

Amount  (estimated)  required  for  completion  of  existing  project 2, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.    2, 000  00 


IQ. 

IMPROVEMENT  OF  PAMPLICO  AND  TAR  RIVERS,  NORTH  CAROLINA. 

The  act  of  June  14, 1880,  appropriated  $9,000  for  this  work,  and  opera- 
lions  during  the  past  fiscal  year  have  been  carried  on  in  accordance  with 
approved  project  for  the  expenditure  of  the  same. 

The  work  accomplished  has  been  (on  the  Pamplico)  the  widening  of  the 
channel  previously  dredged,  about  IJ  miles  below  Washington,  by  the 
removal  of  stumps,  large  and  small. 

This  work  was  commenced  early  in  August  last;  suspended  in  Septem- 
ber to  enable  work  to  be  done  on  the  Tar,  while  the  stage  of  water  was 
favorable  for  operations  there.  It  was  recommenced  in  March,  and  has 
been  continued  up  to  the  close  of  the  year,  except  about  three  weeks 
during  May,  when  it  was  suspended  to  enable  some  additions  to  be  made 
to  the  working  plant,  the  hand-power  hoister  formerly  in  use  being 
changed  to  a  steam  hoister. with  dredging  appliances. 

There  have  been  removed  from  the  vicinity  of  the  dredged  channel  re- 
ferred to,  1,197  stumps,  239  of  which  were  blasted,  and  2,235  cubic  yards 
of  mud,  sand  and  roots  have  been  removed  from  the  same  locality. 

On  the  Tar  River  the  work  accomplished  has  been  the  construction  of 
jetties,  of  which  twenty  two,  aggregating  3,233  linear  feet  in  length,  were 
built  at  various  shoals  between  ^'  Sparta,'^  9  miles  below  Tarborough,  and 
"  Taft's  Landing,"  28  miles  below  Tarborough.  These  jetties  are  all  built 
of  two  rows  of  piles  3  feet  apart,  the  piles  5  feet  apart ;  the  space  between 
the  rows  is  filed  with  brush  and  packed  solid;  the  lines  of  piles  are 
wattled  with  small  limbs  and  brush. 

In  addition  to  the  work  on  jetties,  434  logs,  2,489  snags,  and  165  stumps 
have  been  taken  out  of  the  river;  of  the  latter  ten  required  blasting  to 
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remove  them.  Three  thousand  six  hundred  and  seventy-two  overbaDg- 
ing  trees  were  also  removed  from  the  banks  of  the  river. 

For  further  details  of  the  operations,  commercial  statistics,  &c.,  refer- 
ence is  made  to  the  report  of  Mr.  John  P.  Darling,  assistant  engineer  in 
immediate  charge  of  the  work.         '  . 

The  river  and  harbor  act  of  March  3,  1881,  appropriated  $8,000  for 
this  work.  A  projexjt  for  the  expenditure  of  this  sum,  submitted  April 
2,  contemplates  dividing  the  amount  equally  between  the  two  rivers  and 
continuing  the  work  of  widening  and  straightening  the  dredged  channel 
below  Washington  by  dredging,  and  the  removal  of  stumps,  roots,  &€. 

In  the  Tar,  the  construction  of  a<lditional  jetties,  and  the  repair  of  some 
which  have  been  damaged,  and  the  removal  of  logs  and  snags  which  have 
been  brought  down  the  river  by  the  freshet  water. 

TLe  project  has  been  apt)roved,  and  the  work  will  be  conducted  in  con- 
formity therewith  by  hired  machinery  and  labor. 

The  work  on  these  rivers  having  exceeded  in  amount  that  originally 
estimated  for,  if  it  is  considered  desirable  to  continue  the  improvements, 
new  examinations  and  estimates  are  necessary. 

The  appropriations  for  the  work  have  been : 

June  14,  1880 $9,000  Ou 

March  3.  1881 8,0iK)  00 

Money  statement 

July  1,  1880,  amount  available $9, 255  61 

Amount  appropriated  by  act  approved  March  3,  1861 8, 000  00 

$17,2S5  61 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 6,967  10 

July  1,  1881,  outstanding  liabilities 1,405  14 

8,9£»*2:24 

July  1,  1881,  amount  available 8,863  37 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 18r?3 . .     15, 000  <•<» 


REPORT  OF   MR.   JOHN  P.    DARLING,   ASSISTANT  EXlJlNEER. 

Washington,  X.  C,  June  30,  16S1. 

Captain  :  I  have  the  honor  to  make  the  following  report  ou  the  improvements  of 
the  Pamplico  and  Tar  rivers,  North  Carolina,  under  act  of  Congress  of  June  14,  18^, 
appropriatiug  $9,000  for  that  purpose.  The  project  for  expending  the  money  contem- 
plated using  $<'),500  in  removing  stumps  from  and  widening  the  dredged  channel  of 
the  Pamplico  River  li  miles  below  Washington  between  points  A  and  C  (see  map  accom- 
panying annual  report  of  June  30,  1880).  The  balance  of  the  appropriation,  $5,500,  to 
be  expended  on  the  Tar  River  in  putting  in  cheap  jetties  between  Taft's  Landing  and 
Tarborough,  a  distance  of  35  miles ;  also  in  cutting  and  removing  from  the  banks  over 
hanging  trees,  and  in  taking  out  logs  and  snags  from  the  river  between  the  points 
named. 

The  work  was  done  by  hired  labor  and  machinery,  and  the  material  bought  in  open 
market.  The  work  was'commeuced  on  the  Pamplico  about  the  2d  of  August,  in  widen- 
ing the  dredged  channel  1^^  miles  below  Washington,  by  pulling  the  stumps  found  in 
it.  This  work  was  continued  until  some  time  in  September,  when  it  was  stopped  to 
commence  work  on  the  Tar  River.  The  work  was  recommenced  on  the  Pamplico  in 
March  and  continued  up  to  the  present  time,  with  the  exception  of  about  three  weeks 
in  May,  to  allow  Captain  Bowdoin  to  put  engines  in  his  hoister  and  rig  her  also  for 
dredging ;  he  commenced  dredging  on  the  19th  of  May.  During  the  year  there  liav** 
been  1,197  stumps  removed  ('239  of  which  have  been  blasted),  and  2.2:i5  cubic  yanlsof 
mud,  sand,  and  roots  taken  out.  of  the  channel  of  the  Paniplico  River.  The  dredging 
is  very  slow  Avork  on  account  of  the  many  small  stumps  and  roots  left  after  removing 
the  large  ones. 
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COMMERCIAL  STATISTICS — EXPORTS. 

Bales  cotton 27,  H7S- 

Barrels  naval  stores 10,469 

Bags  pease 115 

Barrels  wax , 42 

Bags  rice 4,960 

Feet  lumber 3,490,975 

Shingles 1,030,000 

Staves 4-4,900 

Miscellaneous  barrels - 1,963 

Boxes  and  crates 1,619 

Bales 115 

These  items  were  shipped  coastwise  and  foreign  from  Washington,  N.  C. 

Work  was  commenced  on  the  Tar  River  in  September,  during  which  month  a  pile- 
driver  and  scows  were  built  for  the  contemplated  improvements,  consisting  of  building 
Jetties  and  removing  logs  and  snags. 

This  work  continued  until  some  time  in  March. 

Twenty-two  jetties  were  put  in  on  some  of  tlie  worst  shoals  between  Taft's  Landing, 
7  miles  below  Greenville  and  Sparta,  19  miles  above  Greenville  and  9  miles  below  Tar- 
borough,  namely: 

Three  jetties  at  Tripp's  Shoal,  3^  miles  below  Greenville ;  one  at  Foley's  Cross,  2f 
miles  below ;  two  at  Red  Bank,  2  miles  below ;  one  at  Sycamore  Cross,  If  miles  below ; 
one  one-third  mile  below ;  two  at  Greenville ;  one  just  below  cut-oft*;  one  at  Tabor's 
Landin|r,  4  miles  above  Greenville;  tbree  just  above  Harrington's  Mill,  6  miles  above 
Greenville;  one  at  Blue  Bank,  7  miles  above;  three  near  Peeble's  Landing,  18  miles 
below  Tarborough;  one  near  Dupree's  Landing,  15  miles  below  Tarborougn.  These 
jetties  are  built  of  two  rows  of  piles,  the  rows  3  feet  apart  and  the  piles  5  feet  apart ; 
the  space  between  the  rows  filled  with  brush  and  solidly  packed;  the  sides  are  inter- 
woven with  small  limbs  and  brush.  The  whole  number  of  feet  of  jetties  that  have 
been  built  is  3,233. 

There  were  434  logs,  2,489  snags,  165  stumps  (ten  of  which  were  blasted)  removed 
from  the  river,  also  3,672  overhanv:ing  trees  cut  and  removed  from  the  banks.  I  find 
OD  examination  that  there  are  still  a  number  of  shoals  between  Greenville  and  Tar- 
borough that  require  jetties,  besides  repairing  the  damages  to  those  already  in.  There 
are  also  a  large  number  of  logs  and  snags  to  oe  taken  out,  which  were  brought  down 
by  the  last  freshet. 

It  is  proposed  to  expend  the  $8,000  appropriated  for  the  present  year  by  dividing 
the  amount  above  equally  between  the  Pamplico  and  Tar  rivers,  in  continuing  the 
work  of  widening  and  straightening  the  dredged  channel  1^^  miles  below  Washington 
and  in  repairing  damaged  jetties  on  the  Tar,  and  in  putting  in  additional  ones  between 
Taft's  Landing  and  Tarborough ;  also  in  taking  out  the  logs,  Htunips,  and  snags  deposited 
in  the  channel  by  last  winter  freshets:  cutting  and  removing  from  the  banks  a  large 
number  of  overhanging  trees  that  would  eventually  fall  into  the  river,  and  in  putting 
in  a  few  bank  protectors  at  exposed  points,  if  the  money  holds  out. 

There  are  at  present  three  steamers  running  between  Washington  and  Tarborough 
and  another  is  being  built;  they  can  run  to  Tarborough  only  about  eight  months  in  the 
year;  the  rest  of  the  time  they  only  run  to  Greenville. 

The  Pamplico  and  Tar  Rivers  are  in  the  collection  district  of  New  Berne,  N.  C. 
Very  respectfully,  your  obedient  servant, 

John  P.  Darling, 

AaaistatU  Engineer, 

Capt.  James  Mercur, 

Corps  of  Engineers f  U,  S.  A, 


1    lO. 

IMPROVEMENT    OF   THE    NEUSE   RIVER,   NORTH   CAROLINA,    FROM   ITS 
MOUTH  TO  THE  HEAD  OF  NAVIGATION. 

Work  during  tlie  fiscal  year  has  been  conducted  in  accordance  with 
approved  project  for  the  expenditure  of  the  appropriation  ($45,000) 
made  by  act  of  Congress  approved  June  14, 1880. 
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Under  previous  appropriations  the  work  of  improvement  did  not 
extend  above  the  Wilmington  and  Weldon  Railroad  Bridge,  near  Golds- 
borough,  but  the  present  one  continued  it  to  the  head  of  navigation, 
Smithfield,  62  miles  above.  Operations  have  therefore  been  conducted 
both  above  and  below  the  bridge. 

Above  the  bridge  the  work  has  consisted  in  the  removal  from  the  bed 
of  the  river  of  all  obstructions,  snags  and  logs,  and  the  trimming  of  the 
banks  of  all  overhanging  trees;  this  work  has  been  carried  about  12  miles 
towards  Smithfield. 

Below  the  bridge  the  work  has  consisted  in  the  construction  of  log 
and  brush  jetties  to  contract  the  water-way;  of  these  about  5,000  linear 
feet  were  built  between  Pitch  Kettle  and  Deer  Neck,  points  about 
10  miles  apart.  Two  pile  and  log  dams  about  GOO  feet  long  were  built 
to  prevent  the  flow  of  water  fiom  Neuse  River  into  Grindle  Creek.  A 
very  crooked  and  difficult  bend  at  Bull  Point  has  been  revetted  with 
logs  and  guarded  by  bank  protectors  to  prevent  caving. 

The  heavy  and  continued  freshets  of  the  winter  showed  that  the  log 
and  brush  jetties  were  scarcely  of  sufficient  stability  to  continually  resist 
the  action  of  the  current.  All  that  have  been  built  since  the  winter 
freshets  have  been  constructed  of  lumber,  consisting  of  square  piling 
with  cap  pieces  firmly  bolted  to  the  piles,  and  sheet  piling,  also  well 
driven  and  spiked  to  the  cap  pieces. 

The  ends  of  these  jetties  are  also  protected  by  loj^  and  brush  mattresses 
weighted  with  stone. 

For  the  details  of  the  operations,  commercial  statistics,  &c,  reference 
is  requested  to  the  report  of  Mr.  R.  Ransom,  assistant  engineer,  mimme- 
diate  charge  of  the  work. 

The  survey  of  this  river,  made  in  1871,  was  conducted  under  unfavor- 
able circumstances,  flush- water  prevailing  lor  a  considerable  portion  of 
the  time. 

It  was  thus  impossible  to  arrive  accurately  at  the  amount  of  work 
which  would  be  required  to  clear  out  the  bed  of  the  river,  Mr.  Ransom 
estimates  that  from  $30,000  to  $40,000  more  will  be  required  to  thor- 
oughly complete  the  improvement  than  was  originally  estimated. 

The  river  and  harbor  act  of  March  3, 1^81,  appropriated  $30,000  for 
continuing  this  work.  A  project  for  the  expenditure  of  this  sum  was 
submitted  April  8,  which  contemplates  the  continuance  of  the  work  of 
clearing  the  river  bed  and  trimming  the  banks,  together  with  the  con- 
stniction  of  about  1,500  linear  feet  of  wattle-dam,  200 linear  feet  of  dike, 
and  perhaps  some  dredging  in  the  river  above  the  Wilmington  and 
Weldon  Railroad  Bridge,  near  Goldsborough,  and  the  construction  of 
jetties  with  some  dredging  near  the  mouth  of  Contentnea  Creek,  in  the 
river  below  the  railroad  bridge. 

This  project  has  been  approved  by  the  Chief  of  Engineers,  and  the 
work  will  be  conducted  in  accordance  therewith. 

On  account  of  the  nature  of  the  work,  it  being  so  diversified  in  char- 
acter as  not  to  admit  of  exa^t  specification,  it  will  be  carried  on  by  the 
hire  of  machinery  and  labor  and  thepurchaseofmaterialin  open  market. 

The  appropriations  for  the  work  have  been  : 

June  18,  1878 $40,000  00 

March  3,  1879 45,000  00 

Jane  14,  1880 45,  000  00 

March  3, 1881 :J0,000  00 
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Money  statement 

July  1,  1880,  amonnt  available $63,245  10 

Amount  appropriated  by  act  approved  March  3, 1881 30, 000  00 

$93,245  10 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstandiugliabilities  July  1,1880 30,387  57 

July  1,1861, out«tanding  liabilities l 7,991  58 

'  38,379  15 

July  1, 1881,  amount  available 54;  865  95 

Amount  (estimated)  required  for  completion  of  existing  project 13, 761  84 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     50, 000  00 


REPORT  OF  MR.   R.   RANSOM,  ASSISTANT  ENGINEER. 

New  Bsrnb,  N.  C,  June  30,  1880. 

Captain  :  I  have  the  honor  to  submit  the  following  report  of  work  upon  Neuse  River^ 
North  Carolina,  during  the  past  year. 

At  the  date  oi  my  last  annual  report  the  force  employe<1  upon  the  river  was  at  a  point 
3  miles  above  Pitch  Kettle,  24  miles  above  here,  clearing  out  obstmotions.  That  por- 
tion of  the  river  had  been  very  hastily  and  imperfectly  gone  over,  as  is  explained  in 
my  previous  reports.  Clearing  out  was  continued  up  to  Kinston  early  in  October, 
thus  completing  this  character  of  work  up  to  the  Wilmington  and  Weldon  Railroad 
near  Golasborough,  a  distance  of  105  miles  from  the  point  lowest  down  the  river  at 
which  such  work  was  done. 

In  October  two  pile  drivers  were  built  and  put  upon  the  steam  holsters,  to  be  used 
in  building  jetties ;  and  the  main  force  with  all  machinery  was  sent  to  join  a  small 
party  that  I  had  been  working  upon  log  and  brush  jetties  above  Village  Creek.  The 
action  of  this  kind  of  jetty  was  so  efioctive  and  satisfactory  that  it  was  determined  to 
place  them  on  all  shoals  between  Pitch  Ketile  and  Kinston.  Forty-three  of  these  jet- 
ties, aggregating  about  5,000  linear  feet,  were  put  in  between  Pitch  Kettle  and  Deer 
Neck,  a  distance  of  about  10  miles.  Two  pile  and  log  dams,  to  prevent  the  flow  of 
water  from  Neuse  River  into  Grindle  Creek,  about  600  feet  long,  were  constructed  be- 
fore the  end  of  November,  and  that  crooked  and  difBcult  bend  at  Bull  Point  was  thor- 
oughly revetted  with  logs  and  guarded  by  bank  protectors  by  the  expiration  of  that 
month. 

The  river  having  fallen  again,  jettying  was  recommenced,  but  a  sudden  rise  soon  put 
a  stop  to  that  wotk,  and  found  several  jetties  unfinished. 

This  rise  continued  through  the  entire  winter.  The  very  high-water  and  the  Christ- 
mas holidays  put  an  end  to  work  from  December  24  to  January  8. 

The  water  continuing  very  high,  one  hoister  was  dispatched  with  an  adequate  ac- 
companying force,  to  proceed  above  the  Wilmington  and  Weldon  Railroad  to  clear  the 
river  from  there  towards  Smithfield,  in  Johnston  County. 

Nearly  a  month  was  consumed  in  covering  the  50  miles  above  Kinston,  as  no  tug 
could  be  hired,  and  the  machine  had  to  draw  itself  against  a  strong  current  at» flood- 
tide.  That  machine  and  force  have  been  clearing  the  channel  and  banks  since  the  end 
of  January,  and  have  very  thoroughly  done  the  work  for  something  near  12  miles 
above  the  railroad,  and  that  work  is  still  progressing. 

The  other  larger  force  was  put  to  work  at  the  most  troublesome  point  on  the  river 
between  New  Berne  and  Kinston,  Southwest  Bends,  where  the  channel  is  very  crooked, 
the  current  always  strong,  and  the  banks  continually  caving.  Here  very  heavy  work 
for  nearly  a  mile  was  done  in  revetting  the  banks  and  in  endeavoring  to  improve  and 
fix  the  channel.  It  is  believed  that  this  will  be  accomplished.  A  cut-off  would  have 
been  made  here  but  for  stone  underlying  the  proposed  line  of  the  cut.  Until  the  mid- 
dle of  May  this  larger  force  was  employed  in  building  bank  protectors  and  in  some 
minor  work  between  the  Atlantic  and  North  Carolina  Railroad  and  Bull  Point,  when 
jettying  was  resumed.  The  heavy  and  continued  freshets  of  winter  had  demonstrated 
that  th6  log  and  brush  jetties  would  hardly  resist  the  force  of  violent  currents,  and 
we  have  built  since  the  middle  of  May  3,5230  linear  feet  of  lumber  jetties,  piles  8  inches 
by  8  inches,  cap-sills  4  inches  by  6  inches,  sheeting  2  inches  by  8  inches,  all  heart  pine 
firmly  driven. 

The  cap-sills  are  fastened  to  1  he  piles  by  wrought-iron  bolts  and  the  sheeting  is  nailed 
to  the  cap-sills  with  large  cut  nails.  The  ends  of  the  jetties  next  the  current  are  well 
protected  by  log  and  bruhh  mattresses,  sunken  and  filled  to  above  low-water  with 
stone.  It  is  proposed  to  put  these  jetties  upon  all  shoals  between  Pitch  Kettle  and 
Kinston.    Approximately  it  will  require  about  15,000  feet  more. 

Finish  these  jetties ;  complete  the  channel  on  the  east  front  of  New  Berne  by  widen- 
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ing,  deepening,  and  extending  it ;  and  carry  the  work  of  clearing  ont  up  to  Smithlield^ 
and  all  will  have  been  done  which  is  at  present  demanded  opon  this  stream. 

With  a  small  addition  to  the  amount  estimated  by  the  engineers,  the  improvement 
made  will  far  exceed  what  was  contemplated.  When  the  work  shall  be  completed 
there  will  be  a  channel  the  year  around  at  very  lowest  stage  of  water,  where  boats  draw- 
ing not  more  than  3  feet  can  pass  from  New  Berne  to  Kinston ;  from  Kinston  to  the 
Wilmington  and  Weldon  Railroad  the  same  boats  will  be  able  to  rnn  for  two-thirds  of 
the  year,  and  the  same  may  pass  for  six  months  up  to  Smithfield,  while  craft  of  lees 
draught  can  easily  go  for  a  much  longer  period  of  the  year. 

There  have  been  made  four  appropnations  for  this  work ;  $40,000,  $45,000,  $45,000, 
and  $30,000.  In  my  judgment  it  will  require  about  $30,000  to  $40,000  more  to  finish, 
as  it  should  be  done,  the  projected  work.  This  would  carry  the  sum  of  the  appropri- 
ations to  $190,000  or  $20<J,000 ;  that  is,  $15,000  or  $25,000  more  than  estimated  for  by 
the  tirst  and  only  survey  made.  When  the  large  extent  of  the  work,  the  number  of 
years  necessarily  required  to  do  it,  the  various  oifflculties  met  and  overcome,  and  the 
great  benefits  accruing  and  to  be  realized  are  properly  considered,  a  much  greater  out- 
lay might  well  and  reasonably  have  been  expected  to  be  made. 

The  opening  of  Contentnea  Creek  or  River,  the  main  tributary  to  the  Nense,  will 
very  greatly  increase  the  trade  to  this  port  and  largely  benefit  the  agricultural  and 
commercial  interests  of  an  extensive  region. 

AH  the  work  has  been  done  by  hired  labor  and  some  hired  machinerv,  any  other 
method  being  impracticable  from  the  nature  of  the  improvements,  and  of  the  stream 
itself.  It  is  proposed  to  continue  the  same  kind  of  labor  until  the  improvements  shall 
be  completed. 

Below  are  appended  commercial  statistics  of  this  port,  pertaining  in  a  great  measare 
to  this  river. 

EXTKACT  FROM  REPORT  OF  BOARD  OF  TRADE  OF    NEW  BERNE,  N.  C,   MAY  31,    1881, 
SHOWING  AMOUNT  OF  PRODUCE  SHIPPED  DURING  THE  PREVIOUS  TWELVE  MONTHS. 

Rice bushels..        67,440 

.  Rice tierces..  300 

Com bushels..      496,368 

Cotton bales..        34,500 

Plates wooden..  8,000,000 

Fresh  fish pounds..  1,152,000 

Salt barrels..  3,000 

Lumber feet..  9,150,000 

Shingles 9,000,000 

Pine  straw • pounds..  1, 125,000 

Oysters bushels..        60,000 

Cotton  yam pounds. .      140, 000 

Naval  stores : narrels..  6,09^ 

Truck  (beans,  pease,  potatoes,  d&c.) bushels. .        90, 000 

''The  immense  increase  in  receipts  of  this  port  of  all  kinds  of  produce  being  largely 
due  to  the  increased  facilities  of  our  river  transportation. '' 
Tbe  collector  of  the  port  reports : 


Yeeaels  entered  from  foreign  porta. 
Veeaela  cleared  for  foreiicn  ports . . . 

Vessels  entered  coastwise 

Vessels  cleared  coastwise 


Number  of 
Teasels.     , 


Tons. 


"I" 


14  I  1.449.43 

le  I  1.6S2.1S 

213  85.  978l  00 

7  M8L00 


Value  of  dutiable  imports * $9,524  00 

Amount  of  dnty^  collected 2,649  71 

Value  of  fur  goods 2,82H  64 

Domestic  exports 20,238  00 

This  report  does  not  refer  to  internal  commerce. 

The  above  reports  are  most  encouraging  as  compared  with  similar  oneo  of  three  years 
ago.    They  exhibit  a  health  fill  and  vigorous  progress,  giving  the  best  earnest  of  a  sub- 


stantial, rapid,  and  lasting  prosperity  among  the  people  of  tbis  region. 

This  work  lies  in  the  second  collection  district  of  the  State,  the  office  being  at  New 
Berne,  N.  C. 

I  am,  sir,  very  respectfully,  your  obedient  servant, 


Capt.  James  Mercur, 

Corps  of  Engineers,  U.  8.  A. 


Assistant  Engineer, 
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1  II. 
IMPROVEMENT  OF  TRENT  RIVER,  NORTH  CAROLINA. 

The  act  of  Congress  approved!  June  14, 1880,  appropriated  $10,000  for 
continuing  this  improvement. 

Work  during  the  last  fiscal  year  has  been  conducted  in  conformity  to 
approved  project  for  the  expenditure  of  this  sum. 

The  clearing  out  of  logs  and  stumps  and  the  trimming  of  the  banks  of 
overhanging  growth  was  commenced  in  August  at  the  mouth  of  the 
river  and  continued  up  to  Quaker  Bridge,  a  distance  of  29  miles,  where 
it  connected  with  work  of  this  character  done  the  previous  year.  This 
work  was  discontinued  in  November  last 

The  dredging  through  obstructing  bars,  which  it  was  expected  would 
be  commenced  in  November,  was,  owing  to  bad  weather  (which  pre- 
vented the  dredge  hired  for  the  work  from  getting  to  the  scene  of  opera- 
tions), not  begun  until  February  10,  last. 

Since  that  time  about  25,000  cubic  yards  of  material  have  been  taken 
out,  consisting  of  sand,  mud,  marl,  and  shell  rock ;  some  of  the  latter  re- 
<]uired  blasting. 

On  account  of  the  distance  to  which  it  was  necessary  to  move  the 
dredged  material,  a  tug-boat  was  hired  and  has  been  in  use  in  connec- 
tion with  the  dredge  up  to  the  close  of  the  fiscal  year. 

For  details  of  the  operations,  commercial  statistics,  &c.,  reference  is 
requested  to  the  report  of  Mr.  R.  Ransom,  assistant  engineer  in  immediate 
charge,  forwarded  herewith. 

A  survey  of  this  river  was  made  in  1878. 

The  estimated  cost  of  proposed  improvements  at  that  time  was  $22,000. 

As  the  water  was  from  3J  to  6  feet  above  a  low  stage,  many  snags 
which  obstructed  navigation  were  not  encountered.  During  the  progress, 
of  the  work  they  have  been  removed. 

In  spite  of  the  most  rigid  economy,  however,  it  has  been  impossible  to 
keep  the  cost  of  the  whole  improvement  within  the  limits  of  the  estimate, 
and  as  it  is  quite  important  that  the  improvement  should  be  completed, 
an  additional  amount  will  be  asked  for  in  the  future  for  this  purpose. 

The  river  and  harbor  act  of  March  3, 1881,  appropriated  $5,000  for 
this  work. 

A  project  for  the  expenditure  of  this  amount  was  submitted  April  8, 
in  which  it  was  proposed  to  continue  operations  in  accordance  with  the 
original  plan,  first  of  all  completing  the  dredging  required,  and  after- 
wards resuming  the  taking  out  of  snags  and  logs  and  the  trimming  of 
the  banks. 

The  appropriations  for  the  work  have  been: 

March  3,  1879 $7,000  00 

June  14,  1880 10,000  00 

March  3,  1881 5,000  00 

Money  statement. 

July  1,  1880,  amount  available $10,128  37 

Amount  appropriated  by  act  approved  March  3,  1881 5, 000  00 

$15, 128  37 

July  1,  1881,  auiount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 6,977  13 

July  1,  1881,  outstanding  liabilities 3,302  67 

10,279  80 

July  1,  1881,  amount  available 4,848  57 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     12, 000  00 
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REPORT  OF  MR.  R.   RANSOM,  ASSISTANT  EKOINSER. 

New  Berne,  N.  C,  June  30, 1881. 

Captain  :  I  have  the  honor  to  submit  the  following  statement  of  operations  for  the 
improvement  of  Trent  River,  North  Carolii^a,  since  the  date  of  my  last  annnal  report : 

In  Aueast  last,  work  was  resumed  and  devoted  to  clearing  the  river  of  obstructions, 
such  as  logs,  stumps,  and  overhanging^  growth,  which  operation  continued  to  the  end 
of  November.  The  work  was  begun  in  August  at  the  mouth  of  the  river,  and  pro- 
gressed up  stream  to  join  what  hsA  been  done  above  Quaker  Bridge  the  previous  year. 
The  logs  and  stumps  were  very  thoroughly  removed,  but  between  Pollocksville  and 
Quaker  Bridge,  and  a  little  way  al)ove  the  bridge,  the  overhanging  growth  baa  not 
been  as  clearly  cut  as  necessary.  This  oinissiou  was  intentional,  as  it  was  desired  to 
remove  the  bars  and  shoals  above  the  bridge,  and  it  waA  known  that  the  appropria- 
tion would  not  suffice  for  both  purposes  The  removal  of  the  shoals  beiug  of  mach 
greater  importance,  the  other  was  left  undone. 

Work  was  suspended  fh>m  November  until  February,  as  a  dredge-boat  could  not  be 
secured. 

Towards  the  end  of  November  a  dredge-boat  was  hired  in  Baltimore,  Md.,  to  be^n 
work  on  the  Ist  of  January,  but  rough  weather  and  dangerous  navigation  delayed  ita 
arrival  until  the  10th  of  February. 

Since  that  time  about  25,000  cubic  yards  of  material  have  been  taken  out,  most  of  it 
sand,  but  a  good  portion  hard  marl  and  shell  rock.  Some  blasting  has  been  necessary. 
The  work  is  now  within  less  than  one-quarter  of  a  mile  of  Trenton,  but  one  rocksho«l 
about  5  milc^s  below  Trent<m,  already  blasted,  has  to  be  removed,  and  several  point* 
will  be  required  to  be  dredged  off,  in  addition  to  completing  the  channel  to  Trenton; 
and  it  will  be  necessary  to  dig  out  a  basin  at  the  Trenton  Landing. 

It  became  necessary  to  hire  a  tug- boat  to  serve  the  dredge.  The  tug  went  into  serv- 
ice last  m<»nth. 

The  dredge  costs  |60  and  the  tug  $15  the  day  of  ten  hours.  Both  are  manned  and 
run  without  other  expense  to  the  appropriation.  The  cost  per  cubic  yard  has  been 
about  25  cents  for  removing  what  has  been  taken  out.    This  is  not  a  high  price. 

Three  appropriations  of  97,00)',  $10,000,  and  $5,000,  respectively,  have  been  made, 
which  about  cover  the  amount  estimated  for  the  whole  improvement.  In  my  last  report 
I  called  attention  to  the  circumstances  attending  the  siurvey  and  to  the  amount  of  work 
which  had  been  done,  and  which  at  that  time  far  exceeded  what  had  been  estimated 
for,  for  the  whole  river. 

The  amount  of  dredging  yet  to  be  done  and  the  completion  of  other  necessary  work 
jwill  more  than  consume  the  present  appropriation. 

The  importance  of  thoroughly  couix)leting  the  improvement  of  this  stream  to  Tren- 
ton is  best  illustrated  by  reference  to  the  report  made  for  your  information  by  the 
president  of  the  Trent  River  Navigation  Company  at  my  request.  In  reading  the  sta- 
tistics of  last  year's  traffic  on  the  river,  the  showing  is  made  that  the  commerce  over 
the  river  has  doubled  in  two  years,  and  that  this  increase  is  due  '^almost  entirely  to 
the  improvement  of  the  navigation  by  the  United  States  Government.'' 

The  same  report  contains  this  statement:  *^It  is  evident  that  the  business  of  other 
companies  or  private  concerns  has  increased  in  like  proportion." 

In  my  Judgmeut  $5,000  more  will  be  required  to  finish  the  projected  work  as  it  should 
be,  when  nothing  more  will  be  required  for  an  indetinite  period. 

This  amount  is  demanded  on  account  of  the  large  quantity  of  work  which  has  been 
done  and  will  be  required  to  be  done  over  and  above  that  estimated  for.  It  was  hoped 
to  keep  the  work  within  the  limit  of  the  first  estimate,  but  tho  most  rigid  economy 
has  failed  to  accomplish  the  result. 

,    Below  is  appended  the  statistical  report  of  the  president  of  the  Trent  River  Naviga- 
tion Company. 

Extract  from  report  qf  C,  E,  Foy^  president  of  Trent  River  Tratisporiatian  Compang,  of 

June  23.  18H1. 


Artiolea,                                                           QnanUty.j  '^■^ 

Cotton bales..'  «,000  |  I240.00O 

Wool pouuda..'  7,000  1.75a 

Tarpentine. banfU..!  1,600  8,750 

Potatoes,  Iri«h do  ..  2,600.  6,2Sa 

Tar do  ..  1,000  1,509 

Corn buabHa.J  80,000  i  40.000 

Cottonseed do  ..  30,000  |  3.000 

Heal do...  3,000  i  2,100 

Bricks I  500,000  1  3,000 

Qardenpeaae boxes..!  200  ■  3,000 
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Articles. 


Other  yeffetables boxes.. 

Guano tons.. 

Bagging pounds.. 

Iron  ties do... 

Salt sacks.. 

Flour barrels.. 

Pork do  .. 

Molasses do... 

Snuflf ^ do... 

Nails kegs.. 

»ice bushels.. 


2,500 

1,000 

80,000 

50,000 

2,000 

5,000 

1,500 

600 

200 

500 

5,000 


Total. 


Estimated 
Talue. 


$2,500 

40,000 

3,000 

2,500 

2,000 

25,000 

27,000 

7,200 

1,500 

1.500 

4,500 


421,  050 


The  work  has  been  done  by  hired  labor  and  machinery,  other  methods  being  im- 
practicable. 

This  work  is  in  the  second  collection  district  of  the  State,  and  the  office  New  Bem«. 
N.  C.  .  .  '■ 

I  am,  sir,  very  respectfully,  your  obedient  servant, 

R.  Ransom, 
Assistant  Engineer, 
Capt.  James  Mercur, 

Corps  of  Engvnters,  U,  8,  A, 


I  12. 
,  IMPROVEMENT  OF  CONTENTNEA  CREEK,  NORTH  CAROLINA. 

The  river  and  harbor  act  of  jTuue  14, 1880,  directed  an  examination 
or  survey  of  this  creek. 

The  examination  was  made  in  January  last  and  a  report  on  the  same, 
together  with  maps  and  estimates  of  cost  of  improvement,  was  submitted 
February  5,  1881,  and  will  be  found  in  House  Ex.  Doc.  No.  85,  Forty- 
sixth  Congress,  third  session. 

The  improvement  proposed  consists  in  the  removal  of  all  obstructions 
both  natural  and  artificial,  in  order  to  secure  a  navigable  depth  of  3  feet 
for  the  eight  or  nine  flush-water  months  from  the  mouth  of  the  creek, 
where  it  empties  into  ifeuse  River,  to  the  town  of  Stantonsburg,  about 
70  miles  above. 

The  estimated  cost  of  the  improvements  proposed  is  about  $40,000. 

The  act  of  Congress  approved  March  3, 1881,  appropriated  $10,000 
for  this  work. 

A  project  for  the  expenditure  of  this  money  was  submitted  April  8, 
and  has  been  approved  by  the  Chief  of  Engineers. 

The  project  contemplates  the  carrying  out  the  work  in  accordance 
with  the  original  plan,  commencing  at  the  mouth  of  the  creek  and  con- 
tinuing it  as  far  up  as  funds  will  permit. 

The  work  is  of  such  a  character  as  not  to  admit  of  exact  specification, 
and  will  be  conducted  by  the  hire  of  machinery  and  labor  and  the  pur- 
chase of  material  in  open  market. 

The  appropriation  of  March  3,  1881,  is  the  only  one  that  has  been 
made  for  this  work. 

To  complete  the  work  proposed  will  require  a  further  appropriation 
of  $29,600. 

Contentnea  Creek  is  in  the  coUection  district  of  New  Berne,  N.  0. 
64  E 
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Money  statement 

Amount  appropriated  by  act  approved  March  3,  1881 $10, 000  00 

July  1,  1881,  amount  available 10,000  00 

Amount  (estimated)  required  for  completion  of  existing  project 30, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883.     15, 000  00 


examination  op  moccason  river  (contentnea  creek),  a  tribit- 
tary  of  neuse  riter,  north  carolina. 

United  States  Engineer  Opfiok, 

Norfolk,  Va.,  February  5,  1881. 

General.:  I  have  the  honor  to  traDmit  herewith  a  report  apon  an 
examination  of  Contentnea  Greek,  Korth  Garolina,  privided  for  by  act 
of  Congress  approved  June  14, 1880. 

Contentnea  Creek  is  now  the  generally  accepted  name  of  the  stream 
in  question,  although  it  was  formerly  known  as  *'  Moccason  River."  By 
a  clerical  error  the  late  river  and  harbor  act  provided  for  an  examina- 
tion of  "Pocosson  River,''  there  being  no  such  stream  in  the  State;  bat 
by  a  subsequept  letter  I  was  instructed  by  you  to  consider  that  the  in- 
tent of  Congress  was  to  call  for  an  examination  of  Contentnea  Creek. 

As  soon  as  possible  after  your  instructions  were  received,  I  placed  the 
examination  in  the  charge  of  Assistant  Reid  Whitford,  who  organized  a 
party  and  conducted  the  field  work  during  the  month  of  January  last. 
Mr.  Whitford  has  since  plotted  his  notes,  and,  to  accompany  his  report, 
I  send  you  this  day  tracings  (three  in  number)  from  his  original  maps, 
exiiibiting  the  results  of  his  examination. 

Contentnea  Creek  is  a  tributary  to  the  Neuse  River,  emptying  into  the 
latter  at  a  point  32  miles  above  the  city  of  New  Berne,  N.  C.  It  drains 
an  exceedingly  fertile  section  of  country  located  between  the  Neuse  and 
Tar  rivers.  Its  navigation  is  at  present  confined  to  flat-boats  and  rafts 
of  timber,  but  it  appears  practicable  to  secure  a  reliable  3-foot  depth  of 
water,  during  the  eight  or  nine  "flush- water"  months  of  the  year,  as 
high  as  the  town  of  Stantonsburg,  about  70  miles  from  the  mouth  of  the 
stream.  This  depth  can  be  secured  at  a  comparatively  small  outlay, 
the  estimate  being  a  little  less  than  $40,000.  Mr.  Whitford  states  quite 
fully  the  present  obstructions  to  navigation,  their  causes,  and  the  proba- 
ble cost  of  the  improvement  required.  Should  the  general  government 
decide  to  take  up  this  work,  I  deem  it  of  special  importance  that  the 
whole  amount  required  should  be  given  in  a  single  appropriation,  on  ac- 
count of  the  expense  and  .risk  of  transferring  proper  machinery  to  the 
proposed  points  of  operation. 

Contentnea  Creek  ia  in  the  coUection  district  of  New  Berne,  N.  C.    *    *    * 

I  am,  general,  very  respectfully,  your  obedient  servant, 

Chas.  B.  Phillips, 
Captain  of  Engineers. 
The  Chief  of  Engineers,  XJ.  S.  A. 


report  of  mr.  reid  whitford,  assistant  engineer. 

United  States  Engineer  Office. 

Norfolk,  Va,y  February  4,  1881. 
Captain  :  I  have  the  honor  to  snbmity  with  accompanying  map,  the  foUowing^  re- 
port respecting  the  survey  of  Contentnea  Creek,  North  Carolina,  made  in  accordance 
with  your  orders  during  the  month  of  January  last. 
Not  being  limited  as  to  its  length,  I  decided,  after  close  examination,  that  the  flour- 
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shing  town'of  Stantonsbnrg,  sitaated  u])oi]  the  left  bank  of  the  creek,  70  miles  above 
its  raouth  and  10  miles  below  the  Wilmington  and  Weldon  Railroad,  would  be  the 
proper  initial  point  of  the  survey.  Beyond  Stantonsburg  the  creek  assumes  a  much 
more  abrupt  fall,  narrows  rapidly,  and  is  totally  impassable,  even  at  mean  low-water, 
owing  to  the  number  of  sand-shoals  therein  existing.  Aside  from  this,  I  am  told,  at 
no  time  was  the  stream  ever  used  above  this  point  for  the  transportion  of  freights. 

Prior  to  the  late  war,  when  the  channel  was  somewhat  freer  from  fallen  timber, 
freights  in  considerable  quantities  were  conveyed  on  flat-boats  from  this  town  down 
the  creek,  -thence  finding  its  way  to  the  New  Berne  market. 

The  object  of  the  survey  was  to  determine  the  amount  and  nature  of  obstructions, 
to  form  estimates  of  the  probable  cost  of  removing  the  same,  so  as  to  furnish  less  dan- 
gerous navigation  to  light-draft  boats,, and,  if  possible,'to  so  improve  the  channel  as 
to  maintain  a  controlling  depth  of  3  feet  for  nine  months  out  of  the  twelve. 

The  result  proves  the  creeK  to  be  badly  choked  with  fallen  timber,  sunken  log^,  and 
snags,  also  obstructed  by  sand-bars,  and  navigation  rendered  exceedingly  difficult,  in 
many  places  next  to  impossible,  by  the  dense  overhanging  growth. 

Otherwise  the  stream,  though  very  crooked  (and  of  its  tortuosity  you  can  get  a 
more  correct  idea  by  a  glance  at  the  map  than  any  description  I  could  write),  is  in 
very  good  condition,  bein^  sufficiently  wide  and  carrying  a  volume  of  water  great 
enough,  I  believe,  to  permit  of  the  desired  improvement  with  a  comparatively  small 
outlay  of  money. 

While  many  acute  angles  occur  in  its  various  meanderings,  forcing  the  creek  to  often 
double  upon  itself,  still  I  don't  think  it  advisable  to  attempt  any  cut-offs,  for  two  rea- 
sons: the  one  because  the  fall  would  become  too  great  for  the  lengths  of  the  cut- 
throughs;  the  other,  time  and  distance  saved  would  not  be  worth  the  expense  of  the 
cutting. 

With  a  knowledge  of  the  channel,  they  can  be  safely  navigated  as  they  are. 

However,  the  extreme  x)oints  might  b^cleared  of  the  timber  and  dredged  for  a  short 
distance  to  a  marked  advantage. 

Those  places  represented  upon  the  map  as  the  *' lower  and  upper  narrows''  demand 
the  most  careful  attention,  especially  the  former,  being  immediately  at  and  above  the 
mouth.  This  portion  of  the  creek  is  very  narrow,  contracted  at  times  to  a  width  of  50 
feet;  contains  a  number  of  short,  sharp  bends,  and  the  banks  on  each  side  flatten  into 
low  grounds  as  Neuse  River  is  approached.  The  entire  width  of  the  stream  through 
the  narrows  is  badly  obstructed  by  sand-bars,  fallen  timber,  and  overlapping  trees. 
At  this  point  Neuse  River  is  within  a  few  hundred  feet  of  the  creel«,  and  the  accumu- 
lation of  sand  in  the  channel  appears  to  have  been  principally  caused  by  numerous 
break-throiighs  or  sloughs  from  that  river,  the  current  breaking  through  the  river 
banks  and  flowing  over  the  low  grounds  into  the  creek,  which  produces  eddies,  and 
hence  the  sand  deposits. 

I  am  satisfied  that  were  these  sloughs  securely  diked  with  cheap  structures  of 
piles,  logs,  and  brush,  then  dredge  the  sand-bars  in  creek,  the  river  water  would  be 
dammed  out,  and  the  velocity  of  the  current  in  the  creek  would  be  so  increased  as  to 
send  the  water  out  of  its  month  with  such  violence  that  what«ver  sands  there  might 
be  floating  in  the  future  would  reach  the  jetties  constructed  in  the  Neuse  a  short  dis- 
tance below,  and  be  dropped  in  their  eddies  and  not  in  mouth  of  creek  as  heretofore 
by  mingling  of  creek  and  river  waters. 

Thus  it  seems  that  the  spread  of  the  creek  water  being  prevented,  the  depth  gained 
by  dredging  woul^l  remain  permanent. 

The  upper  narrows  are  not  so  badly  obstructed  as  the  lower,  still  not  a  little  work 
is  required  there  in  removing  sunken  logs,  &-c.,  from  channel,  trimming  trees,  «nd 
protecting  the  caving  banks  trom  the  action  of  the  current. 

There  are  caving  banks  at  other  points  needing  attention,  though  for  the  most  part 
they  are  high,  firm,  and  in  some  instances  composed  entirely  of  hard  blue  ''marl," 
with  which  material,  doubtless,  the  bed  of  the  creek  is  underlain. 

Sloughs  are  sudden  depressions  in  the  banks,  having  the  appearance  of  small  streams 
or  feeders,  from  10  to  100  feet  wide  at  their  mouths.  At  low-water  these  are  dry,  but 
in  higher  or  rising  water  the  current  is  attracted  into  them,  and  thus  the  velocity  of 
the  flow  is  so  slackened  as  to  cause  eddies  which  almost  invariable  form  a  sand-bar 
just  below.  After  mature  observation,  I  am  of  the  opinion  that  were  the  mouths  of 
these  sloughs  diked  in  a  manner  before  stated,  and  the  sand-bars  disposed  of  by  dredg- 
ing, the  depth  acquired  would  be  lasting. 

The  foregoing  facts  reduce  themselves  to  three  simple  questions  to  be  considered  for 
the  improvement  of  the  creek,  namely : 

Dredging,  di  Icing,  removing  falling  timber,  and  trimming  leaning  trees;  and  estimates 
for  the  probable  cost  of  accomplishing  the  same  I  believe  to  be  a;»  follows: 

Dredging  50,000  cubic  yards,  at  25  cents  per  yard $12,500 

Diking  7,000  linear  feet,  atoO  cents  per  foot 3,500 

Fallen  trees  to  be  removed,  1,200,  at  $5  each. 6,000 
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Fallen  trees  to  be  removed,  2,000,  at  12 |4,00O 

StntnpB  and  trees  with  roots,  50.  at  $10 .• 5(t0 

Overhanging  trees  to  trim,  4,500,  at  $2 9,000 

Clearing  points  and  grubbing -.  500 

36,000 
Superintendence  and  contingencies,  add  10  per  cent 3, 600 

Total •  39,600 

Contentnea  Creek,  or,  as  it  is  often  called,  Moccason  River,  and  its  dimensions  are 
such  as  to  warrant  it  to  be  termed  a  river,  a  stream  of  importance  in  North  Carolina, 
rises  in  the  northwest,  flows  in  a  general  direction  of  southeast,  and  empties  its  waters  . 
into  the  river  Neuse,  32  miles  above  the  city  of  New  Berne,  being  one  of  that  river's 
boldest  tributaries ;  in  its  course  the  creek  passes  through  the  fertile  comities  of  Wil- 
son, Greene,  Pitt,  Lenoir,  and  a  part  of  Craven,  draining  that  country  lying  between 
the  Tar  and  Neuse  rivers,  not  surpassed  by  any  in  the  State  for  farming  purposes. 

The  soil  is  of  a  rich,  dark  hue,  well  adapted  to  the  cultivation  of  rice,  cotton,  to- 
bacco, com,  wheat,  potatoes,  &c. 

Not  a  few  highly-tilled  plantations,  containing  vast  areas  of  valuable  cleared  lands, 
are  within  easy  reach  of  the  creek,  and  its  banks,  with  some  of  the  country,  are  cov- 
ered with  forests  of  such  heavy  timber  as  pine,  cypress,  oak,  &c.,  in  almost  inexhaustible 
quantities. 

The  raising  and  exportation  of  rice,  a  new  industry  springing  up  in  that  section,  is 
fast  gaining  a  magnitude  second  only  to  that  of  cotton. 

The  country  being  without  the  convenience  of  railroads,  its  people  have  long  and 
distressingly  experienced  the  need  of  a  cheap,  easy,  and  sure  mode  of  transportation 
for  their  mTights.    Naturally  they  look  to  Contentnea  Creek  to  relieve  this  want. 

You  will  not  be  astonished  at  their  anxiety  for  the  improvement  of  their  stream 
when  you  learn  that  they  are  com|>elled  to  haul  by  waffon,  that  old-fashioned,  tedions, 
and  uncertain,  as  well  as  ex])ensi  ve,  wav,  all  their  products  and  supplies  a  distance  of 
some  15  miles  or  mon^  to  and  from  markets. 

In  days  gone  by,  when  both  Neuse  River  and  Contentnea  Creek  were  in  a  much  su- 
perior condition  for  navigation,  an  extensive  trade  was  successfully  conducted  be- 
tween New  Berne  and  the  Contentnea  regions,  but  of  late  years  this  has  totally  ceased 
on  account  of  the  collection  and  formation  of  many  obstructions  in  both  water 
courses. 

The  satisfactory  result  of  the  works  now  progressing  upon  Neuse  River  have  aroused 
the  interest  of  the  people  in  the  Contentnea  country  and  caused  them  to  become 
doubly  anxious  for  the  improvement  of  their  stream  in  order  that  they  may  be  able 
to  renew  the  lucrative  trade  by  the  way  of  that  river.  I  am  informed  by  Mr.  William 
Coward,  a  gentleman  of  influence  and  chairman  of  the  board  of  commissioners  for 
Greene  County,  that  his  county  ranked  number  two  in  the  agricultural  reports  of  all 
the  counties,  to  the  Commissioner  of  Agriculture,  of  North  Carolina. 

From  the  most  prominent  business  men  I  learn  that  from  Greene  County  alone,  at 
least  15,000  bf^les  of  cotton  are  yearly  produced  and  shipped  to  distant  points,  besides 
other  freights;  of  this  amount  of  cotton  about  5,000  bales  leave  Snow  Hill,  the 
county  seat,  a  thrifty, arrowing  town,  35  miles  irom  Stantonsburg,  and  about 3,000  bales 
from  Hookerton,  a  village  surrounded  by  a  thickly- settled  country,  45  miles  from 
Stantonsburg.  The  remainder  goes  from  various  other  points  in  tbe  county.  From 
Wilson,  Lenoir,  Pitt,  and  Craven  about  10,000  bales,  and  about  half  of  this  is  sent 
from  Stantonsburg. 

If  the  creek  comd  be  navigated  the  above  figures  would  be  largely  increased,  it  is 
said ;  and  in  addition  many  shingles,  with  much  lumber,  timber,  and  also  hundreds  of 
tons  of  inward  freights  would  be  annually  boated  over  it.  Thus  it  seems  reasonable 
that  the  improvement  of  Contentnea  Creek  would  be  the  means  of  .developing  and 
bringing  to  light  many  resources  of  this  rich  country  heretofore  hidden,  and  in  the 
end  DC  of  benefit  not  only  to  that  immediate  country,  but  also  to  the  profit  of  the 
State,  and  hence  to  the  Government  of  the  United  States. 
Very  respectfully,  your  obedient  servant, 

Reid  Whitford, 
Assistant  Engineer. 

Capt.  Charles  B.  Phillips, 

Corps  of  Engineers,  U.  S,  A, 
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I  13. 
IMPROVEMENT  OF  BEAUFORT  HARBOR.  NORTH  CAROLINA. 

The  act  of  Congress  approved  Jane  14, 1880,  directed  an  examination 
or  survey  of  this  harbor. 

The  survey  was  made  during  the  months  of  November  and  December 
last,  and  a  report  thereon,  accompanied  by  a  map  and  estimate  of  cost 
of  proposed  improvement,  was  submitted  January  29  last,  and  will  be 
found  printed  in  House  Ex.  Doc.  No.  78,  Forty-sixth  Congress,  third 
session. 

The  improvement  proposed  consists  in  the  construction  of  jetties  of 
loose  rock  to  prevent  the  further  abrasion  of  "  Shackleford's  Point,''  and 
to  dredge  two  channels  and  a  turning  basin  near  the  town  of  Beaufort. 
The  estimated  cost  of  this  work  is  $82,103.38. 

The  river  and  harbor  act  of  March  3, 1881,.  appropriated  $30,000  for 
this  work. 

A  project  for  the  expenditure  of  this  amount  has  been  called  for  by 
the  Chief  of  Engineers,  and  will  be  submitted  as  soon  as  some  precise 
data  witli  regard  to  the  location  of  the  jetties  is  obtained. 

The  appropriation  above  named  is  the  only  one  that  has  been  made 
for  this  work.  , 

To  complete  the  work  proposed  will  require  the  further  appropriation 
of  $52,103.38. 

Beaufort  is  a  port  of  entry. 

Money  statement 

Amount  appropriated  by  act  approved  March  3,  1881 -•. |30, 000  00 

July  1,  1881,  Amount  available 30,000  00 

Amount  (estimated)  required  for  completion  of  existing  project 52, 103  *Mi 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .    52, 103  38 


survey  of  beaufort  harbor,  north  carolina. 

United  States  Engineer  Office, 

Norfolk^  Vau^  January  29, 1881. 

General:  The  river  and  harbor  act  approved  June  14, 1880,  pro- 
vided for  an  examination  or  survey  of  Beaufort  Harbor,  North  Carolina. 

Your  letter  of  instructions  of  the  17th  of  June  last  placed  me  in  charge 
of  the  survey  called  for,  and  I  assigned  the  execution  of  the  work  to 
assistant  Charles  M.  Yeates,  who  conducted  the  survey  during,  the 
months  of  November  and  December  last. 

I  transmit  herewith  Mr.  Yeates'  report  upon  his  survey,  as  well  as  a 
tracing  from  his  map  of  the  harbor,  showing  the  points  at  which  im- 
provements are  proposed  and  recommended. 

Beaufort  Harbor  is  a  point  of  such  importance  that  I  propose,  at  no 
distant  day,  to  forward  to  you  a  more  finished  map  of  the  survey  to  re- 
place the  tracing  which  is  now  furnished  for  temporary  use  at  your 
oflBce. 

But  little  water  (not  over  4  feet  at  low  tide)  can  be  carried  to  the 
wharves  at  the  town  of  Beaufort  5  but  the  entrance  from  the  sea  is  the 
first  one  of  importance  to  be  found  going  south  from  the  Chesapeake 
Capes,  the  bar  aftbrdiug  a  reliable  depth  of  15  feet  at  low-water.  The 
bar  once  crossed,  a  considerable  greater  depth  can  be  depended  upon 
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up  to  Moreliead  City  (opposite  Beaufort),  the  seaboard  terminus  of  tbe 
Atlantic  and  North  Carolina  Bailroad. 

The  importance  of  this  point  was  recognized  at  an  early  day,  and  the 
entrance  was  fortified  by  the  general  government,  Fort  Macon  being 
located  on  its  southern  side.  It  has  of  late  years  become  of  more  promi- 
nence, being  on  or  near  the  lines  of  proposed  interior  water  communica- 
tion along  the  coast  of  North  Carolina. 

The  immediate  cause  of  the  deterioration  of  the  harbor  of  Beaufort 
appears  to  be  the  washing  away  of  Shackleford's  Point,  at  the  entrance 
from  the  sea  opposite  Fort  Macon.  The  material  washed  away  is  de- 
posited in  the  harbor,  and  the  increased  width  of  entrance  must  ulti- 
mately result  in  the  shoaling  of  the  channel.  To  protect  Shackleford's 
Point  from  further  abrasion,  and  to  restore  it  in  a  measure  to  its  former 
condition,  it  is  proposed  to  construct  three  jetties  or  spurs  200  feet  in 
length  each  of  loose  rock.  The  adoption  of  the  same  plan  at  Fort  Macon 
has.  been  attended  with  success,  and  other  points  along  the  South  At- 
lantic coast  have  been  similarly  protected. 

To  restore  to  the  harbor  (proper)  of  Beaufort  its  original  'depth  of 
water  it  is  proposed  to  dredge  a  channel  to  the  wharves  9  feet  in  depth 
at  low-water  and  ifOO  feet  in  width  (giving  ample  space  for  turning  at 
the  town),  and  to  dredge  a  channel  6  feet  in  depth  at  low-water  and  100 
feet  in  width  back  of  "Horse  island"  to  accommodate  the  small  craft 
coming  from  North  Eiver  and  Core  Sound.  These  craft,  upon  which  tbe 
town  of  Beaufort  depends  largely  fo^:  its  trade,  are  now  often  detained 
for  long  periods  waiting  for  a  favorable  opportunity  to  cross  the  inlet  in 
order  to  reach  their  destination. 

Mr.  Yeates'  estimates  for  the  entire  cost  of  the  work  proposed  above 
amount  to  $82,000.  I  think  that  this  amount  might  well  be  exi)euded 
in  restormg  to  the  harbor  (proper)  of  Beaufort  its  original  facilities  for 
shipping,  and  in  preventing  further  deterioration  from  natural  causes, 
especially  as  the  work  proposed  will  incidentally  protect  other  important 
interests  referred  to  above. 

Beaufort  is  a  port  of  entry. 

•  ••««•• 

I  am,  general,  very  respectfully,  your  obedient  servant, 

Chas.  B.  Phillips, 

Captain  of  Engineerg, 
The  Chief  of  Engineers,  U.  S.  A. 


REPORT  OF  MR.   CHARLES  M.   YEATES,  ASSISTANT  EK6IXBER. 

UxTTED  States  Engineer  Office, 

Norfolk,  Fa.,  January  22,  1881. 

Captain  :  I  have  the  honor  of  submitting  this  my  report  on  the  survey  of  Beaufort 
Harbor,  North  Carolina,  accompanied  with  a  map  (scale  rsW)  graphically  illustrating 
tbe  hydrography  and  topography  of  the  same. 

In  pursuance  of  your  orders,  I  began  the  survey  nnder  the  disadvantages  of  ex- 
tremely inclement  weather,  wind,  rain,  cold,  and  fog,  which  continued  during  most 
of  our  stay  at  Beaufort.  However,  the  work  progressed  whenever  it  was  possible,  and 
an  accurate  survey  was  the  result. 

The  initial  of  the  survey  was  the  line  between  the  two  points  as  established  by  the 
United  States  Coast  and  Geodetic  Survey  at  Fort  Macon  and  the  railroad  wharf  at 
Morehead  City.  From  this  line  as  a  base,  triangles,  ]>riiuary  and  secondary,  were 
swung  over  the  entire  harbor  from  Morehead  City  to  Middle  Marsh. 

A  tide-gauge  was  established,  and  all  the  soundings  in  the  harbor  were  reduced  to 
mean  low-water.  The  secondary  tri.mgulrttion  lonited  the  marsh  islands  between 
Morehead  City  and  Beaufort,  through  which  is  the  course  of  navigation  for  small 
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craft  on  high-tide.  To  the  east  of  these  ifllandB  is  Gallant's  Channel,  and  through 
them  rnn  Reid*8  Creek  and  Lewis's  Thoroughfare,  streams  of  considerable  importance 
to  navigation  from  Beaufort  to  Morehead  City  and  up  the  Newport  River. 

Sounding  stations  were  established  at  all  important  points  in  the  harbor,  and  lines 
of  soundings  were  taken  variously  between  them,  which,  when  reduced  to  mean  low- 
water,  gave  with  considerable  accuracy  the  various  channels,  sloughs,  shoals,  aud 
bars  in  the  harbor. 

After  many  unsuccessful  attempts  I  found  it  impossible,  with  what  means  I  had,  to 
get  as  many  soundings  between  I^  ort  Macon  and  Shackleford's  Point,  and  thence  sea- 
ward, as  I  wished,  and  this  on  account  of  the  very  rough  weather.  But  1  succeeded 
in  getting  soundings  for  the  channel  line  over  the  bar  for  a  distance  of  about  2  miles 
from  Fort  Macon  seaward.  To  the  left  of  the  entrance  of  the  channel  commences  a 
shoal  called  the  Breakers,  which  runs  along  with  the  channel  to  Fort  Macon ;  and 
from  the  right  of  the  channel  is  a  shoal  which  extends  to  Shackleford's  Point.  In  this 
shoal  there  are  holes  and  sloughs,  not,  however,  susceptible  of  improvement  except  at 
great  cost,  and  not  practicable  for  navigation,  since  the  channel  attbrds  agood  entrance 
to  the  harbor. 

The  least  depth  of  water  found  in  the  channel  over  the  bar  is  15.3  feet  (mean  low- 
water),  near  the  outer  end.  This  depth  is  for  a  short  distance  only,  and  changes  as 
Fort  Macon  is  approached  through  the  successive  steps  to  17  feet,  19  feet,  25  feet,  and 
so  on  until  a  depth  of  40  feet  is  attained  at  a  distance  of  three-fifths  of  a  mile  from  the 
fort.  This  depth  changes  to  nothing  less  than  32.6  feet  until  after  the  fort  is  passed. 
Thence  up  to  the  Atlantic  and  North  Carolina  Railroad  depot,  at  Morehead  City,  there 
is  a  channel  of  excellent  width  and  a  depth  of  25  feet. 

The  bar  channel  is  not  as  deep  througnout  as  it  should  be,  but  where  it  is  shallow- 
est excavation  by  dredging  would  not  on  account  of  the  shifting  sand  be  permanent, 
unless  the  channel  wr.re  walled  on  both  sides,  or  unless  jetties  were  run  from  Fort 
Macon  and  Shackleford's  Point,  a  distance  on  one  side  of  about  9,000  feet,  and  on  the 
other  6,000  feet.  Neither  of  these  projects  could  be  effected  without  a  great  outlay  of 
money,  and  therefore,  for  the  present,  I  deem  it  best  that  no  recommeudation  for  im- 
provements on  the  bar  be  made,  but  that  attention  be  turned  to  some  other  points  of 
the  harbor. 

Through  the  kindness  of  Mr.  William  Alexander,  of  Beaufort,  I  am  able  to  give  the 
following  interesting  information : 

*'  Results  of  different  surveys  of  the  l>ar  at  the  entrance  of  the  harbor  at  Beaufort^  X.  C. 


Date. 

Surveyed  by- 

Direction  of  the 
channel. 

III, 

At^ 

Old  chart 

No  aathoriiy 

ssw 

Feet. 
16 
18 
18 
13 
18 
15 

17 

15.5 

15.5 

1718 

Lawsun 

N.andS 

liOW  water. 

1737 

Wimble 

X.andS 

Do. 

1820 

Kearney 

S.21o«0'B 

S.52oi6'E 

S.52oi5'B 

S.|W .' 

1830 

United  Statos  Army 

1839 

1850 

1854 

Lieutenant  Glynn,  'U.  S.  N 

United  States  Coast  Surv«y  .... 
do 

Lowest  observation  during 

spring  tide. 
Mean  low- water. 
Do 

1862 

do 

Do 

1874 

do 

(*) 

*  Survey  in  progress;  no  results  yet  ready  fbr  pnblication. 

''The  deepest  draught  vessel  that  ever  enterad  the  harbor  was  an  English  cruiser 
(Revolutionary  war),  drawing  22  feet.-  She  was  taken  out  again  by  a  resident  pilot, 
who  stated  that  she  crossed  the  bar  with  an  ordinary  high-tide,  but  struck  lightly 
several  times.  In  the  year  18:58  the  ship  Napoleon,  bound  for  Liverpool  with  naval 
stores,  crossed  the  bar  with  a  draught  of  17^  feet. 

"The  heavy  southwest  gales  of  1815  injured  the  bar  so  that  but  12  feet  could  be 
carried  over  it  at  low-water.  This  was  the  most  violent  aud  disastrous  gale  ever 
known  on  the  coast.    Those  Qf  181 1  and  181:5  were  also  severe. 

**From  the  above  statements  and  resnlrs  it  may  be  readily  inferred  that  the  differ- 
ences in  depth  are  attributed  to  local  causes  of  a  trannient  character,  not  permanently 
affecting  the  general  capacity  of  the  bar."— (W.  Irving  Vinal,  United  States  Coast 
Survey, 

I  also  learned  from  the  Messrs.  Smith,  resident  pilots  at  Beaufort,  that  on  the  3l8t 
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of  March,  1880,  tlie  ship  Santiaj^o  de  Cuba,  draught  18  feet,  capacity  l,l>'^  tons,  en- 
tered the  harbor  at  ordinary  high-tide,  and  cleared  with  scarcely  any  difficnlty. 

Before  and  after  reaching  Beauforr,  I  learned  that  considerable  anxiety  was  felt  by 
the  inhabitants  as  to  the  future  of  the  town,  on  account  of  the  rapid  washing  away 
of  Shaciflefonl's  Point,  thus  leaving  the  town  more  exposed  to  the  ocean.  I  was  t<ild 
by  several  that  within  the  last  seven  or  eight  years  the  point  had  washed  away  nearly 
a  mile. 

So  careful  attention  was  given  to  the  location  of  the  point,  and  it  was  ascertained 
that  since  the  coast  survey  of  1873  it  has  washed  about  1,000  feet,  and  that  the  dei>oeit 
resulting  from  the  wash  hua  been  made  in  the  harbor.  This  is  deserving  of  notice, 
and  it  is  highly  important  that  the  point  as  it  now  stands  should  be  maintained,  and 
if  practicable  be  partially  restored  to  its  former  condition. 

I  learn  from  General  Gillmore's  rej»ort  on  Fort  Macon  that  more  than  twenty  yeare 
ago  five  short,  spur  jetties,  formed  of  stone  of  random  sizes,  were  built  to  the  east  and 
south  of  the  fort  for  the  security  of  the  sxt-e,  and  that  until  quite  recently  they  thor- 
oughly subserved  their  purpose;  that  two  have  remained  intact,  two  have  settled, 
while  the  other  has  disappeared  from  sight. 

An  appropriation  of  $6,000  has  been  asked  for  to  restore  or  renew  these  Jetties.  A 
project  of  the  same  kind  would  be  sudicieut  for  the  preservation  of  Shackleford's  Point, 
since  its  character  is  very  similar  t<o  that  of  Fort  Macon  Point;  therefore  I  recommend 
that  three  spur  jetties,  of  a  length  of  200  feet  each,  be  placed  at  the  point,  one  on  the 
inside,  one  at  the  end,  and  the  other  on  the  outside.  It  it  estimated  that  the  cost  for 
stone,  transportation,  labor  on  the  jetties,  and  contingencies  will  be  $30  per  linear 
foot,  which  makes  $1H,000  the  total  auiount  recommended  to  be  expended  in  securing 
Sh ack  leford's  Poi n t . 

The  storm  that  swept  the  Atlantic  coast  on  the  18th  August,  1879,  was  a  disastrous 
one  to  the  harbor  and  the  town  of  Beaufort.  It  did  not  lessen  the  capacity  of  the 
bar  channel,  but,  besides  washing  Shackleford  and  Fort  Macon  points,  it  serionsly  af- 
fected the  channels  and  bars  inside  the  harbor,  making  a  bar  on  the  left'  side  of  the 
southern  entrance  to  Lewis'  Thoroughfare,  slightly  shoaling  the  Bnlkhead  Channel 
and  forming  a  bnlkhead  from  the  neighborhood  of  Morse's  Slough  up  the  North  River 
Channel  to  Carrot's  Island,  thus  almost  entirely  stopping  up  the  eastern  entrance  to 
Town  Channel,  so  that  it  is  now  navigable  for  only  canoes  and  small  sail-boats,  and 
that,  too,  only  on  the  early  ebb  and  lat«  flood  tides.  The  improvement  of  this  chan- 
nel, though,  will  be  discussed  later. 

Having  entered  the  harbor,  the  bar  channel  is  continned  in  three  directions,  one 
leading  to  Morehead  City,  one  up  the  eastern  end  of  the  harbor  affording  entrance  to 
Back  Sound,  Core  Sound,  and  North  River,  the  ojbher  going  in  the  direction  of  Bean- 
ford  through  thd  Bulkhead  Channel.  This  channel  has  a  depth  of  at  least  9  feet,  np 
to  its  end  at  Town  Marsh ;  but  from  that  point  navigation  over  to  Beaufort  is  impeded. 
You  will  find  by  inspection  of  the  map  herewith  submitted  the  channel  best  suscep- 
tible of  im])rovement,  and  upon  which  I  have  made  estimates  for  a  width  of  200  feet 
and  a  depth  of  9  feet  at  ordinary  low-water.  Commencing  near  the  west  end  of  Town 
Marsh  it  runs  parallel  to  the  marsh  for  a  distance  of  1,375  feet,  thence  over  to  a  point 
575  feet  from,  and  opposite,  the  central  wharves  of  Beaufort ;  and  from  this  point  I 
have  estimated  for  excavation  so  that  there  will  be  an  area  or  turning  space  along  the 
wharves  for  a  distance  of  650  feet  with  an  ample  but  regularly  varying  width.  A  cor- 
rect idea  of  this  can  best  be  gotten  from  a  glance  at  the  map. 

The  cost  of  improving  this  channel  is  given  fduB: 

147,686  cubic  yards  mud  and  sand  dredging,  20  cents  per  yard |29,537  20 

For  engineering  and  contingencies  add  10  per  cent 2,953  72 

Total  amount..' 32,490  92 

TOWN  CHANNEL. 

It  has  been  before  noticed  in  this  report  that  the  storm  of  August  18,  1879,  produced 
such  effect,  upon  the  eastern  entrance  of  this  channel  that  it  is  now  very  ^hallow. 
That  this  channel,  or  a  portion  of  it,  in  connection  with  one  that  I  shall  shortly  men- 
tion, should  be  opened,  is  not  only  of  much  importance  to  the  town  of  Beaufort,  but  also 
to  the  people  who  live  on  the  North  River  and  the  straits.  Nearly  all  these  people  t«ke 
their  produce  to  Beaufort,  and,  as  the  channel  is  now,  they  must  make  the  trips  in 
canoes  and  flats,  and  wait,  too,  for  high-tide  before  they  can  enter  the  channel. 

It  is  not  advisable  that  the  general  government  should  at  this  time  excavate  the 
channel  to  a  depth  of  9  feet,  but  the  following  project  seems  worthy  of  recommenda- 
tion. 

From  an  inspection  of  the  maps  it  will  be  seen  that  the  6-foot  contour  runs  off  from 
the  wharves  of  Beaufort  iu  the  direction  of  Town  Channel.  It  is  hereby  recommended 
that  from  the  eastern  extremity  of  this  contonr  a  channel  with  depth  of  6  feet,  mean 
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low- water,  and  width  of  100  feet,  shall  be  excavated  down  the  old  Town  Channel  un- 
til nearly  opposite  the  western  end  of  Horse  Island,  thence  through  the  creek  north 
of  the  islan<l  and  out  to  the  6- foot  contour  which  soon  conjoins  with  the  channel  up 
the  North  River  and  through  the  straits.  The  reasons  for  this  project  are  apparent. 
The  first  part  of  the  proposed  channel  would  not  be  subjected  to  the  iutlueuce  of 
storms,  since  it  is  protected  by  Town  Marsh  and  Bird  Island  Shoal,  or  the  high  land  of 
the  shoal ;  hot  if  the  latter  part  of  the  excavations  were  through  the  old  channel,  i.  e., 
to  the  south  of  Horse  Island,  the  channel  thns  formed  would  have  no  natural  protec- 
tion, since  different  surveys  show  that  it  is  subjected  to  the  influences  of  the  vviuds, 
having  shoaled  considerably  within  the  last  two  years.  But  the  continuation  of  the 
channel  herein  proposed  would  have  ample  protection  by  Hoi*se  Island  and  could  be 
maintained  without  trouble.  Below  is  an  illustration  of  costs  for  the  proposed  im- 
provements: 

143,693  cubic  yards  mud  and  sand  dredging,  20  cents  per  yard J28, 738  60 

For  engineering  and  contingencies  add  10  per  cent 2, 873  86 

Total  amount 31,612  46 

Thus  the  cost  for  the  entire  amount  of  excavation  as  recommended  in  this  report 
will  be  $64,103.38,  and  the  cost  of  the  jetties  at  Shackleford's  Point  $18,000,  making 
182, 103.38,  the  total  amount  recommended  to  be  expended  in  the  present  improvement 
of  Beaufort  Harbor. 

Beaufort  is  a  village  of  about  2,000  inhabitants,  and  is  best  known  as  a  summer  re- 
sort. It  has  a  good  commerce,  snipping  fish  and  oysters  to  the  various  cities  as  far 
north  as  New  York,  while,  as  a  shipping  point  for  rice,  it  is  making  rapid  strides.  It 
has  no  line  of  steamers,  but  does  quite  a  good  business  through  the  instrumentality 
of  sailing  craft. 

Morehead  City,  however,  has  a  line  of  steamers  with  New  York;  making  eight-day 
trips,  but  does  not  clear  much  sail. 

I  am,  sir,  very  respectfully,  your  obedient  servant, 

Chas.  M.  Ybates, 

Assiatani  Engineer, 
Capt.  Charles  B.  Phillips, 

Corps  of  EngineerSy  U.  3.  A, 


I   14. 

IMPROVEMENT   OF   TETE    CAPE    FEAR   RIVER,    FROM   WILMINGTON   TO 
FAYETTEVILLE,  NORTH  CAROLINA. 

The  act  of  Congress  approved  June  14,  lSS%j  directed  an  examination 
or  survey  of  this  portion  of  the  river — 

With  a  view  of  ascertaining  cost  and  practicability  of  clearing  away  logs  and  over- 
|]^wing  trees,  and  of  dredging  out  such  shoals  ae  now  interfere  with  commerce,  item- 
izing cost  of  each  separately. 

An  examination  was  made  in  January  last,  and  a  report  accompanied 
by  maps  and  estimate  of  cost  of  proposed  improvement  was  submitted 
to  the  Chief  of  Engineers  January  26,  and  will  be  found  printed  in 
House  Ex.  Doc.  No.  78,  Forty-Sixth  Congress,  third  session. 

The  improvements  proposed  consist  in  the  removal  of  snags  and 
sunken  logs,  the  clearing  of  the  banks  of  overhanging  trees,  a  small 
amount  ot  dredging  and  the  construction  of  experimental  dike  in  the 
upper  and  shoal  portions  of  the  stream. 

The  estimated  cost  of  the  work  proposed  was  $55,755.00 ;  this,  how 
ever,  was  only  for  a  part  of  the  work  that  will  be  required  for  the  entire 
improvement. 

The  river  and  harbor  act  of  March  3, 1881,  appropriated  $30,000  for 
this  work — 

Provided,  That  the  Secretary  of  War  is  directed  to  expend  of  the  money  hereby  ap- 
propriated, a  sum  nor  exceeding  $10,000  to  extingnish  any  claim  of  right  held  by  any 
company  or  coi-poratiou,  to  take  tolls  or  make  charges  for  the  navigation  of  so  much 
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of  said  river,  as  is  above  described:  And  provided  further.  That  said  claim  of  rigbt 
shall  bo  extinguished  and  released  on  or  before  the  first  day  of  December,  1881,  uuti 
DO  part  of  this  appropriation  shall  be  expended  in  the  improvement  of  said  river  iiniil 
snch  claim  of  right  is  wholly  extinguished  and  released:  Provided  further^  That  noth- 
ing herein  contained  shall  be  taken  or  held  as  a  waiver  on  the  part  of  the  United 
States  to  the  exclusive  control  of  navigation  of  said  river,  relieved  from  any  charges 
or  tolls  imposed  by  any  company  or  corporation. 

A  project  for  the  expenditure  of  this  amount  of  this  appropriation 
has  been  called  for  by  the  Chief  of  Engineers  but  has  not  been  submit- 
ted, pending  negotiations  with  parties  who  control  the  franchises  re- 
ferred to  in  the  appropriation. 

The  appropriation  named  herein  is  the  only  one  that  has  been  made 
for  this  portion  of  the  Cape  Fear  River. 

The  Cape  Fear  River  is  in  the  collection  district  of  Wilmington,  N.  C. 

Money  statement 

Amount  appropriated  by  act  approved  March  3,  1881 $30,000  00 

July  1,  1881,  amount  available 3O,0iiO  (»0 

Amount  (estimated)  required  for  completion  of  existing  project 35, 7r>5  00 

Amount  that  can  bo  profitably  expended  in  fiscal  year  ending  June  30,  1883.     35, 753  00 


examination  of  cape  fkar  river,  north  carolina,  betwiien 
wilmington  and  fayettevillb. 

United  States  Engineer  Office, 

NorforJcj  Fa.,  January  26,  1881. 

General:  The  river  and  harbor  act  approved  Jiiue  14, 1880,  called 
for  an  examination  Oi*  survey  of  "the  Cape  Fear  Eiver,  North  Carolina, 
between  Wilmington  and  Fayetteville,  with  a  view  of  ascertaining  cost 
and  practicability  of  clearing  away  logs  and  overhanging  trees,  and  of. 
dredging  out  such  shoals  as  now  interfere  with  commerce,  itemizing  cost 
of  each  separately." 

As  ojierations  were  suspended  on  most  of  the  works  in  my  charge  in 
this  vicinity  on  account  of  the  severity  of  the  w^eather,  I  was  fortunate 
in  being  able  to  intrust  the  examination  to  Mr.  George  H.  Elliott,  assist- 
ant engineer. 

Tmcings,  eleven  in  number,  exhibiting  the  present  condition  of  the 
river  between  the  i>oints  indicated  in  the  appropriation  act  referred  to 
above,  are  transmitted  to  you  this  day. 

Mr.  Elliott's  report  upon  the  examination  in  question  is  given  below, 
as  follows: 

Norfolk,  Va.,  January  24,  IftSl. 

Captain:  I  have  the  honor  to  Bubmit  herewith  report  of  an  exaniination  of  the 
Cape  Fear  River,  North  Carolina,  between  Wilmington  and  Fayetteville,  made  in 
compliance  with  yonr  inHtinictionH  in  the  early  part  of  the  present  mouth.  This  ex- 
amination was  for  the  purjwBe  **of  attci-rtainiug  the  cost  and  practicability  of  clear- 
ing away  1oj;8  and  overhanging  trees,  and  of  dredging  ont  such^hoals  as  interfere  with 
commerce." 

A  survey  of  this  river  was  made  in  1871,  when  that  portion  of  it  now  under  consid- 
eration was  carefully  sounded.  It  was  thought  that  no  material  change  had  taken 
place  in  the  general  character  since  that  time,  and  that  a  resurvcy  would  be  unnec- 
essary; and  the  testimony  of  pilots  and  others  conversant  with  the  river  is  to  this 
effect.  The  exaniination  was  therefore  limited  to  ascertaining,  so  far  as  practicable, 
the  number  of  snags,  sunken  logs,  and  overhanging  trees  to  be  removed. 

A  freshet  which  n.id  commenced  to  raise  the  water  in  the  river  prevented  the  obs^r 
vations  being  as  thorough  as  was  desirable,  but  it  is  believed  that  the  information  ob~ 
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taiued  from  pilots  and  captains  is  as  satisfactory  with  rogardto  the  objects  at  present 
in  view  as  could  be  bad  except  from  an  expensive  survey,  which  would  have  to  include 
the  dragging  of  the  river,  to  ascertain  with  any  exactness  the  number  of  sunken  logs 
and  snags.  Under  these  circumstances  trips  were  made  up  and  down  the  river  be- 
tween Wilmington  and  Fayetteville,  when  notes  were  taken  as  to  the  locality  of  such 
Qnags,  &c.,  as  they  (the  pilots)  had  knowledge  of;  these  are  indicated  on  the  charts 
herewith  (11  in  number),  which  are  tracings  of  the  maps  of  the  survey  of  1871,  with 
such  slight  changes  as  have  been  found  necessary.  A  tabulated  list  of  the  snags  is 
also  given  at  the  end  of  this  report. 

In  addition  to  the  snags,  &c.,  which  are  individuaUy  mentioned,  there  are  several 
stretches  of  the  river  where  such  ol>structions  exist ;  these  are  also  stated  in  the  list. 

The  overhanging  ti-ees  are  very  frequent  from  Fayetteville  for  some  60  miles  down 
the  river ;  below  that  they  are  less  so.  Few  of  the  trees  are  large,  and  at  present  they 
do  not  much  obstruct  navigation,  but  their  tendency  is  to  fall  into  the  river  when  the 
banks  are  weakened  by  the  action  of  the  freshet  water ;  for  this  reason  a  large  num- 
ber of  them  ought  to  be  removed. 

The  bed  of  the  river  for  some  66  miles  below  Fajretteyille  is  composed  almost  en- 
tirely of  sand,  which  is  constantly  changing  in  position  from  the  action  of  freshets. 
During  the  summer  months  the  volume  of  water  is  insufficient  to  give  a  continuous 
channel,  the  river  then  presenting  a  succession  of  sand  bars  and  shoals  with  occasional 
deep  water,  principally  in  the  bends. 

Any  improvement,  to  be  permanent,  will  necessitate  the  contraction  of  the  channel 
way  in  many  of  the  straight  reaches  over  a  large  portiim  of  the  distance  named. 

With  the  exception  of  one  place  (Thames'  Shoal),  dredging  would  be  useless,  as  the 
first  freshet  would  till  up  any  channel  excavated  through  the  shifting  sand.  Thames' 
Shoal  is  a  bed  of  pipe-clay,  through  which  it  is  pioposed  to  dredgt*  a  channel  of  60 
feet  in  width  to  a  depth  of  5  feet  at  low  summer  water.  The  bed  of  the  river  con-  ' 
tains  also  many  sunken  logs,  under  the  sand  in  some  cases,  as  is  stated  by  the  ])ilots 
who  have  been  engaged  in  removing  snags,  &c.,  overlying  each  other;  to  w^hat  ex- 
tent cannot  well  be  ascertained  except  by  actual  operations  in  removing  them. 

The  improvements  nee<led  in  the  river  are  confined  principally  to  the  75  miles  from 
Fayetteville  down ;  over  this  entire  portioh  the  banks  need  trimming  of  the  overhang- 
ing trees,  and  snags  and  logs  should  be  removed  from  the  river-bed.  To  accomplish 
this  work  will  require  the  employment  of  a  bolster  with  the  necessary  appliances  for 
dragging  the  bottom  to  tind  and  raise  snags,  ^c.  This  work  can  only  be  done  satis- 
factorily at  a  low  stage  of  water,  and  will  cost  about  $500  })er  mile ;  an  estimate  for 
this  sum  is  submitted.  As  previously  stated,  there  is  no  continuous  channel  for  some 
60  miles,  and  to  provide  one  will  require  the  contraction  of  the  water-way.  I  am  not 
prepared  to  submit  an  estimate  for  this  entife  work,  but  respectfully  suggest  that  an 
amount  of  $5,000  be  appropriated  for  the  construction  of  experimental  jer ties  or  dikes 
of  cheap  character  to  be  placed  at  right  angles  to  the  axis  of  the  stream,  at  int-ervaU, 
from  either  side,  to  be  built  a  little  above  the  onliuary  low  summer  water,  aud  to  be 

E laced  first  in  the  shoalest  of  the  straight  reaches.    Dikes  of  piles  wattled  between 
ave  proved  quite  successful  in  other  rivers  of  similar  character,  and  can  be  con- 
structed for  about  $1  per  running  foot. 

An  estimate  is  also  submitted  for  the  excavation  of  a  channel  through  Thames' 
Shoal  (previously  mentioned). 

I  would  mention,  incidentally,  that  while  on  the  river  the  steamer  Governor  Worth 
struck  a  log  which  had  lodgedin  a  tree  uearXJounciFs  Bluff,  and,  after  running  about 
1^  miles,  sunk  ;  the  locality  of  the  wreck  is  indicated  on  chart.  She  will  doubtless  be 
raised  by  her  owners  as  soon  as  the  freshet  subsides. 

ESTIMATE. 

For  clearing  75  miles  of  river,  at  $500  per  ipile $87,500  00 

For  dredging  at  Thames'  Shoal  channel,  1,900  feet  by  60  feet,  15,000  cubic 

yards,  at  40  cents 6,000  00 

For  construction  of  experimental  dike,  say  5,000  linear  feet,  at  $1  per  foot.      5, 000  00 

48,500  00 
And  for  contingencies  and  engineering  15  per  cent 7, 275  00 

Total .\ 55,775  00 

•  «  «  «  «  «  « 

Fayetteville,  the  head  of  steamboat  navigation  proper,  is  situated  about  a  mile  from 
the  river,  113  miles  above  Wilmington.  It  is  a  flourishing  town,  with  a  population 
of  some  7,000,  and  is,  next  to  Wilmington,  the  principal  depot  for  naval  stores  in  the 
State.  Within  a  few  miles  are  several  cotton  and  woolen  mills,  and  others  are  now 
projected.  For  miles  in  either  direction  turpentine  distilleries  are  found.  Cotton  is 
raised  to  a  considerable  extent  in  the  vicinity;  it  is  estimated  that  10,000  bales  will 
be  brought  in  for  shipment  this  season,  and  the  production  is  continually  increasing. 
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There  is  also  cniite  an  extensive  industry  in  flonrtng  mills,  the  prodact  of  which  is 
shipped  in  considerable  quantities.  Five  steamers  are  regularly  engaged  plying  be- 
tween Wilmington  and  Fayetteville ;  these,  with  one  exception  (the  Governor  Worth, 
a  side-wheel  steamer),  are  stern- wheel  boats,  with  a  load  draught  of  something  lea 
than  4  feet.  There  is  also  railroad  communication  with  the  seaboard  via  Raleigh  and 
Weldon  at  Norfolk.  Full  statistics  of  the  commerce  of  Fayetteville  and  the  river  gen- 
erally were  expected  to  be  furnished  by  parties  engaged  in  the  shipping  interests,  bnt 
have  not  yet  been  received.  This  is  to  be  regretted,  as  from  what  the  writer  learned 
in  conversation  they  would  show  a  very  marked  increase  over  those  obtained  in  1871. 

The  only  town  between  Wilmington  and  Fayetteville  is  Elizabeth,  the  county  seat 
of  Bladen ;  a  small  population  is  scattered  in  the  vicinity  engaged  in  the  mannfactnre 
of  naval  stores  which  are  brought  here  for  shipment.  River  landings  are  very  numer- 
ous, there  being  about  one  hundred  on  the  river,  most  of  which  are  places  for  ship- 
ment of  the  st-aple  of  this  section.  , 

•  •«•••• 

Very  respectfully,  your  obedient  servant, 

Geo.  H.  Eluott, 

Asuiaiant  Engineer. 
Capt.  Chas.  B.  Phillips, 

Corp%  of  Engineers,   U,  S,  A, 

Mr.  Elliott's  report,  as  given  above,  is  so  mach  in  detail  that  I  deem 
it  unnecessary  to  add  to  it,  except  to  say  that  I  concur  with  him  in  his 
views  regarding  the  needed  improvement  of  the  river,  and  that  I  think 
that  the  expenditure  of  the  amount  of  bis  estimate  ($56,000)  would  be 
judicious.  Should  the  appropriation  be  made,  some  special  study  will 
be  requisite  in  order  to  fix  the  exact  location  of  the  experimental  jetties 
proposed. 

This  river  was  carefully  surveyed  under  the  direction  of  Col.  W.  P. 
Craighill,  Corps  of  Engineers,  during  the  year  1871,  by  Mr.  Elliott. 

Reports  upon  the  survey  will  be  found  printed  in  the  Report  of  the 
Chief  of  Engineers  for  1872,  pages  741-9,  inclusive.  Attention  is  re- 
spectfully called  to  the  same. 

The  Cape  Fear  River  is  in  the  coUection  district  of  Wilmington,  N.  C. 

I  am,  general,  very  respectfully,  your  obedient  servant, 

Chas.  b.  Phillii^s, 


The  Chief  of  Engineers,  U.  S.  A. 


Captain  of  Engineers. 


lis. 

improvement  of  LILLINGTON  river,  north  CAROLINA. 

The  act  of  Congress  approved  June  14, 1880,  directed  an  examination 
or  survey  of  this  river. 

This  examination  was  made  during  August  of  that  year  and  a  report 
upon  same,  together  with  maps,  plan^  and  fetimate  of  cost  of  proposed 
improvement,  was  submitted  January  29, 1881,  and  was  printed  in  House 
Ex.  Doc.  No.  78,  Forty-sixth  Congress,  third  session.'' 

The  improvement  proposed  consists  in  clearing  out  snags  and  logs, 
cutting  down  overhanging  trees  and  the  dredging  off  of  a  few  abrupt 
I)oints  with  a  view  to  secure  a  5-foot  navigation  from  the  mouth  of  the 
river  where  it  empties  into  the  Cape  Fear  to  the  village  of  Lillington,  a 
fraction  over  11  miles  above. 

The  entire  estimate  for  the  proposed  improvement  is  $6,003.75. 
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The  act  of  Confess  of  March  3, 1881,  appropriated  $3,000  for  this 
work.  A  project  for  the  expenditure  of  this  sum  was  submitted  April  7. 
The  project  contemplates  the  carrying  out  of  the  work  indicated  above, 
commencing  at  the  mouth  of  the  river  and  working  as  far  up  as  funds 
will  permit. 

As  the  work  is  of  such  a  character  as  not  to  be  susceptible  of  exact 
specifications,  it  will  be  conducted  by  the  hire  of  machinery  and  the 
purchase  of  material  in  open  market. 

The  appropriation  herein  referred  to  is  the  only  one  that  has  been 
made  for  this  work. 

To  complete  the  work  proposed  will  require  the  further  appropriation 
of  $3,003.75. 

Lillington  Eiver  is  in  the  collection  district  of  Wilmington,  N.  C, 

Money  statement 

Amonnt  appropriated  by  act  approved  March  3,  1881 $3, 000  00 

July  1,  1881,  amonnt  available 3,000  00 

Amonnt  (estimated)  reqnired  for  completion  of  existing  project 3, 003  75 

Amount  that  can  be  profitably  expenaed  in  fiscal  year  ending  June  30, 1883.  3, 003  75 


examination  op  lillington  eiteb,  north  carolina. 

United  States  Engineer  Office, 

Norfolkj  Va.j  January  29, 1881. 

General:  Your  letter  of  the  17th  of  June,  1880,  placed  me  in  charge 
of  the  examination  or  survey  of  Lillington  River,  Korth  Carolina,  .pro- 
vided for  in  the  last  river  and  harbor  appropriation  act  of  Congress. 

I  intrusted  the  examination  to  a  party  in  charge  of  Assistant  J.  P. 
Darling,  who  took  up  and  completed  the  field  work  during  the  month 
of  August  last.    *    *    * 

His  report,  as  well  as  tracings,  two  in  number,  from  his  original  map 
exhibiting  the  present  condition  of  the  river,  and  the  localities  of  the 
proposed  improvements,  are  respectfully  transmitted  herewith. 

Lillington  River  is  a  tributary  to  the  northeast  branch  of  the  Cape 
Fear  River,  emptying  into  the  latter  from  the  west,  at  a  point  about  12 
miles  above  the  city  of  Wilmington,  !N^.  C. 

Transportation  upon  the  river  is  at  present  limited  to  rafts  of  timber 
and  flat-boats,  loaded  chiefly  with  naval  stores  and  cord- wood. 

Above  the  village  of  Lillington,  a  little  over  11  miles  from  the  mouth 
of  the  river,  it  appears  to  be  impracticable  to  attempt  any  improvement 
of  the  river;  or  at  least  the  amount  of  trade  both  present  and  pros- 
pective does  not  seem  to  warrant  any  expediture  upon  the  jwrtion  of 
the  river  in  question. 

Below  the  village  of  Lillington,  and  from  thence  to  the  mouth  of  the 
river,  the  trade  is  of  more  importance,  and  it  would  no  doubt  be  greatly 
stimulated  if  the  produce  of  the  vicinity  could  be  reachrd  by  light- 
draught  steamboats.  The  obstructions  to  a  5-foot  navigation,  outside 
of  a  few  snags  and  leaning  trees,  consist  solely  in  a  few  abrupt  bends, 
which  can  be  rectified  at  a  slight  expanse  by  dredging  at  six  points, 
which  are  indicated  upon  the  accompanying  tracings. 

Mr.  Darling's  estimate  for  the  whole  work,  including  dredging  and  the 
removal  of  snags  and  other  obstructions,  amounts  to  but  $6,000. 

The  estimate  seems  to  be  low,  but  as  he  has  allowed  a  large  margin 
for  contingencies,  I  think  the  amount  sufficient  to  cover  the  cost  of  the 
desired  improvements;  and  it  appears  to  me  that  the  amount  might 
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well  be  devoted  to  developing  the  section  of  country  adjacent  to  the 
river. 

Lillington  River  is  in  the  collection  district  of  Wilmington,  N.  C.     *    *    * 
I  am,  general,  very  respectfully,  your  obedient  servant, 

Chas.  B.  Phillips, 
Oaptain  of  Engineers. 
The  Chief  op  Engineers,  TJ.  S.  A. 


report  op  mr.  john  p.  darling,  assistant  engineer. 

United  States  Engineer  Oppick, 

Norfolk,  Fa.,  January  28,  1881. 

Captain  :  I  have  the  honor  to  submit  the  following  repot,  with  accompanying 
tracings,  two  in  number,  of  the  examination  of  Lillington  River,  Pender  County, 
North  Carolina,  made  under  your  direction  in  August  last. 

Having  secured  the  men  and  boats  necessary  at  Wilmington,  I  proceeded  up  the 
northeast  branch  of  the  Cape  Fear  River,  entering  the  Lillington  on  the  left,  about 
12  miles  above  Wilmington.  We  proceeded  to  the  head  of  navigation,  where  is  situated 
the  t.own  of  Lillington  (consisting  of  about  two  dozen  houses),  from  whence  the  river 
takes  its  name,  having  formerly  been  known  as  Lons  Creek. 

We  pitched  camp  at  Lillington,  and  took  a  day  for  examination  above  the  county 
bridge,  which  crosses  at  this  point.  By  poling  and  dragging  our  boats  through  narrow 
and  shallow  places  we  were  enabled  to  force  them  up  the  stream  for  a  distance  of  3.26 
miles  above  the  bridge,  and  here  commenced  our  work. 

The  Lillington  we  found  to  be  a  drain  from  the  lowlands  and  swamp  lakes  of  Upper 
Pender  County,  running  through  a  belt  of  swamp  land  to  its  mouth.  The  swamp 
averages  about  300  yards  in  width  below  the  bridge,  but  above  it  widens  to  10  miles. 
The  river  takes  a  southerly  course  to  "  Jump-and-Run ^'  Creek,  then  bears  westerly 
until  it  reaches  Riley's  Creek,  where  it  takes  a  southeasterly  course  to  its  mouth. 

To  the  county  bridge,  at  Lillington,  we  found  the  stream  crooked  and  in  places 
very  shoal  and  narrow,  its  width  varying  from  10  to  100  feet,  and  its  depth  Irora  0.2 
to  12  feet,  with  an  average  fall  of  about  1.5  feet  per  mile.  It  would  be  impossible  to 
make  ony thing  like  an  accurate  estimate  for  improving  this  part  of  the  river  without 
a  careful  survey;  and  as  the  amouut  of  commerce  would  be  very  small,  except  in  the 
item  of  timber,  I  do  not  think  it  necessary. 

At  Lillington  Bridge  the  tide  rises  and  falls  1.4  feet.  From  here  to  it>8  confluence 
with  the  Northeast  Cape  Fear  the  river  is  a  deep,  wide,  tide- water  stream,  with  a  few 
sharp  bends  and  narrow  places,  its  width  varying  from  50  to  300  feet,  and  depth  from 
7  to  42  feet.  Two  creeks  making  in  on  the  left,  and  one  on  the  right,  help  to  deepen 
and  enlarge  the  channel.  The  largest  of  these,  namely,  Riley's  Creek,  is  about  10 
miles  long,  and  is  said  to  be  navigable  to  flats  for  a  distance  of  4  miles. 

I  propose  to  partially  cut  away  three  points,  and  to  make  three  cuts  through  narrow 
necks  of  land  formed  by  sharp  bends  in  the  river.  These  are  all  shown  on  the  tracings 
in  red. 

Point  No.  1  is  Just  below  Lilligton  Lower  Landing;  Nos.  2  and  3  at  Bee  Bluff;  cut 
No.  1  is  situated  just  above  j*Jump-and-Run"  Creek;  No.  2  is  half  way  between 
**  Jump- and -Rnn''  and  Taylor's' Landing;  No.  3  is  a  short  distance  below  Sykes'  Land- 
ing. All  of  these  are  to  be  cut  to  a  depth  of  5  feet  at  low-water,  the  cuts  to  a  width 
of  60  feet.    The  banks  are  low  (about  2  feet  hi^h)  and  swampy. 

Having  made  these  cuts  and  removed  the  tew  logs,  snags,  and  leaning  trees,  the 
river  will  be  navigable  for  steamers  not  drawing  over  5  feet  of  water  as  far  up  as  the 
Lillington  Bridge. 

The  following  is  the  detailed  estimate  for  proposed  improvement: 


PlAce. 

Cut  No.  1 . . 
Cut  No.  2  . . 
Cut  No.  8  . . 
Point  No.  1. 
Point  No.  2. 
Point  No.  3. 


Number. 


Description. 


Co«t. 


2,611  cubic  yards Dredging $0  26 

1.740  cubic  yards do ' 

3,4fl0  cubic  yards | do 

678  cubic  yards , do 

696  cubic  yards do 

783  cubic  yards do 

.56  snags '  Removing 

58  logo j do 

926  leaning  trees | do 


25 

25 

25 

25 

25 

5  00 

3  00 

2  00 


Add  25  per  cent,  for  contingencies. 
Total 


Amount, 


1892  75 
435  00 
870  00 
100  50 
174  00 
195  75 
280  00 
174  00 

1,852  00 


4,803  00 
1,200  75 


6.003  75 
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Below  will  be  found  the  amonnt  of  shipping  from  the  town  of  Lillington  during  the 
year  1879: 

Bales  of  cotton 12 

Bushels  peanuts 500 

Shingles 52,000 

Barr'^Is  crude  turpentine ^ 7, 694 

Barrels  tar 4,200 

Bushels  rice , 276 

Oak  staves 52,000 

Cords  wood 2,800 

Feet  timber 200,000 

Chickens 2,200 

Dozen  eggs 1,100 

The  amonnt  of  staves,  wood,  and  timber  shipped  is  estimated,  as  there  was  no  record 
kept  of  said  articles. 

Very  respectfully,  your  obedient  servant, 

Jno.  p.  Darling, 
Assistant  Engineer, 
Capt.  Charles  B.  Phillips, 

Corps  of  EngineerSy  U,  S,  A, 


I  i6. 
IMPROVEMENT  OF  TOWN  CREEK,  NORTH  CAROLINA. 

An  examination  or  survey  of  Town  Creek,  North  Carolina,  was  di- 
rected in  the  river  And  harbor  act  approved  June  14,  1880. 

This  survey  was  made  in  September,  1880,  and  a  report  upon  same 
accompanied  by  plan  and  estimate  of  cost  of  improvement  was  submit- 
ted January  24  last,  and  may  be  found  printed  in  House  Ex.  Doc.  No. 
78,  Forty-sixth  Congress,  third  session. 

The  improvement  proposed  consists  in  remo\ang  all  obstructions  to  a 
4-foot  navigation  at  ordinary  low  tide  from  the  month  of  the  creek,  where 
it  empties  into  the  Cape  Fear,  to  "  Saw  Pit  Landing,"  about  20  miles 
above. 

The  estimated  cost  of  the  proposed  improvement  is  $9,078.48. 

The  act  of  Congress  of  March  3, 1881,  appropriated  $1,000  for  this 
work.  A  project  for  the  expenditure  of  this  sum  was  submitted  April 
7,  and  has  been  approved  by  the  Chief  of  Engineers. 

The  project  contemplates  the  carrying  out  of  the  work  indicated  above, 
commencing  at  those  points  most  pressinglv  in  need  of  improvement. 
On  account  of  the  varied  character  of  the  work,  it  will  be  conducted  by 
the  hire  of  machinery  and  labor  and  the  purchase  of  material  in  open 
market. 

The  appropriation  referred  to  above  is  the  only  one  that  has  been 
made  for  this  work. 

To  complete  the  work  proposed  will  require  the  further  appropriation 
of  $8,078.48. 

Town  Creek  is  in  the  collection  district  of  Wilmington,  N.  C. 

Money  statement 

Amount  appropriated  by  act  approved  March  3,  1881 |1 ,  000  00 

July  1,  1881,  amount  available 1  000  00 

Amount  (estimated)  required  for  completion  of  existing  project 8  078  48 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30,  1883.    8, 078  48 
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survey  op  town  greek,  north  carolina, 

United  States  Engineer  Office, 

Norfolk^  Va^  January  24, 1881. 

General  :  Yonr  letter  qf  June  17,  last,  placed  me  in  charge  of  an 
examination  or  survey  of  Town  Creek,  North  Carolina,  "to  ascertain 
cost  of  taking  out  such  shoals  as  interfered  with  ordinary  river  steam- 
boat traffic,''  said  examination  or  survey  having  been  provided  for  in 
the  river  and  harbor  act  approved  June  14, 1880. 

The  stream  being  a  short  one,  I  found  it  practicable  to  make  a  com- 
plete survey  of  it,  and  I  intrusted  the  work  to  a  party  already  in  the 
field  in  charge  of  Mr.  J.  P.  Darling,  assistant  engineer.  His  map  and 
his  accompanying  report  are  respectfully  transmitted  herewith. 

Town  Creek  is  a  tributary  to  the  Cape  Fear  River,  emptying  into  the 
latter  from  the  west  at  a  point  about  8  miles  below  the  city  of  Wilming- 
ton, N.  C.  At  present  the  stream  is  navigated  only  by  a  few  small 
flat-boats  engaged  in  the  transportation  of  naval  stores  and  cord-wood. 
Cotton  and  rice  are  cultivated  to  a  considerable  extent  along  the  banks, 
but  these  products  are  sent  to  market  at  Wilmington  mainly  overland. 

At  the  entrance  to  the  creek  there  is  no  obstruction  to  navigation  by 
steamboats  drawing  5  feet  of  water  at  ordinary  low-tide,  and  the  same 
depth  exists  to  a  point  known  as  "  Hog- Wallow  Landing,"  the  only  ob- 
structions being  sunken  logs,  snags,  and  overhanging  trees. 

Above  the  latter-named  point,  and  between  it  and  "  Saw  Pit  Land- 
ing,'' 5  miles  farther  up  the  stream  (the  highest  point  to  which  steam- 
boat navigation  can  be  made  practicable),  four  shoals  are  encountered. 
To  excavate  through  these  a  channel  60  feet  in  width  at  bottom,  and  4 
feet  in  depth  at  low- water,  would  require  the  removal  of  about  9,000 
cubic  yards  of  material.  Mr.  Darling's  estimate  of  cost  of  this  excava- 
tion, as  well  as  cost  of  removal  of  121  snags,  50  sunken  logs,  2,213  over- 
hanging trees,  and  two  sunken  flat-boats,  amounts  to  a  trifle  over  $9,000. 

The  expenditure  of  the  above  amount  would  do  much  to  develop  a 
valuable  section  of  country. 

The  lighters  now  navigating  the  creek  are  not  required  to  be  regis- 
tered at  the  custom-house,  and  so  no  authentic  statistics  as  to  the  pres- 
ent commerce  of  the  creek  can  be  obtained. 

Should  the  creek  be  improved  for  steamboat  na\igation  much  of  the 
overland  traffic  would  no  doubt  be  diverted  to  the  cheaper  mode  of 
transportation  by  water. 

Town  Creek  is  in  the  collection  district  of  Wilmington,  N.  C. 

I  am,  general,  very  respectfully,  your  obedient  servant, 

Chas.  B.  Phillips, 
Captain  of  Ungineers. 
The  Chief  of  Engineers,  U.  8.  A. 


report  of  mr.  john  p.  darling,  assistant  enginekr. 

United  States  Engineer  Office, 

Norfolk^  Va,y  January  22,  1881. 
Captain  :  I  beg  leave  to  snbmit  my  report  of  the  survey  of  Town  Creek,  North  Car- 
olina, made  in  accordance  with  your  instructions  in  l^ptember,  1880,  with  accompany- 
ing tracing. 

Town  Creek  is  a  tide-water  stream,  there  beins  a  slight  rise  and  fall  of  the  tide  as 
far  up  as  Saw  Pit  Lauding,  which  I  made  the  initial  point  of  ray  survey.  Above  this 
point  the  creek  forks,  making  several,  small,  crooked,  and  shallow  streams  through 
the  swamps,  which  are  on  about  the  same  level  with  the  water. 
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From  Saw  Pit  Lancing  the  creek  takes  an  easterly  course  through  Bransmck  County, 
emptyiug  iuto  the  Cape  Fear  River  at  the  head  of  Campbell^s  Island,  about  8  miles 
below  Wilmington,  N.  C,  which  is  the  market  for  the  produce  of  this  section  of  the 
country,  consisting  chiefly  of  cotton,  rice,  and  naval  stores.  Nearly  all  of  these  are 
now  transported  across  the  country  by  wagon  a  distance  of  12  to  15  miles. 

There  are  two  or  three  flat-boats  on  the  creek,  but  it  takes  them  so  long  (about  a 
week)  to  make  a  trip  (as  they  have  to  wait  for  the  tide)  that  they  carry  little  of  the 
freight. 

The  width  of  the  creek  varies  from  40  to  450  feet,  but  the  general  average  is  about 
125  feet.  Cultivated  land  extends  along  the  banks  on  the  upper  part  of  the  creek 
from  Saw  Pit  to  Pine  Blufl*.  Bt^low  that  point  swamps  and  rice-flelds  extend  to  the 
mouth. 

The  principal  obstructions  to  navigation  are  logs,  snags,  and  shoals.  The  shoals, 
four  in  number,  are  all  located  between  the  bridge  and  Hog-Wallow  Landing,  5  miles 
below  the  initial  point.  They  are  formed  by  sand-bai-s,  and  are  covered  with  grass, 
except  in  the  channel.  The  water  is  good  from  Saw  Pit  Landing  to  the  first  slioal, 
1,500  feet  below  the  bridge,  at  RusseU's  Landing.  This  shoal  is  150  feet  in  length, 
with  30  to  35  feet  width  of  channel,  and  3.3  feet  of  water*  Shoal  No.  2  occurs  2,250 
feet  below  the  bridge,  is  190  feet  long,  width  of  channel  30  feet,  and  depth  of  water 
1.6  feet.  No.  3  is  at  Tar  Landing.  This  shoal  is  700  feet  long,  and  would  require  the 
dredging  of  a  new  channel,  as  the  old  one  is  very  crooked  and  narrow. 

A  short  distance  below  Snowfield  there  is  a  sand-bar  formed  by  a  sunken  flat-boat. 
This  would  have  to  be  removed.  . 

There  is  still  another  shoal,  No.  4,  at  a  bend  a  short  distance  above  Hog- Wallow 
Landing.  This  one  is  only  120  feet  long,  with  a  depth  of  3.1  feet  of  water.  From 
this  landing  to  the  mouth  there  is  plenty  of  water,  varying  from  7  to  25  feet  in  depth, 
the  only  obstruction  being  logs  and  snags.  There  are  a  great  many  leaning  trees 
that  would  need  to  be  cut  and  hauled  away  from  the  banks  to  prevent  their  falling 
iuto  the  creek  hereafter. 

My  estimates  are  for  a  channel  60  feet  in  width  on  the  shoals  and  4  feet  deep  at  low- 
water. 

Table  of  estimates  for  improving  Tovm  Creek,  Xorth  Carolina.        ' 


Place. 


Number. 


Description. 


Cost. 


Amount. 


Shoal  No.  1 689  cubic  yards ;  Dredging.. 

Shoal  No.  2 , >  1,330  cubic  yards ■ do 

ShoalNo.  3 '  6,637  cubic  yards i....do 

Shoal  No.  4 266  cubic  yards ■ — do 

Bemoving i  121  snags '  Removing. 

Do I  50  loss I do 

Do ■....    2,213  leaning  trees do 

Do I  28unken  flat-boats  —  i — do 


$0  20 
20 
20 
20 
5  00  ! 
3  00 
2  00  ) 
800  00  , 


Add  20  per  cent,  for  contingencies . 
Total 


$137  80 

266  00 

1, 327  40 

53  20 

605  OO 

150  00 

4, 426  00 

600  00 

;        7,  565  40 
1,  513  08 

9, 078  48 


I  was  unable  to  gather  any  statistics  of  the  amount  of  commerce,  as  the  craft  which 
navigate  the  creek  are  not  required  by  law  to  register  at  the  custom-house. 
The  port  of  entry  for  this  creek  is  Wilmington,  N.  C. 
Very  respectfully,  your  obedient  servant, 

Jno.  p.  Darung, 

Assistant  Engineer. 
Capt.  Chas.  B.  Philips, 

Corps  of  Engineers  J  U.  S,  A. 


I   17. 
IMPROVEMENT  OF  YADKIN  RIVER,  NORTH  CAROLINA. 

A  survey  of  this  river  was  called  for  by  the  river  and  harbor  act  of 
June  18,  18J8,  and  was  made  under  the  direction  of  Mr.  S.  T.  Abert, 
United  States  civil  engineer,  in  October  and  November  of  that  year. 

His  report  upon  the  same  was  submitted  May  12, 1879,  and  was  printed 
65  E 
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in  tlie  Report  of  the  Chief  of  Engineers  for  1879,  Part  1,  pages  627-648. 
Reference  is  respectfully  requested  to  this  report  for  details  of  the  sur- 
vey, estimates,  statistics,  &c. 

The  act  of  Congress  of  March  3, 1879,  appropriated  $20,000  for  the 
work,  but  as  there  were  a  number  of  mill-dams  on  the  river,  the  owners 
of  which  were  unwilling  to  have  destroyed  without  compensation,  and 
no  provision  having  been  made  for  the  same,  no  work  was  done  in  that 
year. 

Tlie  act  of  June  14, 1880,  appropriated  $20,000  additional  for  this  work, 
with  a  proviso  that  $6,000  of  the  same  might  be  expended  in  purchasing 
mill-dams. 

A  personal  conference  with  a  majority  of  the  owners  of  the  dams 
showed  that  while,  as  ^  rule,  they  were  not  inimical  to  the  improvement 
of  the  river,  they,  knowing  of  the  $6,000  allotte<l  for  the  purpose,  desired 
compensation.  There  were,  however,  some  exceptions  to  this  rule,  two 
in  particular,  who  were  quite  willing  that  the  dams  should  be  removed 
that  the  river  might  be  improved. 

It  was  finally  decided  to  prepare  for  work,  and  in  September  last  the 
construction  of  machinery  for  this  purpose  was  commenced,  and  early 
in  November  following  a  hoister  scow  with  mast  and  boom  (hand  power), 
a  scow  for  floating  quarters,  and  a  small  stone  scow  had  been  completed. 

A  few  experimental  blasts  of  rock  were  made,  as  were  also  some  ex- 
aminations of  the  river. 

The  cold  weather  necessitated  a  suspension  of  operations  until  April, 
1881,  Avhen  the  construction  of  additional  working  plant  was  commenced. 
Owing  to  the  delays  in  procuring  machinery  active  operations  were  not 
commenced  until  June  6,  since  which  time  to  the  close  of  the  fiscal  year 
1|  miles  of  the  river  have  been  cleared,  so  as  to  attbrd  a  channel  safe 
and  direct,  3  feet  deep  at  low- water,  and  from  50  to  60  feet  wide,  com- 
mencing at  what  is  known  as  the  '^  Old  Road  bridge"  crossing  (a  little 
above  the  North  Carolina  Railroad  Bridge),  which  was  selected  as  the 
initial  point  of  operations.  In  addition,  a  working  party  has  been  en- 
gaged in  making  a  narrow  channel  for  the  passage  of  the  flats  engaged 
on  the  work  in  the  portions  of  the  river  above,  to  transport  material, 
&c. 

The  work  accomplished  has  necessitated  the  removal  of  616  cubic 
yards  of  solid  rock  and  150  cubic  yards  of* bowlders;  142  blasts  were 
made,  240  pounds  dynamite  used,  272  linear  feet  of  Ij^-inch  holes  drilled; 
55  logs,  trees,  and  snags  were  also  taken  out  of  the  river. 

For  the  details  of  the  work  reference  is  respectfully  requested  to  the 
report  of  Mr.  W.  H.  James,  assistant  engineer  in  immediate  charge, 
forwarded  herewith. 

The  river  and  harbor  act  of  March  3, 1881,  appropriated  $12,000  for 
continuing  this  work. 

A  project  for  the  exi)enditure  of  this  sum  was  submitted  April  2,  which 
contemplates  carrying  out  the  original  plan  of  improvement,  viz,  to  pro- 
vide a  channel  2^  to  3  feet  in  depth  through  the  numerous  ledges  of  rock 
and  shoals  in  the  river. 

This  project  was  approved  by  the  Chief  of  Engineers,  and  the  work 
will  be  conducted  accordingly. 

As  in  the  past,  the  work  will  continue  to  be  conducted  by  the  hire  of 
machinery  and  labor  and  the  purchase  of  material  in  open  market. 

The  appropriations  for  the  work  have  been — 

March  3,  1879 : :..  |SO,000  00 

June  14,  1880 20,000  00 

March  3,  1881 12,000  00 
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Money  statement. 

July  1,  1880,  amount  available $40,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 12, 000  00 

$52,000  00 

July  1, 1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880* 4,275  61 

July  1, 1881,  outstanding  liabilities - 4,105  28 

8,380  89 

July  1,  1881,  amount  available 43,619  11 

Amount  (estimated)  required  for  completion  of  existing  project 36, 000  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883,     36, 000  00 


REPORT  OP  MR.   WILLIAM  II.   JAMES,   ASSISTANT  ENGINEER. 

Salisbury,  N.  C,  July  1,  1881. 

Captain  :  I  have  the  honor  to  submit  annual  report  of  operations  in  improving  the 
Yadkin  River,  North  Carolina,  during  the  year  ending  30th  June,  1881. 
"  For  improving  Yadkin  River  an  appropriation  of  $20,000  was  ma<le  March  3,  1879. 
Another  of  $20,000  was  made  June  14,  1880,  and  a  third  of  $12,000  March  3,  1881. 

A  survey  of  the  Yadkin  River  was  made  in  the  autumn  of  1878,  for  a  full  report  of 
which,  and  estimates  for  improvement,  the  r*»sources  and  productions  of  the  country, 
&.C.,  reference  is  made  to  the  annual  report  of  the  Chief  of  Engineers  for  1879,  ApxJeii- 
dix  G  16. 

The  project  under  which  work  has  been  done  under  the  two  first  appropriations  is 
*'  to  provide  a  channel  of  2^  to  3  feet  depth  at  mean  low- water  for  li^ht-draught  steam- 
ers, by  means  of  rock  and  gravel  excavations  and  the  construction  of  wing-daips  where 
necessary,  from  the  railro^  crossing  near  Salisbury,  N.  C,  to  the  foot  of  Bean  Shoal " 
(a  distance  of  64^  miles) ;  ^^  also  the  removal  of  such  snags  and  overhanging  trees  as  may 
be  encountered." 

For  the  reasons  set  forth  in  the  last  Annual  Report  X)f  1880,  Appendix  H  17,  that  "  no 
definite  understanding  as  to  the  amount  of  claims  for  damages  to  citizens  owning  dams 
crossing  this  portion  of  the  river  by  the  proposed  improvement  had  been  arrived  at, 
and  to  avoid  any  subsequent  claims  for  such  damages  to  existing  structures  on  the  part 
of  the  mill-owners,"  ncr  portion  of  the  first-named  appropriation  had  been  expended  up 
to  30th  June,  1880. 

There  appearing  no  prospect  of  coming  to  an  understanding  with  mill-owners,  in 
September  last  it  was  deemed  advisable  by  the  engineer  officer  in  general  charge  lo 
make  preparations  for  work,  partly  with  a  view  to  stimulate  these  mill-owuers  to  com- 
ing to  some  conclusion ;.  and  in  pursuance  thereof  a  hoister-scow,  with  mast  and  boom 
and  hand  capstan,  purchased ;  also  a^oating  quarters-scow,  suited  to  a^commmlate 
some  thirty  men,  and  a  small  scow  for  transporting  stone  were  constructed,  and  somo 
examinations  of  the  river  made  by  Mr.  Frank  Brown,  the  overseer  in  immediate  charge 
at  the  time.  Except  examinations  of  the  river,  nothing  further  was  done  uutil  April, 
1881,  during  which  month  materials  were  ordered  and  some  collected  for  completing 
the  required  plant  for  wprk. 

On  the  15th  April  I  received  orders  from  the  late  Capt.  C.  B.  Phillips,  Corps  of  Engi- 
neers, to  proceed  to  Salisbury,  N.  C,  and  take  immediatrC  charge  of  **  improving  Yad- 
kin River" ;  which  I  formally  did  on  the  25th  April,  1881. 

The  construction  of  a  second  hoister-scow,  with  hand  capstan  power  and  equip- 
ments, a  floating  quarters-scow  for  about  fifty  men,  and  four  scows  for  transporting 
stone,  was  at  once  commenced  and  pushed  to  completion;  also  two  "Becket  and  Mc- 
Dowell "  steam  hoisting-engines  of  nominally  fourteen  horse-power  each,  and  two  Rand 
steam  drills  bargained  fo\,  to  be  delivered  here  by  27th  May  last,  but  only  received  on 
the  26th  June,  1881.  This  machinery  will  at  once  be  put  on  hoister-scows,  and  will 
greatly  facilitate  work. 

Plans  are  being  prepared,  but  not  yet  matured,  for  an  attachment  to  one  of  the 
hoisters  for  light  dredgiug,  which  attachment  will  not  probably  be  needed  for  this 
season.  On  6tn  June  last  work  on  the  river  was  commenced,  with  a  hand-power  hoister 
and  stone  and  quarter  scows,  at  a  point  near  and  above  the  piers  of  "  Old  Road  Bridge  " 
(a  little  above  rail  road- bridge  crossing),  which  point  for  commencing  operations  was 
selected  for  the  reason  that  the  management  of  the  North  Carolina  Railroad  Company 
propose  to  build  a  turn-out  up  to  this  point,  as  the  most  suitable  one  for  making  con- 
uection  with  steamers  on  the  Yadkin. 

Since  June  6,  three  ledges  of  hanl  rock  have  been  cut  through,  one  near  and  above 
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Sower's  Ferry,  and  two  near  and  abo^e  Old  Road  Bridge,  with  a  straielit  channel 
through  them  of  from  50  to  60  feet  clear  width ;  and  a  quantity  of  bowlders,  trees, 
logs,  and  snags  taken  out  from  the  bottom  of  the  river,  giving  a  safe  and  very  direct 
channel-way  of  3  feet  depth  at  mean  low-water  along  the  river  near  left  bank  for  a  dis- 
tance of  If  miles  up  and  above  Old  Road  Bridge.  In  this  work  600  cubic  yards  of 
solid  rock  were  blasted  and  removed,  and  150  cubic  yards  bowlders  and  55  trees,  logs, 
and  snags  taken  out;  125  blasts  made,  250  lineift  feet  of  l^lnch  holes  drilled,  and  S& 
V  pounds  dyuamite  used.  Another  force,  with  hoister  No.  2,  is  opening  a  passage  down 
the  river  from  "  Swicegood's  Mill "  to  Old  Road  Bridge,  a  distance  of  20.3  miles,  through 
the  numerous  ledges  of  rock  encountered;  said  passap;e  to  be  of  25  feet  width  and  of 
depth  to  allow  free  passage  up  and  down  the  river  lor  our  scows  and  boats,  for  con- 
venience of  work  and  transportation  of  supplies. 

On  this  latter  work,  at  **  Big  Rock  Shoal,"  six  blasts  were  made,  10  linear  feet  drill- 
ing done,  and  4  cubic  vards  rock  removed.  At  "Barnes  fish  dam"  eleven  blasts  were 
made,  12  linear  feet  drilling  done,  12  cubic  yards  rock  taken  out,  and  15  pounds  dynam- 
ite used  in  all. 

The  surveys  of  that  portion  of  the  Yadkin  River  lying  between  "Hairston's  Ferry" 
and  the  railroad  bridge  crossing  near  Salisbury  appear  to  have  been  made  at  a  flush 
stage  of  water,  when  it  was  difficult  and  hardly  possible  to  make  a  close  estimate 
of  amount  and  cost  of  required  work,  and  this  report  of  work  done  in  June,  1881,  shows 
its  amount  and  cost  to  be  much  greater  than  was  contemplated  in  estimate.  The 
surveys  higher  up  the  river  having  been  made  under  much  more  favorable  circumstances, 
estimates  based  upon  them  will  doubtless  approximate  much  more  closely  to  cost.  It 
is  to  be  considered  that  cost  of  labor,  materials,  and  hauling  is  much  higher  than  at 
the  time  the  survey  was  made,  owing  in  great  measure  to  the  high  prices  now  oflered 
and  paid  in  this  region  by  railroads  and  mining  companies.  It  has  been  imposible  to 
come  to  any  definite  understanding  with  mill-owners  as  to  what  they  will  claim  as 
damages  for  injuring  or  destroying  tneir  dams  in  passing,  except  that  all  above  Swice- 
good's  propose  to  gauge  their  claims  by  what  is  paid  to  Swicegood,  who  claims  $3,000, 
which  IS  quite  too  much,  the  mill  being  pretty  well  worn  out,  and  the  water-power 
can  hardly  be  said  to  belong  to  the  Swioegoods  beyond  the  center  of  the  river. 

The  owner  of  the  right  bank  (Hairstou)  is  very  anxious  for  the  improvement  to  go 
on,  and  authorizes  and  desires  us  to  break  down  his  end  of  the  dam,  which  he  claims 
is  there  only  by  sufference,  and  that  hindering  the  improvement  will  be  a  serious 
injury  to  his  property.  To  destroy  Hairston's  end  of  tlie  dam  and  blast  out  a  few 
bowldersnear  right- bank  would  very  seriously  injure,  if  not  destroy,  Swicegood's  water- 
power.  The  improved  channel  should,  however,  be  along  left  bank ;  one  along  right 
Dank,  though  much  more  direct,  would  be  very  costly. 

It  is  not  improbable  that  Swicegood  may  yet  consent  to  compromise  on  $1,200  or 
$1,500,  or  the  cost  of  a  steam-engine  of  power  to  run  a  mill  of  equal  or  greater  capacity 
than  his,  in  which  case  reasonable  terms  may  probably  be  made  with  mill-owners 
above. 

Wry  respectfully,  your  obedient  servant, 

Wm.  H.  James, 
Asfistant  Engineer. 

Capt.  James  Mkrcur,  « 

Cor^  of  Engineers,  V.  S.  A. 


Commercial  statistics. 

Salisbury,  N.  C,  Jw/y  23,  1881. 
Captain:  The  following  were  the  principal  agricultural  products  for  the  year  l^t^O 
of  that  part  of  the  valley  of  the  Yadkin  River  that  will  seeK  a  market  by  way  of  the 
Yadkin  when  improved  under  existing  project  from  the  bridge  of  the  North  Carolina 
Railroad  up  to  the  foot  of  Bean  Shoals,  a  distance  of  64^  miles,  viz : 

Indian  corn bushels..  1,003, 125 

Wheat do....     159,634 

Oats do..-.     226,770 

Rye do 8,456 

Buckwheat do 301 

Barley do 57 

Tobacco pounds..  1,278, 311 

Cotton bales.-  409 

Very  respectfully,  your  obedient  servant, 

Wm.  H.  James, 
JssUtant  Engineer, 
Capt.  James  Mercur, 

Corps  of  Engineers,  C  S,  A. 
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I  i8. 

IMPROVEMENT  OF  GREAT  PEE  DEE  RIVER,  SOUTH  CAROLINA. 

An  appropriation  of  $7,000  for  the  improvement  of  this  river  was  made 
by  the  river  and  harbor  act  of  June  14, 1880.  A  survey  of  this  river  was 
ordered  by  the  act  approved  March  3, 1879.  The  examination  was  made 
during  the  months  of  October  and  November^  1879,  and  a  report  upon 
same,  accompanied  by  a  plan  and  estimate  of  cost,  was  submitted  March 
5, 1880. 

The  proposed  improvement  consists  in  removing  all  obstructions,  both 
natural  and  artificial,  so  as  to  secure  a  navigable  depth  of  9  feet  as  high 
as  "  Smith's  Mills,"  aoout  46  miles  above  the  confluence  of  the  Pee  Dee 
and  Waccamaw  rivers,  and  to  secure  a  navigable  depth  of  3 J  feet  as  high 
as  the  town  of  "Cheraw,''  a  distance  of  149  miles  above  the  confluence 
of  the  rivers  above  mentioned. 

This  work  was  estimated  to  cost  $25,520. 

A  project  for  the  expenditure  of  the  appropriation  ($7,000)  was  sub- 
mitted to  the  Chief  of  Engineers  June  24, 1880,  and  by  him  approved. 

This  project  contemplated  carrying  out  the  work  as  indicated  above, 
and  as  the  work  was  of  such  character  as  to  be  difficult  of  exact  specifi- 
cation, it  was  to  be  done  by  the  hire  of  machinery  and  labor  and  pur- 
chase of  material  in  open  market. 

While  the  work  could,  without  doubt,  be  more  economically  conducted 
by  steam  than  hand  power,  the  appropriation  was  small,  and  it  was 
deemed  injudicious  to  expend  so  large  a  portion  of  it  as  would  be  neces- 
sary in  the  construction  of  steam  bolster,  &c.  Hand  power  was  there- 
fore resorted  to,  and  in  September  last  the  construction  of  the  following 
"plant''  was  commenced.  One  flat  fitted  up  with  hoisting  derrick,  one 
working  flat,  two  flats  for  quarters,  and  several  small  boats. 

This  working  plant  was  sent  up  the  Pee  Dee  early  in  November,  to 
"Pocket  Landing,"  about  170  miles  above  Georgetown,  and  between 
"Little  Bluflf"  and  "Cheraw,''  which  was  the  point  on  the  river,  accord- 
ing to  the  testimony  of  captains  and  pilots  of  steamers,  where  the  ob- 
structions to  navigation  were  the  most  serious. 

From  the  report  of  Mr.  H.  Heth,  assistant  engineer  in  charge  of  the 
work,  the  following  extracts  are  made : 

Work  was  commenced  at  ** Pocket  Landing''  about  the  10th  of  November,  1880,  and 
prosecuted  vigorously  until  the  Istof  January,  1881.  Some  250  logs  and  sunken  trees 
were  removed  from  the  channel  of  the  river,  and  1  mile  or  more  of  trees,  likely  to  be 
wa<)hod  int>  th9  river  by  freshets,  were  felled  and  cut  up. 

The  frecjuent  rises  in  the  river  during  the  month  of  January  convinced  me  that  it 
would  be  unwise  and  altogether  impossible  to  attempt  to  continue  the  work  during 
the  winter  and  early  spring  months.  Work  was  therefore  suspended  during  the  latter 
part  of  January ;  all  bauds  discharged  save  such  as  were  absolutely  necessary  to  guard 
the  government  property  during  the  season  of  high- water. 

The  work  was  resumed  in  June  1881,  and  the  remaining  obstructions  to  navigation 
in  the  "  Pocket,"  consisting  of  36  large  logs,  two  of  which  were  blasted  to  release  them 
from  the  sand,  were  taken  out.    A  number  of  smaller  logs  were  also  removed.    The 

banks  of  the  river  were  also  trimmed  of  overhani^ing  trees. 

•  •  *■*•«• 

Tlie  act  of  March  3,1881,  appropriating  $6,000  for  continuing  the  improvement  of 
the  Great  Pee  Dee,  directs  that  the  appropriation  shall  be  expended  between  "Little 
Bluff"  and  **  Cheraw."  The  nextpointsi  shall  attack  will  be  '^Tiger's  Head," a  few 
miles  above  "  Litttle Bluff;"  of  course  between  "Little  Bluff"  and  **  Cheraw,"  a 

t practicable  channel  for  steamers  will  be  obtained  at  this  point,  by  removing  sunken 
ogs  and  other  obstructions,  in  the  same  way,  I  propose  to  proceed  up  the  river, 
working  at  those  points  where  navigation  is  now  obstructed. 
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The  articles  of  commerce  which  have  passed  down  the  Great  Pee  Dee  by  the  steam- 
ers now  plying  on  its  waters  during  the  past  year  are  approximately  as  follows : 

Cotton bales..  30,000 

Naval  stores barrels..  80,000 

Lumber feet..  6,000,000  to  8,000,000 

These  boats  have  transported  up  the  river  during  the  same  time  large  quantities  of 
provisions  and  com ;  also  about  25, 000  tons  of  guano. 

It  is  very  confidently  believed,  and  I  think  with  reason,  that  when  the  channel  is 
opened  to '"  Cheraw,"  as  contemplated  in  Captain  Phillips's  report  of  March  5,  1880, 
the  commerce  on  the  Great  Pee  Dee  will  be  greatly  increased ;  at  present  many  thou- 
sand bales  of  cotton,  which  would  assuredly  seek  water  transportation,  are  annually 
hauled  many  miles  to  the  railroad. 

The  Great  Pee  Dee  River  is  in  the  collection  district  of  Georgetown,  S.  C. 

The  appropriations  for  tliis  work  have  been  :  • 

June  14,1880 87,000  tK) 

March  3,  1881 6,000  00 

$13, 0(»0  00 

Money  statement. 

July  1,  1880,  amount  available $7,000  00 

Amount  appropriated  by  act  approved  March  3, 1881 6, 000  00 

$13,000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 5,683  39 

July  1,  1881,  outstanding  liabilities 527  04 

6,215  43 

July  1,  1881,  amount  available 6,784  57 

Amount  (estimated)  required  for  completion  of  existing  project 12, 520  00 

Amount  that  can  be  protttably  expended  in  fiscal  year  ending  J  une  30, 1883 .   12, 520  00 


I    19. 
IMPROVEMENT  OF  WACCAMAW  RIVER,  SOUTH  CAROLINA. 

An  appropriation  of  $15,000  was  made  for  the  improvement  of  this 
river  by  act  of  Congress  approved  June  14, 1880.  A  survey  of  the 
river  had  been  ordered  in  the  river  and  harbor  acjt  of  March  3,  1879. 
This  survey  was  conducted  in  November  and  December  of  that  year, 
and  a  report  upon  same,  w  ith  estimated  cost  of  improvement,  was  sub- 
mitted to  the  Chief  of  Engineers  March  6, 1880. 

The  plan  of  improvement  proposed  was  to  secure  a  channel  12  feet  in 
depth  from  Winyah  Bay  to  Con  way  borough,  a  distance  of  66  miles,  by 
dredging  at  four  shoals,  the  estimated  amount  of  material  to  be  removed 
being  37,400  cubic  yards,  and  above  Conwayborough  to  clear  the  river 
bed  of  obstnictions,  such  as  snags,  sunken  logs,  &c.,  to  cut  down  and 
clear  away  fallen  and  overhanging  trees,  and  to  remedy  a  few  abrupt 
bends  by  simple  *' cut-offs." 

The  total  estimated  cost  of  this  work  was  $29,370. 

As  the  api)ropriation  was  only  one-half  of  the  estimated  cost,  it  was 
deemed  advisable  to  confine  operations  to  the  portion  of  the  river  below 
Conwayborough,  as  this  would  be  of  the  greatest  advantage  to  the  in- 
terests involved.  Work  during  the  past  fiscal  year  has  been  devoted 
to  securing  the  necessary  depth  of  water  in  the  river  from  Winyali  Bay 
up,  the  project  having  received  the  sanction  of  the  Chief  of  Engineers. 

In  October,  1880,  proposals  were  invited  for  dredging  37,400  cubic 
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yards  of  material,  but  either  the  work  was  not  of  sufficient  extent  to 
justify  a  contractor  in  the  risk  of  sending  a  plant  to  this  river,  or  from 
some  other  cause,  no  bids  were  received.  It  was  also  found  impossible 
to  hire  a  dredge  with  the  necessary  outfit  except  at  exorbitant  prices. 
In  the  mean  time  several  careful  reconnaissances  of  the  river  were  made 
by  the  assista^nt  in  charge,  which  satisfied  him  that  dredging  alone 
would  only  be  a  temporary  benefit. 

Under  these  circumstances  a  modified  project  was  submitted  to  the 
Chief  of  Engineers,  February  39, 1881,  which  contemplated  the  con- 
struction of  jetties  and  dikes  at  the  following-named  localities,  viz : 

Turds  loug. 

1.  Oat  Bed  Sboal,  jettv 250 

2.  Above  the  shoal,  dike 400 

3.  Needle!8Eye  Shoal,  jetty 300 

4.  North  Landing  Shoal,  jetty 900 

5.  Boathouse  Shoal,  jetty 200 

6.  Above  the  shoal,  dike 150 

7.  Jackson's  Bluff  Shoal,  two  jetties  (Mount's  Landing)  each 100 

b.  Above  the  shoal,  dike 400 

9.  Cox's  Shoal,  five  jetties ;  total 750 

10.  Dike  to  cut  off  Loggy  Creek 35 

11.  Little  Needle's  Eye  Shoal,  dike lOO 

12.  Burroughs' Cut,  dike '. 200 

It  being  expected  that  the  contraction  of  the  water-way  would,  by 
accelerating  the  current,  scour  out  the  sand  shoals,  and  that  dredging 
would  not  be  necessary. 

This  modified  project  was  duly  approved,  and,  with  the  sanction  of 
the  Chief  of  Engineers,  an  open  agreement  was  entered  into  with  Capt. 
T.  AV.  Daggett,  of  Oonwayborough,  to  furnish  the  necessary  steam 
hoisting  and  pile-driving  machinery,  with  crew,  furnish  fuel,  &c.,  at  the 
rate  of  $25  per  day  of  ten  huors  for  such  a  time  as  it  might  be  needed, 
and  gave  satisfacticm. 

From  the  report  of  the  assistant  engineer  in  charge,  Mr.  H.  ITeth, 
who  has  had  the  immediate  supervision  of  the  Avork,  1  make  the  follow- 
ing extracts,  giving  the  details  of  the  operations : 

Captain  Daggett  coninienced  work  in  March  laM,  the  point  selected  vrasthe  *' Needless 
Eye  Shoal,"  the  worst  by  far  between  "Buck's  Upper  Mill"  and  Georgetown.  Double 
rows  of  i)iles  were  driven  from  a  point  above  the  slioal,  cutting  off  a  marsh  and  creek, 
which  caused  the  shoal  originally  to  fonn;  a  second  double  row  of  piles  were  driven 
from  a  point  on  the  opposite  bank  of  the  river,  at  an  angle  of  about  45°  with  the  first, 
the  object  being  to  contract  the  current  (and  hence  accelerate  it)  as  directly  as  possi- 
ble upon  the  shoal,  hoping  thus  to  scour  out  a  deej)er  channel.  Before  the  driving  of 
the  piles  necessary  to  complete  this  work  was  finished,  the  good  people  owning  saw- 
uiills  above  the  work,  as  well  as  those  transporting  naval  stores  to  the  North,  became 
nervous  about  the  delay,  and  grumbled  a  good  deal .  I  had  applied  for  and  received 
permission,  when  necessary,  to  employ  a  tug-boat  to  drag  these  shoals.  I  determined 
to  avail  myself  of  this  permission,  and  chartered  a  tug  at  this  place.  On  reaching  tbe 
"  Needle's  Eye  Shoal"  I  had  the  water  in  her  forward  tank  pumped  out;  this  of  course 
de])ressed  the  stern  of  the  tug.  The  tug  waa  then  tied  to  a  tree  by  a  hawser,  and  her 
propeller  brought  over  the  sand-bar,  and  work  was  commenced  by  setting  the  ma- 
chinery in  motion;  the  sand  commenced  at  once  to  boil  up,  and  very  soon  soundings 
showed  that  where  we  only  had  had  9  feet  of  water,  we  now  had  12  feet.  Of  course  a 
ridge  was  found  below ;  this  was  attacked  in  a  similar  manner,  and  the  result  of  the 
work  on  one  low-tide  gave  us  from  12  to  13  feet  of  water  where  only  9  and  10  feet  were 
previously  to  be  had.  Since  this  work  with  the  tug,  no  vessel  has  been  detained  on 
the  much  dreaded  "  Needle's  Eye  Shoal."  The  next  work  done  was  on  the  "Oat  Bed 
Shoal, "  where  two  Jetties  were  made  similar  in  all  respects  to  those  on  the  "Needle's 
Eye."  The  space  between  the  rows  of  piles  is  being  filled  up  by  brush,  which  is 
weighed  down  by  logs.    The  jetties  on  the  "Oat  Bed  Shoal,"  so  far  as  driving  the 
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piles  is  concerned,  have  been  completed,  but  the  filling  in  is  still  to  be  done.     Captan 
Daggett  is  now  at  work  driving  piles  on  what  is  known  as  ^'Mount^BLtandine  SboaL'* 

The  Waccamaw  River  takes  its  rise  in  Waccamaw  Lake,  North  Carolina;  the 
distance  from  the  lake  to  Georcetown,  S.  C,  is  about  342  miles.  The  river  skirts 
the  coast  its  entire  length,  the  distance  from  the  ocean  varying  from  2  to  17  inii^. 
The  peninsula  thus  formed  is  very  productive  and  said  to  be  as  fine  a  cattle  range  as 
can  be  fonud  this  side  of  Texas. 

Large  forests  of  live  oak,  white  oak,  and  red  oak  are  found.  Phosphates  and  valu- 
able marls  crop  out  at  several  points  on  the  Waccamaw.  It  is  believed  that  wlien  this 
river  is  opened  to  the  navigation  of  ocean-going  vessels  as  far  up  as  Conwayborongh  a 
railroad  will  be  built  firom  this  point  to  "Cheraw,"  via  "Marion,"  Little  Rock,  and 
Benetsville.  It  is  confidently  claimed  that  when  the  present  improvement  is  completed 
the  business  now  done  on  tlie  Waccamaw  wall  be  doubled  in  three  years. 

Thirty  miles  below  Lake  Waccamaw  the  Waccamaw  branches  to  the  eastward  throTigh 
*' Juniper  Creek,"  which  forms  a  junction  with  "Middle  River"  and  "  Fawn  Creek,'' 
thus  making  the  Waccamaw  River  an  important  factor  in  the  coast  line  interoceanie 
navigation.  The  late  Capt.  C.  B.  Philips,  in  his  letter  of  March  6,  1880,  to  the  Chief  of 
Engineers,  says^n  concluding  communication  :  "  The  late  Lieut.  Col.  James  Kearney, 
Topographical  Engineers,  called  the  attention  of  the  government  to  the  importance 
of  this  stream  in  this  connection  more  than  forty  years  ago." 

The  opening  of  the  "Santee  River"  to  "Winyah  Bay,"  via  Mosquito  Creelc,  will 
give  inside  navigation  from  this  river  (the  Waccamaw)  to  St.  John,  Florida  ;  open  up 
the  Waccamaw  to  the  Cape  Fear  River,  then  connecting  with  the  proposed  extension 
of  the  Albemarle  and  Chesapeake  Canal,  and  we  will  have  an  inside  route  on  tide- 
water the  most  of  the  way  from  Cape  Cod  to  Florida. 

The  commerce  on  the  Wa«camaw  is  carried  on  by  steamers  and  sea-going  vessels 
drawing  about  11^  feet  of  water.  It  consists  mainly  in  the  following  articles  and 
^  amounts  annually : 

Lumber feet.-  12,000,000 

Sliingles number..     6,500,000 

Naval  stores barrels.-         108,000 

Cotton bales..  1,200 

The  act  of  March  3, 1881,  appropriated  $10,000  for  continuing  this  work. 
A  project  for  the  expenditure  of  this  sum  was  submitted  to  the  Chief  of 
Engineers  April  8, 1881,  which  has  been  duly  approved. 

It  is  proposed  to  continue  the  same  general  plan  of  improvement  and 
conduct  operations  as  have  been  done  the  past  year,  first,  in  the  river 
below  Conwayborough,  and  afterwards,  should  funds  permit,  above  that 
point. 

The  Waccamaw  River  is  in  the  collection  district  of  Georgetown,  S.  C. 

The  appropriations  for  this  work  have  been — 

June  14,  1H80 $15,000 

March  3,  1881 10,000 

25,000 

Money  statement. 

July  1, 1880,  amount  available ^15,000  00 

Amount  appropriated  by  act  approved  March  3,  1881 10, 000  00 

$25, 000  00 

July  1,  1881,  amount  expended  during  fiscal  year,  exclusive  of 

outstanding  liabilities  July  1,  1880 3,369  29 

July  1,  1881,  outstanding  liabilities 2,585  51 

5,954  80 

July  1,  1881,  amount  available 19,045  20 

Amount  (estimated)  required  for  completion  of  existing  project 4, 370  00 

Amount  that  can  be  profitably  expended  in  fiscal  year  ending  June  30, 1883 .      4, 370  00 
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I  ao. 

IMPROVEMENT  OF  8ANTEE  RIVER,  SOUTH  CAROLINA. 

The  river  and  harbor  act  of  March  3, 1879,  directed  an  examination 
or  survey  of  this  river. 

The  examination  was  made  during  the  month  of  November  of  that 
year,  and  a  report  thereon,  accompanied  by  maps  and  estimates  of  cost 
of  proposed  improvements,  was  submitted  April  14, 1880,  and  may  be 
found  in  the  Report  of  the  Chief  of  Engineers  for  1880,  part  1,  page  916. 

The  improvement  proposed  was  by  the  removal  of  all  obstructions, 
natural  and  artificial,  to  secure  a  free  navigation  of  7  feet  at  a  low  stage 
of  water  up  to  Wright's  Bluff,  about  154  miles  from  the  ocean,  and  a 
depth  of  5  feet  over  the  remaining  30  miles  of  the  river,  or  to  the  con- 
fluence of  the  Wateree  and  Congaree  rivers. 

It  was  ajso  proposed,  as  the  bar  at  the  mouth  of  the  Santee  afforded 
but  little  water,  and  would  be  difficult  and  expensive  to  improve,  to 
deepen  and  straighten  a  natural  waterway  known  as  "Mosquito  Creek,'^ 
by  which  vessels  from  the  Santee  would  have  an  outlet  through  "  Win- 
yah  Bay"  to  the  ocean. 

The  estimate  for  this  proposed  work,  including  the  canal  via  '^  Mosquito 
Creek,"  50  feet  wide  and  7  feet  deep,  was  $104,427.40. 

The  act  of  Congress  of  March  3, 1881,  appropriated  822,000  for— 

ImprOYinK  Santee  River,  South  Carolinai  by  deepening  and  straightening  its  outlet 
to  Winy  all  Bay,  through  Mosquito  Creek. 

A  project  for  the  expenditure  of  this  amount  has  been  called  for  by 
the  Chief  of  Engineers,  but  before  submitting  it  a  more  exact  survey 
of  the  creek  will  be  made  than  was  possible  at  the  time  of  the  general 
examination  of  the  river. 

The  appropriation  named  herein  is  the  only  one  that  has  been  made 
for  this  work. 

The  Santee  River  is  in  the  collection  district  of  Georgetown,  S.  C. 

Money  statement 

Amount  appropriated  by  act  approved  March  3, 1881 $22, 000  00 

July  i,  1881,  amount  available 22,000  OO 

Amount  (estimated)  required  for  completion  of  existing  project 82, 427  40 

Amount  that  can  be  profitably  exi)ended  in  fiscal  year  ending  June  30, 1883 .    55, 000  00 


I    21.    . 
IMPROVEMENT  OF  WATEREE  RIVER  BELOW  CAMDEN,  SOUTH  CAROLINA. 

The  act  of  Congress  approved  June  14, 1880,  directed  an  examination 
or  survey  of  this  river. 

The  survey  was  made  in  October  and  November  of  that  year,  and  a 
report  on  the  same,  accompanied  by  plan  and  estimate  of  cost  of  improve- 
ment, was  submitted  January  15  last,  and  will  be  found  printed  in  House 
Ex.  Doc.  No.  61,  Forty-sixth  Congress,  third  session. 

The  improvements  proposed  consist  in  the  removal  of  all  obstructions, 
both  natural  and  artificial,  so  as  to  secure  a  navigable  depth  of  4  feet 
from  Camden  to  the  confluence  of  the  Wateree  and  Congaree,  a  distance 
of  64  miles. 
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The  estimated  cost  of  the  improvement  is  about  $54,000. 

The  act  of  Congress  approved  March  3, 1881,  appropriated  $8,000  for 
this  work, 

A  project  for  the  expenditure  of  this  sum  was  submitted  May  28,  and 
has  been  approved  by  the  Chief  of  Engineers. 

Tlie  project  contemplates  carrying  out  the  work  indicated  above, 
commenced  at  those  portions  of  the  river  most  in  need  of  improvement. 

The  work,  owing  to  its  varied  character,  wiU  be  conducted  by  the 
hire  of  machinery  and  labor  and  the  purchase  of  material  in  open  mar- 
ket. The  appropriation  referred  to  herein  is  the  only  one  that  has  been 
made  for  this  work. 

To  complete  the  work  proposed  will  require  a  further  appropriation 
of  $45,991.60,  part  of  which  will  be  devoted  to  dredging  through  "  Cut- 
oflfe." 

The  Watereo  River  is  in  the  collection  dlBtrict  of  Georgetown,  S.  C. 

Money  statement. 

Amonnt  appropriated  by  act  approved  March  3, 1881 $^,000  00 

July  1,  l»:ftil,  amount  available 8,000  00 

Amount  (estimated)  required  for  completion  of  existing  project 45,991  60 

Amount  that  can  be  profitably  exi>ended  in  fiscal  year  ending  June  30,  1883.  45, 991  GO 


s-jra-ev  of  wateree  river,  from  camden,  south  carolina,  to 

its  mouth. 

United  States  Engineer  Office, 

Norfolk,  Va.j  January  15, 1881. 

General  :  Your  letter  of  June  17  last  placed  me  in  charge  of  an  ex- 
amination or  survey  of  the  "  Wateree  Eiver  from  Camden,  S.  C,  to  its 
mouth,''  said  examination  or  survey  having  been  provided  for  in  the 
river  and  harbor  act  of  Congress  approved  June  14, 1880. 

I  assigned  the  field  work  to  a  party  in  charge  of  Mr.  J.  P.  Darling, 
assistant  engineer,  *  •  •  and  tracings  from  the  resulting  maps, 
two  in  number,  together  with  his  own  report  upon  the  survey,  are  trans- 
mitted herewitli.    ♦    *    ♦ 

The  Wateree  River  is  merely  a  continuation  of  the  Catawba  River, 
which  rises  in  the  western  part  ofNorth  Carolina,  receives  its  name  at  the 
confiuence  of  the  Catawba  and  Wateree  Creek,  and  retains  it  until  it 
unites  with  the  Congaree  River,  when  it  is  known  as  the  Santee,  which 
finally  empties  into  the  Atlantic  at  a  point  about  10  miles  south  of  Win- 
yah  Bay,  South  Carolina. 

The  upper  portion  of  the  Wateree  is  a  rapid  mountainous  stream, 
with  a  fall  of  over  4  feet  to  the  mile.  Below  Camden,  however,  the  fall 
is  less,  and  the  river  could  be  made  navigable  for  light-draught  steamers 
without  a  very  great  outlay.  One  such  steamer  now  plies  upon  the 
river,  engaged  solely  in  local  trafBiC.  The  main  obstruction  to  naviga- 
tion are  fallen  and  overhanging  trees,  snags,  stumps,  &c.,  and  a  few 
very  abrupt  bends,  around  which  it  is  difficult  to  pass. 

The  country  through  which  the  Wateree  flows  is  very  fertile,  and  a 
communication  to  the  sea  via  Santee  River  would  do  much  to  develop 
its  resources. 

Any  plan  for  the  improvement  of  navigation  of  this  river  should  con- 
template the  removal  of  all  obstructing  logs  and  snags,  and  the  cutting 
off  of  five  projecting  points. 
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In  the  estimates  submitted  herewith,  a  channel  80  feet  in  width  and 
4z  feet  in  depth  at  lowest  stage  is  proposed  at  the  cuts  oflf. 

Mr.  Darling  estimates  that  an  expenditure  of  about  $54,000  would 
\>e  required  to  accomplish  the  above. 

It  appears  to  me  that  this  amount  might  be  expended  upon  the  river 
to  good  advantage.  If  appropriated,  the  whole  amount  could  be  profit- 
ably expended  during  a  single  fiscal  year. 

An  examination  of  this  river  was  made  under  my  direction  during  the 
fall  of  1879,  and  attention  is  respectfully  called  to  Senate  Executive 
Document  No.  161,  Forty-sixth  Congress,  second  session,  in  which  my 
report  upon  same  will  be  found. 

The  Wateree  River  is  in  the  collection  district  of  Georgetown,  8.  C. 

I  am,  general,  very  respectfully,  your  obedient  servant, 

Chas.  B.  Phillips, 


The  Chief  of  Engineers,  U.  S.  A. 


Captain  of  Engineers. 


report  of  mr.  john  p.  darling,  assistant  engineer. 

United  States  Engineer  Office, 

Norfolky  Fa,,  January  13, 1880. 

Captain  :  1  bave  the  honor  to  submit  the  following  report  of  a  survey  of  the 
Wateree  River  from  Camden,  S.  C,  to  its  mouth,  made  under  your  direction  during 
October  and  November,  1880.  The  accompanying  tracings,  two  in  number,  show  the 
meanderin^s  of  the  stream  and  depth  of  water  at  an  unusually  low  stage,  according 
to  the  testimony  of  the  people  along  the  route. 

The  general  course  of  the  river  is  southerly, with  some  very  large  bends  and  many 
abrupt  crooks.  The  upper  portion  flows  through  Kershaw  County,  and  farther  down 
it  forms  the  boundary  between  Sumter  and  Richland. 

The  present  head  of  navigation  is  at  Camden,  a  flourishing  and  prosperous  town, 
with  upwards  of  3,000  inhabitants.  It  is  the  center  of  tra^e  for  the  surrounding 
counties,  which  are  classed  among  the  most  fertile  in  the  State. 

There  are  some  very  large  cotton,  rice,  and  com  plantations  along  the  course  of  the 
river,  but  the  exact  amount  of  their  productions  cannot  be  ascertained  because  of 
their  diflerent  channels  of  transportation. 

The  distance  from  Camden  to  the  mouth  is  64.34  miles,  where,  by  confluence  with 
the  Congaree  River,  it  forms  the  Santee,  the  principal  river  of  the  State,  forming 
thereby  a  link  in  a  chain  of  rivers  from  Western  North  Carolina  to  the  Atlantic  Ocean. 
There  can  be  no  through  shipping  until  the  Santee  is  also  improved,  making  Charles- 
ton the  nearest  and  most  convenient  market. 

The  width  of  the  river  averages  about  225  feet,  and  at  present  there  are  but  few 
places  with  a  dej^th  of  less  than  4  feet.  For  the  first  20  miles  cultivated  land  extends 
mostly  to  the  river,  but  the  banks  are  low,  and  levees  have  been  constructed  to  pro- 
tect the  fields  from  overflow,  there  being  a  periodical  rise  in  the  river  of  about  20  feet. 
Further  down,  the  banks  are  generally  Tow  and  swampy,  the  swamps  extending  from 
3  to  4  miles  on  either  side,  and  are  covered  with  splendid  growths  of  timber,  consist- 
ing of  gum,  cypress,  pine,  and  oak,  which  remain  in  their  native  abundance,  and  would 
become  a  valuable  adjunct  to  the  products  of  the  country  if  the  means  of  transporta- 
tion were  suflicient.     Owing  to  the  extensive  swamps,  but  few  landings  exist. 

Snags,  logs,  and  drifts  abound  the  whole  length.  Some  of  the  drills,  consisting  of 
snags,  logs,  and  fallen  trees  piled  upon  each  otner,  extend  almost  entirely  across  the 
river,  making  it  not  only  difficult  but  dangerous  even  for  boats  of  the  lightest  draught 
to  navigate  the  stream.  Sand-bars  have  been  formed  at  most  of  the  bends,  but  do  not 
generally  interfere. 

At  places  shoals  have  been  formed  b}*^  sunken  logs  and  snags,  which  the  action  of 
the  water  would  remedy  if  they  were  removed.  There  are  a  great  many  leaning  trees 
that  would  eventually  fall  into  the  river,  which  it  will  be  necessary  to  remove.  Some 
of  the  bends  are  so  abrupt  that  steamers  of  any  considerable  size  would  find  g^eat 
difficulty  in  navigating,  making  it  necessary  to  cut  off  some  of  the  points.  These  are 
shown  on  the  accompanying  tracings.  *'  Breakovers  "  at  many  of  the  bends  are  caused 
by  high- water. 

The  Wilmington,  Columbia  and  Augusta  Railroad  crosses  the  river  51.66  miles  below 
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Camden.  The  bridge  is  constructed  of  wood,  without  a  draw ;  its  length  is  844  feet, 
height  of  track  above  low- water  40.6  feet,  height  of  bottom  of  bridge  16.9.  The  Cam- 
den branch  of  the  South  Carolina  Railroad,  having  its  terminus  at  Camden,  traverses 
the  country  east  of  the  river  and  nearly  parallel  with  it,  crossing  33  miles  below  by 
rail,  and  56.7  by  water,  connecting  at  Kingsville,  5  miles  from  the  river,  with  the  main 
branch  between  Charleston  and  Columbia.  This  bridge  is  also  built  of  wood,  without 
a  draw ;  length  418  feet,  bottom  15.3  feet  above  low-water,  height  of  track  18.9  feet. 
The  high  rates  of  freight  on  these  roads,  owing  to  the  railroad  monopoly,  is  the  great 
drawback  to  this  section  of  the  country. 

There  is  one  small  steamer  plying  between  Camden  and  the  Wilmington,  Colambia 
and  Augusta  Railroad  Bridge,  but  she  can  carry  comparatively  little  of  the  produce 
that  would  be  shipped  if  the  river  was  opened  to  larger  boats,  and  offered  fewer  obsta- 
cles to  navigation.  Between  these  points  the  following  amount  of  produce  was  ship- 
ped during  the  year  1880: 

12,000  barrels  rosin  and  sx)irits. 

4,000  bales  cotton. 

:^,000  bushels  rice. 

These  statistics  were  kindly  furnished  me  by  Mr.  W.  L.  Arthur,  of  Camden. 

The  following  is  my  estimate  for  cutting  off  points  and  removing  obstructions : 


Place. 


Qoantity. 


Cat  No.  1 cubic  yards. 

Cut  No.  2 <lo 

Cut  No.  3 do , 

Cut  No.  4 do 

Cut  No.  5 do 


11,573 
15.111 
24, 026 


Description. 


Kemovio};  4  drifts  of  logs  aud  snags 

Reuioviug  obstraction,  wreck  frum  old  bridge . 

Total 

Engineering  and  contingencies,  20  per  cent . . . 


Dredging 

.do 

.do 

5,476  i do 

10^666  ! do 

2,808  '  Snags 

2, 104  I  Fallen  trees  and  logs. 
3,:i64  I  Leaning  trees 


Cost.        AmouuL 


$0  25  , 

$2.893  25 

25 

3, 777  75 

35  ' 

6. 006  GO 

25 

1,800  00 

25 

2,668  50 

500 

14. 040  (iO 

8  00  , 

6,312  00 

200  1 

6.528  00 

300  00  1 

1,200  00 

200  00  ' 

200  00 

44,  M3  00 
8,996  60 


Total I      53,991  60 


The  estimate  for  cuts  is  for  4  feet  of  water,  and  80  feet  width  on  bottom. 
I  am,  captain,  very  respectfully,  your  obedient  servant, 

Jxo.  P.  Darlin'g. 
Capt.  Chas.  B.  Phillips, 

Corps  of  Engineers,  U.  S.  J. 


I   22. 

survey  of  georgetown  harbor,  south  carolina. 

United  States  Engineer  Office, 

NorfoUcj  Fa.,  January  18,  1881. 

General  :  The  river  and  harbor  act  approved  June  14, 1880,  pro- 
vided for  an  examination  or  survey  of  Georgetown  Harbor,  South  Car- 
olina. This  survey  having  been  by  your  letter  of  June  17  last  assigned 
to  my  charge,  I  intrusted  the  work  to  Assistant  Charles  W.  Forster,  who 
after  organizing  a  party,  commenced  the  field-work  on  the  10th  of  last 
August  and  completed  the  same  on  the  2(>th  of  September,  *  •  • 
and  his  report  upon  the  survey  and  a  tracing  from  his  map  exhibiting 
tlie  condition  of  the  harbor  and  ifs  proposed  improvement  are  respect- 
fully transmitted  herewith. 

Georgetown  is  situated  at  the  head  of  Winyah  Bay,  South  Carolina, 
at  the  confluence  of  the  Pee  Dee,  Waccamaw,  Black,  and  Sampit  rivers. 
It  is  a  port  of  considerable  and  growing  importance,  and  will  become  a 
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large  city  when  its  natural  advantages  are  made  use  of.  It  is  the  nat- 
ural outlet  of  a  vast  section  of  fertile  country,  the  principal  products 
of  which  are  cotton  and  rice.  Almost  inexhaustible  quantities  of  tim- 
ber and  naval  stores  are  also  to  be  found  on  the  streams  tributary  to 
Winyah  Bay. 

After  passing  the  bar  at  the  entrance  to  Winyah  Bay,  the  only  ob- 
struction met  with  by  vessels  trading  with  Georgetown  is  a  bar  at  the 
entrance  to  the  harbor,  or,  really,  at  the  mouth  of  Sampit  River.  This 
bar  is  2,850  feet  in  length,  and  affords  a  depth  of  only  about  9  feet  at 
ordinary  low-water.  As  vessels  drawing  12  feet  of  water  frequently 
leave  Georgetown,  much  detention  occurs  while  waiting  for  high-water. 
It  is  proposed  to  obviate  this  difficulty  by  dredging  a  channel  across 
this  bar  200  feet  in  width  at  bottom  and  12  feet  in  depth  at  ordinary 
low-water. 

The  course  of  the  proposed  dredged  channel  is  shown  on  the  accom- 
panying map.  The  character  of  the  bottom  is  such  that  it  may  be  rea- 
sonably expected  that  a  dredged  channel  will  remain  for  a  long  period 
of  years. 

As  per  Mr.  Forster's  estimate,  which  appears  to  be  a  reasonable  one, 
the  cost  of  this  work  will  be  a  trifle  over  $14,000.  I  think  that  this 
amount  might  well  be  expended  in  giving  a  great  impetus  which  no 
doubt  would  follow  to  the  trade  of  such  an  important  port. 

Georgetown,  S.  C,  is  a  port  of  entry. 

I  am,  general,  very  respectfully,  your  obedient  servant, 

Chas.  B.  Phillips, 
Captain  of  Enginee^'H. 

The  Chief  of  Engineers,  U.  S.  A. 


report  of  mr.  cha.rles  w.  forster,  assistant  engineer. 

United  States  Engineer  Office, 

Norfolk,  Va.,  January  17,  1881. 
Captain  :  I  have  the  honor  of  enhniitting  to  you  my  report  of  the  survey  of  George- 

towu  Harbor,  South  Carolina,  made  by  me  under  your  verbal  instructions. 

«  «  •  •  •  «  • 

Georgetown  is  the  only  port  of  entry  between  Wilmington,  N.  C,  and  Charleston, 
S.  C.  Lying  at  the  head  of  Winyah  Bay,  at  the  confluence  of  the  Waocamaw,  Fee 
Dee,  Black,  and  Sampit  rivers,  it  is  the  natural  outlet  of  an  immense  extent  of  back 
country,  including  the  entire  counties  of  Georgetown  and  Horry  and  a  large  portion 
of  Williamsburg,  Marion,  Darlington,  Chesterfield,  and  Marlborough  counties. 

At  present,  as  stated  in  my  report  on  the  Waccamaw  and  Pee  Dee  rivers,  made  last 
year  (see  Chief  of  Engineer's  Report  for  1880,  Appendixes  I  16  and  I  15),  a  large  pro- 
portion of  the  commerce  of  these  rivers  goes  through  to  Charleston  for  distribution  on 
account  of  the  want  of  shipping  facilities  at  Georgetown. 

The  present  commerce  of  Georgetown  is  earned  on  principally  through  a  line  of 
eight  **  tenis,"  or  three-masted  schooners,  Messrs.  Congdon,  Hazard  &  Co.  being  part 
owners,  one  or  two  of  theiu  having  been  built  in  these  waters.  These  vessels  average 
450  tons  and  12  teet  draught  apiece. 

The  following  will  give  an  idea  of  the  amount  of  commerce  of  this  port : 

There  are  about  175  sail  of  vessels  passing  over  the  bar  a  year.  The  tonnage  of 
these  vessels  ranges  fW)m  50  to  500  tons  each,  and  the  draught  of  water  from  6  feet  to 
12  feet  3  inches.  There  are  shipped  over  the  bar  in  this  time  by  sailing  vessels  and 
steamboats,  as  follows:  20,000,000  feet  of  lumber,  250,000  barrels  naval  stores,  15,000 
casks  of  rice,  15,000  to  18,000  bales  of  cotton. 

With  regard  to  the  lumber  trade,  Mr.  David  Risley,  one  of  the  lumber  merchants, 
states  that  he  alone  loads  52  vessels  per  annum,  of  from  1.50  to  400  tons  capacity,  and 
that  he  is  now  engaged  on  improvements  which  will,  when  completed,  double  his 
shipments. 

Parties  from  Wilmington  are  also  now  prospecting  with  a  view  of  erecting  saw-mills 
in,  or  in  the  vicinity  of,  Georgetown. 
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The  shipment  of  rice  direct  to  northern  ports  is  also  increasing  since  the  establish- 
ment of  a  large  rice -pounding  mill  in  the  town,  during  the  past  eighteen  months. 

The  harbor  consists  of  abont  one  mile  of  the  Sampit  River.  The  survey  was  com- 
menced at  the  upper  end  and  extended  to  the  mouth,  and  as  far  into  the  bay  a.s  buoy 
No.  9  and  the  United  States  Coast  Survey  station.  In  the  upper  part  there  is  from  ^ 
to  40  feet  water,  shoaling  to  14  and  15  feet  in  the  more  frequented  parts  around  the 
wharves,  and  at  the  mouth  to  8  and  10  feet.  It  will  be  seen  by  the  accompanying 
maps  that  the  12-foot  contour  includes  the  whole  of  the  interior  of  the  harbor  with  the 
exception  of  a  shoal  commencing  opposite  the  lower  whar\'e8  and  extending  1^500  feet 
down  stream,  but  which  at  present  does  not  form  any  important  obstacle.  The  diffi- 
culty lies  in  the  shoal  across  the  mouth  of  the  harbor,  which  extends  clear  across  for 
a  distance  of  2,850  feet  with  an  average  depth  of  9  feet,  and  is  composed  of  sand  and 
mixture  of  sand  and  mud. 

To  obviate  this  difficulty  would  require  the  dredging  of  a  channel  200  feet  wide,  the 
center  line  commencing  400  feet  northeast  of  buoy  No.  9  and  running  N.  30^^  W.  2^100 
feet,  and  from  there  N.  5*^  W.  750  feet  to  the  12-foot  cont/our.  To  give  an  increase  of  3 
feet  in  this  channel  will  require  the  removal  of  64,;W  cubic  yards. 

To  dredge  this,  at  20  cents  per  cubic  yard,  would  cost 812, 865  40 

Add  10  per  cent,  for  contingencies 1,286  54 

Total 14,151  94 

The  people  of  Georgetown  have  begun  to  wake  up  to  the  imi>ortance  of  their  harbor 
since  (on  account  of  its  being  the  nearest  on  the  coast  in  the  direct  line  from  Saint 
Louis)  railroad  men  have  turned  their  attention  to  it  as  a  probable  outlet  for  Western 
produce,  and  great  interest  is  now  shown  in  the  improvement  of  the  harbor  and  bar, 
and  I  respectfully  recommend  the  above  improvement  to  be  made. 
I  am,  very  respectfully,  your  obedient  servant, 

Chas.  W.  Forster. 
Capt.  Chas.  B.  Phillips, 

Corps  of  EngineerSj  U.  S.  A. 


I   23. 

EXAMINATION  OF  LYNCH'S  RIVER,  SOUTH  CAROLINA. 

United  States  Engineer  Office, 

Norfolk,  Va,y  January  17,  1881. 

General  :  The  river  and  harbor  act  of  June  14,  1880,  provided  for 
an  examination  or  survey  of  Lyneb's  River,  South  Carolina.  The  exe- 
cution of  this  work  having  been  assigned  me  by  your  letter  of  the  17th 
of  June  last,  I  placed  the  field  work  in  the  hands  of  Mr.  J.  P.  Darling, 
assistant  engineer ;  •  •  *  and  tracings,  seven  in  number,  from  the 
original  maps,  together  with  his  rei>ort,  are  respectfully  transmitted 
herewith. 

Lynch's  River  is  a  tributary  of  the  Great  Pee  Dee  River,  emptying  into 
the  latter  from  the  west,  at  a  point  about  30  miles  above  the  confluence 
of  the  two  Pee  Dees. 

The  stream  drains  an  exceedingly  fertile  section  of  country.  The  prod- 
ucts are  mainly  shipped  by  rail,  the  shipments  by  river  being  confined 
almost  exclusively  to  timber  in  the  form  of  rafts. 

Mr.  Darling  in  his  report  gives  a  detailed  description  of  the  river,  and 
points  out  the  diflftculties  to  be  overcome  in  order  to  make  the  river  a 
navigable  stream.  The  river  is  exceedingly  tortuous,  shallow,  and  nar- 
row, and  to  attempt  to  improve  it  for  even  light-draught  steamboat  nav- 
igation would  involve  an  immense  expenditure  of  money.  At  one  point 
near  the  mouth  the  river  is  but  20  feet  in  width,  and  at  other  points 
only  1  foot  of  water  can  be  found,  with  a  bottom  of  compact  sand  gen- 
erally, and  at  one  point  of  solid  rock. 
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At  present  a  light-draught  skiflf  cannot  na\igate  the  river  without 
frequently  stopping  to  haul  over  obstructions. 

The  removal  of  the  worst  obstructions,  such  as  sunken  logs,  snags, 
fallen  trees,  &c.,  would  no  doubt  increase  to  a  great  extent  the  lumber 
trade  upon  the  river,  and  steamers  might  be  induced  to  navigate  the 
stream  during  the  "flush  water"  months  of  the  year;  but  beyond  the 
removal  of  said  obstructions  1  cannot  properly  recommend  any  other 
plan  of  improvement. 

To  remove  the  snags,  logs,  fallen  and  overhanging  trees  upon  the 
river,  the  number  of  each  in  Mr.  Darling's  estimate  being  by  actual 
count,  would  require  the  expenditure  of  about  $45,000.  This  amount, 
if  appropriated,  could  be  profitably  exi)ended  during  a  single  fiscal 
year.    *    ♦    * 

Lynches  River  is  in  the  collection  district  of  Georgetown,  S.  C. 

I  am,  general,  very  respectfully,  your  obedient  servant, 

Chas.  B.  Phillips, 
Captain  of  Engineers, 
Tlie  Chief  of  Engineers,  U.  S.  A. 


report  op  mr.  john  p.  darling,  assistant  engineer. 

United  States  Engineer  Office, 

Norfolk^   Va.f  January  15,  ldi5L 
Captain  ;  I  have  the  honor  to  present  herewith  my  report  with  accompanying  trac- 
ings (seven  sheets)  on  the  recent  examination  of  Lynch's  River,  South  Carolina,  from 
the  Wilmington,  Columhia  and  Augusta  Railroad  Bridge  to  its  mouth. 

In  accordance  with  your  instructions,  after  the  completion  of  the  surveys  in  North 
Carolina,  under  my  charge,  I  proceeded  at  once  to  CartersviUe,  a  station  on  the  Wil- 
mington, Columbia  and  Augusta  Railroad,  1  mile  from  the  point  where  we  were  to 
commence  work. 

From  CartersviUe  on  either  side  of  the  stream,  with  the  exception  of  a  few  miles  of 
high  land  near  Effingham  Station  on  the  Northeastern  Railroad,  dense  growths  of 
swamp  woods  abound,  with  here  and  there  an  occasional  ton-timber  landing.  The 
rafting  of  this  material  seems  to  be  the  only  profitable  use  to  which  the  river  can  be 
put  without  a  great  outlay  of  money. 

Launching  our  boats  at  the  Wilmington,  Columbia  and  Augusta  Railroad  Bridge, 
our  progress  to  Old  Effingham,  a  distance  of  35.6  miles,  was  slow  and  laborious. 

Traveling  at  current  speed  we  wore  enabled  to  make  a  very  careful  examination  of 
the  many  crooks  and  bends,  giving  bearings,  distances,  and  widths,  as  shown  on  the 
tracings,  and  an  accurate  enumeration  of  the  logs,  snags,  fallen  and  leaning  trees,  and 
other  impediments  to  navigation.  Owins  to  the  extreme  low-water,  which  lasted 
throughout  the  work,  the  soundings  whicn  were  taken  at  intervals  of  about  50  feet 
required  no  reduction.  Through  this  section  the  river  has  a  width  of  from  60  to  100 
feet ;  it  runs  over  a  hard,  sandy  bottom,  and  in  many  places  shoals  to  within  a  few 
inches  of  the  surface,  owing  partly  to  the  great  accumulation  of  logs  buried  under  the 
sand.  The  banks  are  low  and  swampy,  the  thick  foliage  of  the  overhanging  trees  in 
many  instances  entirely  obscuring  the  sun.  In  many  places  logs  and  fallen  trees  com- 
pletely blocking  our  passage,  it  became  necessary  to  cut  a  way  through  when  the 
boats  could  not  conveniently  be  lifted  over.  This  difficulty  necessitated  having  the 
baggage  carried  by  land  from  camp  to  camp. 

From  Old  Effingham  to  the  Northeastern  Railroad  Bridge,  a  distance  of  4  miles,  and 
to  the  rapids  or  shoals,  3  miles  more,  the  river  has  an  average  width  of  125  feet,  with 
long,  straight  reaches,  and  high,  cultivated  banks.  From  about  600  feet  above  Old 
Effingham  to  the  railroad  bridge,  the  river  in  several  places  passes  over  a  hard  sand- 
stone formation,  which  occasionally  rises  to  within  15  inches  of  the  surface.  This  is 
probably  the  same  stratum  of  rock  which  traverses  this  section  of  the  country,  making 
its  appearance  on  the  Pee  Dee  at  Stone  Landing,  and  in  the  form  of  rapidjs  on  the 
Upper  Santee. 

The  rapids  3  miles  below  the  railroad  bridge  are  100  feet  long,  with  an  average 
depth  of  I  foot,  and  a  fall  of  0.6  foot.    These  rapids  are  filled  with  logs  lodged  in  the 
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stream.  From  here  to  Johnson's  Ferry,  a  distance  of  39.7  miles,  we  have  a  repetition 
of  the  sharp  crooks  and  bends,  rapid  current,  and  many  logs  and  snass.  In  this  dis- 
tance the  river  is  narrow,  and  runs  through  low,  thick  swamps,  witn  an  occasional 
bluif.  The  depth  varies  from  1  to  7  feet,  with  an  average  width  of  60  feet,  although 
in  several  instances  the  stream  narrows  considerably.  At  the  Wild  Cat  Rapids,  one- 
half  mile  above  Canebreak  Landing,  the  river  for  a  distance  of  200  feet  flows  through 
a  cut,  with  an  average  width  of  20  leet,  and  a  fall  of  2  feet ;  the  current  is  very  svmt. 

From  Johnson's  Ferry  to  the  mouth,  a  distance  of  7^  miles,  the  river  if  possible  be- 
comes more  crooked,  meandering  through  a  dense  swamp,  with  shorter  reaches  and 
more  acute  bends ;  the  current  runs  with  a  velocity  of  about  3  miles  per  hour,  the 
width  not  averaaing  over  50  feet ;  200  feet  below  Persimmon  Landing  is  Lawrence's 
Cut,  which  is  a  shorter  passage  to  the  Pee  Bee,  via  Clark's  Creek ;  which  creek  makes 
from  Lynch's,  1  mile  above  its  mouth,  to  the  Pee  Dee,  II  miles  below,  forming  Snow 
Island,  of  Revolutionary  fame ;  we  were  unable  to  examine  this  route,  on  account  of 
low-water.  Two  hundred  yards  below  Clark's  Creek,  the  river  has  washed  a  new 
channel,  forming  a  small  island,  500  feet  long,  called  Needle's  Eye ;  in  this  channel 
there  are  rapids  250  feet  long,  with  a  fall  of  aboat  2  feet.  The  lower  end  is  completely 
blocked  with  logs  and  fallen  trees. 

Between  the  rapids  and  the  mouth,  a  distance  of  nearly  a  mile,  the  river  is  again  ob- 
structed with  drift-wood  in  several  places.  At  its  mouth  tnere  is  a  large  sand-bar,  which 
nearly  iills  the  entrance  to  the  river. 

The  cost  of  improving  this  river  for  steamers  would  be  so  great  that  I  do  not  think 
the  commerce  would  justify  Congress  in  doing  so  but  for  ton  timber,  of  which  there 
are  about  10,000  sticks  annually  raft«d  from  Cartersville.  I  have  made  the  following 
estimate  for  removing  snags,  logs,  &c. : 


No.   I  Description. 


Coet.   .   Amonnt^ 


I  t 

1,638  ■  SnftgB 17  00  '  $11,468  00 

4,182  .  Log8 1      4  00  I  16,728  00 

.     404     FaUentrees 4  00  !  1,616  00 

3,856  ;  Leaning  trees |      3  00  11,568  00 


Add  10  per  cent,  for  superintendence . 


41, 378  00 
4, 137  80 


Total :      45.516  80 

The  number  of  snags,  logs,  &c.,  are  by  actual  count,  and  therefore  I  have  allowed  a 
liberal  price  to  cover  those  that  were  not  seen. 

I  am,  very  respectfully,  your  obedient  Servant, 

Jxo.  P.  Darling, 
Assistant  Engineer. 
Capt.  C.  B.  Phillips, 

Corps  of  Engineers,  U.  8,  A. 


I   24. 

examination  of  black  river  from  kingstree,  south  carolina, 

to  its  molth. 

United  States  Engineer  Office, 

Norfolk^  Fa.,  January  26, 1881. 

General:  Your  letter  of  instructions,  dated  June  17  last,  placed  me 
in  charge  of  an  examination  or  survey  of  the  "Black  Eiver,  from  Kings- 
tree,  S.  C,  to  its  mouth,"  the  same  having  been  provided  for  in  the  river 
and  harbor  act  approved  June  14, 1880. 

I  placed  the  work  in  the  hands  of  my  assistant,  Mr.  Charles  W.  For- 
ster,  who  had  been  before  engaged  upon  the  survey  of  Georgetown  Har- 
bor, South  Carolina,  and  tracings,  three  in  number,  from  the  resulting 
map,  and  his  report  upon  the  examination,  are  respectfully  transmitted 
herewith. 
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The  Black  Kiver  empties  into  the  Great  Pee  Dee  River  at  a  point 
about  4  miles  above  the  town  of  Georgetown,  S.  C.  The  total  distance 
by  river  from  the  town  of  Kingstree  to  its  mouth  is  120  miles.  From 
the  mouth  for  a  distance  of  something  over  45  miles,  or  to  what  is 
known  as  Pine  Tree  Landing,  a  deep  and  navigable  river  is  to  be  found, 
free  from  obstructions,  and  with  a  depth  of  at  least  10  feet  at  all  stages. 
Steamers  run  regularly  upon  this  portion  of  the  river,  and  no  improve- 
ment seems  necessary. 

Above  Pine  Tree  Landing  for  a  distance  of  11  miles,  or  to  Potato 
Ferry,  the  river  is  very  crooked  and  shoal.  This  portion  of  the  river  is 
occasionally  navigated  by  light-draught  steamers,  but  not  more  than  3 
feet  of  water  can  be  depended  upon.  The  bottom  is  mostly  rock,  and 
an  immense  expense  would  be  involved  in  attempting  to  exca,vate  a 
channel  through  it — an  expense  which  would  not  be  warranted  by  the 
present  importance  of  navigation  in  the  river. 

Above  Potato  Ferry,  and  from  thence  to  the  town  of  Kingstree,  there 
is  literally  no  navigation,  the  river  being  almost  a  continuous  shoal, 
with  less  than  1  foot  of  water  at  low  stages.  Nor  does  it  appear  that, 
if  this  portion  of  the  river  were  opened  to  navigation,  much  use  would 
be  made  of  the  increased  facjilities  for  transportation.  I  have  not 
deemed  it  necessary  to  make  estimates  for  the  improvement  of  any 
portion  of  this  river,  and  none  are  submitted. 

The  Black  River  is  in  the  collection  district  of  Georgetown,  S.  C. 

I  am,  general,  very  respectfully,  your  obedient  servant, 

/  Chas.  B.  Phillips, 

Captain  of  Engineers. 
The  Chief  of  Engineers,  U,  8.  A. 


report  of  mr.  charles  w.  forster,  assistant  engineer. 

United  States  Engineer  Office, 

Norfolk,  Fa,,  January  25,  18«I. 

Captain:  I  have  the  honor  to  submit  to  you  a  report  of  the  examination  of  the 
Black  River,  South  Carolina,  made  by  me  under  verbal  instructions  received  from  you 
Augnst  6,  1880. 

On  completing  the  sni'vey  of  Georgetown  Harbor,  made  under  instructions  received 
at  the  same  time,  I  proceede<l  to  Kingstree,  the  point  from  which  the  examination  was 
ordered  to  be  commenced. 

At  the  very  outset  I  lost  the  valuable  assistance  of  Mr.  C.  M.  Yeates,  who  was  taken 
sick  from  the  effect  of  exposure  during  the  survey  of  Georgetown  Harbor,  and  on  his 
recovery  was  given  charge  of  the  survey  of  Beaufort  Harbor,  North  Carolina.  1  was 
myself  taken  sick  junt  after  my  arrival  at  Kingstree,  and  on  the  13th  of  October  was 
obliged  to  disband  my  party  and  return  to  Georgetown  until  I  could  recover,  and  it 
was  not  until  the  22d  of  November  that  I  was  able  to  get  out  again  and  return  to  my 
duties.  I  then  returned  to  Kingstree,  but  was  detained  there  by  continuous  rains 
until  the  30th,  when  I  at  last  got  a  start  on  the  river,  and  continued  the  examination 
without  further  interruption,  and  completed  it  December  10.  On  account,  however, 
of  the  time  already  lost,  the  examination  was  necessarily  very  hasty  and  superficial, 
and  the  river  being  at  this  time  about  4  feet  above  its  ordinary  height,  I  was  unable 
without  great  loss  of  time  to  make  a  very  complete  examination  of  the  nature  of  the 
bott-om. 

The  length  of  this  river  from  Kingstree  to  Georgetown  is  about  120  miles. 

From  Kingstree  to  Potato  FeiTy,  a  dihtance  of  (>«  miles,  the  river  is  much  obstructe'd 
by  long  Hand  and  rook  shoals,  which  during  the  greater  part  of  the  summer  are  either 
dry,  with  little  channels  finding  their  way  across  them,  or  have  only  from  6  to  18  inches 
ofNvater  on  them.  -., 

From  Potato  Ferry,  for  about  10  miles,  the  river  is  very  crooked  and  shoal,  hawing 
in  most  places  at  low  stages  not  more  than  3  feet  of  water. 

From  Pine  Tree  Landing,  79  miles  below  Kingstree,  the  nature  of  the  river  changes 
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entirely,  and  becomes  deep  and  comparatively  straight,  the  navigation  being  good 
from  this  point  to  Oeorgetown. 

The  hiffhest  point  to  which  traffic  is  carried  on  this  river  at  present  is  Potato  Fenqr, 
and,  as  above  stated,  the  river  is  ^ood  to  within  10  miles  of  this  point;  and  as  in  this 
intervening  portion  the  obstructions  consist  chiefly  of  rook  shoals,  the  expenditure 
necessary  &r  improvement  wonld  be  greater  than  the  probable  benefit  would  warrant. 

Above  Potato  Ferry  there  is  no  traffic,  and  no  apparent  prospect  of  an^  arising  from 
an  opening  of  the  river.  The  people  along  the  river  seem  peifectly  indifferent  to  the 
improvement,  especially  as  they  are  making  arrangements  for  building  a  railroad  from 
Georgetown  to  cross  the  Northeastern  Rai&oad  at  or  near  Kingstree,  which,  together 
with  the  Northeastern  Railroad,  will  sapply  all  the  needs  of  traffic  of  the  surrounding 
country.  I  make  no  estimate  of  cost,  as  I  cannot,  under  these  circumstances,  recom- 
mend any  expediture  on  this  river. 

Yery  respeotfiilly,  your  obedient  servant, 

Cha8.  W.  Forstbr. 

Capt.  Chab.  B.  Phillips, 

Corpi  of  Engineers,  U.  8,  A. 
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Subject. 


A. 

Abseoom  Inlet,  N.  J.,  examination  of 

Adams'  flume,  for  river  improvement,  test  of 

Ahnepee  Harbor,  Wis.,  improvement  of 

Alabama  River,  improvement  of 

Alexandria,  Mo.,  improvement  of  Mississippi  River  at. 

Allegbeny  River,  Pa.,  improvement  of 

Alpena  Harbor^  mouth  Thunder  Bay  River,  Mich.,  im- 
provement or.  

Altamaha  River,  Oa.,  examination  and  improvement  of. 

Alton  Harbor,  III. ,  improvement  of 

Araboy,  Perth,  and  South,  N.  J.,  communication  to  Rarl- 
tan  Bay,  examination  for 

Ainit<S  River,  La.,  improvement  of 

Angaille  River,  Ark. ,  improvement  of 

Annapolis  Harbor,  Md.,  improvement  of 

Annapolis  Harbor,  Md.,  survey  of  bars  at  entrance  to.. 

Apalachicola  Bay,  Fla.,  improvement  of 

Apalachicola  River,  Fla.,  improvement  of 

Appomattox  River,  Va. ,  improvement  of 

Appoquinimink  Creek,  Del.,  examination  of 

Aransas  Pass  and  Bay,  Tex.,  improvement  of 

Archer's  Hope  River,  Va.,  improvement  of 

Arkansas  River,  at  Pine  Bluff,  Ark.,  improvement  of  .. 

Arkansas  River,  improvement  of,  above  Fort  Smith, 
Ark 

Arkansas  River,  operations  of  snag-boats  on 

Ashley  River,  S.  C.,  improvement  of 

Ashtabula  Harbor,  Ohio,  improvement  of 

Atchafalaya  River,  La.,  examination  of 

Atchison,  Kans.,  improvement  of  Missouri  River  at 

Aucilla  River,  Fla.,  examination  of 

Au  Sable  River  and  Harbor,  Mich.,  improvement  of 

B. 

Baltimore  Harbor,  improvement  of  entrance  to 

Barnstable  Bay,  Mass.,  survey  at  entrance  of  proposed 
canal 

Barrataria  Bay,  La.,  survey  of 

Bath,  Me.,  improvement  of  the  gut  opposite 

Battalion  of  Engineers 

Bay  of  Superior,  improvement  of  natural  entrance  to. . 

Bay  River,  Ark.,  tributary  of  Saint  Francis,  examina- 
tion of 

Bayou  Andr6,  La.,  examination  of 

Bayou  Bartholomew,  Ark.,  improvement  of 

Bayou  Bartholomew,  Ark.,  examination  of 

Bayou  Black,  La.,  improvement  and  examination  of. . . 

Bayou  Bcenf,  La.,  improvement  and  examination  of 
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Bayon  Conrtablean,  La.,  improyement  of 

Bayou  Fusilier,  La.,  examination  of 

Bayou,  Grand  Caillou,  La 

Bayou  La  Fourche,  La^  improvement  of , 

Bayou,  Little  Caillou,  La 

Bayou  Manchac,  La.,  exaniiuation  of 

Bayou  Ma^on,  La.,  examination  of 

Bayou  Plaquemine,  La.,  examination  of 

Bayou  Tedne,  La.,  improvement  of 

Bayou  Terrebonne,  La.,  improvement  of 

Bayou  Vermillion,  La.,  improvement  of 

Bear  Creek,  Branch  of  the  Tennessee,  examination  of. 

Bear  Creek,  Branch  of  the  Tazoo,  examination  ot 

Beaufort  Harbor,  N.  C,  survey  and  improvement  of.. 

Beaver  Bay,  Minn.,  examination  for  harbor  of  refuge  at. 

Belfast  Harbor,  Me. ,  improvement  of 

Bellaire  Harbor,  Ohio,  examination  for  ice-harbor  at.. . 

Belle  River,  Mich.,  ice-harbor  at 

Benton  Harbor,  Saint  Joseph's  River,  Mich.,  improve- 
ment of 

Big  Black  River,  Miss. ,  examination  of 

Big  Hatchie  River,  Tenn.,  improvement  of 

Big  Sandy  River^  W.  Va.  and  Ky.,  improvement  of.... 

Big  Sunflower  River,  Miss.,  improvement  of 

Biloxi,  Miss.,  examination  of  harbor  at 

Black  Bavou,  La.,  examination  and  improvement  of . ... 

Black  Lake  Harbor,  Mich.,  improvement  of 

Black  River,  Ark.,  improvement  of 

Black  River  Harbor,  Ohio,  improvement  of 

Black  River,  S.  C,  examination  of 

Black  Warrior  River,  Ala.,  improvement  of 

Black  Warrior  River,  Ala. ,  survey  of,  above  Tuscaloosa. 

Black  water  River,  Fla.,  examination  of 

Black  water  Rivei\  Va.,  improvement  of 

Block  Island,  R.  I.,  construction  of  harbor  at 

Board  of  Engineers  for  Fortifications  and  for  River  and 
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Board  of  Engineers  for  the  Pacific  coast 

Board  of  Engineers'  report  on  Haupt's  plan  for  im- 
provement of  Ohio  River 
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Bogue  Falia  River,  La.,  examination  of. 

Boston  Harbor,  Mass. ,  improvement  of 

Brazos  River  and  Bar,  Tex.,  improvement  of 

Brazos  Santiago,  Tex.,  examination  for  deep-water 
channel  to  Point  Isabel 

Brazos  Santiago,  Tex.,  improvement  of  harbor  at 

Breakwater  near  New  Orleans,  La.,  estimate  for  and 
survey  of 

Breton  Bay,  Md.,  improvement  of 

Bridge  across  Arkansas  River  at  Little  Rock 

Bridge  over  Mississippi  River  at  Sabula,  Iowa 

Bridgeport  Harbor,  Conn. .  improvement  of 

Broad  Creek,  Del.,  improvement  of 

Broad  Creek,  Md.,  examination  of  channel  of 

Broadkiln  River,  Del.,  improvement  of 

Bronx  River,  N.  Y.,  examination  of 

Brunswick  Harbor,  6a.,  improvement  of 

Brunswick,  Me.,  examinatiofi  of  harbor  of 

Buffalo  Bayou,  Tex.,  examination  of 

Buffalo  Bayou,  Tex.,  improvement  of 

Buffalo  Harbor,  N.  Y. ,  improvement  of 

Burlington  Harbor,  Vt.,  improvement  of 

uBrlington,  Iowa,  improvement  of  harbor  at 
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Bush  River,  Md.,  examination  of 

Buttermilk  Channel,  New  York  Harbor,  improvement  of. 

Buzzard's  Bay,  Mass.,  survey  at  entrance  of  proposed 

canal 


C. 


Cache  River,  Ark.,  examination  of 

Cahaba  River,  Ala. ,  examination  of -  - . 

Calcasieu  Pass,  La.,  improvement  of 

Calcasieu  River,  La.,  examination  of 

Calcasieu  River,  La.,  improvement  of 

Calumet  Harbor,  111.,  improvement  of 

Calumet  River,  ni. ,  examination  of 

Cambridge  Harbor,  Md. ,  improvement  of 

Canal  around  Smith's  Shoals,  Cumberland  River,  sur- 
vey for  * 

Canal  at  Des  Moines  Rapids,  Mississippi  River 

Canal  at  the  Cascades,  Columbia  River,  Oreg.,  con- 
struction of 

Canal  between  Baker's  and  Shoal  water  bays,  Wash., 
examination  for • 

Canal  from  Bayou  Teche,  La.,  to  Grand  Lake 

Canal,  headwaters  of  Hiwassee,  Tennessee,  and  Sa- 
vannah rivei-s,  examination  for 

Canal,  Louisville  and  Portland,  operating  and  main- 
taining   

Canal,  Muscle  Shoals,  Tennessee  River,  construction  of. 

Canal,  Saint  John's  River,  Fla.,  and  Gulf  of  Mexico, 
survey  for 

Canal,  Saint  Mary's  Falls,  Mich.,  construction  of 

Canal,  ship,  across  Charleston  Neck,  S.  C,  examination 
for 


Canal,  ship,  Lake  Erie  to  Wabash  and  Ohio  rivers, 
examination  for ' 

Canal  to  connect  Delaware  and  Chesapeake  bays,  sur- 
vey for 

Canal  to  connect  Galveston  with  Brazos  River,  Tex., 
examination  for .,... 

Canarsie  Bay,  N.  Y.,  improvement  of 

Caney  Fork  River,  Tenn. ,  improvement  of 

Cannon  River,  Minn.,  survey  for  reservoirs  on 

Canoochee  River,  Ga.,  examination  of , 

Cape  Fear  and  Waccamaw  rivers,  N.  C,  survey  for 
water  connection , 

Cape  Fear  River,  N.  C,  improvement  of  entrance  to.... 

Cape  Fear  River,  N.  C.,  examination  of,  from  Wilming- 
ton to  Fayetteville 

Cape  Fear  River,  N.  C,  improvement  of,  fix)m  Wilming- 
ton to  Fayetteville 

Cape  Girardeau,  improvement  of  Mississippi  River  at.. 

Casevillo,  Saginaw  Bay,  Mich.,  examination  for  har- 
bor at 

Cathance  River,  Me.,  improvement  of 

Cedar  Keys  Harbor,  Fla.,  improvement  of 

Cedar  River,  Mich.,  examination  for  harbor  at 

Chagrin  River,  Ohio,  survey  of 

Channel  between  Staten  Island  and  New  Jersey,  im- 
provement of 

Channel  through  Sandy  Hook  Bar,  N.  Y.,  report  on  pro- 
ject for  creating 

Charentou  Canal,  Saint  Mary's  Parish,  La.,  improve- 
ment of .-. 

Charleston  Harbor,  S.  C. ,  improvement  of 

Charlevoix  Harbor,  Mich.,  improvement  of 
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Charlotte  Harbor,  Fla.,  water-way  from,  to  Saint 
John^s  River,  examination  for 

Charlotte  Harbor,  N.  Y. ,  improvement  of 

Chattahoochee  Kiver,  Ala.  and  Ga.,  improvement  of. .. 

Chattahoochee  River,  Ga.,  completion  of  survey  of 

Cheboygan  Harbor,  Mich.,  improvement  of 

Cheesequakes  Creek,  N.  J. ,  improvement  of 

Chehalis  River,  Wash.,  survey  of  

Chester  Creek,  Pa.,  improvement  and  survey  of 

Chester,  Pa.,  ice-harbor  at 

Chester  River,  Md.,  examination  and  survey  of 

Chester  River,  Md. ,  improvement  of ^ 

'  Chicago  Harbor,  HI. ,  improvement  of 

Chicago  River,  111.,  North  and  South  branches,  survey 
of 
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Chiekahomiuy  River,  Va.,  improvement  of ^.. 

^Chipola  River,  Fla.,  examination  of..... 

Chippewa  River,  Wis.,  improvement  of 

"Choctawhatchee  River,  Fla.  and  Ala.,  improvement  of. 

''Clioptauk  River,  Md. ,  improvement  of 

<^larion  River,  Pa.,  examination  of 

Clearwater  River,  Idaho,  improvement  of 

Cleveland  Harbor,  Ohio,  improvement  of 

Cliuch  River,  Tenn.  and  Va.,  examination  of 

Clinch  River,  Tenn.,  improvement  of 

Clinton,  Conn. ,  examination  of  harbor  at 

Clinton  River,  Mich.,  improvement  of  entrance  to 

Coaujok  Bay,  N.  C,  improvement  of 

Coanjok  Bay,  N.  C,  survey  of 

Cohanst^y  Creek,  N.  J.,  improvement  of 

Cohausey  River,  N.  J.,  examination  of 

Coldwater  River,  Miss.,  improvement  of 

Columbia  River,  at  the  Dalles,  Oreg.,  survey  of 

Columbia  River,  Lower,  Oreg.,  improvement  of 

Columbia  River,  Oreg.,  canal  at  the  Cascades,  con- 
struction of 

Columbia  River,  Oreg.,  improvement  of  month  of 

Columbia  River,  Oreg.,  survey  of  mouth  of 

Columbia  River,  Upper,  and  Snake  River,  Oreg.,  im- 
provement of 

Conneaut  Harbor,  Ohio,  improvement  of 

Connecticut  River,  above  Hartford,  Conn.,  improve- 
ment of 

Connecticut  River,  below  Hartford,  Conn.,  improve- 
ment of 

Contentnea  Creek,  N.  C,  examination  of 

Contentnea  Creek,  N.  C,  improvement  of 

CornelPs  Landing  aud  Jamaica  Bay,  N.  Y.,  survey  for 
water  connection  between 

Coosa  River,  Ala.  aud  Ga.,  improvement  of 

Coosa  River  to  Wetumpka,  Ala.,  examination  of 

Coosawattee  River,  Ga.,  improvement  of 

Coos  Bay,  Oreg.,  improvement  of  harbor  at 

Coqnille  River,  Oreg.,  improvement  of  mouth  of 

Corsica  Creek,  Md.,  examination  of 

Council  Bluffs,  Iowa,  improvement  of  Missouri  River  at. 

Cowlitz  River,  Wash.,  &c.,  improvement  of 

Crooked  River,  Fla.,  examination  of 

Crystal  River,  Fla.,  examination  of 

Cui vre  River,  Mo.,  improvement  of 

Cumberland  River,  at  Smith's  Shoals,  Ky.,  survey  for 
canal  at 

Cumberland  River,  Ky.,  South  Fork  of,  examination  of. 

Cumberland  River,  Tenn.  and  Ky.,  improvement  of... 
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Cumberland  Sound,  Fla.  and  Ga.,  entrance  to,  improve- 
ment of 

Current-meter  obeervatiouB  at  BnrlingtoD,  Iowa,  prog- 
zesB  reports 

Current  River,  Mo.  and  Ark.,  examination  of 

Current  River,  Mo.  and  Ark.,  improvement  of 

Currioman  Bay,  Ya.,  examination  of  mouth  of 

Currituck  Sound,  improvement  of 

Cypress  Bayou,  Tex,  and  La.,  improvement  of 

D. 

Dan  River,  Va.  and  N.  C,  improvement  of 

Davis  Island,  Ohio  River,  movable  dam  at 

Deal's  Island,  Md.,  water  passage  at,  improvement  of. . 
Debris,  mining,  survey  to  prevent  injury  from,  in  Cali- 
fornia  

Deer  River,  Tenn.,  South  and  North  Forks,  examina- 
tion of 

Defenses,  of  the  Atlantic  coast 

of  the  Gulf  of  Mexico 

of  the  Northern  frontier 

of  the  Pacific  coast 

sea-coast  and  lake-frontier 

torpedo 

Delaware  Breakwater  Harbor,  condition  of 

Delaware  Breakwater  Harbor,  removal  of  wrecks  from. 
Delaware  Breakwater,  survey  of  harbor  at  entrance  to. 
Delaware  River: 

at  Schooner  Ledge,  improvement  of 

below  Bridesburg,  Pa.,  improvement  of 

between  Trenton  and  Bndesburg,  Pa.,  improve- 
ment of 

near  Cherry  Island  Flats,  improvement  of 

survey  of 

Des  Moines  Rapids  Canal,  Mississippi  River 

Detroit  River,  Mioh. ,  improvement  of 

Doff  Island  Harbor,  Fla.,  examination  of 

Dubuque,  Iowa,  improvement  of  harbor  at 

Duck  Creek,  Del.,  improvement  of 

Duck  River,  Tenn.,  improvement  of 

Duluth  Harbor,  Minn.,  improvement  of 

Dunkirk  Harbor,  N.  Y.,  improvement  of 

Duties  and  rank  of  officers  of  the  Corps  of  Engineers. 


Eagle  Harbor,  Mich. ,  improvement  of 

East  Bay  and  Black  water  River,  Fla.,  examination  of.. 

East  Chester  Creek,  N.  Y.,  improvement  of 

East  River,  N.  Y.,  removal  of  obstructions  from 

Echo  Harbor,  New  Rocbelle,  N.  Y.,  improvement  of 

Ed^artown  Harbor  and  South  Branch,  Mass.,  examina- 
tion of 

Edisto  River,  S.  C. ,  examination  of 

Elk  River,  Md.,  improvement  of 

Elk  River,  W.  Va.,  improvement  of 

Elizabeth  River,  N.  J.,  improvement  of 

Empire  Bay,  Mich. ,  examination  of 

Engineer  depot  and  post  at  Willets  Point 

Erie  Harbor^  Pa.,  improvement  of 

Escambia  River,  Ala.  and  Fla.,  improvement  of 

Estimates  for  surveys  and  examinations 

Etowah  River,  Ga.,  improvement  of 

Exeter  River,  N.  H.,  improvement  of 
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Explorations  and  reconnaissancea 

Explorations  and  reconnaissances,  estimates  for 

Explorations  and  surveys  in  Department  of  Arizona. .. 
Explorations  and  snrveys  in  Department  of  theColnmbia. 

Explorations  and  surveys  in  Department  of  Dakota 

Explorations  and  snrveys  in  Department  of  the  Missonri . 
Explorations  and  surveys  in  Department  of  the  Platte. 
Explorations  and  surveys  in  Division  of  the  Missouri.. 

Explorations  and  surveys  in  Division  of  the  Pacific 

Explorations,  geographical,  &c.,  west  of  100th  meridian 
Explorations,  geological,  &c.,  40th  parallel,  comple- 
tion of 


F. 

Fairport  Harbor  (Grand  River),  Ohio,  improvement  of. 

Falls  of  Saint  Anthony,  Minn.,  preservation  of 

Falls  of  the  Ohio  River,  improvement  of  navigation  at. 

Fernandina  and  Saint  John's  River,  Fla.,  deepening 
the  inside  passage  between 

Finholloway  River,  Fla.,  examination  of 

Fish  Bend,  near  Fort  Chartres,  Mississippi  River,  ex- 
amination of 

Five  Mile  Point,  Delaware  River,  examination  at 

Flint  River,  Ga.,  improvement  of 

Flushing  Bay,  N.  Y.,  improvement  of 

Fort  Brown,  Tex.,  protection  of  river  bank  at 

Fort  Columbus,  New  York  Harbor,  sea-wall  at  Gov- 
ernor's Island... 

Fort  Leavenworth,  Kans.,  improvement  of  Missouri 
River  at , 

Fort  Madison,  Iowa,  improvement  of  harbor  at 

Fortifications,  Atlantic  coast 

Fortifications,  Gulf  of  Mexico 

Fortifications,  northern  frontier 

Fortifications,  Pacific  coast 

Fonrche  La  F6ve,  Ark.,  improvement  of 

Fox  and  Wisconsin  rivers,  improvement  of 

Frankford  Creek,  Delaware  River,  examination  of 

Frankfort  Harbor,  Mich.,  improvement  of 

French  Broad  River,  N.  C,  improvement  of 

French  Broad  River,  Tenn. ,  improvement  of 

Fusilier  Bayou,  La.,  examination  of 

O. 

Galena  River  and  Harbor,  HI.,  improvement  of 

Galveston  Bay,  ship-channel  in,  improvement  of 

Galveston  Harbor,  Tex.,  improvement  of  entrance  to  . . 

Galveston,  Tex.,  canal  to  Brazos  River,  exambiation  for. 

Gasconade  River,  Mo. ,  improvement  of 

Geographical  explorations  and  surveys  west  of  100th 
meridian 

Geological  exploratious,  40th  parallel,  completion  of.. 

Georgetown  and  Washington  harbors,  D.  C,  improve- 
ment of 

Georgetown  Harbor,  S.  C. ,  survey  of 

Glasgow,  Mo.,  improvement  of  Missouri  River  at 

Goose  Rapids.  Red  River  of  the  North,  Minn,  and  Dak. 

Governor's  Island,  New  York  Harbor,  sea-wall  at 

Gowauus  Bay,  N.  Y.,  survey  of,  and  improvement  of. .. 
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Grand  Mania,  Mich.,  harbor  of  refage  at 

Grand  Portage  Bay,  Minn.,  examination  of,  for  harbor 
of  refd^ 

Grand  River,  Mich.,  examination  of 
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Old  Town  Creek,  Miss. ,  examination  of 

Omaha,  Nebr.,  improvement  of  the  Missouri  River  at. . . 

Onancock  Harbor,  Va. ,  improvement  of 

Ontonogan  Harbor,  Mich. ,  improvement  of 

Oostenanla  River,  Ga. ,  improvement  of 
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Poto woraut  River,  R.  I. ,  improvement  of 

Post  and  depot  at  Willets  Point 

Powell  River,  Va.  and  Tenn.,  examination  of 

Providence  River,  R.  I. ,  improvement  of 

Provincetown  Harbor,  Mass.,  improvement  of , 

Public  buildings  and  grounds,  District  of  Columbia 

Pultneyville  Harbor,  N.  Y.,  improvement  of , 
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Qaeenstown,  Md.,  improvement  of  harbor  of 

'Qiiincy,  111.,  improvemefit  of  MiBsiwippi  River  at 

Racine  Harbor,  Wis. ,  improvement  of , 

Rah  way  River,  N.  J. ,  improvement  of 

Railroads  in  Texas  and  New  Mexico,  report  on  condi- 
tion and  progress ..., 

Rancocas  River,  N.  J. ,  examination  of 

Rancocas  River,  N.  J.,  improvement  of 

Rank  and  duties,  officers  of  Engineers 

Rappahannock  River,  Ya.,  improvement  of 

Raritan  Bay,  N.  J.,  improvement  of. 

Raritan  River,  N.  J.,  improvement  of 

Reconnaissance  and  explorations 

Red  Bank  Creek,  Pa.,  examination  of 

Red  River,  La. : 

improvement  of  upper , 

improvement  of  month  of 

removing  obstructions  from 

Red  River  raft.  La.,  removal  of , 

Red  River,  Little,  Ark. ,  examination  of 

Red  River  of  the  North,  improvement  of 

Red  River  of  the  North,  upper,  Minn,  and  Dak.,  exam- 
ination of 

Red  River,  Tenn.,  examination  of 

Red  River,  Tenn.,  improvement  of : 

Reservoirs  at  sources  of  the  Mississippi  and  its  tribu- 
taries, construction  of 

Reservoirs  at  sources  of  the  Mississippi  and  its  tribu- 
taries, surveys  for , 

Richmond  Harbor,  Kennebec  River,  Me.,  survey  of — 

Richmond  Harbor,   Kennebec  River,   Me.,   improve- 
ment of 

Richmond  Island,  Me.,  harbor,  improvement  of , 

Ridley  Creek,  Pa.,  examination  of 

River  and  harbor  improvements , 

Roanoke  River,  from  Weldon,  N.  C,  to  Clarksville,  Va., 
examination  of 

Roanoke  River,  N.  C,  improvement  of 

Rock  Island  Harbor,  Mississippi  River,  improvement  at 

Rock  Island  Rapids,  Mississippi  River,  improvement  at 

Rockland  Harbor,  Me.,  improvement  of 

Rock  River,  Wis.  and  111.,  examination  for  reservoirs 
on 

Rocky  River  Harbor,  Ohio,  improvement  of 

Romerly  Marshes,  near  Doooy,  Ga.,  examination  of 

Rondont  Harbor,  N.  Y.,  improvement  of 

S. 

Sabine  Pass,  Tex.,  examination  of  water  channel  from, 

to  Orange  and  Beaumont , 

«Sabine  Pass,  Tex.,  improvement  of 

Sabine  River,  Tex.,  imx>rovement  of 

Sackett's  Harbor,  N.  Y.,  survey  of 

Sacramento  River,  Cal.,  improvement  of 

Saginaw  River,  Mich. ,  improvement  of 

Saint  Anthony,  preservation  of  falls  of , 

Saint  Augustine  Creek,  Ga.,  improvement  of 

8aint  Charles,  Mo.,  improvement  of  Missouri  River  at 
Saint  Clair  Flats  snip-canal,  Mich 
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Saint  Croix  River,  Me.,  breakwater  on,  near  Calaia, 
coDStmction  of 

Saint  Croix  River,  Wis.  and  Minn.,  improvement  of . . . 

Saint  Francis  and  White  rivers,  Ark.,  improvement  of.. 

Saint  Francis  River,  Ark.,  between  Wittsbnrg  and 
Lester  Landing,  improvement  of 

Saint  Francis  River,  from  Greenville,  Mo.,  examination 
of 


Saint  Jerome's  Creek,  Md.,  examination  Jfor  deepening 
entrance  to 

Saint  Jerome's  Creek,  Md.,  improvement  of  harbor  at. 

Saint  John's  River  and  Femandina,  Fla.,  deepening 
inside  pass^e  between 

Saint  John's  River,  Fla.,  improvement  of  bar  at  mouth 
of 


SaiDt  John's  River,  water-way  from,  to  Charlotte  Har- 
bor, Fla.,  examination  of 

Saint  Jones  Creek,  Del.,  examination  of 

Saint  Jones  Creek,  Del.,  improvement  of 

Saint  Joseph  Harbor,  Mich.,  improvement  of 

Saint  Joseph,  Mo.,  improvement  of  Missouri  River  at.. 

Saint  Mary's  Falls  Canal  and  Saint  Mary's  River,  Mich., 
improvement  of 

Saint  Mary's  Falls  Canal,  Mich.,  operating  canal 

Saint  Mary's  River,  Ohio,  examination  of 

Salkiehatchie  River,  S.  C,  examination  of 

Salem  Creek,  N.  J.,  examination  of 

Salem  River,  N.  J.,  improvement  of 

Saline  River,  Ark.,  improvement  of 

Samarang,  removal  of  wreck  of,  New  York  Harbor .... 

San  Diego  Harbor,  Cal. ,  improvement  of 

Sandusky  City  Harbor,  Ohio,  improvement  of 

Sandusky  River,  Ohio,  improvement  of 

Sandusky  River,  Ohio,  survey  of,  near  Fremont 

Sandy  Hook  Bar,  N.  Y.,  project  for  deep  water  channel 
through 

San  Francisco  Bay,  Cal.,  examination  of  tidal  area  in. 

San  Joaquin  River,  Cal.,  improvement  of 

San  Luis  Obispo,  Cal.,  examination  of  harbor  at 

San  tee  Canal,  S.  C,  reopening  of,  examination  for 

Santee  River,  S.  C. ,  improvement  of 

Sangatuck  Harbor,  Mich.,  improvement  of 

Savannah  River  and  Harbor,  6a.,  examination  for  in- 
creasing depth  of 

Savannah  River  and  Harbor,  6a.,  improvement  of 

Savannah  River,  6a.,  above  Augusta,  improvement  of. 

Savannah  River,  6a.,  to  Augusta,  improvement  and 
examination  of 

School  of  Application,  Battalion  of  Engineers 

Schuylkill  River,  Pa.,  improvement  of 

Scituate  Harbor,  Mass.,  improvement  of 

Scupperuong  River,  N.  C,  improvement  of 

Sea-coast  and  lake  frontier  defenses 

Sea-coast  defenses,  report  on  condition  of,  and  neces- 
sity for  strengthening 

Sea-wall  at  Oovemor's  Island,  New  York  Harbor 

Sebewaing  Harbor,  Mich.,  improvement  of 

Secretary  Creek,  Md.,  improvement  of 

Seekonk  River,  R.  I.,  improvement  of 

Shark  River,  N.  J.,  examination  of 

Sbebovgau  Harbor,  Wis.,  improvement  of 

Sheepsbead  Bay,  N.  Y.,  improvement  of 

Shenandoah  River,  Ya.  and  W.  Ya.,  improvement  of  .. 

Ship  Canal  between  Delaware  and  Chesapeake  bays, 
survey  for 
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Ship  Canal  from  Saint  John's  Biyer,  Fla.,  to  the  Gulf 
of  Mexico,  survey  for 

Ship  Island,  Miss.,  examination  of  outlet  of  harbor  of.. 

Shrewsbury  River,  N.  J.,  improvement  of 

Sioux  City,  Iowa,  improvement  of  Missouri  River  at... 

Sipsey  River,  Ala.,  examination  of 

Siuslaw  Bay,  Oreii^.,  examination  of.... 

Skaf^et  River,  Wash.,  improvement  of 

Skipanon  River,  Young's  Bay,  Oreg.,  examination  of... 

Skipton  Creek,  Md.,  examination  of 

Snag-boats  on  the  Arkansas,  operations  of '. 

Snag-boats  on  the  Mississippi  and  Missouri,  opera- 
tions of 

Snag-boats  on  the  Upper  Mississippi,  operations  of 

Snake  River,  from  Lewiston  to  Salmon  River,  exam- 
ination of 

Snake  River,  Minn.,  survey  of 

Snake  River,  Wash. ,  improvement  of 

Snohomish  River,  Wash.,  examination  of 

Sodus  Harbor,  N.  Y.,  Great,  improvement  of 

Sodus  Harbor,  N.  Y.,  Little,  improvement  of 

South  Fork  Cumberland  River,  Ky.,  examination  of... 

South  Forked  Deer  River,  Tenn.,  examination  of 

South  Haven  Harbor,  Mich.,  improvement  of 

South  Pass,  Mississippi  River,  inspection  of  improve- 
ment at 

Southport  Harbor,  Conn. ,  improvement  of 

South  River,  N.  J.,  improvement  of 

Staten  Island,  N.  Y.,  improvement  of  New  Jersey  chan- 
nel  

Staunton  River,  Va. ,  examination  of 

Staunton  River,  Va. ,  improvement  of 

Stillaquamish  River,  Wash.^  examination  of 

Stonington  Harbor,  Conn.,  improvement  of 

Sturgeon  Bay  Canal,  Wis.,  harbor  of  refuge  at 

Sullivan's  Island,  Charleston  Harbor,  S.  C,  improve* 
ment  at 

Sumpawamus  Inlet,  L.  I.,  N.  Y.,  survey  of  and  improve- 
ment of 

Sunflower  River,  Miss. ,  improvement  of 

Superior  Bay  and  entrance.  Wis.,  improvement  of 

Survey  of  Northern  and  Northwestern  lakes 

Surveys  and  examinations  for  improvement  of  rivers 
and  harbors,  estimates  for 

Surveys  and  explorations  west  of  100th  meridian 

Susquehanna  River,  Pa.,  examination  and  improve- 
ment of,  above  Richard's  Island 

Susquehanna  River,  near  Havre  de  Grace,  Md.,  im- 
provement of 

Suwannee  River,  Fla.,  improvement  of 

Swan  Creek,  Lake  Saint  Clair,  Mich.,  examination 
of 

S wanton  Harbor,  Vt.,  improvement  of 

T. 

Tallahatchie  River,  Miss. ,  improvement  of 

Tallapoosa  River,  Ala. ,  examination  of 

Tampa  Bay,  Fla.,  improvement  of 

Tangier  Sound,  Md.,  examination  of  thoroughfare  into. 

Tangipahoa  River,  La.,  improvement  of 

TarKiver,  N.C.,  improvement  of. 

Taunton  River,  Mass.,  improvement  of 

TTjhefuncte  River,  La.,  improvement  of 

Tchula  Lake,  Miss.,  improvement  of 
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Teche  Bayou,  La.,  conuection  with  Grand  Lake  at 
Cbareuton 

Teche  Bayoa,  La.,  improvement  of 

Tennessee  River,  above  Chattanooga,  improvement  of. 

Tennessee  River,  below  Chattanooga,  improvement  of. 

Tensas  River,  La.,  examination  of 

Tensas  River,  La.,  improvement  of 

Tickfaw  River,  La.,  improvement  of 

Thames  River,  Conn. ,  improvement  of 

"The  Bay,"  a  tributary  of  Saint  Francis  River,  Ark., 
examination  of 

Thunder  Bay  Harbor,  Mich.,  improvement  of 

Ticonderoga  River,  N.  Y.,  examination  of,  survey  of, 
and  improvement  of 

Toledo,  Ohio,  examination  at,  for  straight  channel  to 
Lake  Erie 

Toledo  Harbor,  Ohio,  for  a  depth  of  16  feet,  examina- 
tion of  

Toledo  Harbor,  Ohio,  improvement  of 

Tombigbee  River,  Ala.,  above  Columbus,  Miss.,  im- 
provement of  

Tombigbee  River,  Ala.,  improvement  of 

Tombigbee  River.  Miss.,  from  Fulton  to  Warren's  Mills, 
examination  of 

Tone's  Bayou,  La.,  closing  of 

Torpedo  defense 

Totusky  River,  Va. ,  improvement  of 

Town  Creek,  li.  C,  examination  and  imnrovement  of.. 

Tradewater  River,  Ky.,  improvement  and  examination 
of 

Tread  Haven  Creek,  Md.,  improvement  of 

Trent  River,  N.C.,  improvement  of 

Trinity  River,  Tex.,  improvement  of 

Two  Rivers  Harbor,  Wis.,  improvement  of 

IT. 

Ujpper  Columbia  and  Snake  rivers,  Oreg.  and  Wash., 

improvement  of 

Upper  Machodoc  Creek,  Va.,  examination  of 

Upper  Mississippi  River,  operations  of  snag-boats  on  . . 

Upper  Willamette  River,  Ore^.,  improvement  of 

Urbana  Creek,  Va.,  examination  or 

Urbana  Creek,  Va.,  improvement  of 

T. 

Vermillion,  Dak.,  improvement  of  Missouri  River  at. .. 

Vermillion  Harbor,  Ohio,  improvement  of. 

Vermillion  River,  La.,  improvement  of 

Vicksburg,  Miss.,  improvement  of  harbor  at 

Volusia  Bar,  Lake  George,  Fla.,  improvement  of 

Wabash  River,  Ind.,  improvement  of 

Waccamaw  and  Cape  Fear  rivers,  examination  for 

water  connection 

Waccamaw  River,  N.  C,  improvement  of 

Wachita  River,  Ark.  and  La.,  improvement  of 

Wacissa  River,  Fla.,  examination  of 

Waddington  Harbor,  N.  Y.,  improvement  of 

Wans-wau-goising  Bay,  Minn.,  examination  for  harbor 

of  refuge 

Wappoo  Cut,  S.  C,  examination  and  improvement  of. . 
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Warebam  Harbor,  Mass.,  improvement  of 

Wareham  Harbor,  Mass.,  survey  of 

Warrior  River,  Ala.,  improvement  of 

Washington  and  Qeorgetown  harbors,  D.  C,  improve* 
ment  of 

Washington  Aq^neduct,  D.  C 

Water  communication  between  Delaware  and  Chesa- 
peake bays,  survey  for 

Water  communication  between  Saint  John's  River  and 
Charlotte  Harbor,  Fla, ,  survey  for 

Wateree  River,  S.  C,  examination  and  improvement  of. 

Water-gauges  on  Mississippi  River  and  tributaries 

Water  passage,  Deal's  Island,  Md.,  examination  and 
improvement  of 

Water-way  between  Jamaica  Bay  and  Cornell's  Land- 
ing, N.  Y.,  examination  of 

Waukegan  Harbor,  III.,  improvement  of 

West  Pearl  River,  La. ,  examination  of 

White  and  Saint  Francis  rivers.  Ark.,  improvement  of.. 

White  Oak  River,  N.  C,  examination  of 

White  River,  Ark.,  above  Buffalo  Shoals 

White  River,  between  Jacksouport  and  Buffalo  Shoals, 
Ark.,  improvement  of 

White  River  Harbor,  Mich.,  improvement  of 

White  River,  Ind.,  improvement  of 

Wicomico  River,  Md.,  improvement  of 

Willamette  River,  Lower,  Oreg.,  improvement  of 

Willamette  River,  Upper^  Oreg.,  improvement  of 

Willets  Point,  N.  Y.,  engineer  post  and  depot  at 

Wilmington  Harbor,  Cal.,  improvement  of 

Wilmington  Harbor,  Del. ,  improvement  of 

Wilson  Harbor,  N.  Y. ,  improvement  of 

Winnibigoshish  Lake,  experimental  dam  at 

Winnipiseogee  Lake,  N.  H.,  improvement  of  outlet  of.. 

Winyah  Bay,  S.  C,  examination  of  bar  at  mouth  of  .. 

Wisconsin  and  Fox  Rivers,  improvement  of 

Withlacoochee  River,  Fla.,  improvement  of 

Wrecks  endangering  navigation,  removal  of 

Woodbridge  Creek,  1^.  J.,  improvement  of 

Wood's  Holl  Harbor,  Mass. ,  improvement  of 

Y. 

Yadkin  River,  N.  C.  improvement  of 

Yallabusha  River,  Miss.,  improvement  of 

Yaquina  Bay,  Oreg.,  improvement  of  entrance  to 

Yazoo  River,  Miss.,  improvement  of 

Yello  wstone  River,  improvement  of 

York  River,  Va.,  improvement  of 

Youghiogheny  River,  Pa.,  examination  of,  to  Connells- 

Toung's  River,  Young's  Bay,  Oreg.,  examination  of.... 
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